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1911-12:  Public  Works  :  Summary  of  Expenditure. 


Civil  Government. 

Minister  

Civil  Government  Salaries    . .   

ii  Contingencies  

Chargeable  to  Capital. 

Public  Buildings,  Ottawa- 
Astronomical  Observatory  :  Additional  buildings,  &c.  

Eastern  Block  :  Addition. . .   

New  Departmental  Block   ... 

Instrument  testing  and  standardizing  Building  

Victoria  Memorial  Museum  

Harbours  and  Rivers- 
Bare  Point  Breakwater,  Ont  

Port  Arthur  and  Fort  William  :  Harbour  and  River  Improvements 

Quebec  Harbour  :  Levis  Deep  Water  Wharf  

Quebec  Harbour  :  Improvements  

Red  River  :  St.  Andrew's  Rapids— Improvements  

St.  John  Harbour  Improvements  

Tiffin,  Ont. — Harbour  Improvements  

Victoria  Harbour,  Ont.  —  Improvements  


ChAirgcablc  to  Income. 

Public  Buildings,  Nova  Scotia  — 

Amherst  Public  Buildings — Improvements  

Baddeck  Puolic  Building — Clock  and  sidewalk  

Halifax  Detention  Hospital — Improvements  

ii       Dominion  Building — Post  Office — Repairs,  &c. . . . 

n       Dominion  Buildings — Improvements  

H       Lawlor's  Island  Quarantine  Station  :  Repairs,  &c. 

Kentville  Public  Building:  Improvements  

Lunenburg  Public  Building  :  Improvements  

North  Sydney  Immigration  Shed  

Farrsboro'  Public  Building    

Shelburne  Public  Building  ■.  

Stellarton  Public  Building  

Wolfville  Public  Building  . .  .     

Yarmouth  Public  Building  
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Public  Buildings,  Prince  Edward  Island— 

Charlottetown  :  Additional  Dominion  Building  

Summerside  Armour}-  

Public   Budding :  New  roof,   new   addition  heating, 

&c  

Tignish  Public  Building  


Public  Buildings,  New  Brunswick — 

Campbellton  Public  Building  

Chatham  Public  Building:  Enlargement  

Fairville  Public  Building  

Fredericton  Public  Building  :  Government  share  of  cost  of  perma- 
nent pavement,  laid  by  municipality  on  Queen  and  Carleton 

streets . .   

Grand  Falls  Public  Building  

Hartland  Public  Building  

Hillsboro'  Public  Building  

Moncton  Armoury  

Public  Building  :  Addition,  &c  

St.  John  Dominion  Buildings:  Improvements,  repairs,  &c  

St.  John  Drill  Hall  

John  Immigrant  Detention  Hospital  

John  New  Post  Office  

John   Quarantine :   Partridge  Island  :   Maintenance  of  water 

service   ... 

St.  John  Quarantine  :  Partridge  Island  :  Repairs,  renewals,  &c... 


St. 
St. 
St. 


Carried  forward. 


25 
25 
26 


27 
23 
'27 
27 
30 


30 
31 
32 
32 
31 
36 
36 
36 


36 
36 
36 
37 
37 
37 
38 
38 
38 
38 
38 
38 
38 
39 


3!) 
39 

39 
39 


3'J 
39 
40 


40 
40 
40 
40 
40 
40 
41 
41 
41 
41 

41 
41 


cts. 


7,000  00 
361,392  18 
20,421  36 


6,297  02 
126,514  06 
262,941  78 

2,765  00 
138,622  35 


19,335  70 
996,120  02 
212,150  02 
298,668  43 

50,939  49 
579,059  21 
105,525  65 
149,983  76 


119  23 

763  68 

1,908  52 

27,961  21 

2,766  39 

1,159  24 

28  63 

2.799  55 

2,514  31 

5,082  54 

3,117  00 

1  25 

17,064  (il 

5,559  32 


714  25 

5,959  50 

430  15 
5,205  22 


27,781  40 
230  01 
13,244  50 


1,816  43 
16,188  27 
14,968  61 
12,950  56 
105  89 
2,220  20 
3,911  08 
81,672  14 
20,150  00 
68,635  40 

1,474  84 

586  32 


265,935  65 


cts. 


388,813  54 


537,140  21 


2,411.782  23 


70,845  48 


12,319  1- 


3,420,900  63 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


V— 3 


1911-12:  Pnblic  Works:  Summary  of  Expenditure. 


&c 


Brought  forward  

Chargeable  to  Income — Continued. 

Public  Buildings,  New  Brunswick — Continued. 

Sussex  Armoury — To  refund  to  the  estate  of  the  late  T.  E.  Arnold, 

security  deposit  of  $453.80,  with  interest  at  3  p.c 
Tracadie  Lazaretto— House.  &c  

Public  Buildings,  Maritime  Provinces,  Generally:  Renewals,  repairs,  &o 

Public  Buildings,  Quebec — 

Arthabaska  Public  Building  . 
Aylnier  Post  Offiee  :  Addition, 

Black  Lake  Public  Building  

Fraserville  Armoury  

Grosse  Isle  Quarantine  Station — 

Bacteriological  Laboratory  

Cottage  for  nurses  

New  buildings    

Repairs  and  improvements,  &c  

Hull  Public  Building — Repairs  

Lachine  Post  Office— Improvements  

Laurentides  Public  Building  

Levis  :  Armoury  and  Gunsiied    

Louiseville  Public  Building  , 

Maisonneuve  Public  Building  

Marieville  Public  Building  

Megantic  Public  Building  

Montreal  Public  Buildings — 

Eastern  Postal  Station  "  C  "  

General  Post  Office  :  Enlargement,  addition,  &c  

New  Barracks  

New  Customs  Examining  Warehouse  

New  Detention  Hospital  

Postal  Station  "E,"  St.  Louis  du  Mile  End  :  Addition  

Public  Buildings,  Generally  :  Improvements,  repairs,  &c.  . . . 

Napierville  Public  Building  

Quebec  City  :  Public  Buildings- 
custom  House  

Drill  Hall  :  Extension  

Examining  Warehouse  :  Fitting  up  building,  temporarily 
Customs  purposes,  &c  

Immigration  Building  :  Louise  Embankment  

New  Detention  Building  :  Savard  Park   . 

Post  Office:  Enlargement  

Rigaud  :  Public  Building  

Roberval :  Public  Building  

Rock  Island  :  Public  Building  

Shawinigan  :  Public  Building  

Sherbrooke  Post  Office  :  Re-arrangement  of  wiring  system  

St.  Casimir:  Public  Pudding  

St.  Henri :  Public  Building  

St.  Jacques  de  I'Achigan  :  Public  Building  

St.  Lambert  :  Public  Building  

Ste.  Therese:  Public  Building  / 

Three  Rivers  :  New  Public  Building  

Weedon  Station  :  Public  Budding  

Westmount :  Public  Building  

Generally:  Repairs,  improvements,  &c  
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for 


Public  Buildings,  Ontario — 

Athens  Public  Building  

Aurora  Public  Building.   

Aylmer  Public  Building  

Bracebridge  Public  Building  

Brampton  Public  Building  :  Fittings,  &c.   

Brantford  Drill  Hall :  Government  share  of  cost  of  bitulithic  pave- 
ment and  of  storm  sewers,  constructed  by  municipal  authorities. 


Carried  forward . 


1-liv 


41 
41 


42 
42 
42 
42 

42 
42 
42 

43 
43 
43 
43 
43 
43 
44 
44 

44 
45 
45 
45 
45 
45 
45 
46 

46 
46 

46 
46 
46 
46 
46 
46 
47 
47 
47 
47 
47 
47 
47 
47 
48 
48 
48 
48 


48 
48 
48 
48 
48 

48 


$  cts 


205,935  65 


586  54 
414  49 


15,145  10 
2,465  60 
14  98 
5,174  69 

75  90 
102  48 
310  57 
7,003  69 
1,092  70 
630  15 

8  45 
14,506  73 

74  66 
8,531  61 
13,133  18 
14,101  81 

37,998  33 
106,593  84 
45  00 
829  66 
25,000  00 
3,587  89 
10,101  73 
127  61 

70,610  16 
527  00 

1,459  42 
5,758  50 
1,030  55 

9  60 
15.118  05 

6,512  80 
5,183  96 
8,266  62 

49  04 

11  17 
4,816  01 

80  30 
418  84 

19  00 
2,6S1  68 

31  52 
1,141  24 
17,560  69 


1,535  44 
6  46 
12  83 
4,062  71 
1,194  92 

842  40 


4,108,152  59 
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Charycablc  to  Income — Continued. 

Public  Buildings,  Ontario—  Continued. 

Campbellford  Public  Building   

Chesley  Public  Building  

Dresden  Public  Building  

Dundas  Public  Building  

Durham  Public  Building  

EganviUe  Public  Building   

Elmira  Public  Building  

Elora  Public  Building    .   

Essex  Public  Building  

Fergus  Public  Building  

Fort  William  Public  Building  :  Enlargement  

Gananoque  Post  Office  :  Addition  

Goderich  Public  Building  :  Addition  

Hamilton  Public  Building  :  Improvements  

Hanover  Public  Building  

Harriston  Public  Building  

Kemptville  Public  Building   

Kingston  Custom  House  :  Renewals  and  repairs  to  building  

Kingston  Post  Office  :  Addition  and  alteration  

Kingston  R.  M.  College:  Additional  dormitory  for  cadets  

Kingsville  Public  Building  

Leamington  Public  Building  

Listowel  Public  Building  

London  Military  Buildings :    Addition   to  ordnance  stores 

armourer's  shop  

Maxville  Public  Building  

Midland  Public  Building  

Milverton  Public  Building  

Mitchell  Public  Building  

Mount  Forest  Public  Building      

Niagara  Falls  Armoury. .  . . .  

Niagara  Falls  Public  Building  :  Fittings,  &c   

Ottawa  Departmental  Buildings- 
Fittings,  &c  ;  

Langevin  Block :  New  boilers  and  alterations  in  heating  

Lavatories:  Plumbing,  &C    

Ottawa  Parliament  Buildings — 

Driveway  pavement  on  grounds  

Improvements  

Ottawa  Public  Buildings— 

Explosives-testing  station  :  Buildings  and  equipment  

Fire  protection  

Fuel-testing  Plant :  Enlargement  of  concentrating  laboratory. . . 

Old  Museum,  Sussex  St.:  Alterations  

Post  Office  :  Fitting  up  attic   

Printing  Bureau :  New  boilers,  &c  

Military  Stores    Building:    Re-construction    and  additional 

storey    

Ottawa— Major's  Hill  Park  :  Electric  light  installation  

Peterborough  Post  Office  :  Addition,  &c  

Port  Arthur  Armoury    

Port  Arthur  Public  Building :  Addition  for  Customs  and  Inland 

Revenue    

Port  Perry  Public  Building  

Renfrew  Public  Building  

Sarnia  Armoury  

Sarnia  Armoury  :  Government  share  of  cost  of  Front  street  sewer 

built  by  municipality  

Seaforth  Public  Building  

Stratford  Public  Building :  Government  share  of  cost  of  new  pave- 
ments, sidewalks,  &c  

Sudbury  Public  Building  

Tilbury  Public  Building    

Tilsonburg  Public  Building  


Carried  forward. 


48 
49 
49 
49 
49 
49 
49 
49 
49 
50 
50 
50 
50 
50 
50 
50 
50 
51 
51 
51 
51 
51 
51 

51 

52 


52 
52 
52 
52 

54 
51 
54 

55 
56 

56 
56 
56 
57 
57 
57 

57 
58 
58 
58 

58 
58 
58 
58 

58 
59 

59 
59 
59 
59 


S  cts. 


7,054  77 


14  35 
517  60 
5,614  84 
7,309  01 
13  17 
2,009  05 
7  96 
12,158  60 
6,657  05 
14,000  49 
1,668  80 
110  33 
7,995  57 
4,966  61 
2,378  34 
14,263  54 
10  70 
2,060  69 
14,034  39 
763  58 
7  26 
4,652  51 
18,077  92 


2,217 
5 
15 
1,663 
14,527 
15,918 
34,396  90 
3,999  98 


in 
10 
02 
18 
10 
00 


33,831  55 
10,502  S5 
6,678  92 

20,004  18 
9,998  94 

11,684  70 
6,577  93 
92  86 

14.243  85 
2,549  98 
6.895  86 

11,260  68 
2,385  12 
9,123  24 
889  23 

51  52 
1,875  42 
161  21 
641  83 

487  69 
10,238  47 

38S  17 
72  48 
901  28 
13,50!)  49 


374,736  96 


cts. 
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Brought  forward . 
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&c. 


Chargeable  to  Income — Continued. 

Public  Buildings,  Ontario — Con. 
Toronto  Public  Buildings — 

Custom  House  :  Improvements  

General  Post  Office  :  Addition  to  buildin; 

Post  Office  Garage  :  for  motor  trucks  

Generally:  Renewals,  improvements,  &c  

Uxbridge  Public  Building  

Wallaceburg  Public  Building  

Waterloo  Public  Building.  

Wiarton  Public  Building  

Repairs,  improvements,  &c:  Ontario,  Generally  

Public  Buildings,  Manitoba — 

Brandon  Public  Building :  Addition   . 

Dauphin  Public  Building:  Improvements   

Minnedosa  Public  Building  

Morden  Public  Building   

Portage  la  Prairie  Public  Building  

Souris  Public  Building  ,.   

Winnipeg  Public  Buildings — 

Examining  Warehouse  (New)  

Old  Post  Office  Building  :  Fitting  up  ground  and  first  floors  for 
customs  purposes  

Renewals,  improvements,  &c   

Repairs,  improvements,  &c:  Manitoba,  Generally  


Public  Buildings,  Saskatchewan — 

Battleford  Public  liuilding    

Battleford  North  Public  Building  

Gravelbourg  Telegraph  Office  

Humboldt  Public  Building  

Lloydminster  Public  Building  

Melfort  Public  Building  

Moose  Jaw  :  New  Public  Building  

Prince  Albert  Penitentiary   

Regina :  Armoury  and  Drill  Hall  

Regina  :  Public  Building  

Saskatoon  :  Purchase  of  site  for  Public  Building. 
Weyburn  Public  Building  , 


Public  Buildings,  Alberta — 

Calgary  :  Immigration  Building    

Calgary:  New  Post  Office  Building  

Calgary  :  Rating  station  for  Geodetic  Survey  

Camrose  Public  Building  

Edmonton:  New  Drill  Hall    

Edmonton  Public  Building  

Edmonton  Public  Building  :  To  pay  local  improvement  taxes,  <fec. . . 
Lethbndge  Custom  House  and  Dom.  Lands  Office  :  New  heating, 

plumbing,  &c   

Lethbritlge  Public  Building   

Strathcona  Armoury    

Strathcona  Public  Building  

Vegreville  Public  Building  

Wetaskiwin  Public  Building  


Public  Buildings,  Saskatchewan  and  Alberta,  Generally 
provements,  &c    


Renewals,  im 


Public  Buildings,  British  Columbia — 

Chilliwock  Public  Building  

Cranbrook  Public  Building   

Fernie  :  Drill  Hall  


Fernie  :  Public  Building  

Grand  Forks  Public  Building. 

Carried  foi  ward  


59 
60 
60 
60 
60 
60 
60 
60 
61 

61 
61 
61 
61 
61 
61 

62 

62 

62 
62 


63 
63 
63 
63 
63 
63 
63 
63 
63 
64 
64 
64 


64 
64 
64 
64 

64 
65 
65 

65 
65 
65 
65 
66 
66 


66 


66 
66 
66 
66 
66 


$  cts. 


374,736  96 


15  10 
26,629  54 
9,912  22 
4.58L  51 
7,264  66 
371  62 
21,717  31 
1,994  47 
17,742  91 


1,117  15 
397  86 
5,551  85 
2,0D6  10 
18,120  50 
17,312  82 

590  60 

21,963  17 
5,643  94 
3,502  99 


30,923  82 
60  62 
2,1S9  30 
7,085  63 
493  57 
314  52 
466  81 
12,809  89 
276  29 
6,239  64 
47,5ol  78 
353  05 


208  78 
48  75 
4,649  47 
8,045  50 
75  00 
6,998  81 
3,727  03 

1,716  72 
10,302  27 
14,160  74 
39,071  30 
4,890  00 
9,607  03 


2,352  88 
25,005  50 
238  88 

4,416  06 
13,598  55 


4,108,152  £9 


$  cts. 


464,966  30 


76,207  48 


108,797  92 


103,501  40 


8,821  31 


45,611  87  4,870,450  00 


« 
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Brocght  forword   

Chargeable  to  Income — Concluded. 

Public  Buildings,  British  Columbia — Concluded. 

Nanaimo  Public  Building  

Nelson  Public  Building   

New  Westminster  Public  Building  :  Improvements  

Prince  Rupert  Public  Building    

Prince  Rupert  Quarantine  Station   

Quesnel  Public  Building:  Addition  

Revelstoke  Public  Building  

Vancouver  Public  Buildings — 

Drill  Hall :  To  pay  Viau  &  Lachance  balance  due  on  contract, 
&c  ,  

Examining  warehouse  

Old  Post  Office  Building  :  Alterations,  fittings,  &c  

Public  Building  

Vancouver  North  :  Public  Building  

Vernon  Public  Building  

Victoria  Public  Building  

Williams  Head  Quarantine  :  Improvements  and  repairs   

Renewals,  improvements,  &c.  :  Generally    

Public  Buildings  Generally — 

Construction  of  Immigration  Buildings.  ......   

Experimental  Farms  :  New  buildings,  repairs,  improvements,  &c. . . 

Fire  Escapes  for  Dominion  Buildings  

Tobacco  curing  Experimental  stations  

Public  Buildings  Generally  


Ottawa  Public  Buildings,  Maintenance — 

Elevator  attendants  

Gas  and  electric  light,  (including  roads  and  bridges)  

Grounds  

Government  share  of  cost  of  pavements,  sidewalks,  &c,  constructed 

by  municipality,  in  front  of  buildings  

Heating  :  including  salaries  of  engineers,  firemen,  &c  

Major's  Hill  Park  

Removal  of  snow    

Repairs,  including  ventilation,  furniture,  &c  

Telephone  Service    


Rideau  Hall  Maintenance- 
Allowance  for  Fuel  and  Light  

Improvements,  furniture,  grounds,  &c. 


Dominion  Buildings,  Maintenance — 

Fittings  and  general  supplies  

Furniture  

Heating  

Lighting  

Power  for  running  elevators  and  stamp  cancelling  machines. 

Rents,  Ottawa  and  other  buildings      . .   

Salaries  of  engineers,  firemen,  caretakers,  &c  

Supplies  for  engineers,  firemen,  caretakers,  &c  

Water  


67 
67 
67 
67 
67 
68 
68 


68 
6S 
70 
70 
7o 
71 
71 
71 
71 


72 
74 
75 
76 
76 


77 
78 
79 

79 
82 
82 
83 
100 
104 


106 
110 


173 
173 
173 
174 
174 
174 
174 
174 
174 


Dominion  cattle  quarantines  :    Renewals,  repairs,  &o  j  110 

Dominion  immigrant  buildings  :  Repairs,  &c  j  112 

Dominion  quarantine  stations  :  Maintenance   112 


Yukon  Public  Buildings  :  Rents,  repairs,  fuel,  light,  water,  &c. 


115 


174 
174 


Harbours  and  Rivers,  Nova  Scotia  : — 

Amaguadees— addition  to  wharf,  &c  

Amherst — wharf  , 

Anderson's  Cove— Breakwater  extension  j  174 

Annapolis  Harbour  Improvements  :  Ice  piers   174 

Argyle  Sound  Public  Wharf :  Repairs,  &c   175 

Arichat — Deep  water  wharf   174 


Carried  forward   30,662  53 


$  cts. 


45,611  87 


17,296  73 
13,969  10 
1,204  51 
594  05 
17,585  60 
106  50 
655  45 


1,448  38 
50,008  20 
49,902  34 
13,975  20 
1,982  84 
19,901  44 
9,406  16 
1,600  82 
8,042  91 


14,999  75 
45,000  88 
3,053  35 
4,992  51 
9,498  71 


30,728  93 
52,994  80 
13,855  67 

0,610  80 
133,084  07 
8,000  67 
5,197  61 
225,119  68 
19,001  27 


8,500  00 
145, 01S  32 


37,781  89 
18,995  18 
134,986  10 
137,689  80 
19,073  71 
260,148  20 
243,976  26 
16,519  98 
27,002  98 


8,108  47 
17,521  27 
369  26 
61,139  13 


208  32 
32  52 
3,498  36 
19,737  29 
291  63 
6,894  41 


$  cts. 


4,870,450  00 


253,292  10 


77,545  20 


497,593  50 
153,518  32 


896,174  10 


87,138  13 


6,835,711  35 


* 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


V— 7 


1911-12:  Public  Works:  Summary  of  Expenditure. 


Brought  forward  

Chargeable  to  Income—  Continued. 

Harbours  and  Rivers,  Nova  Scotia — Concluded. 

Arisaig  Whaif :  Extension  

Aspy  Bay — Protected  entrance  channel  at  Dingwall  

Baddeck  :  Completion  of  warehouse  

Baddeck  and  Middle  Rivers  :  Protection  works  :  Repairs  and  exien 

sion  

Battery  Point :  Breakwater    

Bayfield  Breakwater  :  Extension    

Black  Point  :  Breakwater   

Blue  Rocks  Breakwater:  Repairs  

Blue  Rocks  Island  :  Breakwater  at  westein  head  

Breen's  Pond  :  Breakwater  

Breton  Cove  Protection  works  :  Repairs  

Brooklyn  :  Breakwater  

Brooklyn  Wharf:  Repairs.... 

Brule  Wharf  :  Repairs  and  extension  

Burk's  Head  :  Breakwater  

Burlington  Wharf :  Repairs    

Canada  Creek  :  East  Breakwater  :  Repairs   

Canning  Wharf :  Extension  

Cape  Dauphin  :  Breakwater  

Cai>e  Negro,  Swain's  Cove:  Wharf  

Cape  Rouge  :  Breakwater  

Caribou  Island  :  Raising  causeway  

Centreville,  Cape  Island  :  Wharf  

Centreville,  Trout  Cove  :  Harbour  improvements  

Chapel  Cove  :  Breakwater  

Charles  Forest's  Cove  :  Breakwater  

Chegoggin  ;  Groyne  

Chetieamp  Point  :  Breakwater    

Clark's  Harbour  :  Removal  of  rocks.   

Comeauville  Breakwater;  Extension  

Cottage  Cove  :  Breakwater  

Cow  Bay  :  Protection  work  and  general  repairs  

Creignish  :  Landing  pier  

Cribbin's  Point  Wharf  :  Repairs  

Croft's  Cove  :  Boat  landing  and  approach  

Delap's  Cove  :  Harbour  improvements   

Delorey's  Beach  :  Breakwater  

Devil's  Island  Breakwater:  Extension  

Digby  Harbour :  Improvements  and  repairs  

Digby  Pier;  To  pay  claim  of  J.  E.  &  H.  Bigelow  

Dover  Wharf  :  Construction  

Dublin  Shore:  Breakwater  pier  

East  Bay  :  Wharf  

East  Che/./.etcook  :  Breakwater    

East  Chezzetcook  Wharf  :  Repairs.   

Eatonville  Breakwater  :  Repairs  

Ecum  Secum  Whaif :  Protection  of  faces  with  hardwood  sheeting,  &c 

Eel  Brook  :  Wharf  

Feltzen  South  :  Breakwater  in  Spindler's  Cove  

Findlay  Point  Wharf :  Extension  

Fox  Island  :  Beach  protection  woik  

Fourchu :  Wharf  

Freight  sheds  on  public  wharfs  

French  River  :  North  shore  breakwater  

Fruid's  Point :  Removal  of  rocks  

Gabarus  Harbour  Protection  works:  Extension  

Gillis  Point  Wharf:  Construction  

Grand  Etang  Channel  Protection  Works:  Repairs  

Hall's  Harbour  Breakwater  :  Repairs.  

Hampton  Breakwater  :  Extension   

Herring  Cove:  Wharf  

Inverness  Harbour  :  Improvements  

Jamesville :  Wharf  

J  ones  Harbour  :  Removal  of  rocks  

Carried  forward  


Page 

in 
Pt.  V. 

$  cts. 

30,662 

53 

175 

415 

32 

175 

38 

43 

175 

446 

50 

175 

1,137 

40 

175 

2,809 

87 

176 

23 

59 

176 

7,479 

79 

170 

240 

62 

176 

8,207 

66 

176 

720 

70 

176 

246 

53 

176 

1,666 

78 

176 

700 

53 

177 

303 

90 

177 

17,180 

33 

177 

330 

19 

177 

618 

72 

177 

1,478 

75 

177 

16 

35 

177 

558 

00 

177 

268 

69 

178 

967 

91 

178 

346 

50 

178 

452 

51 

178 

11,388 

09 

178 

104 

57 

178 

289 

33 

178 

177 

48 

178 

374 

50 

179 

2,125 

92 

179 

959 

33 

179 

1,989 

84 

179 

46 

92 

179 

402 

66 

179 

206 

74 

180 

1,101 

67 

180 

6,383 

94 

180 

224 

70 

ISO 

6,011 

58 

180 

1,740 

00 

ISO 

3,925 

23 

ISO 

1,040 

00 

181 

1,407 

45 

181 

524 

50 

181 

498 

43 

181 

2,123 

00 

181 

410 

42 

181 

1,334 

22 

182 

123 

33 

182 

117 

86 

182 

1,163 

19 

182 

117 

12 

182 

292 

46 

182 

82 

58 

2,018 

25 

182 

499 

60 

182 

912 

50 

183 

479 

75 

183 

248 

99 

183 

812 

35 

183 

587 

63 

183 

3,782 

77 

183 

102 

41 

1*3 

624 

90 

134,821  37 

$  cts. 


6,835,711  35 


6,835,711 


V— 8 


AUDITOR  GEXERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 


1911-12:  Public  Works :  Summary  of  Expenditure. 


Brought  forward  

Chanjcable  to  Income — Continued. 

Harbours  and  Rivers,  Nova  Scotia — Continued. 

Kelly's  Cove  Breakwater:  Extension  

Kingsport  Breakwater- pier  :  Extension  

Kraut  Point:  Wharf  

Lahave  River  :  Disposal  of  sawdust  and  other  dredged  material,  de 

posited  on  foreshore  

Lake  Ainslie  :  Protecte  1  boat  channel  to  wharf  at  Kenloch  station. . 

Leitche's  Creek  Wharf  :  Construction. .  .   

Leonard's  Cove  :  Breakwater  

Liscomb  Harbour  :  Wharf  

Litchfield  Breakwater  :  Extension  

Little  Anse  :  Breakwater  

Little  Bras  d'Or:  Breakwater  

Little  Harbour  :  Improvements   

Little  River  :  Breakwater  wharf  

Little  Tancook  Island  :  Breakwater  pier  

Livingston's  Cove  Breakwater  wharf  :  Extension  and  repairs  

Long  Point :  Wharf  extension  and  breakwater. . .  .   

Louisdale  :  Wharf   

Louis  Head  Breakwater:  Extension  and  repairs  

Lower  West  Pubnico  Wharf  :  Repairs   

McAra's  Brook  :  Wharf   

McNair's  Cove  Breakwater  wharf  :  Extension  and  repairs  

Mabou  Harbour:  Breakwater  

Mabou  Wharf  :  Extension  

Maitland  Wharf  :  Repairs  

Marble  Mountain  Wharf  :  Extension  

Margaree  Harbour  :  Breakwater  extension  

Margaree  Harbour:  Extension  of  protection  works  

Margaree  River  :  Shear  dams  

Margaietville  Breakwater:  Renewals  and  repairs  

Meat  Cove:  Wharf  

Melfoid  :  Wharf  

Meteghan  River  Wharf :  Extension.  

Meteghan  Wharf  :  Renewal  and  extension  

Middle  West  Pubnico  :  Deepening  and  widening  channel  

Morden  Breakwater:  Repairs  

Mulgrave :  Wharf       

Musquodoboit  Harbour:  Wharf  

Neil's  Harbour  Breakwater  :  Repairs  

New  Edinburgh  :  Wharf  

New  Harbour  :  Improvements  

Nyan/.a  Old  Wharf :  Repairs  to  outer  end   

Orangcdale  Wharf :  Construction  

Parker's  Cove  Breakwater  :  Extension  and  repairs   

Petite  Riviere  Breakwater  :  Repairs   

Phinney"s  Cove  Breakwater:  Extension    

Piper's  Cove  :  Breakwater  pier  

Point  Aconi  Wharf  :  Repairs    

Port  Dufferin  Wharf  :  Repairs. .   

Porter's  Lake  :  Boat  channel  to  Three  Fathom  Harbour  

Port  Felix  Wharf  :  Construction    

Port  Hood  Harbour  :  Closing  northern  entrance  

Port  Hood  Wharf :  Repairs  

Port  Lome  Breakwater  :  Repairs,  &c  

Port  Monton  Wharf:  Re-covering    

Port  Richmond  :  Breakwater   

Poulamond  Wharf:  Repairs,  &c  

Rons  Brook  :  Wharf  

St.  Joseph's  :  Wharf  

Sambro  Wharf:  Completion  

Scott's  Bay  Breakwater  :  Extension  and  repairs  

Sheet  Harbour,  East  River  Wharf  :  Repairs  

Sheffield  Vault :  Wharf  

Shelburne  Harbour  :  Wharf    

Skinner's  Cove  :  Dredging  channel   


Page 
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Carried  forward . 


$  cts. 


134,821  37 


183 

105  84 

184 

11,045  97 

184 

51  70 

184 

461  87 

184 

75  99 

1S4 

5.8S0  12 

184 

1,277  98 

184 

2,984  68 

184 

3,415  05 

185 

262  58 

185 

104  78 

185 

809  77 

185 

17,151  13 

185 

23,049  27 

185 

1,124  42 

185 

122  10 

185 

67  88 

185 

221  81 

186 

210  79 

187 

680  57 

187 

1,912  86 

186 

4,166  66 

186 

190  58 

186 

142  11 

186 

107  41 

186 

5,617  06 

186 

150  14 

1S7 

2,093  85 

187 

1,981  02 

187 

142  57 

187 

128  25 

188 

1,038  77 

188 

•4,930  25 

lfc8 

690  18 

188 

381  85 

188 

3,650  93 

188 

30  00 

188 

207  10 

189 

12,292  50 

189 

145  84 

189 

544  62 

189 

741  92 

189 

1,420  63 

189 

340  63 

189 

2  736  68 

190 

523  66 

190 

14  78 

190 

207  41 

190 

8,431  72 

190 

4,428  04 

191 

18,432  35 

191 

1,357  86 

191 

225  96 

191 

248  18 

191 

189  17 

191 

1,399  94 

192 

82  "2 

193 

799  73 

192 

124  74 

192 

963  26 

192 

227  93 

192 

397  49 

192 

14,533  00 

192 

331  00 

303, 22S  32 

$  cts. 


6,835,711  35 


6,835,711  35 


PUBLIC  WORKS  DEPA  PTMEXT:  EXPEND  IT  I  HE 
SESSIONAL  PAPER  No.  1 


V— 9 


1911-12:  Public  Works :  Summary  of  Expenditure. 


Brought  forwnid  

Chargeable  to  Income — Continued. 

Harbours  and  Rivers,  Nova  Scotia—  Continued. 

Smiley 's  Point :  Breakwater  

Sober  Island  

South  Cove  :  Wharf  

South  Int;onish  Wharf  :  Extension  

South  Lake,  Channel  protection  works  :  Extension  

Spanish  Ship  Bay  :  Wharf  on  west  side  

Stony  Island  :  Repairing  breakwater  and  constructing  protection 

works  ?  

Sydney  Harbour  :  Protection  works  and  acquiring  of  South  Bar 

Sydney  Mines  :  Wharf  at  Barrington's  Cove  i . . . . 

Tangier  Wharf  :  Improvements   

Tenecape  Breakwater  :  Addition  

The  Wharfs,  Lunenburg  Co. :  Breakwater  

Three  Fathom  Harbour  Breakwater  between  two  islands  ...... 

Three  Fathom  Harbour  Breakwater  :  Repairs  and  renewals.  .. 

Toney  River  Protection  Piers:  Extension  

Tusket  Wedge  Wharf :  Renewal  and  extension  

Upper  Washabuck  :  Wharf  

Victoria  Pier  :  Extension  and  repairs. . .   

Watt  Settlement :  Wharf  

West  Advocate  :  Breakwater   

West  Arichat  Breakwater:  Repairs  

West  Chezzetcook  :  Breakwater  pier   

West  Chezzetcook  Breakwater  :  Repairs  

Westport :  Wharf  

Whitepoint :  Breakwater  

White's  Cove  Wharf  :  Extension   

Whitewater's  Wharf  :  Repairs   

Whvcocomagh  Wharf  :  Completion  of  , 

Wolfville  :  Protection  works  

Woods  Harbour  :  Breakwater  at  Falls  Point  

Yarmouth  Harbour  :  Improvements  

Generally  :  Repairs,  improvements,  &c  


Harbours  and  Rivers,  Prince  Edward  Island — 

Cape  Traverse  :  Wharf  at  mouth  of  river  

Cascumpec  or  Gordon's  Point :  Wharf  

Cove  Head  Breakwater:  Repairs  and  strengthening  

Grand  River  Wharf  :  Reconstruction  

Lennox  Island  and  Port  Hill :  Wharfs  on  Lennox  Indian  Reserve 
and  on  Mainland  opposite  Port  Hill  (Indian  Department  to  con- 
tribute $2,500)  

Miininegash  Harbour— North  Breakwater  :  Extension   

Naufrage  Pond  :  Extension  to  breakwater  and  deepening  channel 
ap  j  j  roach  

North  Cardigan  Pier  :  Repairs  

Red  Point  Wharf :  Repairs  and  enlarging  pier  head  

Robinson's  Island  :  Beach  protection  repairs  

Rustico  Breakwater  :  Protection  block  at  outer  end  

South  port  Wharf:  Reconstruction  

Summerside  Harbour:  Breakwater  from  Indian  Head  to  outer  end 
of  Lighthouse  Spit  

Tignish  Harbour:  Extension  of  channel  protection  piers  inwardly. . 

Tracadie  Breakwater  :  Construction  

Wood  Islands:  Extension  of  southern  breakwater  

Generally  :  Repairs,  improvements,  &c   


Harbours  and  Rivers,  New  Brunswick — 

Anderson's  Hollow  Breakwater  wharf  :  General  repairs 

Bathurst  Harbour:  Improvements  

Bayside  :  New  wharf  

Beaumont:  New  wharf  

Black  River  Breakwater— pier  :  Renewal  of  superstructure. 

Black  River  :  Wharf  ■.  

Buctouche  Breakwaters  and  Breastworks  :  Repairs  


Carried  forward . 
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6,835,711  35 


469.139  88 


34,373  62 


7,339,224  85 


V— 10 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


1911-12:  Public  Works:  Summary  of  Expenditure. 


Brought  forward  

Chargeable  to  Income— Continued. 

Harbours  and  Rivers,  New  Brunswick—  Continued. 

Campbellton  :  Deep  water  wharf  accommodation  

Campbellton  Old  Ferry  Wharf  :  Head  block  

Cape  Bald  :  Breakwater  pier  

Cape  Tornientine  Breakwater  :  Repairs,  &c  

Castalia  :  Breakwater   

Chance  Harbour  Breakwater  :  Improvements  

Chatham  Custom  House  Wharf :  Repairs    

Chatham:  New  wharf  

Chockfish  River  :  Extension  of  breakwater  at  mouth  

Cumming's  Cove  :  Wharf  

Dalhous'e  Harbour  :  Breakwater  

Dalhousie  Wharf :  Improvements  

Dipper  Harbour  Breakwater  :  Extension  

Dorchester  :  Bed  for  vessels  at  wharf  

Escuminac  :  Breakwater  

Gardner's  Creek  Harbour  Works  :  Repairs  

Gooseberry  Cove  :  Breakwater  

Goose  Creek  Harbour  :  Breakwater  

Grand  Anse  :  New  groyne  

Grandique  :  Wharf    

Great  Salmon  River  :  New  pier  on  east  side  of  entrance  and  close 

piling,  &c,  on  west  pier  

Green  Point :  Breakwater  

Harvey  Bank  :  Raising  wharf  

Hopewell  Cape  :  New  steps  and  repairs  to  slip  

Kouchibouguac  :  Harbour  

Lameque  Wharf :  Improvements  

Leonardsville  Wharf  :  Reconstruction,  extension  and  new  steps  

Lorneville  Breakwater  wharf :  Repairs  and  extension  

Lower  Caraquet  :  Icebreaking  blocks  

Mace's  Bay  :  Connection  of  pierhead  with  shore  

Mill  Cove:  Wharf  

Millerton  :  Public  wharf    

Miramichi  Bay  :  Dredging  ship  channel  at  Grande  Dune  Flats,  The 

Horseshoe  and  The  Lump  :  

Miscou  Wharf  :  Extension  

Mispec  Harbour  Works  :  Repairs  

Moncton  :  Berth  for  scows  and  repairs  to  wharf  

Neguac  Wharf :  Repairs  and  extension  

New  Mills  :  Wharf  

Petite  Lameque  :  Wharf  

Petit  Rocher  :  Roadway  to  breakwater,  &c  

Pointe  du  Chene  Breakwater  :  Repairs  and  stone  slope  along  base. . 

Pointe  Sapin  :  Breakwater  

Pointe  Wolfe  Harbour  Protection  Works  :  Improvements  

Rexton — To  close-pile  and  repair  wharf  

Richibucto  Beach  :  Breakwater  piers    

Richibncto  Cape  :  Breakwater  wharf   

Richibucto  Wharf  :  Reconstruction,  extension,  &C  

River  St.  John  and  tributaries    

River  St.  John  and  tributaries:  Contribution  to  local  government, 

not  to  exceed  oneJ^aif  the  cost  of  wharfs  built  by  them  in  tidal 

waters  

River  St.  John  and  tributaries:  Construction  of  wharfs  in  tidal  waters 

Sackville  :  Wharf  

Seal  Cove  :  Breakwater,  &c  

Shediac  :  Wharf.  

Shediac  Island  :  Wharf  

Shippegan  Harbour  :  Improvement  and  repairs  at  Shippegan  Gully. 

Stonehaven  Breakwater  pier  :  Repairs  

St.  Andrews  :  Repairs  and  improvements  

St.  John  Harbour  :  Improvements,  repairs,  &c  

St.  John,  Partridge  Island  Quarantine  :  Wharf  

St.  Louis  :  Dredging  channel,  &c  

St.  Paid,  Lower  Caraquet  :  Wharf     


Carried  forward. 
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16 
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03 
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01 
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20 
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8,076 

82 

210 

9,226 

98 
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4,596 

74 
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5,958 

92 

2]  i 

3,370 

27 
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18,199 

50 

212 
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06 

212 

13,936 

38 

212 
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46 

212 

2,988 

68 
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1,000 

31 
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1,846 

96 
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23,570 

12 
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81 

214 

416 

67 
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2,232 

00 

356,693  53 

$  cts. 


7,339,224  85 
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PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


V— 11 


1911-12:  Pnblic  Works:  Summary  of  Expenditure. 


Brought  forward  

Chargeable  to  Income — Continued. 

Harbours  and  Rivers,  New  Brunswick — Concluded. 

Tracadie  Harbour  :  To  build  additional  and  repair  old  breastworks 

TYacadie  Wharf  :  Repairs  

Trynor's  Cove  :  New  wharf  

Tynemouth  Creek;  Harbour  improvements  

Upper  Salmon  River  :  Breakwater   

Woodlands:  New  wharf  

Generally  :  Repairs,  improvements,  ic    
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Harbours  and  Rivers,  Quebec — 

Angers  :  Wharf  on  Ottawa  River  

An&e  a  la  Barbe  Breakwater  :  Extension  

Anse  aux  Canards  :  Breakwater  

Anse  aux  Gascons  Wharf :  Repairs    

Aylmer  :  Wharf  on  Lake  Deschenes  

Baie  St.  Paul  Wharf  :  Repairs   

Bamchois  de  Malbaie  :  Training  pier  

Beaulac  (Garthb}')  Wharf  :  Extension  

Beauport  Wharf  :  Repairs  

Bergeronnes  Wharf :  Extension       . .  .  .  .   

Berthierville  :  Wharf  

Bic  Harbour,  Pointe  a  Cote  :  Wharf,  outer  section  

Bic  Harbour,  Old  Wharf  :  Repairs  . .     

Bonaventure  River  Training  pier  :  Extension  

Cabano  :  Landing  pier  on  west  side  of  Lake  Temiscouata  

Cacouna  :  Head-block   

Cannes  des  Roches  Breakwater  :  Extension  

Cap  a  l'Aigle  Wharf  :  Extension   

Cape  Cove  Landing  pier:  Extension  

Cap  St.  Ignace  Wharf :  Extension  

Caplan  River  Training  piers  :  Repairs   

Carleton  Wharf  :  Repairs  

Chateauguay :  Wharf  on  south  side  of  Lake  St.  Louis,  between 
Woodland  and  Bellevue  

Chateau  Richer  Breakwater  pier:  Extension  

Chicoutimi  Basin:  Wharf  

Chicoutimi  Harbour  Wharf  :  Extension  

Contrecoeur :  Wharf  

Coteau  du  Lac  Wharf  :  Repairs   

Coteau  Landing  :  Wharf    

Desjardins  Wharf :  Repairs   

Douglastown  Breakwater:  Extension  

Fabre  :  Raising  wharf     

Fassett :  Wharf  on  Ottawa  river.  

Fort  William  :  Wharf  on  Ottawa  river  

Fraserville  :  Wharf  and  Dredging     

Gaspe  :  Deep  Water  Wharf  

Georgeville  Wharf  :  Repairs  and  renewals  

Graham  Wharf  :  Repairs  

Grands  Meehins  Wharf  :  Repairs  

Grande  Riviere  (Gasps)  Wharf  and  approach  :  Repairs  

Grande  Vallee  Breakwater  pier  :  Extension  

Grosse  Isle  Quarantine  Wharf :  Repairs  and  extension  

Grosse  Roche,  on  Saguenay,  Wharf :  Extension   

Harrington  Harbour  :  Wharf,  north  shore  of  Gulf  of  St.  Lawrence. 

Hudson  Wharf:  Repairs  

He  aux  Noix  Wharf :  Repairs   

He  Bonaventure  :  Breakwater  

He  Verte  Protection  Work:  North-east  side  of  river  

He  Verte  Wharf :  Repairs  

Lacolle  Wharf :  Repairs    

Lake  Aylmer  :  Wharf  at  Stratford  Centre  

Lake  Massawippi :  Wharf  ,  

Laprairie  Wharf  and  Approach  :  Reconstruction  of  superstructure. 

Laurin  :  Ice  piers  

L'Assomption  :  Wharf  


$  cts. 


356,093  53 


Carried  forward   227,571 
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673  21 

221 
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1,143  32 
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71,041  31 
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867  89 
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759  38 
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617  78 
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4,410  26 
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6,198  53 
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2,422  89 
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1,248  99 
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387  6S 

224 

598  78 
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1,391  56 

224 

1,812  10 

224 

1,021  83 

224 

2,298  85 

2  '4 
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225  ! 

3,060  00 

2  J5  ! 

2,322  93 

225  ! 

4,442  78 

225 

3,120  00 

225 

917  02 

227,571  56 

$  cts. 


7,339,224  85 


378,307  86 


7,717,532  71 
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3  GEORGE  V.,  A.  1913 


1911-12:  Public  Works  :  Summary  of  Expenditure — Con. 
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$  cts. 


Brought  forward  

Chare/cable  to  Income— Continued. 

Harbours  and  Rivers,  Quebec — Continued. 

Le  Petit  Debarquement  Wharf,  North  shore  of  St.  Lawrence  

Les  Eboulenients  Wharf  and  Shed  :  Repairs  

Lotbiniere  Wharf  :  Repairs  and  renewals  

Lower  St.  Lawrence  :  Removal  cf  boulders  

Magdalen  Islands  :  Breakwaters  and  piers  

Maria  Wharf :  Extension  -  

Maria  Wharf  :  Repairs  

Matane  :  Protection  pier  on  east  side  of  outlet  of  Matane  River  

Matane  Wharf :  Repairs  

Mille  Vaches  :  Removal  of  boulders  

Mistassini  Wharf  :  Extension  

Mistook :  Closing  space  between  piers  at  outer  end  of  block  and  span 

wharf  

Montebello:  Wharf  on  Ottawa  

Montmagny  :  Addition  to  wharf  at  rear  end  of  Bassin  

Murray  Bay  Wharf:  Enlargement  and  repairs    

Natashquan  Breakwater  Pier,  North  shore  of  St.  Lawrence  

New  Richmond  Landing  pier  :  Extension  

Nicolet  Jetty  :  Extension  

Norway  Bay  :  Wharf  on  Ottawa  .   

Notre  Dame  du  Portage  Wharf :  Repairs  

Papineauville  :  Wharf  on  Ottawa    

Paspebiac  East:  Breakwater   

Peribonka:  Wharf  and  shed  

Petit  Cap:  Breakwater    

Petite  Riviere  Saguenay  :  Wharf  on  west  side  

Piche  Point :  Completing  ice-breakers  and  raising  wharf  

Pointe  a  Brousseau  :  Harbour  protection  works  

Pointe  aux  Esquimaux  Wharf:  Repairs  

Pointe  Claire  Wharf  :  Repairs    

Port  Daniel  Wharf:  Repairs  

Riniouski :  Breakwater  wharf    

Rimouski  Wharf :  Improvements  and  repairs   

Riviere  a  la  Pipe :  To  close  span  in  wharf  

Riv.  aux  Vases:  Wharf  

Riv.  Baude:  Wharf  

Riv.  des  Prairies :  Improvement  of  navigation  

Riv.  des  Prairies,  He  Bezard  and  Ste.  Genevieve  piers:  Repairs  and 

renewals..  

Riv.  des  Va-es  Wharf  :  Extension  

Riv.  du  Loup  Wharf  (Frasei  ville) :  Repairs,  &c  

Riv.  L'  Achigan  :  Ice-breaker  

Riv.  Laguerre:  Improvements  

Riv.  L'Assoniption  :  Ice  pier  at  L'Assomption  

Riv.  Ouelle  Wharf  :  Repairs,  &c  

Rivers  Peribonka  and  Mistassini:  Training  dykes.....  

Riv.  Richelieu:  Improvements  

Riv.  Saguenay  :  Improvements  

Riv.  Sault  aux  Mouton  :  Removal  of  boulders  at  harbour  entrance. . 
Riv.  St.  Lawrence:  Protection  wall  between  Laprairie  and  Riv.  St. 

James..   

Riv.  Verte:  Extension  of  wharf  on  west  side  of  river,  near  mouth 

northward  

Roberval :  Breakwater.  

Ruisseau  a  Loutres  :  Harbour  improvements  

Ruisseana  Sem  :  Pier  and  removal  of  boulders  

Sabrevois  Wharf :  Repairs  and  renewals  

Shigawake  Breakwater  Wharf  :  Extension  

Sorel :  Breakwater  of  pile  work  and  stone-filling,  opposite  Elizabeth 

street   

Sorel :  Deep  water  wharf  .   

Sorel  High  Level  Wharf :  Interest  at  5  p. c.  per  ann.,  to  be  paid  to 
contractor  J.  E.  Beauchemin,  on  delayed  payments  in  connection 
with  his  contract  for  the  construction  of  an  additional  front  to 
this  wharf  


Carried  forward     522,227 
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PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 
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1911-12  :  Public  Works  :  Summary  of  Expenditure. 


Brought  forward. 


Chargeable  to  Income — Continued. 

Harbsurs  and  Rivers,  Quebec—  Concluded. 

Sorel  Ice  Piers :  Reconstruction  

St.  Alexis,  Ha-Ha  Bay  Wharf :  Extension  

St.  Alphonsede  Bagotville  Wharf  :  Repairs  

St.  Andre  de  Kamouraska  Wharf  :  Extension  

St.  Andre  de  Kamouraska  Wharf :  Repairs  

St.  Andrew's  Wharf— on  North  River  

St.  Anicel  Wharf :  Repairs  

Ste.  Anne  de  Bellevue  :  Freight  shed  

Ste.  Anne  des  Monts :  Harbour  improvements  

St.  Charles  de  Caplan  Wharf :  Extension  

St.  Croix:  Wharf  

St.  Eloi  Wharf :  Extension  

Ste.  Enielie  Isolated  Pier:  Addition    

Ste.  Eainille  Wharf :  Extension  

Ste.  Felicite  :  Wharf    

St.  Francois,  North:  Urgent  repairs,  &c  

St.  Francois,  South.  Wharf :  Repairs  and  improvements  

St.  Georges  de  Malbaie  :  Breakwater    

St.  Gerard  :  Ice-breaker  

St.  Godefroi  Wharf:  Extension  

St.  Ignace  de  Loyola  East:  Beach  protection  and  wharf  repairs. 

St.  Jean  des  Chaillons  Wharf :  Approach,  &c   

St.  Jerome  Wharf:  Urgent  repairs  

St.  Joseph  de  Letellier:  Wharf  

St.  Joseph  de  Sorel :  Wharf  on  west  side  of  river  

St.  Luce:  Wharf. ..   

St.  Majorique  Public  Wharf  :  Approach  

Marc  Wharf  :  Repairs,  &e. . .   

Maurice  River  :  Dredging  east  channel  

Simeon  Wharf  :  Repairs  

Valier  Wharf:  Extension  

Tadoussac:  Wharf  on  south-east  side  of  Tadoussac  Island  

Three  Rivers  Harbour  :  Deep-water  wharf  at  west  end  

Trois  Pistoles  River  Harbour  :  Breakwater  pier  

Generally:  Repairs,  improvements,  &c  


St. 
St. 
St. 
St. 
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Harl>ours  and  Rivers,  Ontario — 

Bayfield  Pier :  Repairs  

Beaumaris :  Wharf     

Besserer's  Grove  :  Wharf  

Brighton  :  Wharf  

Brockville,  Tunnel  Bay  Dock  :  Extension  

Bronte  Harbour,  wharf  and  approach  :  Repairs  

Burlington  Beach  Canal  :  Deepening  and  widening  

Burlington  Channel  :  Piers    

Byng  Inlet  :  Improvements  

Cache  Bay  :  Wharf  on  Lake  Nipissing  

Cobourg,  superstructure  on  east  pier  at  north  end  :  repairs  and  recon- 
struction    

Colchester  Wharf  :  Extension  

Dawson  Point  :  Raising  dock  

Detroit  River  :  Protection  of  east  bank  in  Maiden  township  

Dryden  :  Wharf    

French  River  :  Regulating  works  at  outlet  of  Lake  Nipissing  

Goderich  Harbour:  Improvements  

Goderich  :  Full  and  final  settlement  of  all  claims  of  Mrs.  Madigan, 
in  connection  with  the  contract  of  the  late  Luke  Madigan,  for 
construction  of  the  breakwater   

Gravenhurst  :  Wharf  on  Lake  Muskoka  

Haileybury  Harbour  :  Improvements  

Hamilton  Harbour  :  Improvements  

Huntsville  Wharf  :  Extension    

Kincardine  Pier  :  Extension  

Kincardine  Pier  :  Repairs  

Kingston  Harbour  :  Improvements  

Carried  forward  
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1911-12:  Public  Works:  Summary  of  Expenditure. 


Brought  forward. 
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Chargeable  to  Income— Concluded. 

Harbours  and  Rivers,  Ontario — Continued. 

Kingston  R.  M.  College  Wharf  :  Renewals   . . 

Kingsville  Pier  :  Repairs  

Lake  Nipissing  :  Improvement  of  navigable  channel  in  west  arm,&c. 

Lakeport  Wharf  :  Reconstruction  

Lion's  Head  Dock  :  Extension,  &c  

L'Orignal  wharf  and  freight  sheds  :  Repairs   

McGregor's  Creek  :  To  pay  sundry  persons  in  full  and  final  settle- 
ment of  all  claims  for  damages  to  their  property  in  Chatham, 
caused  by  dredging  performed  by  Government  dredge  in  the 
creek   

Meaford  :  Closing  eastern  entrance  and  removing  '/L"  of  inner 
checkwater    

Michipicoten  :  Wharf  

Montreal  River,  Flat  Rapids  :  Removal  of  boulders  

Montreal  River,  above  Latchford  :  Improvements  

Mount  Julian  Dock  :  Extension  

New  Liskeard  Harbour  :  Improvements  

North  Bay  :  Breakwater     

Oakville  Harbour  :  Improvements  

Owen  Sound  Harbour  :  Improvements  

Owen  Sound  Harbour  :  Sheet  piling  on  west  side  

Pelee  Island,  North  Bay,  Wharf  :  Extension  and  repairs  

Pelee  Island  :  West  dock  repairs,  &c   

Pembroke  wharf  and  approach  :  Repairs  

Peterborough  :  Wharf  

Petawawa  Pier  :  Repairs  and  reconstruction .  

Picnic  Islands  :  Improvement  of  north  channel  in  Georgian  Bay    . . 

Port  Bruce  :  Extension  of  west  pier  and  repairs  to  piers  

Port  Burwell  Harbour  :  Improvements  

Port  Col  borne  :  To  pay  contractor,  M.  J.  Hogan,  for  extra  stone 
placed  in  protection  talus  

Port  Elgin  :  Repairs,  &c,  to  pier,  and  construction  of  groyne  

Port  Hope  :  Pier  repairs,  &c  

Port  Rowan  :  Repairs  and  renewals  to  pier,  &c  

Port  Stanley  Harbour  :  Improvements  

Providence  Bay  wharf  :  Extension  

Rainy  River  :  Improvements  at  Long  Sault  Rapid3  

Rainy  River  :  Improvements  at  mouth  

Red  Bay  :  Wharf  

River  St.  Lawrence  :  Channel  between  Kingston  and  Brockville  : 
Improvement  

River  Thames  :  Removal  of  obstructions,  &c   

Rondeau  Harbour  :  Improvements  

Rosseau  Wharf  :  Repairs    

Sarnia  Bay  :  Improvements    

Saugeen  River  :  Repairs  to  piers  

Sault  Ste.  Marie,  Old  Plummer  Wharf  :  Improvements,  &c  

Sault  Ste  Marie  Wharf  :  Addition  to  return  on  west  side  

Smyth  Wharf :  Repairs  

Southampton  Harbour  :  Improvements  

South  Nation  River  :  Improvements  .   

Spanish  :  Wharf  

Sturgeon  Falls  :  Dock   

Summers  town  Wharf :  Repairs  

Thessalon  :  Breakwater  

Thornbury  Harbour  :  Improvements  

Thornbury  Wharf  :  Repairs  

Toronto  Harbour  :  Improvements  

Toronto  Harbour  :  In  full  and  final  settlement  of  claim  of  Weddell  & 
Co.,  for  overtow  in  connection  with  their  contract  for  the  con 
struction  of  the  new  western  entrance  

Two  Creeks  Harbour  (Wheatley)  :  Breakwater  , 

Whitby  Harbour  :  Improvements  

Wiarton  Breakwater  Pier  :  Extension  
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190,170  41 


3,576  34 
9,939  87 
2,223  78 
15,504  82 
693  79 
910  21 


4,320  00 

717  87 
18,747  00 
382  34 
15,543  13 
2,784  40 
3,419  85 
135  10 
2,117  31 
488  57 
1,190  82 
8,704  00 
927  67 
3,143  38 
20,311  62 
2,355  18 
60,993  82 
2,126  27 
49,947  60 

2,673  60 
3,864  58 
2,039  23 
3,863  01 
8,595  80 

206  91 
3,483  69 
59,697  66 

142  62 

24,244  59 
1,772  10 
101,978  14 
271  49 
1,029  50 
989  71 
226  37 
13,134  80 
575  14 
986  69 
1,268  28 
17  88 
706  54 
1,220  00 
4,147  92 
15,722  48 
3,619  09 
113,455  13 


25,368  92 
320  63 
20,065  20 
11,026  25 


848,089  10 


$  cts. 


8,510,413  68 


8,510,413  68 
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1911-12:  Public  Works:  Summary  of  Expenditure. 


Brought  forward  

Charyeablc  to  Income— Continued. 

Harbours  and  Rivers,  Ontario — Continued. 

Windsor  :  Landing  dock   

Generally:  Repairs,  improvements,  &c  , 


Harbours  and  Rivers,  Manitoba— 

Fairford  River:  To  pay  claim  of  F.  Lemoine,  for  extra  work  (interest 

at  5  p.c)  

Gimli  Wharf  :  Extension  

Lake  Winnipeg  :  Wharfs  

Red  River :  Protection  of  new  entrance  channel  at  its  mouth  

Red  River  :  St.  Andrew's  Rapids,  Look  ar.d  Dam  

Victoria  Beach  Bay  Harbour  :  Wharf  and  Breakwater  

Winnipeg  Beach  Harbour  :  Protection  pier  on  Lake  Winnipeg. . . . 
Generally  :  Repairs,  improvements,  &c  ,  


Harbours  and  Rivers,  Saskatchewan  and  Alberta — 

Athabaska  River:  Removal  of  boulders,  &c  

Edmonton:  Wharf  

Last  Mountain  Lake,  Navigable  route:  Improvements  

Last  Mountain  Lake,  Navigable  route:  Settlement  of  claims  for 
lands  damaged  through  the  construction  of  Craven  dam,  inclusive 
of  interest  at  5  p.c.  per  annum  on  delayed  payments  

Lesser  Slave  River:  Urgent  provisional  improvements  

North  Saskatchewan  River  :  Removal  of  boulders  at  Prince  Albert. . 

Prince  Albert :  Wharf  

Survey  of  Rapids  on  Saskatchewan  and  other  navigable  streams  

Generally  :  Repairs,  improvements  


Harbours  and  Rivers,  British  Columbia — 

Arrow  Lakes  :  Improvement  at  Narrows  

Bamfield  :  West  shore,  Vancouver  Island  

Boswell :  Wharf  

Columbia  River  :  Improvements  

Columbia  and  Kiootenay  Rivers  :  Wharfs  

Fraser  River  :  Training  pier  

Fraser  River  Improvements  :  Dams  at  Nicomen  Slough  

Fraser  River  (lower) :  Improvements   .  .. 

Fraser  and  Thompson  Rivers  :  Wharfs  

Hardy  Bay  Whnrf  :  Renewals  

Harrison  River  Improvements  :  To  pay  Brooks-Scanlon  Lumber  Co., 
for  outlay  and  to  complete  works  

Hollyburu  :  Wharf  on  North  Side  of  English  Bay    

Kincolith  :  Wiiarf  

Needles  :  Wharf  

Okanaga.n  River  :  Protecting  and  improving  navigable  channel  

Powell  River  Harbour  :  To  take  over  and  complete  breakwater  

Prince  Rupert :  Quarantine  Wharf  

Stewart  Wharf— At  head  of  Portland  Canal  

Surf  Inlet:  Wharf  

Tofino  Wharf  :  Repairs  

To  purchase  New  South  Wales  Turpentine  Timber — For  piles  re- 
quired in  British  Columbia  works  

Thompson  River  :  Removal  of  snags,  &c  

Union  Bay  :  Wharf  

Upper  Fraser  River  and  Tributaries  :  Improvement  of  navigable 
channel  

Upper  Lillooet  River  :  Removal  of  Obstructions    

Generally  :  Repairs,  improvements,  &c  

Harbours  and  Rivers,  Yukon  Terr. — 

Lewes  and  Yukon  Rivers  :  Improvements  

Lewes  and  Yukon  Rivers  :  To  pay  L.  M.  Foley,  in  full  and  final 
settlement  of  all  claims  in  connection  with  timber  cut  in  Oct., 
1902,  by  the  resident  engineer,  on  an  island  at  the  head  of  Hell 
Gate,  within  the  limits  of  berth  No.  112,  interest  at  5  p.c.  per 
ann.  on  delayed  payment  of  S404,  found  to  be  due  him  
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Carried  forward . 


259 
261 


2G2 
262 
262 
262 
262 
262 
263 
263 


264 
264 
264 


264 
265 
265 
265 
266 
267 


268 
268 
268 
269 
270 
270 
270 
271 
272 
273 

273 
273 
273 
273 
273 
273 
273 
273 
273 
274 

274 
274 
274 

274 
275 
275 


276 


276 


$  cts. 


848,089  10 


333  68 
28,604  83 


6,709  12 
4,604  36 
1,856  59 
9,999  72 

23,019  39 
175  94 

10,415  80 
6,351  07 


6,272  44 
41  24 
5,629  76 


23,961  «6 
3,792  08 
3,509  83 
11,380  68 
32,104  71 
10,222  59 


20,990  21 
742  51 
107  22 
6,652  83 
18,859  40 
365  35 
12,720  61 
27,025  14 
20,683  70 
1,452  95 

11,115  00 
4,999  16 
65  50 
202  09 
5,775  57 
50.091  60 
217  58 
12,359  13 
4,236  21 
998  00 

21,189  53 
1,894  39 
339  46 

7,888  52 
10  07 
13,524  36 


$  cts. 


8,510,413  68 


877,027  61 


63,131  99 


96,914  79 


244,506  09 


9.795.993  89 
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


1911-1912:   Public  Works:   Summary  of  Expenditnre. 


Brought  forward . . . 
Chargeable  to  Jncome- 


-  Continued. 


Harbours  and  Rivers,  Generally. — 

Lake  Timiskaming  Plant :  Provision  for  repairs  to  plant,  &c. 
Generally  :  Repairs,  improvements,  &c  


Dredge  Vessels  :  Repairs . 


New  Dredging  Plant — 

Maritime  Provinces  

Ontario  and  Quebec  

Manitoba   

British  Columbia   

Shipyard  on  Victoria  Island. 

Generally  

Dredging— 

Maritime  Provinces   

Ontario  and  Quebec  

Manitoba  

British  Columbia   

General  Service  


Page 
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Slides  and  Booms — 

North  Saskatchewan  River,  Goose  Island  Encampment  :  Piers  and 
Dams  

Ottawa  District :  Full  and  final  settlement  of  claims  of  Frs.  Murphy, 
in  connection  with  the  operation  of  the  Gatineau  river  booms, 
togeAier  with  the  purchase  of  additional  land  required  from  the 
claimant  for  booming  purposes  

Saguen ay  District ,  New  Booms,  <fcc  

St.  Maurice  District :  Construction  


Slides  and  booms  :  Exchequer  Court  Award  :  St.  Maurice  District,  Booms 

Roads  and  Bridges  — 

Bow  and  Spray  River  Bridges  at  Banff  :  Repairs  and  Renewals  

Chapeau  Bridge — over  Culbute  Channel  of  Ottawa  

Courtenay  Bay,  Marsh  Road  :  One-third  of  cost  of  rebuilding  aboi- 
deau  on  road  to  protect  marsh  and  Intercolonial  property  at  St. 
John,  N.  B.,  &c  

Edmonton — Bridge  over  Saskatchewan  :  Renewal  of  flooring,  &c. . . 

International  Bridge  over  River  St.  John,  between  St.  Leonards,  N. 
B.  and  Van  Buren,  Me  

Interprovineial  Bridge  over  River  Ottawa  at  Hawkesbury  

North  Titniskaming  Bridge  over  Quinze  River  

Ottawa  City  Bridges  :  over  River  Ottawa,  the  slides  and  canal :  Or- 
dinary repairs,  <fec  

Ottawa  :  Extension  of  Lhifferin  and  Sappers  Bridges  

Dominion  Traffic  Bridges — including  approaches  

Telegraph  Lines,  Mar.  Pro  v. — 

Cape  Breton  :  New  lines  

Chatham — Eseunamac — Sapin  line  


Telegraph  Lines,  Quebec — 

Mingan  line  :  Purchase  of  right  of  way,  &c. 
New  lines  and  repairs,  &c,  to  old  lines  


Telegraph  Lines,  Sask.  and  Alta. — 

Athabaska  Landing— Fort  McMurray  :  Construction  of  line  

Athabaska  Landing— Peace  River  Landing  :   Extension  of  line  to 

Grande  Prairie  

Loop  extension  from  a  point  near  Moose  to  Durlingville  

Moose  Jaw— Wood  Mountain  line  :  Renewals,  &c  

North  Battleford  to  Isle  la  Crosse  

Peace  River  :  Office  buildings   

Northwest  lines  :  Shifting  lines  from  farm  lands  to  roadway  


Carried  forward. 


27 1; 
277 

277 


277 
277 
277 
277 
277 
277 

277 
277 
277 
277 
277 


3G1 


361 
361 
361 

362 


362 
362 


$  cts. 


6,926  45 
11,913  36 


266,500  00 


65,281  26 
54,589  52 
24,228  53 
260,211  37 
60,025  46 
37,264  59 

695,500  75 
720,943  02 
31,449  63 
316,567  09 
2,631  94 


4,792  97 


3,670  00 
4,034  67 
50,164  25 


553  83 
638  73 


$  cts. 


9,795,993  89 


18,839  81 


362 

8,000  00 

362 

341  95 

362 

12,003  IS 

362 

418  67 

363 

580  26 

363 

9,507  66 

363 

160,802  12 

363 

1,918  95 

364 

6,809  99 

364 

346  24 

364 

8,000  00 

364 

1,015  97 

365 

1,455  20 

365 

17,740  17 

365 

3,134  95 

366 

7,011  91 

366 

19,274  58 

366 

4,893  73 

366 

2,651  19 

2,535,196  16 


62,661  8S 
11,728  74 


194,765  35 


7,156  23 


9,015  97 


56,161  73 


12,691,519  77 
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1911-12:  Public  Works :  Summary  of  Expenditure. 


Brought  forward  

Chargeable  to  Income — Concluded. 

Telegraph  Lines,  British  Columbia — 

Alberni-Clayoquot  line :  Repairs,  &c  

Campbell  River-Texada  Island  :  Telephone  line  

Gold  en- Windermere  Telephone  line  :  Repairs,  &c  

Kamloops-Walhatchin  :  Telephone  line  

Kuper  and  Thetis  Islands  and  Chemainus  and  Vancouver  Islands 

Telephone  line  

Xanaimo-Comox  Line  :  Repoling,  &c  

North  Thompson  Valley  Line  :  Kamloops-Fennell.  

Okanagan  Valley :  Telephone  System  

Vancouver  Island  :  Telegraphs  , 

Victoria-Cape  Beale  line:  Renewals,  &c  


Telegraph  lines,  Yukon  System — 

Kitsuinkalum  to  Stewart,  at  head  of  Portland  Canal :  Telegraph 

line  

Telegraph  lines,  Generally  

Miscellaneous,  Architectural — 

Architectural  Branch  :  Salaries  of  architects,  clerks  of  works,  &c, 

of  Outside  Service  

Coronation  decorations  on  public  buildings,  &c  

Monument  to  the  memory  of  the  late  Hon.  Robt.  Baldwin  and  of 

the  late  Sir  Louis  H.  Lafontaine  

Monument  to  the  memory  of  the  late  Hon.  George  Brown  

Monument  to  the  memory  of  the  late  Hon.  T.  D'Arcy  McGee   

National  Art  Gallery,  Ottawa  :  including  the  purchase  of  paintings 
by  an  Advisory  Council  of  Art  


Mi.-t'cllaiit'i >us,  Engineering- 
Cement- testing  Laboratory   .   

Deep  Waterways  Commission  

Engineering  Branch:  Salaries  of  engineers,  inspectors,  &C,  of  the 
Outside  Service   . .   

International  Commission,  River  St.  John,  N.  B  

River  Gaugings   

River  St.  Lawrence  Commission  :  Investigation  into  all  questions 
concerning  applications  for  special  privileges  which  may  affect 
water  level  and  navigation  

Surveys  and  Inspections  

Survey  of  Richelieu  and  Yamaska  Rivers,  &c,  to  determine  cost  of 
improved  waterway  between  River  St.  John  and  Lake  Cham- 
plain     

Upper  Ottawa  River  and  Tributaries:  Investigation  of  storage,  &c. . 

Upper  Ottawa  River  and  Tributaries:  Construction  of  water  storage 

dams,  &c    

Miscellaneous,  Specially  Voted— 

To  pay  the  Canadian  Pneumatic  Tube  Co.,  Ltd.,  in  full  and  final 
iettlement  of  all  claims  in  connection  with  their  contract  for 
pneumatic  postal  services  at  Montreal  and  Toronto,  inclusive  of 
interest  at  5  p.c    

Gratuity  to  Capt.  J.  L.  Card  of  snag  boat  Samson,  in  consequence 
of  injuries  sustained  while  in  the  service  of  the  government. 


Chargeable  to  Income  by  Special  Statute. 

Collingwood  Dry  Dock  :  Annual  subsidy,  62-63  Vic,  Cap.  9. 
International  Joint  Commission  on  Boundary  Waters  


Special  Account. 
Matapedia  Bridge  over  Restigouche  River. . . 

Miscellaneous. 


Gratuities  to  heirs  of  deceased  employees . 
Unforeseen  expenses  :  Investigations .... 


Carried  forward . 

1— 2v 
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386 


387 
387 


$  cts. 


$  cts. 


357 

4,117  55 

357 

4,470  41 

357 

y77  21 

357 

858  65 

357 

3,759  53 

358 

1,040  59 

358 

1,284  25 

358 

11,338  42 

000  ZD 

358 

2,479  87 

359 

359 

359 

24,909  92 

364 

24,656  70 

364 

4,500  00 

364 

2,254  35 

364 

2,254  35 

365 

35,014  62 

365 

775  82 

366 

43,270  08 

372 

231,914  35 

372 

19,413  19 

374 

2,443  74 

372 

1,430  89 

373 

103,016  67 

374 

1,735  75 

374 

24,787  36 

374 

325,308  80 

385 

48,890  96 

385 

250  00 

385 

15,000  00 

386 

15,182  80 

12,691,519  77 


30,891  74 


26,062  80 
6,738  58 


93,589  94 


754,096  65 


49,140  96 


30,182  80 


1,158  20 


2,804  52 
626  38 


13,686,812  34 
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


1911-12:  Public  Works:  summary  of  Expenditure. 


Brought  forward  

Chargeable  to  Collection  of  Revenue. 


Collection  of  Public  Works  Revenue   

Slides  and  Booms:  Maintenance  and  Repairs 
Graving  Docks  :  Maintenance  and  Repairs. .  ... 
Harbours  and  Rivers  :  Maintenance  and  Repairs. 


Telegraph  Lines  :  Maintenance — 

Prince  Edward  Island  to  Mainland  

Land  and  Cable  Lines,  Lower  St.  Lawrence,  &c. 

To  pay  J.  C.  Tache  for  services  at  Chicoutimi  

Saskatchewan  and  Alberta  

British  Columbia   

Yukon  System  ( Ashcroft-Dawson)  

Generally  


Total  expenditure. 
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Adjvstment  with  Public  Accounts. 

Civil  Government  

Capital,  S4, 116,385.05  ;  less  River  St.  Lawrence  Ship  Channel,  Marine 

Dept.,  §1,107,462.56  

Income   .... 


Collection  of  Revenue  

Miscellaneous:  Gratuities  

do  Unforeseen  Expenses. 

Matapedia  Bridge :  Special  Account. 

Total  as  above  


387 
387 
394 
395 


396 
396 
396 
411 
414 
423 
423 


30 

36 
57 
57 


$  cts. 


2,908  01 
97,535  14 
29,180  54 
16,198  39 


6,946  66 
150,127  84 
200  00 
53,788  49 
68,742  50 
219,973  88 
5,952  36 


cts. 


13,686,812  34 


145,822  08 


505,731  73 


14,338,366  15 


388,813  54 

2,948,922  49 
10,344,487  21 
651,553  81 
2,804  52 
626  38 
1,158  20 


14,338^366  If 
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Public  Works    Dept :    Salaries  at  Ottawa. 


Minister. 

Hon.  Wm.  Pugsley,  April  1  to  Oct.  9  at  87,000. . 
Hon.  F.  D.  Monk,  Oct.  10  to  March  31  at  $7,000. 


Deputy  Minister's  Staff. 

Deputy  Minister,  J.  B.  Hunter,  12  m.  to  March  31  

Div.  1.  A: — A.  St.  Laurent,  Assistant  Deputy  Minister,  6  m.  at 

$3,950,  6  m.  at  $4,000  

Div.  1.  B:— 

Miss  Louise  Sarault,  Oct.  20  to  March  31,  at  $2.400  

Private  Secretary,  Oct.  20  to  March  31,  at  $600   

Div.  2  B:— 

Georges  Guimond,  Nov.  20  to  March  31,  at  $800  

Miss  G.  Macdonald,  12  m.  to  March  31  

Private  Secretary,  April  1  to  Oct.  9,  at  $600   

N.  M.  Mathe,  12  m.  to  March  31  

A.  B.  Muddiman,  Sept.  12  to  March  31,  at  $1,000. . . .  .•  

Div.  3.  A: — 

Miss  A.  Belanger,  12  m.  to  March  31  

Miss  R.  M.  Da  vies,  2  m.  to  May  31,  at  $1,100,  (transferred  to 

Outside  Service. )  

Miss  H.  G.  MacPhersou,  12  m.  to  March  31  

Miss  L.  Nicolson,  3  m.  to  June  30,  at  $1,150  (resigned)  , 

Mrs.  M.  Purvis,  12n».  to  March  31  

R.  A.  Sauriol,  6  m.  at  $1,150,  6  in.  at  $1,200  

Miss  E.  L.  Snelling,  12  m  to  March  31  

J.  A.  Tapley.  12  m.  to  March  31  "  

Div.  3.  B:— 

Miss  Lena  Worden,  3  m,  to  Nov.  30,  at  $750  (transferred  to  Mar 

and  Fish.)  

Miss  N.  C.  Lampman,  1  m.  to  March  31,  at  $500  

Messengers: — 

A.  Bray,  12  m.  to  March  31  

Jos.  Dumoulin,  12  m.  to  March  31  

J.  Fahey,  12  m.  to  March  31  

Fred.  Twamley,  12  m.  to  March  31  


Secretary's  Branch. 
Div.  1.  A:- 

R.  C.  Desrochers,  Secretary,  3  m.  at  $2,800,  9  m.  at  $2,900  

Div.  1.  B:— 

A.  E.  Belleau,  12  m.  to  March  31  

J.A.  Ohasse,  6  m.  at  $2,450,  6  m.  at  $2,550  

L.  H.  Colman,  12  m.  to  March  31  

J.  E.  Cusson,  12  m.  to  March  31  

T.  N.  Doody,  6  m.  at  $2,450,  6  m.  at  $2,550   

S.  A.  M.  Skinner,  6  m.  to  March  31,  at  $2,100  

E.  T.  Smith,  3  m.  at  $2,350,  9  m.  at  $2,450  

Div.  2.  A:— 

N.  Desjardins,  12  m.  to  March  31  

Th.  Fortier,  3  m.  at  $1,950,  9  m.  at  $2,000  

H.  J.  Guppy,  12  m.  to  March  31  

D.  A.  McLaughlin,  6  m.  at  $2,050,  6  m.  at  $2,100  (other  half  of 

salary  paid  by  Railways  and  Canals)  

Gustave  Richard,  6  m.  at  $1,600,  6  m.  at  $1,650  

E.  J.  Smith,  12  m.  to  March  31  

J.  A.  Theriault,  12  m.  to  March  31  

Div.  2.  B:— 

A.  H.  Beaubien,  9  m.  to  March  31,  at  $800  

Louis  Belanger,  12  m,  to  March  31  at  $1,600,  less  one  day  in 

Oct.  and  20  in  November  ,  

C.  E.  Davidson,  Oct.  17  to  March  31,  at  $1,350  

J.  A.  Drouin,  Jr.,  Dec.  16  to  Mar.  31  at  $1,200  

J.  A.  Ethier,  6  m.  at  $1,300,  6  m.  at  $1,350  

F.  X.  Gagne,  6  m.  at  $1,450,  6  m.  at  $1,500   ... 

E.  R.  Laleche,  6  m.  at  $1,400,  6  m.  at  $1,450  


Civil 
Government 


$  cts 

3,609  33 
3,330  67 


5,000  00 

3,975  00 

1,077  47 
269  35 

291  08 
1,600  00 

314  52 
1.6  Ou  CO 

552  76 

950  00 

183  32 
900  00 
287  49 
900  00 
1,175  00 
900  00 
900  00 


187  50 
41  66 

850  00 
800  00 
800  00 
300  00 


2,«75  00 

2,100  00 
2,500  00 
2,100  00 
2,100  00 
2,500  00 
1,050  (0 
2,425  00 

1,650  0.0 
1,987  50 
1,800  00 

1,037  50 
1,625  00 
1,800  00 
1,800  00 

600  00 

1,506  78 
617  07 
351  61 
1,325  00 
1,475  00 
1,425  00 


1-2IV 


.  Brought  forward  1    68,005  61 


Outside 
Votes. 


-20 

tbate- 
ients. 

$  cts. 
617  56 

73  75 
30  19 
t56  00 
68  75 

60  00 
60  00 
45  00 
60  00 
45  00 

40  30 
56  25 
5S  75 
53  33 
60  00 
60  00 
45  00 
60  00 

41  17 

47  50 
45  00 
45  00 
58  75 
45  00 
33  75 

39  63 
29  58 
16  64 
22  83 

6  66 
10  00 

40  00 

35  65 

8  16 
40  00 

46  00 
15  63 
40  00 
46  00 
25  63 
40  00 

36  63 

- 
- 

80  00 
93  75 
80  00 
80  00 
40  00 
93  75 
82  50 
93  75 

78  75 
68  75 

96  34 
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Public  Works  Dept. :  Salaries  at  Ottawa — Continued. 


  Brought  forward  

Secretary's  Branch — Concluded. 

Div.  2  B — Concluded. 

L.  J.  Latour,  6  m.  at  §1,450,  6  m.  at  SI,  500   

Win.  J.  Leclair,  June  29  to  Mar.  31  at  SS00  

A.  Rouleau,  12  in.  to  Mar.  31   

Jos.  St.  Denis,  6  in.  at  SI, 350,  6  m.  at  $1,400  

Div.  3 A  :— 

Albert  Belanger,  12  m.  to  Mar.  31  

Napoleon  Belanger,  12  m.  to  Mar.  31  

Oscar  Belanger,  12  m.  to  Mai.  31  

T.  G.  Bell,  12  m.  to  Mar.  31  

J.  B.  Bessette,  12  m.  to  Mar.  31  

J.  A.  Bonneville,  12  m.  to  Mar.  31  at  SI, 200,  less  126i  days. . . 

Alph.  Boyer,  6  in.  at  SI,  100,  6  in.  at  SI, 150  

I.  Champagne,  6  m.  at  SI, 150,  6  m.  at  SI, 200  

Thos.  Costigan,  6  m.  at  S1.150,  6  m.  at  SI, 200,  less  2Sh  days. . 

Alf.  Day,  12  m.  to  Mar.  31  

John  Delaney,  12  m.  to  Mar.  31   

J.  H.  Deruchie,  12  m.  to  Mar.  31  

Alf.  Dostaler,  12  m.  to  Mar.  31  

J.  A.  Drouin,  Jr.,  6  m.  at  $1,150,  Oct.  1  to  Dec.  15  at  SI, 200 

(promoted)  

Miss  L  Duplessis,  12  m.  to  Mar.  31  

Miss  A.  Guilmont,  12  m.  to  Mar.  31  

Miss  M.  S.  Jones,  12  m.  to  Mar.  31   

Ernest  Leveque,  6  in.  at  Si, 150,  6  in.  at  SI, 200  

Mrs.  Claire  Nutting,  12  m.  to  Mar.  31  

A.  A.  Rivard,  9  m.  to  Mar.  31  at  S900  

Div.  3B  :— 

Jos.  Bedard,  12  m.  to  Mar.  31  at  S800,  less  3  days  

Miss  B.  Boucher,  9  m.  to  Dec.  31  at  SS00,  less  4  days  

Miss  Isabel  Dowling,  S  m.  to  Mar.  31  at  S500  

G.  P.  Dunne,  7  in.  to  Oct.  31  at  S800,  less  U  days  Mar.  '11. . . 
Rene  Perron,  3  m.  to  June  30,  (less  June  Ret.) at  S800 (deceased) 

A.  A.  Rivard,  3  m.  to  June  30  at  S800  (promoted)    

Moise  Roy,  12  in.  to  Mar.  31  

Miss  H.  St.  Jean,  11  m.  to  Mar.  31  at  S800,  including  18  days  in 

July,  1910,  less  5  days  Oct.  and  4  in  Nov  *  

Mrs„V.  St.  Jean  Smith,  May  1  to  July  14  at  SS00  (resigned)  . . . 

Fred  Taylor,  12  m.  to  Mar.  31  

Messengers — 

E.  McG.  DesRivieres,  12  m.  to  Mar.  31  

J.  E.  Gauthier,  Aug.  16  to  Mar.  31  at  S500  

George  Laramee,  12  m.  to  Mar.  31  

Victor  Lepage,  12  m.  to  Mar.  31  

M.  McGrath,  9  m.  at  S500,  3  in.  at  S550  

W.  H.  Scrim,  12  m.  to  Mar.  31  

Ferd.  Thomas,  12  m.  to  Mar.  31  (deceased)  

Accountant's  Branch. 

Jiv.  1A: — A.  G.  Kingston,  Accountant,  3  m.  at  S3, 150,  9  m.  at 

S3, 250  

Div.  2A  :— 

J.  B.  E.  Bedard,  16  m.  to  Mar.  31  

O.  Bourget,  6  m.  at  SI, 850,  6  m.  at  SI, 900  

P.  E.  Gagnon,  12  m.  to  Mar.  31  

C.  S.  A.  MacKay,  12  m.  to  Mar.  31  

L.  J.  MacKay,  6  m.  to  Mar.  31  at  81,600  

D.  McR.  Minard,  6  m.  at  SI, 850,  6  at  SI, 900  

Arthur  Pare,  12  m.  to  Mar.  31  

J.  B.  St.  Laurent,  6  m.  at  SI, 850,  6  m.  at  SI, 900  

)iv.  2B  :— 

G.  R.  Barthe,  6  m.  at  SI, 550,  6  m.  at  SI, 600   

E.  E.  Bartlett,  6  m.  at  SI, 350,  6  m.  at  Sl,400  


Carried  forward 


Vbate- 
nents. 

f  *  cts. 
096  34 

80  00 
73  75 
73  75 
56  25 
32  22 
41  25 
73  75 
38  75 

3  33 
75  00 
73  75 
30  00 

15  00 

4  81 
13  13 
60  00 
47  50 

26  88 

27  50 
26  25 
40  00 

9  64 

13  32 

14  83 

5  10 

195  00 
175  00 

107  85 

125  00 
140  00 
125  00 
125  00 
110  00 

105  00 

106  25 

65  71 
93  75 
93  75 
82  50 

80  00 
*36  00 

93  75 
93  75 
103  75 
93  75 

tr.3  oo 

93  75 

81  25 
93  75 

82  50 
93  75 
80  00 
65  49 

856  40 
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 Brought  forward  

A  ccov  ntant's  Bra  rich—  Concluded. 

Div.  2B— Concluded. 

Jos.  Bruchesi,  12  m.  to  Mar.  31  

T.  Dube,  6  m.  at  $1,450,  6m.  §1,500  

John  Gordon,  6  m.  at  $1,450,  6  m.  at  $1,500  

N.  Hay,  6  m.  at  $1,100,  6  in.  at  $1,150  

W.  L.  Iveson,  7  m.  at  $800,  5  in.  at  $850,  less  Nov.  1  to  Jan.  15. 

John  Johnston,  9  m.  to  Mar.  31  at  $1,100  

Robt.  Keeley,  6  m.  at  $1,450,  6  m.  at  $1,500.  

L.  J.  MacKay,  6  m.  to  Sept.  30  at  $1,500  (promoted)  

Herve  Pratte,  1  m  to  Mar.  31  at  $800  ,  

J.  H.  Stewart,  12  m.  to  Mar,  31  

J.  A.  Thivierge,  6  m.  at  $1,450.  6  m.  at  $1.500  

C.  E.  Walker,  9  m.  to  Mar.  31  at  $800  

Div.  3  A— 

R.  Desautels,  3  m.  to  June  30  at  $1,200  (deceased)  

B.  F.  Hart,  1  m.  to  Mar.  31  at  $1,150  

John  Johnstone,  3  m.  to  June  30  at  $1,050  (promoted)  

J.  A.  Morin,  12  m.  to  Mar.  31  

Miss  A.  Valade,  12  m.  to  Mar.  31  

Div.  3  B— 

Miss  F.  L.  Anderson,  3  in.  at  $500,  9  m.  at  $550?  

Miss  M.  Casey,  12  m.  to  Mar.  31  

Miss  Eva  Lesperance,  6  m.  at  $500,  6  m.  $550  

Frank  McGovern,  12  m.  to  Mar.  31  

L.  C.  Purvis,  Dec  15- Mar.  31  at  $650    

Messengers —  * 

J.  A.  Lemay,  4  m.  to  July  31  at  $800  (deceased)  

J.  H.  Lemay,  Aug.  28  to  Mar.  31  at  $500  

L.  C.  Purvis— Contingencies,  July  3-Sept.  30  at  $500   

Oct.  1  to  Dec.  14  at  $500  (appt.  Div.  3  B)  


Architect's  Branch. 

Div.  1  A— 

D.  Ewart,  Chief  Architect,  6  m.  at  $3,850,  6  in.  at  $3,950  

R.  C.  Wright,  6  m.  at  $3,450,  6  m.  at  $3,550  

Div.  1  B— 

John  Bain,  12  in.  to  Mar.  31  at  $2,200  (less  6  d.  in  February  and 

1  d.  in  March,  '10-11)  

W.  R.  Billings,  6  m.  at  $2,450,  6  m.  at  $2,550  

J.  B.  Charleson,  12  m.  to  Mar.  31  

T.  W.  Fuller,  6  in.  at  $2,450,  6  m.  at  $2,550  

C.  H.  Hunter,  6  m.  at  $2,450,  6  m.  at  $2,550  

G.  N.  Hutchison,  12  m.  to  Mar.  31  

John  Shearer,  12  rn.  to  Mar.  31  

D.  A.  Williamson,  9  m.  at  $2,100,  3  m.  at  $2,200  

Div.  2  A— 

A.  J.  Barclay,  June  5  to  Mar.  31  at  $1,600  

C.  Baudry,  6  in.  at  $1,850,  6  m.  at  $1,900  

Robt.  Dawson,  6  m.  at  $1,850,  6  m.  at  $1,900  

Jas.  Foulis,  12  m.  to  Mar.  31  

P.  S.  Gregory,  12  m.  to  Mar.  31   

Geo.  Hennessey,  12  m.  to  Mar.  31    

D.  A.  Hewitt,  6  m.  at  $1,850,  6  m.  at  $1,900  

Jas.  Johnston,  6  m  at  $1,850,  6  m.  at  $1,900   , 

Win.  King,  6  m.  at  $2,050,  6  m.  at  $2,100  

J.  B.  Lamb,  6  m.  at  $1,850,  6  m.  at  $1,900  

T.  J.  McLaughlin,  12  m.  to  Mar.  31  

F.  X.  Paquet,  6  m.  at  $1,850,  6  m.  at  $1,900   

T.  D.  Rankin,  6  m.  at  $1,000,  6  m.  at  $1,650  

J.  S.  J.  Routhier,  6  m.  at  $1,850,  6  m.  $1,900  

C.  D.  Sutherland,  12  m.  to  Mar.  31  

J.  A.  Thomson,  6  m.  at  $1,850,  6  m.  at  $1,900  

Wm.  Wiley,  12  m.  to  Mar.  31  

D.  C.  Winter,  June  6  to  Mar.  31  at  $1,600  


Civil 
Government 


Carried  forward 


199,341  45 


-22 

bate- 
Lents. 
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m  40 

80  00 
76  25 
80  00 
76  25 
82  13 

73  75 
38  78 

41  25 

74  38 
48  02 

73  75 
68  75 
73  75 
73  75 
62  14 

80  00 
SO  00 
80  00 
73  75 
80  00 
55  00 
76  25 
34  31 

76  35 
34  38 

41  29 

15  65 

73  75 

54  10 

60  00 
60  00 
47  50 
45  00 
60  00 
47  50 
45  00 
58  75 
45  00 

7  31 

16  64 

40  00 

195  00 
153  75 
170  00 
160  00 

945  63 
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Public  Works  Dept.:  Salaries  at  Ottawa—  Continued. 


.Brought  forward. 


Civil 
Government 


Architect's  Branch. — Concluded. 

3iv.  2  B— 

Wm.  Arnold,  12  m.  to  Mar.  31  

Art.  Barsalou,  6  m.  at  $1,500,  6  m.  at  $1  550  

W.  A.  Beaton,  12  m.  to  Mar.  31  

Saxton  Belanger,  6  m.  at  $1,500,  6  in.  at  §1,550  

P.  Canty,  12  m.  to  Mar.  31  

Louis  Charron,  6  m.  at  §1,450,  6  m.  at  $1,500  

D.  J.  Corrigall,  3  m.  at  $1,300;  July  1  to  Oct.  7  at  $1,350 

(resigned)  

A.  S.  Davis,  12  m.  to  Mar.  31  (less  June)  

H.  F.  G.  Davidson,  3  m.  at  $1,450,  9  m.  at  $1,500  

Pierre  de  Donceel,  6  m.  at  $800,  Oct.  1  to  Dec.  12  at  $350,  Dec. 

13  to  Mar.  31  at  $1,300  

G.  S.  Dorval,  6  m.  at  $1,450,  6  m.  at  31,500  

W.  A.  Dube,  6  m.  at  $1,350,  6  m.  at  $1,400  

Alf.  Dubois.  6  m.  at  $1,450,  6  m.  at  $1,500  

J.  A.  Ferguson,  6  m.  at  $1,450,  6  m.  at  $1,500  

J.  A.  A.  Fortin,  April  1  to  May  12  at  $800,  May  13  to  Mar.  31 

at  $1,300  

Wm.  Huber,  12  m.  to  Mar.  31  

Wm.  Hutchison,  12  m.  to  Mar.  31  

P.  A.  Lefort,  12  m.  to  Mar.  31  

F.  Mesnard,  6  m.  at  $1,450,  6  m.  at  $1,500   

D.  J.  Mullarkey,  12  m.  to  Mar.  31  

P.  D.  Reinhardt,  12  m.  to  Mar.  31  

S.  J.  Richard,  6  m.  at  $1,500,  6  m.  at  $1,550  

Thomas  Sawyer — 

Contingencies  Apr.  1  to  Sept.  21  at  $900  

Sept.  21  to  Mar.  31  at  $1,300  

John  Sharp,  6  m.  at  $1,502,  6  m.  at  $1.552  

A.  R.  Shehyn,  3  m.  at  $1,500,  9  m.  at  $1,550,  inclusive  arrears  9 

m.  to  Mar.  31  1911  at  $100  

W.  F.  Slack,  July  24  to  Mar.  31  at  $1,200  

Frank  Sullivan,  Apr.  1  to  July  12  at  $1,600,  less  6  days  in  Feb. 

and  9^  in  Mai-ch,  1911  (resigned)  

J.  G.  Taylor,  6  m.  at  $1,450,  6  m.  at  $1,500  


Div.  3A— 

A.  E.  Charron,  6  m.  at  $1,100,  6  m.  at  $1,150  less  5  days  in  Feb. 

and  9  in  March  

D.  Dionne,  12  m.  to  Mar.  31  

H.  Graham,  12  m.  to  Mar.  31   

O.  Hamel,  12  m.  to  Mar.  31  

J.  G.  Kennedy,  11  m.  to  Mar.  31  

II.  Langlois,  12  m.  to  Mar.  31   

Mrs.  E.  Lemoine,  12  m.  to  Mar.  31  

Norman  Matheson,  12  m.  to  Mar.  31  

J.  H.  Ralph,  6  m.  at  $1,150,  6  m.  at  $1,200  


J. 
C. 
F. 


Raoul  Rouleau,  12  m.  to  Mar.  31. 


Div.  .SB- 
Miss  A.  M.  E.  Burns,  Dec  16  to  Mar.  31  at  $500 
Miss  H.  P.  Kent- 
Contingencies,  Apr.  1  to  July  3l  at  $500  

8  m.  to  Mar.  31  at  $500  

Messenger,  C.  D.  Tasse,  12  m  to  Mar  31   


Chief  Engineer's  Branch. 

Div.  1A— 

E.  D.  Lafleur,  Chief  Engineer,  6  m.  at  $3,850,  6  m.  at  $3,950. . . 

A.  R.  Dufresne,  3  m.  at  $3,000,  9  m.  at  $3,100  

Jas.  Howden,  6  m.  at  $3,350,  6  m.  at  $3,450  

U.  Valiquet,  6  m.  at  $3,150,  6  m.  at  $3,250  

 Carried  forward  


$  cts. 
199,341  45 


262,624  02 
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63  75 

35  62 
80  00 
63  75 
71  25 

45  00 
54  76 
45  00 
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58  75 
56  25 
47  50 
45  00 

49  93 

11  88 
58  75 
47  50 
58  75 
60  00 
00  CO 
58  75 

40  00 
4  63 
40  00 
40  00 
16  64 
16  64 
40  00 
4  36 
40  00 

855  55 
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 Brought  forward  

Chief  Engineer's  Branrk — Concluded. 

Div.  IB— 

C.  F.  X.  Ohaloner,  6  m.  at  $2,650,  6  m.  at  $2,750  

R.  de  B.  Corriveau,  6  m.  at  $2,450,  6  m.  at  $2,550  

L,  A.  Desrosiers,  6  m.  at  $2,450,  6  m.  at  $2,550  

E.  B.  Godwin,  12  m.  to  Mar.  31  

E.  S.  Miles,  Dec.  2  to  Mar.  31  at  $2,100  

G.  E.  Perley,  12  m.  to  Mar.  31   

R.  J.  Robillard,  12  m.  to  Mar.  31  

J.  R.  Roy,  6  ni.  at  $2,450,  6  m.  at  $2,550  

J.  C.  Tache,  3  m.  at  $2,350,  9  m.  at  $2,450  

Div.  2A.— 

Henri  Bance,  12  m.  to  Mar.  31  

J.  M.  Clialifour,  6  m.  at  $1,850,  6  m.  at  $1,900   

E.  Dansereau,  12  m.  to  Mar.  31   

Valmore  Denis,  12  m.  to  Mar.  31  

H.  J.  Dunne,  12  m.  to  Mar.  31  

E.  F.  Gingras,  12  m.  to  Mar.  31  

O.  Lefebvre,  12  m.  to  Mar.  31  

J.  E.  Marion,  12  m.  to  Mar.  31   

Em.  Mavaut,  12  ni.  to  Mar.  31  

J.  M.  Sonierville,  6  m.  at  $1,600,  6  m.  at  $1,650  

Ephrem  Viens,  12  m.  to  Mar.  31  

H.  McD.  Walters,  6  m.  at  $1,900,  6  m.  at  $1,950  

Div.  2B.— 

Chas.  W.  Ball,  Mar.  23,  '11,  to  Mar.  31,  '12,  at  $800  

J.  U.  Bray,  6  m.  at  $1,450,  6  m.  at  $1,500  

W.  L.  Cameron,  6  m.  at  $1,450,  6  m.  at  $1,500   

L.  N.  Cofsky,  8  m.  to  Nov.  30  at  $1,550  (resigned)  

Rene  Dumoulin,  9  m.  at  $800,  3  m.  at  $850  

L.  V.  Gadbois,  6  m.  at  $1,450,  6  m,  at  $1,500,  less  2  days  in  Jan 

C.  C.  Hampshire,  6  m.  at  $1,450,  6  m.  at  $1,500  

Paul  Moffet,  6  m.  at  $1,300,  6  m.  at  $1,350  

J.  H.  Munro,  Apr.  13  to  Mar.  31  at  $1,300. . . .   

R.  T.  McEvoy,  6  m.  at  $1,250,  6  m.  at  $1,300  

C.  A.  Narraway,  9  m.  to  Mar.  31  at  $950   

C.  C.  Patterson,  12  m.  to  Mar.  31  

C.  Pinard,  6  m.  at  $1,250,  6  m.  at  $1,300  

J.  P.  Valiquet.  6  m.  at  $1,400,  6  m.  at  $1,450  

Div.  3A.— 

Miss  Blanche  Blais,  12  m.  to  Mar.  31  

T.  D.  Caldwell,  12  m.  to  Mar.  31  at  $1,200,  less  43£  days  

Miss  M.  Connery,  12  m.  to  Mar.  31  

Dauray  Desjardins,  12  m.  to  Mar.  31  

P.  Drapeau,  12  m.  to  Mar.  31    

Edgar  Huot,  6  in.  at  $1,150,  6  m.  at  $1,200  

Lucien  Lafontaine,  6  m.  at  $1,100,  6  m.  at  $1,150  

Maurice  Laframboise,  12  in.  to  Mar.  31  

Miss  C.  H.  Moffatt,  12  m.  to  Mar.  31  

Nap.  Moffette,  12  m.  to  Mar.  31  at  $1,200,  less  61  days  

C.  A.  Narraway,  3  m.  to  June  30  at  $950  (promoted)  

Rodolphe  Rondeau,  6  m.  at  $1,150,  6  m.  at  $1,200  

Mrs.  M.  L.  Roy,  12  m.  to  Mar.  31  

Allan  Tavlor,  6  m.  at  $1,150,  6  m.  at  $1,200  

V.  D.  Til'ley,  12  m.  to  Mar.  31  

Elz.  Valiquet,  12  m.  to  Mar.  31    

G.  H.  Wattsford,  6  m.  at  $1,150,  6  m.  at  $1,200  

Div.  3B.— 

Mrs.  M.  L.  Belanger,  12  m.  to  Mar.  31  

Miss  C.  E.  Gardner,  Jan.  25  to  Mar.  31  at  $500  

Harold  Godwin,  12  m.  to  Mar.  31  

Alfred  Laframboise,  12  m.  to  Mar.  31  

Miss  M.  B.  Mayhew,  8  m.  te  Mar.  31  at  $500  

Miss  J.  H.  McElroy,  8  m.  to  Mar.  31  at  $500  

Miss  F.  O'Hanley,  12  m.  to  Mar.  31   

Miss  F.  M.  Plunkett,  Jan.  29  to  Mar.  31  at  $500  

Messenger— J.  P.  Labelle,  12  in.  to  Mar.  31  

   Carried  forward  ,  


Civil 
Government 


$  cts. 
262,624  02 


V— 24 


AUDITOR  GEXERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  R.  1913 


Abate- 
ments. 


§  cts. 
15,855  55 

*84  00 

80  00 
*42  00 
77  63 

60  00 
45  00 
58  75 
45  00 
47  50 
31  26 
40  00 


140  00 

81  88 
103  75 
105  00 


45  00 
45  00 
8  48 


Public  Works  Dept.:  Salaries  at  Ottawa — Continued. 


 Brought  forward  , 

Parliamentary  Estimates  Branch. 

Div.lA.—  S.  E.  O'Brien,  12  m.  to  Mar.  31  

Div.  2A.— 

J.  A.  Cantin,  12  m.  to  Mar.  31  *  

Jas.  Vincent,  12  m.  to  Mar.  31  

Div.  2B.—  W.  E.  O'Brien,  6  m.  at  §1,527.50,  6  m.  at  $1,577.50  . . 
Div.  3A.— 

D.  Couture,  12  m.  to  Mar.  31  

Mrs.  V.  G.  de  Grosbois,  12  in.  to  Mar.  31  

Mrs.  C.  D.  Houde,  6  m.  at  $1,150,  6  m.  at  §1,200  

Miss  M.  B.  Kavanagh,  12  m.  to  Mar.  31  

Miss  E.  Sylvain,  12  m.  to  Mar.  31  

Div.  3B.— Miss  C.  Gleason,  Apr.  1  to  Jan.  12  at  §800  (resigned), 
Messenger — E.  R.  Launiere,  12  m.  to  Mar.  31  


Telegraph  Branch. 


16,995  80 


Div.  IB.— D.  H.  Keelev,  12  m.  to  Mar.  31  

Div.  2A.— 

P.  G.  Burgess,  3  m.  at  §1,600,  9  m.  at  §1,650  

M.  W.  Creau,  6  m.  at  §2,350,  6  m.  at  §2,100  

J.  E.  Gobeil,  12  ni.  to  Mar.  31  

Division  2B.— J.  de  Martigny,  3  in.  to  May  13  at  §1,450  (resigned). . 
Division  3A. — 

J.  E.  Bray,  12  m.  to  Mar.  31  

Miss  A.  Hardcastle,  12  m.  to  Mar.  31  

Division  3B.— Miss  E.  D.  McCloskey,  Oct.  16  to  Mar.  31  at  §500, 
less  44i  days  


Civil 
Government 


Extra  Employees. 

Allen,  Miss  M.  K.,  Apr.  11-June  25,  1911,  at  §500  

Ashfield,  Miss  M.  M.,  Apr.  12-June  30,  1911,  at  1500  

Aube,  J.,  keeper  of  records,  May  15- Nov.  14,  1911,  at  §500   

Barton,  Miss  M.  J.,  Aug.  3-Dec.  21,  1911,  at  §500  

Beatty,  Miss  C.  M.,  Jan.  15-Mar.  31,  1912,  at  §500  

Brown,  Miss  V.  O.,  Dec.  19,  1911-Mar.  31,  1912,  at  §500  

Buckels,  Miss  E.,  Jan.  11-Mar.  31,  1912,  at  §500  

Burns,  Miss  A.,  Apr.  1-Sept.  30,  1911,  at  §500  

Chene,  Miss  B.,  May  23-June  30,  1911,  at  §500  

Cohoon,  N.  E.,  Jan.  25-Mar.  9,  1912,  at  §500  

Donohue,  Miss  O,  July  26,  1911 -Jan.  25,  1912,  at  §500  

Dowling,  Miss  I.,  April  1-July  31,  1911,  at  §500  

Drysdale,  Miss  M.,  Jan.  29-Mar.  15,  1912,  at  §.500  

Dudley,  Miss  C.  V.,  Mar.  1-31,  1912,  at  §500  

Edwards,  Miss  M.  T.,  Apr.  12-Oct.  11,  1911,  at  §500  

Finlayson,  Miss  E.  T.,  Apr.  5-Oct.  4,  1911,  at  §500   

Foran,  Miss  E.  M.,  Apr.  1-Sept.  30,  1911,  at  §500  

Gardner,  Miss  C.  E.,  Apr.  1-Sept.  30,  1311,  at  §500  

Goddard,  Miss  M.,  Mar.  6,  1911,  at  §500  

Green,  Miss  D.,  July  28,  1911  Jan.  27,  1912,  at  §500  

Hardv,  Miss  J.  G.,  Apr.  1-Sept.  30,  1911,  at  §500  

Hocking,  W.  J.  P.,  draughtsman,  Apr.  1-Sept.  30,  1911,  at  §800... 

Jerome,  Miss  P.,  Dec.  11,  1911-Mar.  31,  1912,  at  §750  

Kelly,  Miss  M.  M.,  Jan.  11-Mar.  31,  1912,  at  §500  

Kemp,  M.  O.,  draughtsman,  June  1-Oct.  16,  1911.  at  §1,050  

LaSalle,  R,  Apr.  1-May  27,  1911,  at  §500   

Lorrain,  A.,  messenger,  Mar.  16-31,  1912,  at  §500  

Macaulay,  Miss  J.  E.,  stenographer,  Apr.  11 -July  4,  1911,  at  §500.. 

Macdonald,  Miss  E.,  Mar.  1-31,  1912,  at  §500  

Manchester,  Miss  M.  P.,  Dec.  18,  1911-Mar.  31,  1912,  at  §500   

Mayhew,  Miss  M.  B.,  stenographer,  Apr.  1-July  31,  1911,  at  §500. . 
Munro,  J.  H.,  asst.  engineer,  Apr  4-13,  9  d.  at  §1.300  per  ann  .  . . 
McElroy,  Miss  J.  H.,  June  10  July  31,  1911,  at  §500  

  Carried  forward  


§  cts. 
343,558  18 

2,800  00 

1,600  00 
2,100  00 
1,552  50 

1,200  00 
900  00 

1,175  00 
900  00 
950  00 
625  74 
800  00 


2,800  00 

1,637  50 
2,075  00 
2,100  00 
362  50 

900  00 
900  00 

169  69 


104  15 
109  70 
250  59 
192  44 
106  17 

142  45 
111  54 
250  00 

53  76 
63  16 
250  00 
166  64 
65  85 
41  66 
250  00 
250  00 
250  00 
250  00 
1  34 
250  00 
250  00 
400  00 
229  84 
111  54 
395  16 
77  94 
21  50 
116  47 
41  66 

143  79 
166  64 


70  82 


Outside 
Votes. 


§  cts. 


32  00 


374,290  92 


32  00 


PUBLIC  WORgS  DEPARTMENT;  EXPENDITURE 
SESSIONAL.  PAPER  No.  1 


V— 25 


$  cts. 


Public  Works  Dept.  :  Salaries  at  Ottawa— Concluded. 


 Brought  forwai  d  

Extra  Employees— Concluded. 

McGregor,  H.  H.,  July  17-Sept.  16,  1911,  at  $000  

McKenna,  Miss  M.,  July  19,  1911-Jan.  18,  1912,  at  $500  

McLean,  Miss  M.  I.,  Apr.  12-May  10,  1911,  at  $500  

Neville,  J.  P.,  Feb.  15-Mar.  31, 1912  (less  two  days  in  March),  at  $500 

Noel,  Miss  L.,  Nov.  6,  1911- Jan.  31,  1912,  at  $750  

Peachy,  C,  July  G,  1911  Jan.  5,  1912,  at  $500   

Peterkin,  Miss  M.  M.,  Dec.  16,  1911-Mar.  31,  1912,  at  $500  

Rattey,  Miss  M.,  Mar.  1-31,  1912,  at  $530  

Rochon,  L.  T.,  Mar.  11-31,  1912  (less  one  day),  at  $500  ".  

Roy,  G.,  July  11,  1911-Jan.  10,  1912,  at  $500  

Sineaton,  Miss  M.,  Jan.  29-Mar.  31,  1912,  at  $500  

Smythe,  Miss  A.  E  ,  Apr.  1-Sept.  30,  1911,  at  $500  

Sparling,  Miss  E.  M.,  Apr.  13-Oct.  12,  1911,  at  $500  

Stewart,  Miss  M.  N.,  Dec.  18,  1911-Mar.  31,  1912,  at  $500  

Wilson,  Miss  E.  A.  D,,  Aug.  17,  1911-Jan.  16,  1912,  at  $500  

Moving,  Miss  A.,  Apr.  1-July  9,  1911,  at  $500  


Totals 


Charged  as  follows — 

Minister  

Civil  government :  Salaries  

H  Contingencies 
Dredging,  Ontario  and  Quebec  . . 


Totals,  as  above 


Civil 
Government 


$  cts. 
374,290  92 


151  29 
250  00 
39  82 
60  52 
177  08 
2oO  00 
146  48 
41  66 
26  88 
250  00 
87  35 
250  00 
250  00 
143  79 
208  30 
137  07 

376,761  16 


7,000  00 
361,392  18 
8,368  98 


376,761  16 


*  Superannuation  Fund  No.  1.    f  Superannuation  Fund  No.  2.    £35  years  service  completed. 


V— 25 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Public  Works  Department— Civil  Government  Contingencies.  $  cts. 

Stationery  Office  supplies;  10  m.  to  Dec.  31,  1911  ($3,949. 72)  — 

Books  printed  and  maps,  8246.06  ;  paper  and  envelopes,  $1,119.06   1,365  12 

Blank  books  and  scratch  Dads,  S174.37  ;  sundry  baskets,  §22.32   196  69 

Typewriters,  2  at  S120.,  less  820  for  old  one,  3  at  8170,  1  at  $135,  1  at  $110.25,  1  at  $65. .  1,040  25 

Typewriter  repairs  and  supplies,  8259.25  ;  card  cabinets,  2,  $9   268  25 

Subscription  to  periodicals,  89.25  ;  fountain  pens,  4,  $8.75   18  00 

Excelsior  Monarch  numbering  machines,  5,  $88.50  ;  files,  $36.42. . .    124  92 

Despatch  bag,  1,  820  ;  rubber  cloth,  4  doz.  sheets,  $19.68   39  68 

Sundry  stationery  supplies,  8753.82  ;  parliamentary  publications,  $142.99                     . .  896  81 

King's  Printer's  account :  printing,  lithographing,  &c       3,247  08 

Telegrams,  82,605.42;  telephones,  8355.76;  postage,  $27.54    2.988  72 

G.  N.  W.  Telegraph  Co.,  registration  fees,  7  at  $16  ;  express  charges,  $41.42    153  42 

Subscription  to  newspapers  and  publications,  8336  02  ;  soap,  $8     344  02 

Street  car  fares,  $96.78  ;  inspection  of  typewriters,  7  at  $5  ;  gratuities,  $10.50   142  28 

Supplies  for  Government  car  'Ottawa',  813.97  ;  photos  Hon.  R.  L.  Borden,  2,  84   17  97 

Miss  L.  Worden,  typewriting  for  minister  at  St.  John   22  00 

Mrs.  M.  L.  Bray:  washing  towels,  12  m.,  $228.80;  sundries,  $18.82.  ..    247  62 

Cab  hire  at  Ottawa  :  G.F.  Hennessey.  810  ;  Miss  Sarault,  $13.25  ;  Dept.  81   24  25 

Travelling  expenses  :  Hon.  Wm.  Pugslev,  8500;  R.  C.  Desrochers.  837.25;  J.  L  Dumoulin, 
877.50;  J.  B.  Hunter,  89.75;  Miss  G.  Macdonald,  $203.75;  M.  Purvis,  $56.90;  Miss 

L.  Worden,  825.15   915  30 

Salaries  at  Ottawa      (Page  V— 25)  8,368  98 


Total,  carried  to  page  V— 2  ,   20,421  36 


Ottawa— New  Departmental  Buildings, 

Purchase  Price  of  Site. 

Egan  Est.  Co.  Ltd.,  Heirs  and  Trusteas  of  Thistle  Est   250,000  00 

Valuation  of  property,  making  plans,  dec. 

Acres,  A.  G.  8350  ;  Brown,  W.  E.  $1,200;  Horwood,  E.  L.,  $50;   LeBel,  Geo.  $1,200; 

Noffke,  W.  E.  $319;  Riopelle,  Jos.  $299  ;  Stuart,  Wm.  $465.00    3,883  00 

Legal  services. 

McLean,  D.  H.:  services  re  following  properties  :  Sussex  St.  tenancies  $222.77;  C.  &  M. 
Egleson  $350.92  ;  detailed  in  1908-9,  V— 42,  S3.290.75  and  in  1910-11,  V— 24,  $3,212.35  ; 
to  be  accounted  for  82,675.75 ;  less  paid  in  1906-7,  V— 24,  $1,000,  in  1907-8,  V— 30, 
$2,100,  in  1908-9,  V— 42,  $1,400,  in  1909-10,  V— 19,  81,900,  in  1910-11,  V— 24,  $2,662.89  .         689  65 

General  vouchers. 

Removing  buildings  on  Sussex  St. 

Salesmen  :  H.  Baves,  24  d.  at  $2.25  :  W.  MeKenzie,  23  d.  at  $2.50   Ill  50 

Foreman:  J.  Hilliard,  14  d.  at  $3  ;  J.  Roy,  22  d.  at  $3.25   113  50 

Mechanical  Engineer  :  J.  Slatterv,  12  44  d.  at  82  50   31  10 

Teams,  161  49  d.  at  S4  ;  horse  and  cart,  17  6  d.  at  $2  .00  ;  labourers,  1040 '82  d.  at  $1.75  ; 

sundry  S134' 73    2,642  46 

General  labour 

Bard,  J.,  carpenter,  55  d.  at  $2  ;  Belanger,  N.,  carpenter,  43  d.  at  $2.50   217  50 

Bourgeau,  O,  mason,  53  44  d.  at  $3.25  ;  Courville,  A.,  carpenter,  101  d.  at  $2   375  70 

Bourgeois,  J.,  labourer,  54J  d.  at  $1.75,  12  d.  at  $1 .70   115  78 

Dupuis,  F.  Co.,  team  hire, "76  d.  at  $4.86;  Fitzgerald,  T.,  labourer,  96  d.  at  $1.75   537  36 

Fortin,  J.,  labourer,  97  d.  at  SI  75,  10 '44  d.  at  $1.70     189  51 

Guilbault,  P.,  mason,  54  d.  at  $3.25  ;  Joyce  &  Son,  team  hire,  27  d.  at  $4  86   306  72 

Levesque,  V.:  watchman,  213  d.  at  $1.75,  31  d.  at  $1.70;  labourer,  74  d.  at  $1.70    551  25 

Pruneau,  L. :  carpenter,  92  d.  at  $2  ;  labourer,  15  d.  at  $2,  7  d.  at  $1.70    225  90 

Roy,  D.,  carpenter,  55 '44  d.  at  $2.50  ;  St.  Aubin,  I.,  team  hire,  76  d.  at  $4   442  62 

Thibault,  A.,  carpenter,  55  d.  at  $2.50   137  50 

Vaughan,  E.,  labourer,  97  d.  at  $1 .75.  10  d.  at  $1 .70    186  75 

Labourers,  carpenters,  &c   846  43 

Fleming,  Thos.:  Portland  cement,  350,000  lb.  at  48'8c.  per  cwt.;  bags,  4,000  at  10c   2,108  00 

La  verdure.  E.  J.:  18  squares  roofing  S52.92  ;  sundry  $10.77.   63  69 

Ottawa  City.:  taxes  on  Sussex  St.  and  St.  Patrick  St.  properties  for  year  1911:  taxes 

$1,360.87;  water  rates  $200 . 76   1,561  63 

Ottawa  Hardware  Co.:  hot  air  furnace,  2  at  $95  ;  sundry  $24    214  00 


Carried  forward   265,553  51 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 27 

SESSIONAL  PAPER  No.  1 


Ottawa— New  Departmental  Buildings— Concluded.  $  ets. 

Brought  forward   265,553  51 

General  Vouchers — Concluded. 

Small  payments:  2  window  frames,  sashes,  &c.  $49.20  ;  glass,  plate,  $45  30;  asst.  $46.37; 
cement,  15  sacks  at  $2.20;  2  stoves,  $27.25;  2,340  1b.  stone,  $18.39;  grate,  $12;  brass 

binding,  90  ft.  at  12c;  hardware,  $122.46;  sundry  $83.06    447  83 

King's  Printer's  account   199  55 

Detailed  with  Ottawa  Buildings  Repairs  (Page  V— 100)       1,522  25 


Total   267,723  14 

Lkss  :  Building  material  sold  from  site  ,   4,487  82 

Salary,  H.  R.  Steeves,  refunded  to  Casual  Revenue. . .    293  54 

  4,781  36 


Total,  carried  to  page  V— 2     262,941  78 


Ottawa  :  Instrumental-testing  Building  on  Cliff  St. 

Boehmer,  Aug.:  construction  of  building  $4,400  ;  connecting  corridor  $300  ;  instrument  piers 
$205  ;  repairing  adjacent  building  on  same  lot  $325  ;  less  covering  piers  in  main  building 
$ir»,  and  less  $2,360  paid  in  1910-11  (Page  V— 23)   2,765  00 


Royal  Astronomical  Observatory. 

Gardener,  Louis  Hoban:  services.  Apr. -Mar.,  341  d.  at  $2   682  00 

Paylists  detailed  with  Ottawa  Buildings  Repairs                                            (Page  V— 100)  2,443  20 

Ahearn  and  Soper:  wiring,  as  per  tender  $417;  3  in.  virtrified  conduit,  150  ft.  at  12c   435  00 

Can.  Gen.  Electric  Co.:  5  h.p.,  2  phase  motor,  60  cycle,  with  slide  base  and  pulley     95  00 

Efflipse  Mfg.  Co.:  2  four-drawer  vert,  filing  cabinets  with  locks      85  30 

General  Supply  Co. :  silent  chain,  take  up  sprocket,  sprocket  for  machine  and  for  shaft 

$58.00  ;  sundry  $15.03   73  63 

Gravelle,  J.  Geo.  &  Co.:  9  desk  lamps  $22.05  ;  incandescents,  10  c.p.,  16  c.p.  and  32  c.p.,  144 

of  each,  $94.55."   116  60 

Howe,  Win.:  painting,  as  per  tender   310  00 

Kirby,  T.  Sidney:  brick,  18  M.  at  $12;  stone,  14  3  tons  at  $1.40;  4*4  tons  dust  $4.40; 

cartage  $22.68   263  10 

McLennan,  J.  R.:  788  lbs.  sheet  lead  $50.20  ;  sundry  hardware  $21.71   71  91 

Marchand  and  Donnelly:  conduit,  475  ft.  at  12c. ;  500  ft.  galv.  iron  wire  $2.50   59  50 

Mason,  Geo.  M. :  10  english  box  frames  with  sash  and  st.  sash  $110.25;  600  ft.  beech 
flooring  $23.50;   1,400  ft  w.  pine  flooring  $58.30;   11£  M.  shingles  $33.80;  136  pes.  2ln 

pine  $58.70;  300  ft.  clear  pine  $32.35  ;  sundry  lumber  &c.  $130.5Q   447  40 

Office  Specialty  Mfg.  Co.:  steel  loose  shelves  for  cases  A.  B.  and  C.  $325  ;  sundry  $10.10   335  10 

Rankin,  W.  A.:  wall  plaster,  34  bags  $17.40  ;  8  rolls  tar  felt  $8.43  ;  sundry  hardware  $33.32.  59  15 

Stephen  Bros.:  sundry  paint,  oil,  &c   62  80 

Woods  Limited  :  awnings,  4  at  $7.25,  8  at  $5.60,  15  at  $1.95,  4  at$4.70,  5  at  $3.40,  2  at  $2.55; 

sundry  $1.80     190  75 

Small  payments  :  car  tickets  $30  ;  50  bags  cement  $27.50;  t.  chair  $19.90  ;  ft.  desk  $29.20; 
grate  bars  $23.40  ;  5 doors  and  trimmings  $20.25;  1,300  ft.  lumber  $37.80;  ring  and  grates 
for  boiler  $34.50;  sand  $17.50;  stone  $21.68;  10  window  sills  $30;  hardware  $172.25;  sundry 

$01.29   525  27 

King's  Printer's  account      41  31 


Total,  carried  to  page  V-2   6,297  02 


Ottawa:  Eastern  Departmental  Building  :  Addition. 

Doran  &  Devlin:  estimate  No.  8,  to  June  21,  1P12,  on  $222,800  contract:  — 

Excavation,  earth  and  rock                                       ...    9,000  00 

Mason-work,  including  concrete,  pointing,  brickwork  and  terra-cotta   62,500  00 

Cut  stone,  20,000  c.  ft.  at  $2.50   50,000  00 

Nepean  stone,  2,500  sup.  ft.  at  $5    12,500  00 

Steel  work,  5,000,000  lbs.  at  4c   20,000  00 

Expanded  metal:  floor  and  ceiling,  hangers,  channels,  &c   7,500  00 

Felt  and  gravel  roof,  81  sq.  at  $0.50   526  50 

Ornamental  iron,  manholes,  window-guards,  casting,  &c   2,000  00 

Carpenter  work,  sleepers,  windows,  doors,  &c     15,000  00 

Plumbing,  roughing-in,  and  fixtures,  &c   5,000  00 

Plastering,  walls  and  ceilings,  16,000  sq.  yds.  at  30c;  30  in.  cornice,  2,000  lin.  ft.  at  30c; 

angle-beads,  6,200  lin.  ft.  at  25c;  sheeting,  4,000  lin.  ft.  at  25c   7,900  00 

Painting  and  glazing:  glass  $3,200;  painting  &c.  $800   4,000  00 

Steel  metal,  standing  seam  copper,  12,000  sq.  ft.  at  40c;  flashing,  1,000  sq.  ft.  at  50c; 

Sky-lights  &c.  $300     5,600  00 

Marble  :  mosaic  with  border,  3,000  sq.  ft.  at  $1;  terazzo,  1,500  ft.  at  40c;  base,  300  lin.  ft. 

at  80c;  dado,  divisions,  base-blocks  &c,  $1.000   4,840  00 


Carried  forward   206,366  50 


V— 28  AUDIT  OR  G  EX  URAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 


Ottawa:  Eastern  Departmental  Building:  Addition—  Concluded.  $  cts. 

Brought  forward   206,366  50 

Doran  &  Devlin — 

Less:  Paid  in   1910-11  (Page  V— 23)    $32,210;  paid  in  1912-13,  $30,040;  drawbacks 
$20,640.50    83,496  50 


Paid  to  Doran  &  Devlin  in  1911-12   122,870  00 

Canadian  Buffalo  Forge  Co.:  fan  &c  (Voucher  outstanding,  Aug.  7,  1912)   2,500  00 

Steam-fittings:  (Jen.  Supply  Co.,  $371-38  ;  Martel  &  Langelier,  $81.55;  McKinley  &  North- 
wood,  $460.20;  sundry  $03.34   976  53 

Photo  supplies  $60.41;  4  yds.  sand  $26.40;  sundry  $49.87   136  68 

King's  Printer's  account     30  85 


Total,  carried  to  page  V— 2   126,514  06 


Victoria  Memorial  Museum 

Superintendent,  ft.  S.  Low  :  services,  Sept.  23-Mar.  15,  1912,  less  Dec,  6  d.,  at  $150  a  m. .  . .  826  52 

Electrician,  A.  Hudon  :  services,  Apr. -Mar.,  5  ra.  at  $75,  7  m.  at  $80   935  00 

Engineers  $459.12;  foremen  $412.33;  carpenters  $855.85;  cement  men  $942.04;  masons 

$50.25   2,719  59 

Labourers  :  1,037  d.  at  $1.70,  815  at  $1.75,  38  at  $1.80,  81  at  $1.85,  7,994.6  d.  at  $1.90,  34  at 

$2,  15Sat$2.25,  sundry  $28.39   19,048  77 

Teaming  :  652.0  d.  at  $2.75  ;  28h  at  $4,  935.4  at  $4.80   6,454  15 

Use  of  5  kettles,  14  days   35  00 

Paylists  detailed  with  Ottawa  Buildings  Repairs  (Page  V— 100)  3,159  39 

Goodwin,  Geo.  ($39,562.99; 

Fitting  up  Sculpture  galleries  :  contract  $8,000  ;  extra  work,  $105.89  ;  less  $7,500  paid  in 

1910-11,  Page  V— 27     665  89 

Repairing  marble  mosiac  and  tile  and  plaster  work  in  central  hall :  labour  $522.09  ;  sup-  • 

plies  $111.90   633  99 

Carving,  Jan. -Oct.,  1911  :  labour  $7,141.00  ;  material  $12.19  ;  15  p.c,  contractor's  urofit 

$1,073.07    8,220  92 

Putting  up  doors,  frames,  &c,  for  Militia,  Dec,  1909   .'   149  85 

Work  around  elevator  shaft  and  pent  house:  labour  $1,445.52,  steel  beams  $562.70,  sundry 

material  $937.52   2,945  74 

Putting  up  partition  boards  in  basement    217  55 

Large  safe  $325  ;  9,418  ft.  maple  flooring  at  $00.70  per  M  (face  measurement)   896  67 

Material  sold  to  Mr.  Low  :  80  loads  old  timber  $48  ;  2,000  ft,  pine  $33  ;  1200  ft.  spruce  $19  100  00 

Detailed  in  1910-11,  V— 27   25,726  38 

Barber  Asphalt  Paving  Co.  :   Bei  mudez  road  asphalt,  21,008  gals,  at  19ic ;  less  $455.41 

freight  .    ".                   .  .  3,641  16 

Burdin,  S.  K.  :  installation  of  Spencer  Turbine  cleaner  outfit,  $4,995;  extra  work  changing 

piping  to  suit  elevators,  $124.10  ;  less  $4,500,  page  V— 27,  1910-11   619  10 

Campbell  Bros.  Steel  &  Iron  Works  :  repairing  4  asphalt  tanks  and  furnaces,  &c   50  00 

Canada  Foundry  Co.  :  furnishing  and  installing  3  cast  iron  door-frames,  transoms,  transom 

grilles  and  folding  gates  $1,725  ;  4 — 6  in.  c.i.  pipe,  53,055  lbs.  at  ljc   2,653  46 

Capital  Planing  Mill  Co.  :  sundry  lumber   70  80 

Charland  &  Co.  :  593  blinds  furnished  and  put  up  $3,081 ;  extra  blinds,  fixtures  &c,  102, 

$358.37   3,439  37 

Cleghorn  &  Beattie:  wool  cloth,  dyed,  42  yds.  at  $1.50  ;  sundry  $10.11   79  11 

Costello  &  Crowe  :  3  lightning  arresters  $44  ;  sundry  electrical  supplies  $71.74   115  74 

Cuzner  Hardware  Co.  :  cotton  hose,  200  ft.  $00  ;  4  sets  couplings  $3.00   63  60 

Dominion  Bridge  Co.  :  erec?.ng  channel  girder  :  girder  $116  ;  sundry  labour  and  material, 

$91.43   207  43 

Dupuis,  H.  &  Son  :  cement,  400  sacks  at  55c,  less  379  sacks  returned  $37.90    182  10 

Edwards,  W.  C.  &  Co.  :  wood  $19.50;  sundry  lumber  $116.90   136  40 

Ellacott,  J.  A.  L.  :  16  c.  p.  lamps,  200  at  10.06c;  sundry  $20.32   59  64 

Fleck.  Alexander  :  15  in.  pipes,  6  ft.  long,  4  at  $7  ;  sundry  hardware  $10.12  ;  labour  $29.20. . .  67  32 
Fleming,  Thos.  ($7,006.74)— 

Limestone  grit  707.313  tons  at  $3  ;  r.w.  sand,  200  yds.  at  90c,  100  at  $1.80   2,482  76 

Rock  mastic,  05,100  lbs.  at  1.3c.  ;  less  cartage  $4.60   842  48 

Cement,  2000  bags  at  42. 7c.  ;  bags,  $200     1,054  00 

Use  of  steam  concrete  crusher,  Oct. -Nov.,  41  d.  at  $10     410  00 

Use  of  rock  crusher  and  engine,  Aug. -Nov.,  79  d.  at  $17.50.   1,382  50 

Use  of  traction  engine,  Aug. -Nov.,  81  d.  at  $7.50   607  50 

Use  of  3  scoops  and  plow  83  d.,  $127.50  ;  allowance  for  repairs  to  crusher  $100   227  50 

Fleming-Dupuis  Supply  Co.  ($3,103.70)— 

River  washed  sand,  544  yds.  at  90c   489  60 

Limestone  grit,  153*775  tons  at  $3 ;  pea  stone,  148-555  tons  at  $2.50;  2  in.  stone,  224*807 

tons  at  $1.40                                     .    1,138  50 

Cement,  2,800  bags  at  42.7c  ;  bags,  2,800  at  10c.  (bags  credited  to  1912-13)   1,475  60 

Forbes,  .Jas.  F.  :  water  sterilizer,  tank  and  cooling  chest  $350;  additional  cooler  $75  ;  water 

filter  $140   565  00 

Garrioch,  Godard  &  Co.  :  stand  lamps,  37  at  $6  ;  sundry  electrical  supplies  $48.48   270  48 

General  Supply  Co.  :  vise  $12  ;  sundry  hardware  $86.24   98  24 


Carried  forward     95,170  80 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 29 

SESSIONAL  PAPER  No.  1 


Victoria  Memorial  ITIuseuni — Continued.  $  cts. 

Brought  forward   95, 1 70  80 

Gravelle,  J.  G.  &  Co.  :  annunciator  wire,  45^  lbs.  at  55c.  ;  sundry  supplies  $34.83   59  86 

Heney,  J.  &  Son  :  coal :  furnace,  2h  tons  at  $0.70  ;  steam,  17.84  tons  at  $5.50  ;  stove,  one  ton 

#7.25  „   122  13 

Hdl,  James  :  sundry  panelling,  &c,  $54.88  ;  v-joint  pine,  2,000  ft.  at  $30  ;  4  pes.  sash  $8.75.  123  03 

Keeler,  C.  H.  L.  Co. :  electiic  lighting  fixtures,  46  at  $31.80     1,462  80 

Kirby,  T.  S.  Co.  :  cement  filler,  3,000  lbs.  at  35c.  ;  pipe,  6  in.,  178  pes.  at  45c,  9  in.,  48  ft.  at 
30c,  34  pes.  at  90c.  ;  s  ndry  hardware  $23.50 ;  pipe  clay,  5  bags  at  $1 .20  ;  stone,  459.82 
tons  at  80c,  7431-545  tons  at  $1.40,  644*16  tons  at  $1.50,  329-655  tons  at  $1.90;  less  50 

bags  returned  $5   3,764  06 

Lavordure.  E.J  :  9  concrete  barrows  $48.51 ;  150  lbs.  oakum  $14.70  ;  sundry  $2.94   66  15 

Lawson,  Thos.  &  irons  :  8  gully  grates  and  2  man  holes,  2610  lbs.  at  4c,  24  grate  bars  and  one 

grate,  1127  lbs.  at  4c.  ;  sundry  smithwork  and  hardware  $121.55   271  03 

Library  Bureau  of  Canada  ($12,7.r>3.75) — 

Clip-construction  museum  casts,  20,  7  x  2*  x  5A  ft.,  $4,800,  12,  7  x3  x  1  ft.,  $2,880   7,680  00 

Wood  museum  cases,  4  at  5576 ;  una  case  ?MU   780  00 

Pyramid  care,  7  ft.  long,  bronze  standards,  glass  shelves,  marble  base   295  00 

Rectangular  case,  7  ft.  long,  bronze  standard,  glass  shelves   280  00 

Mineral  case,  3  sections,  cupboard  base  interior  shelves  covered  with  black  velvet   900  00 

Settees,  qr'd.  oak,  9  ft.  long,  16  at  $36  _   576  00 

Chairs  for  Art  Gallery,  48  at  $5   240  00 

Furniture  for  director's  room  :  2  chairs  $42,  6  at  $2.25  ;  mahogany  desk  $80  ;  table  $30  ; 

basket  $6.50     172  00 

Two  chairs  for  accountant's  office   13  25 

Chairs  :  oak,  20  at  $17,  bentwood,  30  at  $2.25,  3  t.w.,  $19.50     427  00 

Desks  with  plate  glass  tops,  23  at  $45     1,035  00 

Three  book  cases  $72.50  ;  sectional  cabinet  $39  ;  oak  goniometer  cabinet  $52   163  50 

Two  oak  umbrella  stands  $96,  2  hat  stands  $96   192  00 

McCallum,  W.  R. :  electric  material  for  wiring  in  photographic  room   325  75 

McDougal's  Ltd.:  6  barrows  $33  ;  6  drag  scrapers  $27  50;  91  shovels  $63 ;   lampblack,  2 

brL  $15  ;  sundry  hardware  $162.74   301  24 

M  Kenzie  &  Co.:  96  cream  holland  blinds  on  metal  rollers,  as  per  tender,  $341  ;  20  blinds  for 
large  skylights  in  art  gallery  $250  ;  21  cream  holland  shades  for  sculpture  gallery 

$73.50    664  50 

McKinley  &  North  wood  :  sundry  plumber's  supplies   204  92 

Mngneta  Clock  Co. :  magnet  master  clock,  self-winding  $935 ;  secondary  clocks,  12  in.  dial, 

7  at  $17,  16  in.  dial,  12  at  $33,  24  in.  dial,  one,  $00     1  510  00 

Marchand  &  Donnelly  :  16  c. p.  lights,  200  at  20c,  17  tungstens  $17.80   '  57  80 

Modern  Machine  Co  :  making  3  turnstiles  for  museum   225  00 

Morgan  H.  &  Co.:  20  yds.  tapestry  $45  ;  silk,  40^  yds.  at  $2.25  ;  hooks,  &c,  $1.33  ;  making 

curtains,  $43.57       181  03 

Mulhall  Hardware  :  200  ft.  of  1  in.  hose  $42 ;  40  sheets  galv.  iron  $30  ;  sundry  hardware 

$15   87  00 

Nicolas,  F.  &  Co.:  100  v.  pear  shaped  lamps,  100  w.  110  at  95c,  60  w.,  98  at  65c   168  20 

Nobbs,  Percy  E. :  5  p.c  architect's  commisson  on  $14, 163. 83 accounts;  less, $300  paid  in  1910-11, 

V-2S   408  19 

Office  Specialty  Mfg.  Co.  ($3,075.31)— 

Lockers,  13  nests  of  2  each,  2  nests  of  3  each  and  2  single   950  00 

Steel  cabinets,  No.  406,  25  made  and  installed   945  00 

Cabinet  sections,  two  16in.,  $13  ;  54  of  No.  213,  132 of  No.  211,  21  of  209,  46  bases  and  46 

tops  9888.98   901  98 

Catalogue  cabinet,  6  bases,  6  tops,  6  No.  213  sections  and  24  No.  211  sections  , ,  269  00 

Mahcgany  board  room  table  $155  ;  bookcase  $25  ;  stg.  desk  $30  ;  map  rack  $75   285  00 

Tables,  one  $15,  one  $23  ;  desks,  f.  t.  $21.40.  r.  t.  36.45,  2  t.  w.  $24.30,  $29.70   149  85 

Chairs,  2  at  $20 . 25,  3  at  $3 . 38,  one  $4  . 95,  one  $8 . 10  ;  wardrobe  $24   87  69 

Sundry  cabinet  sections,  $69.69  ;  carpenter  work  on  library  $17.10                                .  86  79 

Ottawa  City  :  use  of  5  ton  steam  roller,  Nov.  2-13,  12  d.  at  $5  ;  use  of  Ottawa  Improvement 

steam  roller,  Oct.  lS-Nov.  3,  17  d.  at  $4   128  00 

Ottawa  Electric  Co.:  electric  fixtures,  21  five-light  ceiling  fixtures,  105  holophane  shades   515  00 

Ottawa  Fireproof  Supply  Co.:  cement,  800  brl.  at  $1.80;   bags,  3,200  at  10c;  lampblack,  721 
lbs.  at  10c.  ;  farm  tile,  3  in,  3,000  at  $25,  4  in.,  1,000  at  $30  ;  sundry  $37.50;  less  empty 

bags  returned,  3,578  at  10c   1,616  80 

Powers,  P.  J.  Co.:  frame  for  asphalt  box  $98.41 ;  50  lbs.  babbit  metal  $17.50  ;  sundry  repairs 

$137.26  j   253  17 

Roberts,  Geo . :  one  pair  of  pedestals  carrying  frames,  $500:  pedestals  and  shelving,  &c.  as 

per  plans  $2,663 ;  less  $168,  for  painting  not  done                                   ...    2,995  00 

Robertson,  Thos.  &  Co. :  she^t  lead  $19 . 00  ;  2  gate  valves  $11  38  ;  sundry  hardware  $29 . 37 .  .  60  35 

Ross,  C.  Co. :  carpet,  81  yards  at  $1 . 75  ;  making  rugs  $21   162  75 

Rubenstein  Bros  :  14  brass  eng.  plates  $247 .50  ;  2  bronze  screens  for  38  ft.  radiator  $1,450; 

putting  up  screens  $45  :  crates  $29.50  ;  freight  and  express  $10.25   1,782  25 

Schell,  J.  T.  Co.:  interior  fittings,  as  per  contract  $1,356  ;  table  $50   1,406  00 


Carried  forward   130,522  47 


V— 30 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Victoria  Memorial  Jfuseum. — Concluded.  8  cts. 

Brought  forward   130,522  47 

Sicily  Asphaltum  Paving  Co.:  rock  mastic,  14213  tons  at  825.75;  fluxfor  mastic,  26  0925  tons 

at  840  '   4,703  55 

Sutherland  &  Son :  Oct.  7-Nov.  18:  9brls.  asbestic  818;  6  brl.  putty  815;  24  kegs  plaster 

S24  ;  labour  8437.60 ;  cartage  88.25  ;  sundry  supplies  811.83   514  68 

Thornton  &  Truman  :  6  brass  rods  to  fit  arches  851  ;  3  large  brass  curtain  rails  $54.75;  sundry 

858.45  -.   164  20 

Victoria  Foundry  Co.:  6  castings  827.75;  sundry  smith  work  and  hardware.  $88.96   116  71 

West  Disinfecting  Co.:  euchre'yptum,  52  gal  ,   91  00 

Wright  &  Co.:  cement,  681g  brl.  at  $1.80  ;  bags  2,727  at  10c.  ;  cartage  83;  sundrv  815. 70; 

less  2,661  bags  returned  8266.10  \.        1,252  45 

Customs  duties  :  on  2  secondary  clocks  836,  on  curtains  from  Watts  &  Co.  $114.25;  entries 

§2    152  25 

Freight'  and '  express V  C.'eV Co.  82!  15,'  C.  P.  R.  $2.70  ;  D.  E.  Co.  $9.68  ;  G.  T.  R.  System 

$558.97....   573  50 

Small  payments:  2  hose  valves  $30  ;  16  Its.  prismatic  glass  $25.77  ;  mazda  lamp  fixture  and 

shade  $22.24;  desk  $25;  table  $12.50;  survey  and  laying  out  grounds  $44  ;  car  tickets 

$15  ;  lumber  $54.89  ;  hardware  $277.65  ;  sundry  $24.49   531  54 


Total,  carried  to  page  V— 2   138,622  35 


Bare  Point  Breakwater, 

Thunder  Bay  Contracting  Co.,  Ltd:  Est.  No.  1  to  Nov.  25,  1911,  on  $361,800  contract, 


$20,510  ;  less  drawback  2,060   18,450  00 

King's  Printer's  account  $83.04  ;  advertising  $802.66   .  885  70 


Total,  carried  to  page  V-  2   19,335  70 


Port  Arthur  and  Fort  William  :  Harbour  and  Biver  Improvements. 

Hogan,  M.  J.: — 

Contract  for  construction  of  breakwater  complete   363,000  00 

Extra  work : — 

Bringing  up  sunken  cribs  and  headlock     34,624  94 

Building  forms  and  special  concrete  footing  blocks   10,821  39 

Dredging  crib  seats  :  rock,  491  cu.  yd.  at  50c;  clay,  49,434  cu.  yd.  at  25c   12,604  00 

Additional  stone  used  in  foundation,  filling,  &c   14,716  25 

Timber.  377,908  ft.  at  $27  ;  iron,  522  lb.  at  4c,  22,186  lb.  at  3^c   11,000  91 

Removing  old  breakwater   7,000  00 


453,767  49 

Less  :-Paid  in  1907  -  8  (Page  V-33)   40,000  00 

„    1908-  9  (Page  V— 48)   108,710  00 

1 1     1909-10  (Page  V— 23)   106,260  00 

„     1910-11  (Page  V— 32)   77,920  00 

Deductions:  decreased  length  in  breakwater,  25  L  ft.  at  $126.63;  con- 
crete, 5,310  cu.  yd.  at  $5.75,  1,537  cu.  yd.  at  $6.50   43,683  75    376,578  75 


Paid  in  1911-12  to  M.  J.  Hogan   77,188  74 

Detailed  with  Contract  Dredging  (Page  V— 361)  829,506  43 

Smith   &  Heney :   Est.  No.  14  to  Dec.  1,  191 1,  on  contract  for  work  on  Mission  River 
Wharfs,    $270,340;  less,    $27,040   drawback,    $27,450  paid    in   1909  10,   V— 23  and 

S160, 190  paid  1910-11,  V— 32   55,660  00 

Purchase  price  of  land  :  C.  P.  Ry.  Co.,  $1,170  ;  Ontario  Bank,  $6,960   8,130  00 

Inspectors  of  dredging,  &c,  services,  1911,  at  $4  per  w.  d.:  J.  Adams,  May-Nov.,  156  d.;  G. 
L.  Allan,  Apr.  27-Nov.  21,  179  d.;  F.  E.  Byrnes,  May  27-Sept.  30,  109  d.  ;  I.  W. 


Cousins,  May  1-Oct.  30,  Nov.  5-20,  170  d.;  C.  t.  Curran,  Oct.  31- Nov.  4,  5  d.;  M.  Fer- 
guson, July  17-Sept.  2;  Sept.  11-Oct.  28,  84  d.;  I.  J.  Flanagan,  May  5-Nov.  21,  172  d.; 
A.  G.  Guerard,  June  5-21,  Oct.  3-Nov.  23,  60  d.;  J.  A.  Head,  May  19- Aug.  12,  Aug. 
31-Nov.  14,  139  d.;  T.  McColl,  April  29-Nov.  21,  177  d.;  D.  E.  Mackay,  Apr.  27-Nov. 
18,  177;  P.  Mallon,  Oct.  30 -Nov.  21,  20  d.;  J.  A.  Ryan,  Apr.  29-May  4,  4d.;  W.  H. 


Wallace,  Oct.  9-11,  3d  v   5,820  00 

Inspectors  of  Wharves — 

Cody,  L.,  allowance  for  horse  hire,  Dec.  10-31,  1909,  Jan.  1910,  45  d   45  00 

Hancock,  W.  M.,  services,  Apr.  27-Noc.  30,  1911,  209  d.  at  $4   836  00 

Inspectors  of  concrete,  &c. — 

Chisamore,  H.,  services,  May  15-31,  June  5-Oct.  31,  Nov.,  22  d.,  1911,  91  d.  at  $4.80,  74 

d.  at  $4  .-   732  80 

Walsh,  H.  T.:  services,  May  15-Nov.  30,  1911,  193  d.  at  $4  ;  outlay  $123.65   895  65 


Carried  forward   978,814  62 
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Port  Arthur  and  Fort  William:  Harbour  and  River  improvement.  $  eta. 

— Concluded. 

Brought  forward   978,814  62 

Inspectors  of  stone  at  $4  per  d. — 

Coolidge,  S.  E.,  services,  July  17-0ct.  25,  1911,  100  d     400  00 

Gray,  F.,  services,  Oct.  26-Dec.  6.  1911,  12  d   1(38  QO 

Boatman,  Percy  Page,  services,  Apr.  4-Nov.  30,  1911,  133  d.  at  $3,  76  d.  at  $2.50         589  00 

Consulting  engineer,  P.  St.  George:  services,  8  d.  at  $50;  travel  and  outlay  $98.90   498  90 

Soundings  at  Port  Arthur  Harbour,  Apr.,  1911,  Jan. -Mar.,  1912:  conductor,  J.  W.  Cousins, 

78  d.  at  $4  ;  labourers,  367  d.  at  $2   1  Q4fj  qq 

Survey  of  Fort  William  Harbour,  Apr.  1911-Mar  1912  ($6,743.39)— 

Hancock,  W.  M.,  services:  transitman,  22  d.  at  $3;  foreman,  104  d.  at  $4   482  00 

Boatman,  445  d.  at  $2.50  ;  labourers,  1,530  d.  at  $2.50   4,937  50 

Avenue  Livery  :  team  hire,  27  d.  at  $3  ;  12  trips  $18     '  99  QO 

City  Garage  Co.:  smithwork,  95  h.  at  60c;  sundry  labour,  &c,  $24.05   81  05 

Coslett  Hardware  Co.:  gasoline,  1,296  gal.  at  25c;  sundry  hardware,  &c,  $282.01   606  01 

Dale,  A.  H. :  tables,  shelves,  &c,  $59;  putting  panel  cabin  in  boat  $46;  putting  new 

hood  on  boat,  complete  $15.70  ;  1,700,  2"  x  2"  stakes  $38  ;  sundry  $48.65   207  35 

Great  Lakes  Dredging  Co.,  Ltd.:  carpenters,  30  h.  at  60c;  labourers,  220  h.  at  22^c ; 

sundry  lumber,  &c,  $49.28   116  78 

McDonald,  A.:  posts,  141  at  30c;  smithwork,  &c,  $47.15     89  45 

Small  payments;  smithwork  $31.05:  blue  prints  $30.70;  hardware  $25.50;  overhaul- 
ing, cleaning  and  adjusting  hoist  $25  ;  2  pr.  rubber  boots  $12   124  25 

Making  and  placing  buoys  on  Nepigon  River  :   small  payments  :  making  cedar  spar  buoys, 

4  at  $7.50  ;  tug  hire,  4  h.  at  $3.50  ;  sundry  labour,  &c,  $12.50    56  50 

Grand  Trunk  Ry.  Co.  :  temporary  power  transmission  line  to  elevator  on  Mission  River,  Sir- 
to  Sept.  30,  1911   330  15 

Hogan,  M.  J.  :  repairing  old  breakwater  at  Port  Arthur:  use  of  pile  driver,  10  h.  at  $5; 
labour,  foreman,  3d.  at  $3.50,  4  men,  3  d.  each  at  $2.50  ;   piling,  320  ft.  at  12c  ;  sundry, 

$3.50  ;  use  of  toolsand  superintending  work  $19.83   152  23 

McRae,  J.  L.  :  erecting  boat  houses  :  material  $54.58  ;  labour  $77.01  ;  commission  $8.37   139  96 

Michaud,  Henry:  moving  house  and  shed  and  placing  same  on  new  foundation   285  00 

Port  Arthur  City  ;  lighting,  3  m.  to  Sept.  1,  1911,  $3.75  ;  telephone  service,  3  m.  to  Dec  31 

1911,  $7.50   11  25 

St.  Lawrence  Engine  Co.,  Ltd.  :  36  ft.  cruiser,  complete  $1,285  ;  magneto  $40  ;  electric  horn 

$15;  sundry  $12.10     1  352  10 

Wells  &  Emmerson  :  gasoline,  11  cases  $35.50,  4  brl.  $41.41 ;  sundry  hardware,  &c.  $105.73  . 

less  3  brl.  returned  $4.80     I77 

Small  payments :  pigiron  2  8  ton  at  $17  ;  drawing  table  $40  ;  boat  cover  $33  ;  repairing  motor 
boat  $28.95;  painting  launch  $27.55;  hauling  gasoline  launch  out  of  water  $26.60; 
hardware  $25.10  ;  desk  $20  ;   photographic  supplies  $14.95  ;  smithwork  $13.65  ;  rubber 

suit$10.75;  sundry  $82.70   370  91 

Certifying  affidavits  of  inspectors  at  25c.  each  :  D.  R.  Byers  808  ;  W.  C.  Dobie  38   211  50 

Sinking  test  pits  on  Port  Arthur  Armoury  sit*   12  00 

Advertising    444  jq 

Legal  services  :  Wm.  McBrady,  Port  Arthur   459  93 

Detailed  with  other  votes- 
Harbours,  Generally,  Ontario   (Page  V— 261)       ],562  68 

Chief  Engineers'  Staff.  1  Page  V— 371)       2^243  36 

Dominion  Buildings  Maintenance  (PageV — 174)  40  00 


Total,  carried  to  page  V — 2   996,120  02 


Quebec  Harbour:  Levis  Deep  Water  Wharf. 

Dussault  (Etienne)  Co.  :  Est.  12  m.  to  June  17,  1912  on  $283,064.50  contract  to  construct  a 
deep  water  wharf :  contract  work  $258,890,  advance  on  material  $35,820 ;  less,  $25  890 
drawback,  $48.780 paid  in  191011,  page  V— 31  and  $10,910  paid  in  1912-13   209,130  00 

Dussault  estimate  paid  as  follows : —   1  

Dussault  (Etienne)  Co  .  .    .    196  g06  50 

Receiver  General  for  services  of  Dredge  International   12'.323  50 

Inspectors  of  wharf  construction — 

Paquette,  H.  A.  :  services,  1  y.  to  Mar.  31,  1912,  $999,97  ;  outlay  $132,55   1^32  52 

Roberge,  Jos.:  services,  8  m.  to  Nov.  30.  1911,  208  w.  d.  at  $3  ;  outlay  $5.45   '629  45 

Inspectors  of  dredging  at  $2.50  perd.:  J.  Carbonneau,  May  16-31,14  d.  ;  L.  G.  Michaud, 

June  1-27,  22  d.;  Jos.  St.  Laurent  May  16- June  27,  Aug.  3-21,  51  d   '  217  50 

Night  watch,  1  y.  to  Mar.  31,  1912  at  $1.80  per  n.:  A.  Boulanger  $541.80  ;  A.  Charrier  $il7.  658  80 

Day  watchman,  Jos.  Gosselin,  services,  1  y.  to  Mar.  31,  1912  at  $1.80  perd.,  outlay  $1    659  80 

Bell  Telephone  Co.  :  exchange  service,  6  m.  to  June  1.  1911,  4  m.  to  Mar.  31,  1912,  at  $22  per 

y.  ;  messages  $6.55    24  89 

Small  payments  :  spruce,  1,054  1.  ft.  at  2c;  hardware,  &c.  $22.97;   photographic  supplies 

$11.54  ;  foundry  work  $10.39  ;  sundry  $24.76   99  74 


Carried  forward   212  543  70 
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Quebec  Harbour:  Levis  Deep  Water  Wharf- Concluded.  $  cts. 

Brought  forward   212,543  70 

Advertising   10  05 

Travel  of  engineer,  L.  Brunet   4  30 


Total   212,558  05 

Less  charged  :  Quebec  Harbour,  Improvements  at  mouth  of  River  St.  Charles  Estuary  .  ...  408  03 


Total,  carried  to  page  V— 2   212,150  02 


Quebec  Harbour:  Improvements  at  Mouth  of  River  St.  Charles  Estuary. 

Detailed  with  Contract  Dredging  '  (Page  V— 361)  171,473  26 

Dussault  (Etienne)  Co. — 

Est.  No.  2  to  Nov.  30,  1911  on  $18,320  contract  to  erect  a  retaining  wall,  $17,300  ;  less 

drawback,  $1,740   15,620  00 

Extra  filling  on  pier  No.  1,  194,614  c.  yd.  at  32c    62,276  48 

Detailed  in  1910-11,  V— 31   38,940  00 

Inspectors  of  dredging — 

Adam,  R..  inspector  on  Funihj,  June  22- Aug.  19,  1911,  51  d.  at  S3. 25   165  75 

Ahem,  Francis  :  inspector  on  Fundy,  May- Aug.,  1910,  15  d.  at  $3  :   45  00 

Carbonneau,  J.:  inspector  on  Stephen  D.,  June  2-Nov.  27,  1911,  147  d.  at  $2.50   367  50 

Garneau,  B.:  inspector  on  Bruxelles,  July  10-Oct.  4,  1911,  74  d.  at  $2.50   185  00 

Mackay,  W.:  inspector  on  Bruxelles,  Sept.  7-Nov.  25,  1911,  68  d.  at  $2.50   170  00 

St.  Laurent,  Jos.:  inspector  on  Fundy,  Aug.  21-Nov.  25,  1911,  84  d.  at  $3   252  00 

Soundings,  &c,  Dec,  1911,  Jan.  1912:  chainmen,  11  d.  at  $2.50;  guage-keeper,  labourers, 

&c,  43i  d.  at  $1.75   103  68 

Canadian  General  &  Shoe  Machinery  Co.,  Ltd.:  foundry  work   73  05 

Chinic  Hardware  Co.,  hardware   65  32 

Filion,  O.:  wooden  scow,  60  ft.  x  25  ft.  x  7  ft.,  as  per  order   4,000  00 

Gosselin,  Jos.:  putting  posts  in  wharf  at  Quebec  Custom  House;  lumber  sawn  to  order,  25 
pes.  oak,  14,072  ft.  at  $72.50,  4  pes.  pine,  1,488  ft.  at  $70,  25  pes.  spruce,  6,189  ft.  at  $28  ; 
hardware,  &c,  $56.53;  coal,  4h  ton  at  $6;  foreman,  366  h.  at  35c;  engineer,  333  h.  at 

30ic;  carpenters,  616  h.  at  25c;  labourers,  800  h.  at  20c   1,924  84 

Small  payments  :  coal,  5  ton  at  $7.50;  white  paint,  225  lb.  at  7c;  oil,  10  gal.  linseed  at 
$1.25,  10  gal.  polarine  at  75c;  gasoline,  86  gal.  at  16c;  drum,  $10;  spruce,  37  ft.  at  20c; 

sundry,  $54.40   158  81 

Travel  of  Ottawa  official,  U.  Valiquet    67  75 

Travel  of  engineers  :  L.  Brunet  $26.35  ;  A.  Surveyer  $38.95   65  30 

Detailed  with  Chief  Engineer's  Staff                                                             (Page  V— 371)  1,906  66 

Detailed  with  Harbours,  Quebec,  Generally    (Page  V— 246)  400  00 

Detailed  with  Quebec  Harbour  :  Levis  Deep  Water  wharf  (.Page  V— 32)  408  03 


Total,  carried  to  page  V— 2    298,668  43 


Red  River,  St.  Andrew's  Rapids  :  Improvement. 

Contract  work  of  Quinlan  <£•  Robertson,  complete. 

Excavation  of  earth,  150,391  c.  yd.  at  50c;  un watering  $43,500    118,695  50 

Cement  shed,  $1,000  ;  rock  excavation,  8,370  c.  yd.  at  $1   9,370  00 

Labourers,  2,747  h.  at  25c;  carpenters,  574  h.  at  40c;  stone  cutters,  91  h.  at  55c   966  40 

Driver  with  two  horses,  306i  h.  at  50c;  blacksmiths,  46  h.  at  30c   167  05 

Concrete,  10,862-2  c.  yd.  at  $5,  38,814  8  c.  y.  at  $4.85     242,562  78 

Structural  steel,  40,346  5  lb.  at  5c;  w.  i.  bolts  and  tie  rods,  7,795  lb.  at  6c   2,485  07 

Cast  iron,  52,292  5  lb.  at  4ic:  drift  bolts  and  iron  rods,  74,625  lb.  at  6c   6,830  66 

Stone  paving,  13y  sq.  yd.  at  $2.75  ;  stone  protection,  2,68S  4  c.  yd.  at  $2.25   6,431  15 

Puddle,  388  c  yd.  at  $2;  ballast,  243  3  c  yd.  at  $1  ;  broken  stone,  &c,  2,458  3  c  yd.  at 

$2  .50   7,165  05 

Lumber  :  at  $36,  25,273  7  ft.,  12  x  12  in.  spruce,  &c,  45,228  ft.  B.C.  fir  ;  white  oak,  2,934  3 

ft.  at  $150    2,97S  21 

Extra  work  detailed  in  1907-8,  V— 34    9,296  15 


Carried  forward    406,948  02 
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Red  River,  St.  Andrew's  Rapids:  Improvements — Continued.  $  cts. 

Brought  forward   406,948  02 

Contract  work  of  Quinlan  &  Robertson,  complete — Concluded. 

Extra  work,  detailed  in  1908-9,  V— 25    1,577  10 

Seeding  and  sodding,  13,035  2  sq.  yd.  at  21c   2,737  39 


Total   411,262  51 

Less  :  Paid  in  1906-7,  V— 27  $    8,870  00 

ii      1907-8,  V— 34   146,600  00 

..      1908-9,  V— 50   122,370  00 

,,      1909-10,  V— 25   63,087  10 

„      1910-11,  V— 34  j   7,880  00 

Bulk  sum  for  plant  and  materials  on  site  $52,163,  less  materials,  &c.  not 

delivered  $570   51,593  00 

  400,400  10 


Total,  paid  in  1911-12  to  Quinlan  &  Robertson   10,862  41 


Canada  Foundry  Co.  Ltd. 

Contract  for  construction  of  bridge  spans,  curtain  frames,  &c,  complete   548,000  00 

Extra  wearing  plates  fitted  on  curtain  laths,  $550;  extra  channel  struts  fitted  to  frames,  $86. .  636  00 

Extra  work  in  connection  with  highway  floor  ,   1,277  07 

Extra  drilling,  clipping,  cutting,  &c     271  80 


Total   550,184  87 

Less  :  Paid  in  1908-9,  V— 50   49,900  00 

1909-  10,  V— 25    475,030  00 

1910-  11,  V— 34   6,310  00 

Retained  to  provide  for  highway  floor   2,000  00    533,840  00 


Total  paid  in  1911-12  to  the  Canada  Foundry  Co.  Ltd     16,344  87 


Summary  of  Contract  Work. 

Canada  Foundry  Co.  Ltd  

Quinlan  &  Robertson  

General  Vouchers. 

Pay-lists,  1  year  to  March  31,  1912— 

Foremen  :  T.  W.  Mackay,  services,  73i  d.  at  $4,  outlay  $4.90;  J.  Spencer,  services,  51  d. 
at  $4.50,  243  d.  at  $4,  outlay  $83.25   *  

Night  foreman,  C.  Mackay,  services,  58  n.  at  $3.50,  14^  n.  at  $2.50  

Teams,  221  "1  d.  at  $5;  painters,  blacksmiths,  &c,  113'3  d.  at  $3.75;  carpenters,  powder- 
men,  &c,  892  95  d.  at  $3.50,  73£  d.  at  $3.25,  584  15d.  at  $3;  firemen,  176  7  d.  at 
$2.75;  labourers,  &c,  4,369-55  d.  at  $2.50,  52 "8  d.  at  $2.25 ;  sundry  labour,  $254.20 
Pay-list,  April,  1911,  placing  rip  rap  on  canal  and  river  :  teams,  2'3  d.  at  $5;  labourers,  &c, 

14£  d.  at  93,  15*9  d.  at  $2.50,  628  55  d.  at  $2  

Sundry  pay-lists,  raising  road,  painting  frames,  &c:  labourers,  &c,  13  d.  at  $4.50,  43  9  d.  at 

$3,  204 '  9  d.  at  $2,  sundry  labour,  $63.52    

Consulting  engineers — 

Brydone-Jack,  E. :  preparing  plans,  &c,  and  checking  drawings,  3  p.  c.  of  $54,358.84. . . . 

Fetherstonhangh,  E.  P.:  preparing  plans,  &c.  re  installation  of  electric  light  for  lock  and 

dam,  $230;  travel  and  outlay,  $105.56  

Superintendent,  A.  S.  Innes,  travel  and  outlay   

Ashdown,  J.  H.,  Hardware  Co.:  16  bars  steel,  744  lb.  at  15c;  sundry,  75c  

Birds  Hill  Sand  Co.,  Ltd.:  cement,  70  brls.  at  $2.40 ;  sacks,  280  at  10c;  freight,  $20.16  .... 

Black,  Alex.,  Lumber  Co.,  Ltd.:  coal,  285  8  tons  at  $6.29,  26  35  tons  at  $5.79  

Canada  Explosives,  Ltd.:  dynamite,  32,600  lb.  60-p.c.  $6,255.36,  500  lb.  40-p.c.  $90;  9,000 

fuses,  10  ft.-18  ft.,  $564.90  ;  No.  3  batteries,  3  at  $20.50  ;  sundry,  $17.75  

Canadian  Rand  Co.  Ltd.:  drills,  6  at  $208;  tripods,  5  with  weights  at  $52,  one  without 

weights,  $41.20;  325  ft.  metallic  hose,  $264.72;  cylinder,  complete,  $51.43;  sundry, 

$160.92  ;  freight  and  express,  $41.31  

Doty  Engine  Works  Co.:  boilers,  complete,  25  h.p.,  $275,  15  h.p.,  $250 ;  sundry  fittings,  &c, 

$43.80;  freight,  &c,  $12.50  

Du  Pont  de  Nemours  Powder  Co., E.I. :  20,000  lb.  60-d.c  dynamite,  $2,500  ;  16  ft.  fuses,  5,000 

at  $5.05£  per  100 ;  freight,  $294.64    

Gurney  Foundry  Co.,  Ltd.:  2  radiators  $28.41,  jacket  heater  $17.64  ;  sundry,  $5.70.  

Carried  forward   66,570  31 
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335  56 
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Red  River,  St.  Andrew's  Rapids :  Improvement — Concluded.  $  cts. 

Brought  forward     66,570  31 

General  Vouchers — Concluded. 

Hooker,  F.  W.:  lumber,  3,000  ft.  at  $36,  7,808  ft.  at  $25,  3,652  ft.  $86.36 ;  maple  flooring,  350 

ft.  at  $63;  sundry,  $56.28    467  93 

Loutit,  J.:  rent  of  boilers,  Dec.  26-Mar.  23,  1912,  88  d.  at  $1.50;  repairing  boiler,  $65   197  00 

Mc Arthur,  J.  D.,  Co.,  Ltd.:  giant  drills,  5  at  $150 ;  drill  steel,  1,912  lbs.  at  3c;  cartage,  &c, 

$23.14;  less  repairs,  $54.45   776  05 

McDonald  &  Willson  Lighting  Co.:  lead  covered  cables,  1,000  ft.  No.  4,  $600,  3,000  ft.  No.  6, 

$400,  600  ft.  No.  8,  S89.25  ;  12  2-crook  25  ft.  poles,  $744  ;  pull  box,  $c.42   1,838  67 

Marshall-Wells  Co.,  Ltd.  :  8  bars  steel,  1,056  lbs.,  at  8c  ;  freight,  $1   85  48 

Miles,  E.  S.:  2  light  gasoline  lighting  outfits  complete   50  00 

Miller-Morse  Hardware  Co.,  Ltd.:  hardware,  &c,  $363. S7  5  freight,  $10.15   374  02 

Moody  &  Son  :  4  heaters,  $44  ;  sundrv  hardware,  &c,  $70.87    114  87 

Mussens,  Ltd.:  No.  3  Buckeye  light,  $86.50  ;  freight,  $11.75    98  25 

Osier,  Hammond  &  Nanton  :  coal,  26.9  tons  at  $6.73   181  04 

Rat  Portage  Lumber  Co.,  Ltd.:  2,932  ft.  lumber   86  19 

Reid,  Thos.:  coal,  8.09  tons  at  $12,  5  tons  $56.75  ;  cartage,  $1   154  85 

Robinson,  Wm.  Co.,  Ltd.:  bricks,  5M  at  $16  ;  4,774  ft.  asst.  lumber,  $107.30;  sundry  hard- 
ware, &c,  $54.64  ;  cartage,  5  loads  at  $3   256  94 

Sprague  Lumber  Co.,  Ltd.:  lumber,  3,502  ft.  at  $35,  1.867  at  $30  ;  2  door  frames,  $17.50   196  15 

Stephens,  G.  F.  &  Co.,  Ltd.:  iron  paint,  50  gals,  at  $2.25  ;  white  paint,  5  gals,  at  $1.95 ; 

boiled  oil,  47.88  gals,  at  $1.13  ;  freight,  $1.50   177  96 

Williams,  A.  R.,  Machinery  Co.  of  Winnipeg,  Ltd.:  2-15  h.p.  boilers  complete,  $475  ;  2  sets 

grate  bars,  $33  ;  sundry,  $44.80  ;  freight  and  express,  $13.80   566  60 

Wood  Vallance,  Ltd.:  2-4in.  blk.  pipe,  1,771  ft.  7  in.,  $287.86  ;  steel,  1,080  lb.  at  She  ;  asbestos 
covering,  120  ft.  at  12c,  200  ft.  at  10.8c  ;  elbows,  unions,  &c,  $68.55  ;  sundry  hardware, 

$345.62  ;  freight  and  express,  $17.15    846  98 

Small  payments  :  oil,  38£  gals,  marine  at  70c,  130  gals,  moonlight  at  19^c  ;  creosote  wood 
preservative,  42  gals,  at  $1  ;  blankets,  12  pair  at  $3.20;  gravel,  279  c.  yards  at  10c; 
boots,  5  pairs  at  $3.10,  3  pairs  at  $3  ;  hardware,  $41.56  ;  electrical  supplies,  $21.50  ;  sun- 
dry, $26.35   274  51 

Can.  Pac.  Ry.  Co.'s  Telegraph  :  telegrams   6  50 

Manitoba  Government  telephones,  tolls    28  35 

King's  Printer's  account,  $43.18  ;  advertising,  $318.36    361  54 

Stationery  office   72  21 

Legal  services,  Chrysler,  Bethune  &  Larmonth,  Ottawa   22  48 

Detailed  with  Harbours  Maintenance  (Page  V—    )  154  00 


Total   73,958  88 


Charged  as  follows  :— 

Red  River,  St.  Andrew's  Rapids  :  improvement  \Page  V— 2)  50,939  49 

Red  River,  St.  Andrew's  Lock  and  Dam  :  additional  amount  to  complete  payment   16,683  05 

Red  River,  St.  Andrew's  Lock  and  Dam  :  construction  of  approaches   6,336  34 


Total  as  above   73,958  88 


St.  John  Harbour,  Capital. 

Expenditure  under  Contract. 

Maritime  Dredging  &  Construction  Co.:  Dredging  at  Beacon  Bar  :   detailed  with  'Contract 

Dredging'    .  ...(PageV-    )  519,059  15 

Scully  &  Adams,  balance  for  construction  of  Sand  Point  warehouses,  (See  page  V— 29, 

1910-11)  :   4.930  00 

Barr,  Fred  :  supplying  and  installing  appliances  for  fire  protection   5,150  50 

Long,  F.  W.  &  Sons  :  concrete  tire  wall   1,492  67 

Vaughan  Electric  Co.:  lighting  system  at  Sand  Point  warehouses  Nos.  6  and  7   1,361  94 

Inspectors  of  Dredging,  Deposit  of  Spoil,  etc.  ($9,685.50.) 

Armstrong,  Geo.  W.,  Oct.  19-Mar.  31,  137  d.  at  $3  ;  Belyea,  H.  A.,  Apr.  4- Aug.  9,  111  d.  at  $3  744  00 

Betz,  David  S.,  Apr.  4-Oct.  11,  166  d.  at  $3 ;  Browne,  J.  L.,  Dec.  29-Mar.  31,  77  d.  at  $3. . . .  729  00 
Couglan,  Daniel,  May  19-Aug.  9,  72  d.  at  $3 ;  Downing,  E.  J.  Dunphy,  Apr.  15-Oct  11, 

156  d.  at  $3  .....     684  00 

Dunham,  Fred  C,  Apr.  4- Aug.  9,  111  d.  at  $3  ;  Eagles,  E.  H,  Apr.  4- Aug.  9,  Sept.  26-Oct. 

11,  127  d.  at  $3   714  00 

Fisher,  Chas.,  Oct.  19-Mar.  31,  140  d.  at  $3 ;  Gashin,  Henry,  Oct.  19-Mar.  31,  140  d.  at  $3. . .  840  00 

Harris,  Walter,  May  31-Oct.  31,  140  d.  at  $3 ;  Holder,  Samuel  J.,  Oct.  19-Mar.  31,  137  d.  at  $3  831  00 


Carried  forward   536,535  76 
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St.  Jolin  Harbour,  Capital— Contin ucd.  $  cts. 

Brought  forward   536,535  76 

Inspectors  of  Dredging — Concluded. 

Kearns,  Chas.,  Oct.  19-Feb.  28,  111  d.  at  S3 ;  Lingley,  Henry,  Oct.  21-Mar.  31,  132  d.  at  $3. .  729  00 

Lingley,  W.  A.,  Dec.  26-Mar.  31,  80  d.  at  §3  ;  Logan,  Rudolph,  Oct.  19- Mar.  31,  137  d.  at  $3  651  00 

Lonjf,  Fred  N.,  Apr.  15-Oct.  11,  156  d.  at  $3  ;  McCauley,  W.  J.,  Mar.  6-27,  19  d.  at  $3   525  00 

McKellar,  Neal,  Dec.  26-Mar.  31,  80  d.  at  $3 ;  McKiel,  Cecil,  Oct.  19-Mar.  27,  134  d.  at  S3. .  642  00 
Maher,  Henry,  May  4-Sept.  26,  124  d.  at  $3 ;  Melvin,  D.  H.,  Apr.  15-Oct.  12,  Mar.  13-30, 

172  d.  at  $3   888  00 

Misev,  Benj.,  Mar.  13-27,  13  d.  at  S3  ;  Norris,  Robert,  Dec.  26-28,  Mar.  13-30,  19  d.  at  S3. . . .  96  00 
Sanderson,  Win.  R.,  Apr.  15-Oct.  12,  156  d.  at  S3  ;  Seeley,  Geo.  G.,  Dec.  26-Mar.  31,  SO  d. 

at  S3   708  00 

Shaw,  A.  N.,  May  4-18,  13d.  at  S3;  Toole,  Ed.  W.,  Mar.  13-30,  16  d.  at  $3   87  00 

Waugh,  James,  Aug.  1-Feb.  6,  159  d.  at  S2.50;  Wilson,  Alex.,  May  4-Oct.  12,  140  d.  at  S3. . .  817  50 

Test  Borings  C$6,979.94). 

Asst.  engineer,  H.  M.  Davy,  travel  and  outlay         1,089  08 

Assistant,  A.  W.  Gregory  :  services  S102.97  ;  travel  $34.85   137  82 

Foremen:  G.  Cobham,  40  d.  at  S3,  boat  hire,  53  d.  at  50c;  P.  Keane,  21  71  d.  at  $3.50;  G. 

Rose,  101  d.  at  $3.50   576  00 

Night  watchmen,  16112  n.  at  $2,  18  n.  at  SI. 75;  labourers  and  Sunday  watchmen,  112  5  d.  at 

$2,  7  d.  at  $1.75   591  00 

Labourers,  523  •  5  d.  at  $2   1,047  00 

Adams,  A.  W. :  pipe  with  extra  long  thread,  90  ft.  at  50c,  250  ft.  at  40c;  couplings  with  long 

thread,  75  ft.  at  35c;  manilla  rope,  409  8  lbs.  at  lie;  pump  $32  ;  sundries  $54.11. . .    302  44 

Chesley,  J  C:  scow  hire,  63  d.  at  $4  ;  motor  boat  hire,  53  d.  at  $11    835  00 

Keith,  H.  S.,  services  of  motor  boat  Opahi,  June-Oct.,  117d.  at  $12   1,404  00 

McKee,  W.:  scow  hire,  136  d.  at  $4  ;  boat  hire,  62  d.  at  50c     575  00 

Thome,  W.  H.  &  Co.:    rubber  mitts,  5  prs.  at  $3.75  ;  sundries,  $81.11     99  86 

Union  Foundry  and  Machine  Works,  foundry  work     228  10 

Small  payments:  hire  of  skiff,  75  d.  at  50c;  steel  couplings,  6  at  $2.50;  iron  work,  $16.75; 

lumber,  $12.79;  sundries,  $12.60   94  64 

Work  under  F.  T.  Belyea  ($934.70). 

Foreman,  F.  T.  Belyea,  Nov.,  Mar.,  2  m.  at  $100   200  00 

Chainmen,  rodmen,  boatmen  and  gaugemen,  241  5  d.  at  $2   483  00 

Mayes,  S.  Herbert,  furnishing  and  driving  piles,  14  at  $7.15    100  10 

Small  payments  :  repairing  wharf  and  driving  8  piles,  $42  ;  gasoline  and  oil,  $43.70  ;  lumber 

$29.60  ;  sundries,  $36.30   151  60 

Beacon  Bar  ($18,607.84) 

Foreman,  Rudolph  Belyea,  18  d.  at  S3.50  ;  carpenter,  17  d.  at  $2.50 ;  labourers,  74  d.  at  $2   253  50 

Bell,  Thos.,  3  in.  deal,  11,033  feet  at  $17  ;  Christie  Woodworking  Co.,  3  in.  deal,  11,019  fb. 

at  $17   374  88 

Emmerson,  Wm.  E.:  rope,  120  lbs.,  $12.60  ;  sundry  hardware,  $43.63   56  23 

Lewis,  W.  &  Son:  screw  bolts,  3,386  lbs.  at  3'55e;  drift  bolts,  410  lbs.  at  2"5c   130  45 

Maye?,  S.  Herbert,  furnishing  and  driving  piles,  53  at  $6.30,  45  at  $5.50    581  40 

Robert  Roberts7  Sons,  furnishing,  driving  and  securing  piles,  15  at  $10   150  00 

Toole,  D.  T,  stone,  155  cu.  yds.  at  $1.25      193  75 

Settlement  of  damages  sustained  by  holders  of  fishing  rights  through  dredging  operations  at 

Beacon  Bar:    B.  Brittain,  $4,050  ;  J.  Christopher,  $525.69 ;  D.  G.  Toole,  L.  Ring  and  E. 

Toole,  $10,500  ;  J.  McDade,  P.  McDade  and  J.  Connolly,  $1,750   16,825  69 

Small  payments  :  team  hire,  30  h.  at  $1  ;  lumber,  $11.94   41  94 

Courtenay  Bay  Survey  ($54.25.) 

Chainmen,  21  d.  at  $1.75 ;  rodmen,  10  d.  at  $1.75     54  25 

Sand  Point  Warehouse  ($884.50.) 

Long,  J.  W.  &  Sons:  construction  of  concrete  and  cement  boiler  house   822  00 

Gregory,  J.  S.,  shoes  for  landing  stages,  5  at  $7.50;  Scully  &  Adams,  ramp  at  end  of  wharf, 

$25  ,   62  50 

(Generally.) 

Consulting  engineer,  L.  Coste  :  services,  109  d.  at  $20;  outlay  $57.50    2,237  50 

Engineer,  W.  E.  Holt:  making  study  of  St.  John  Harbour,  including  Courtenay  Bay,  $600; 

travel  and  outlay,  $140.54   740  54 

Abbott,  John:  boat  livery,  $76;  labour,  1  d.,  SI. 75   77  75 


Carried  forward   572,196  28 
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St.  Tolm  Harbour,  Capital—  Concluded.  8  cts. 

Brought  forward   §572,196  28 

Generally — Concluded. 

Canadian  Pacific  Railway  Co.:  repairing  Nos.  6  and  7  berths  at  West  St.  John,  and  laying 

tracks  on  same:  labour,  §2,009.15  ;  material,  §1,963.32   3,972  47 

Clark,  D.  C:  material  and  labour  placing  4  ladders  at  No.  7  berth,  §240;  water  connections 

at  No.  7  berth,  §35  ,   275  00 

Gregory,  James  S.,  landing  stages  36  ft.  by  6  ft.  2  in.,  5  at  §75    375  00 

Small  payments  :  acknowledging  dredging  returns,  §00.30  ;  motor.nan,  §9   69  30 

Legal  services  :  A.  O.  Earle,  St.  John,  §105.50  ;  E.  H.  McAlpine,  St.  John,  §365.20   470  70 

King's  Printer,  §166.47  ;  advertising,  §1,155.87     1,322  34 

Detailed  with  Chief  Engineer's  Staff  (Page  V—)  360  00 

Travel  of  engineer,  C.  McN.  Steeves   18  12 


Total,  carried  to  page  V— 2    §  579,059  21 


Tittiii  Harbour  :  Improvements. 

Detailed  with  Contract  Dredging  (Page  V—      )  104,974  79 

Inspectors  of  dredging  at  §3  per  day — 

Campbell,  S.:  services,  June  22 -July  31, 1911,  34  d  ;  outlay,  §1.74   103  74 

Hacker,  W.  H.:  services,  June  1-Oct.  31,  1911,  131  d.;  outlay,  §14.50   407  50 

Kelman,  J.  L.:  services,  July  17-31,  13  d.;  outlay,  .62c     39  62 


Total,  carried  to  page  V— 2   105,525  65 


Victoria  Harbour:  Improvements. 

Detailed  with  Contract  Dredging   Page  (V—     )    147,922  33 

Inspectors  of  dredging  at  §3  per  day — 

Campbell.  S.:  services,  May  4-June  21,  Aug.  1-Dec.  20,  1911,  164  d.;  outlay,  §17.79.. ..  509  79 

Hacker,  Win.:  services,  Nov.  21-Dec.  20,  1911,  26  d.;  outlay,  §3.56   ; .  81  56 

Kelman,  J.  L. :  services,  May  8-Dec.  20,  1911,  179  d.;  outlay,  §20.20   557  20 

O'Shea,  F.:  services,  May  i-June  30,  July  23-31,  Aug.  8  d.,  Sept.  1-Dec.  12, 1911, 146  d.; 

outlay,  §24.88   462  88 

Canadian  Pacific  Railway  Co.:  on  account,  rent  of  dredge  Sydcnhcun   450  00 


Total,  carried  to  page  V— 2        149,983  76 


Amherst  Public  Building  :  Improvement 

Rubenstein  Bros.:  80  p.  o.  bos  fronts,  §114.40;  express,  &c,  §4.83   119  23 


Baddeek  Public  Building  :  Tower  Clock  and  Sidewalk. 

Foremen,  at  §3.07  per  day  :  Ken.  McDonald,  Sept.  1-Nov.  17,  1911,  46  d.;  J.  McKenzie, 

Aug.,  3d   150  43 

Carpenters,  10£  d.  at  S2.10  ;  labourers,  38  d.  at  §1.75,  25J  at  §2   139  07 

Masons,  51  d.  at  §2.50  ;  plumber,  4  d.  at  §3  ;  teaming,  25g  d.  at  §3   216  51 

McKay,  McAskell  &  Co.:  cement,  28  brls.  at  §2.50  ;  450  brick  §7.43  ;  sundry  hardware  §3.47  80  90 

Small  payments  :  2  cement  rollers  §14  ;  dble.  actg.  force  pump  §15  ;  c.  i.  hatch  S5.50  ;  1,796 
ft.  lumber  §31.97  :  5  sheets  exp.  metal  §9.61  ;  44  ft.  pipe  §7.04  ;  39A  tons  sand  and  gravel 
§31.65  ;  stone,  44J  yds.  at  20c,  11  at  40c,  26J  at  §1.20  ;  sundry  §16.90   176  77 


Total,  carried  to  page  V— 2   763  68 


Halifax  Detention  Hospital  :  Improvements. 

Day  &  Kinsman  :  putting  in  hose  connections,  §22.50  ;  pipe  hand  rail,  §28  ;  repairing  ven- 
tilators, §35.10;  sundry.  §16.50.   102  10 

Foley,  John  :  on  account  painting   GOO  00 

Marshall,  S.  A.  &  Son  :  repairing  and  renewing  verandah  screens,  cutting  off  and  repairing 

cement  work  and  plastering,  laying  new  floor  in  stable,  repairing  coal  chute,  &c   240  81 

Muldowney  &  Godwin  :  plumbing,  as  per  contract,  §177  ;  lining  w.  c.  tank  with  copper  §7. . .  184  00 
Reardon,  Frank  :  painting  in  housekeeper's  apartments,  §175  ;  painting  outside  wood  and  iron 

work,  §466  ;  putting  up  moulding,  §35  ;  glass,  §49.17  ;  sundry,  §25.50   750  67 

Small  payments:  wheelbarrow,  811.85  ;  sundry  hardware,  &c,  §19.09   30  94 


Total,  carried  to  page  V— 2   1,908  52 
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Halifax  Dominion  Building,  Post  Office  :  Improvements.  $  cts. 

Berlin  Interior  Hardwood  Co.:  interior  fitting,  as  per  tender   12,663  00 

Blunder,  Robt.  &  Son:  chairs,  tilter,  §13.50,  t.  w.  $6.50,  arm,  $10.75;  couch,  $30;  sundry  $35.  95  75 

Brander,  Morris  &  Co.:  desk,  $54;  2  settees,  $35 ;  2  wardrobes,  $21;  chair,  $10;   3  stools, 

$J.75     129  75 

Day  &  Kinsman:  sink  $35;  fitting  up  lavatory  $107;  sundry  $15.57  ;  •  • :  •  ^7  57 

Dunn,  J.  A.:  electric  light  fixtures  as  agreed  $1,745;  7  extra  outlets  $70;  less  $1,000,  paid  in 

1910-11,  V-37   815  00 

Falconer  &  McDonald:  concrete  floors  in  basement  $31.50;  new  column  $15;  sundry  $58.97. . .  105  47 

Farquhar  Bros.:  electric  fixtures,  &c,  savings  bank  $73.48;  installing  moulding  conduit,  wire, 

&c,  for  telephones  in  post  office  $130;  sundry  $9.06    212  54 

Goldie  &  McCulloch  Co. :  2  safes  $240;  freight,  &c,  $7.44       247  44 

Marshall,  S.  A.  &  Son:  fitting  up  lavatory  $83.15;  putting  tubes  in  vault,  <fec,  $23.65   106  80 

McGrath,  Jas. :  moving  safe  $60;  moving  furniture  $35;  sundry  cartage,  &c,  $55.66   150  66 

McKay,  John:  supplying  and  installing  mantel,  fire-place  lining  and  tiles   110  00 

Nickerson  Bros.:  laying  matched  spruce  floor  $32;  3  vent,  shafts  $10.50;  sundry  carpenter 

work  $164.76    . .'   207  26 

Office  Specialty  Mfg  Co. :  bag  racks,  one  $30,  2  at  $35,  one  $50;  4  chairs  $31;  2  mail  trucks  $50; 
3  no.  94  sections  with  top  and  base  $61.50;  2  tables  $29.50;  7  w.  p.  baskets  $17.50;  sundry 

$6.61   346  11 

Otis-Fensom  Elevator  Co.:  steel  grill  work  for  elevator  $300;  sundry  $20.75  .   320  75 

Reardon,  Frank:  painting  radiator  and  pipes  $59.  64;  painting  part  of  walls  and  tinting  cornice 
in  main  entrance,  $28;  93  window  blinds  $199;  bronzing  radiators  $17;  sundry  painting 

$159.22   462  86 

Rubenstein  Bros.:  822  p.  o.  box  fronts  with  pigeon  holes,  $1,558.70;  76  drawer  fronts  $285; 
54  large  drawers  $301;  brass  cresting,  140  ft.  at  $4;  3  large  receivers  $135;  3  brass  eng'd 

plates  $25;  2  large  brass-  signs  $00;  sundry  $84.80;  crating  $36;  freight  $46.07   3,091  57 

Silver,  W.  &  C:  carpet,  44  yards  at  $1.40;  sundry  $19.18   80  78 

SpfuoT  Bros.  <x  Turner:  fittings  for  savings  bank  $35;2door  checks  $11;  table  $12;  dish  closet 

$12.25;  5  wire  screens  $15.75;  sundry  $43.95;  cabinet  maker,  158  h.  at  45c   201  05 

Taylor,  J.  &  J.:  detailed  in  1910-11,  V-37   751  74 

Wonnacott,  J.:  2  door  checks  $13;  opening  safe  $15;  repairing  lock  $10;  sundry  $29.24   67  24 

Wooten,  G.  A.  &  Co.  ($2,583,20)— 

Contract  for  heating  apparatus,  complete  $4,863;  additional  radiators  with  connections 
&c,  2,521  1.  ft.  $1,134.45;  altering  radiator  $250;  less  (paid  in  1909-10)  V-32,  $3810 

and  $54.25  paid  to  F.  Reavdon  for  painting   2,383  20 

Installing  6  wash  basins  $520;  less  1909-10,  V-32,  $200,  1910-11,  V-37,  $120   200  00 

Small  payments:  flags  $19.10;  deed  box  $8;  cartage  $21.50;  hire  of  sail  for  protection  of  elev- 
ator machinery  $20;  matting  $21.50;  labour  $37.10;  hardware  $14.89   142  09 

King's  Printer  $27.45;  advertising  $92.13   119  58 

Detailed  in  1910-11,  V-36:  M.  E.  Keefe  $2,350;  Otis-Fensom  Co.,  $1,480;  Spencer  Bros.  & 

Turner  $963   4,793  00 


Total,  carried  to  page  V— 2    27,961  21 


Halifax  Dominion  Buildings  :  Improvements. 

Bentley,  Flemming  &  Co.:  45  foot  flag-pole,  erected,  with  fittings   85  00 

Carmichael,  C.  &  Son:  sundry  carpenter  repairs   79  97 

Colpitt,  P.  R.,  inspection  of  wiring  installation:  3^  p.c.  comm.  on  $4,250   148  75 

Farquhar  Bros.:  repairing  boiler  $40.90;  sundry  $22.14  ,   63  04 

Longard  Bros.:  fitting  new  section  in  boiler  $115;  sundry  repairs  $2.40   117  40 

Marshall,  S.  A.  &  Son — 

Alterations  to  offices,  room  42,  $495;  less  $12.10,  tubes  in  vault,  paid  for  previously   482  90 

Removing  two  doors  and  closing  entrance,  savings  bank   50  00 

Installing  electrical  fixtures  in  room  42   77  90 

Mills,  A.  K.  &  Son:  supplying  stone  and  carving  coat  of  arms  for  memorial  tower     900  00 

Nickerson  Bros. :  counter  in  resident  engineer's  office  $75;  laying  floor  in  sugar  room  $23; 

doorway  in  dome  $23.73;  sundry  work  $53.88     175  61 

Reardon,  Frank:  painting  letter  and  parcel  boxes  $188;  painting,  &c,  walls  of  stamp  room 

$24;  painting,  varnishing  &c,  rooms  42,  43  and  44  and  corridor  $137;  sundry  $35.09   384  09 

Small  payments:  2  platforms  for  clock,  $47.50;  cartage  $22.90;  hardware  &c,  $131.33   201  73 


Total,  carried  to  page  V— 2   2,766  39 


Halifax :  Iiawlor's  Island  Quarantine  Station — Bepairs  and  Renewals. 

Foreman,  Thos.  Osborne  :  services,  May  8-June  28,  1911,  42  d.  at  $3   126  00 

Blacksmith,  36i  d.  at  $1.65 ;  carpenter,  42  d.  at  $1.75  ;  labourers,  367i  d.  at  $1.50   684  98 

Robertson,  Win.  &  Son  :  62  bolts  ends  $8.85;  sundry  hardware  $11.91   20  76 

Tyrer,  C.  O:  hemlock.  3,000  ft.  at  $16.50;  lighterage  $10.  .    59  50 

Detailed  in  1910-11,  page  V— 37    26S  00 


Total,  carried  to  page  V— 2   1,159  24 
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Kentville  Public  Building.  $  cts. 

Rubenstein  Bro3  :  brass  grill  $27 ;  express,  &c.  SI. 63       28  63 


Lunenburg  Public  Building. 

Boehmer  Bros.:  fittings,  as  per  contract  SI, 040 ;  extra  width  in  wood-work  of  lock  boxes  $25 ; 

less  S305  paid  in  1912-13   760  00 

Empire  Electric  Co. :  wiring  and  fittings  $863;  one  extra  light  $6.50;  less  $69.59  paid  in 

1912-13       800  00 

Lymburner  Ltd.:  box  fronts.  378  at  $1.43,  72  at  $1.85,  36  at  $2.45 ;  sundry  $28.01   789  95 

Morash,  S.:  installing  push  doors,  as  per  tender   45  00 

Powers,  Frank  :  repairs  to  heating  $122  ;  new  water  main  $48 ;  excavating  and  refilling  for 

water  pipe  and  replacing  cement  walk  S38.65   208  65 

Rubenstein  Bros.:  4  brass  grills  S105  ;  5  eng.  plates  $24  ;  3  receivers  $22  ;  express,  &c.  $4.16.  155  16 

Advertising  $22.75  ;  Kings  Printer  $18.04   40  79 


Total,  carried  to  page  V— 2   2,799  55 


Nortl3  Sydney  Immigration  Slied. 

Paylists,  Apr.  1— Oct.  10,  1911  ($021.51.)— 

Foreman,  \V.  J.  Campbell,  42  d.  at  $4   168  Ou 

Carpenters,  41  d.  at  $3,  87  d.  at  $2.03  ;  labourer,  24  d.  at  $1.60  ;  mason,  10  d.  at  $4.05  ; 

watch,  39  d.  at  82.   456  51 

Campbell,  W,  J.  ($1,597.06)— 

Birch  flooring,  2,230  ft.  at  S5S  ;  hemlock  planed,  11,000  ft.  at  $18 ;  spruce,  2,450  ft.  at 
$20,  25,399  ft.  at  S25,  3,350  ft.  at  $3*,  8,890  at  $40;  less  $1,132,  charged  to  year 

1910-11,  V— 38   362  18 

Battens,  3,000  ft.  $82.50  ;  cedar  shingles,  24^  M.  at  $3.75  ;  3,710  bricks  $40.81    215  19 

Flue  lining,  135  ft.  at  28c;  13  locks  850  ;  cartage  $35.75      123  55 

Supplying  13  doors,  14  windows  and  counter  with  sliding  top     246  00 

Nails  and  spikes,  19  kegs,  $55.10  ;  14  rolls  tar  paper  $11.20    66  30 

Coal,  1\  tons,  $8.75  ;  railing  $10  ;  sundry  lumber  $42.08  ;  sundry  hardware,  &c,  $147.19.  208  02 

Contractor's  profit  on  outlay  :  10  p.c.  on  $3,858.28   385  82 

Ingraham,  J.  W.:  12  chairs  S16  ;  2  couches  $30  ;  2  desks  S50  ;  2  tables  $4   100  00 

Mackav,  W.  A.  &  Co.:  electrical  installation  $84.75  ;  sundry  $6.99   91  74 

MacMillan,  M.:  13  seats,  4  to  10  ft.  long   101  00 


Total,  carried  to  page  V— 2   2,514  31 


Parrsboro'  Public  Building. 

Falconer  &  McDonald  :  estimate  2  to  Mar.  30,  1912,  on  $26,900  contract  for  erection  of  build- 
ing $4,937.70  ;  less  drawback  $497.70    4,440  00 

Clerk  of  works,  J.  W.  Gillespie  :  services,  Sept.  11-Jan.  20,  113  d.  at  $4                        .  ...  452  00 

King's  Printer  $44.95  ;  advertising  $145.59   190  54 


Total,  carried  to  page  V— 2   5,082  54 


Sbelburne  Public  Building. 

Hood  &  Brooks  :  contract  complete  for  erection  of  building  $22,500  ;  less  drawback  $610,  and 

paid  in  previous  years,  1908-9,  V— 58,  $13,770,  1909-10,  V— 34  $5,130   2,990  00 

Powers,  F. :  amount  retained  from  final  estimate  1909-10,  V — 34    50  00 

Clerk  of  works,  F.  W.  Muir,  Apr. -June,  1910,  59  d.  at  $3  ;  less  $100,  paid  in  1910-11,  V— 38.  77  00 


Total,  carried  to  page  V— 2   3,117  00 


Stellarton  Public  Building. 

Yorston,  J.:  search  and  description  of  McKay  lot   1  25 


Wolfville  Public  Building. 

Hood,  Arthur:  estimate  9  to  June  1,  1912,  on  $29,900  contract  for  building,  $22,895.75;  less 

drawback,  $2,305.75  and  $4,250  paid  in  1912-13   16,340  00 

Clerk  of  works  :  C.  H.  Borden,  July  24-Dec.  31,  5  258  m.  at  $75  ;  T.  R.  Wallace,  Mar.,  $75.  469  35 

Hood,  Arthur,  changing  site  of  foundations   60  00 

King's  Printer,  61c;  advertising,  $134.65   135  26 

Advance  to  lie  accounted  for,  Jas.  Foulis   60  00 


Total,  carried  to  page  V— 2   17,064  61 
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Yarmouth  Public  Building — Increased  Accommodation.  $  eta. 

Purchase  price  of  site,  J.  V.  B.  Bingay.  $10,000;  less  $5,000  paid  in  1910-11,  V— 38    5,000  00 

Ourney  Foundry  Co.:  Ox.  boilers,  1.  b.,  2  at  $196  ;  twin  connection  $95     487  00 

SiikiII  payments:  p.o.  glasses  $7.90;  painting,  &c,  $15.22;  plumbing,  $17.43   40  55 

Legal  services :  R.  S.  McKay,  Yarmouth   31  77 

Total,  carried  to  page  V— 2     5,559  32 


(  liarlottetown  Additional  Dominion  Building. 

Beer  &  Weeks:  chairs,  10,  $27.55,   one  swivel,  $4  75;  3  tables,  $21;  r.t.  desk,  $26.50; 

sundry,  $10.10   89  90 

Hegan,  J.  B.:  arranging  for  alteration,  &c,  and  inspection  of  same,  5  p.c.  comm.  on  $1,900. .  95  00 

Lowe,  H.  &  S.:  repairs  and  alterations,  ground,  middle  and  top  floors,  $1,254.35 ;  addditional 
alterations  on  middle  floor,  $645;  additional  cuDboard  for  appraiser,  $15;  counter  for 
Marine  and  Fisheries'  agent  $35;  less  $1,420  charged  to  1910-11,  V— 38   529  35 

Total,  carried  to  page  V— 2  ,    714  25 


Suinmerside  Armoury. 

Schurman,  M.  F.  Co.:  estimate  2  to  Oct.  31,  1911,  on  $8,000  contract  for  building,  $6,201.97; 

less  drawback,  $621.17   5,580  00 

Clerk  of  works,  Murdoch  McLeod,  June  7-Oct.  31,  1911,  120^  d.  at  $3   361  50 

Webber,  W.  J.:  putting  in  self-feeding  tank  for  boiler,  &c   28  00 

Total,  carried  to  page  V— 2    5,969  50 


Snmmerslde  Public  Building:  New  Boof  and  New  Addition,  &c. 

Clerk  of  works,  T.  H.  Clements:  services,  Nov.  2.  1911-Mar.  31,  1912,  128  d.  at  $3   384  00 

King's  Printer    46  15 

Total,  carried  to  page  V— 2   430  15 


Tiguiah,  P.E.I.,  Public  Building. 

Clark,  J.  M.:  estimate  2  to  Dec.  30,  1911,  on  $19,000  contract  for  building,  $5,306.60;  less 

drawback,  $536.60  

Clerk  of  works,  F.  S.  Gaudet :  Aug.  9  to  Nov.  30,  3.71  m.  at  $75    

Advertising,  $105.50;  King's  Printer,  $51.49  


Total,  carried  to  page  V— 2. 


(ampbellton  Public  Building. 

Reid,  Jas.:  estimate  5  to  March  30,  1912,  on  $28,592  contract  for  building,  $28,485;  extra 
works,  clock  tower  $750,  moving  partition  in  post-master's  room  $30;  less  drawback. 


$2,935   26,330  00 

Clerk  of  works,  John  Quinn,  Apr.  tO-Mar.  31,  117  m.  at  $90   1,053  00 

McKendrick,  A.  D.:  carpenter  work,  &c,  in  temporary  post  office   58  87 

McKenna,  A.:  outlay  for  opening  safe  after  fire   10  00 

Rubenstein  Bros.:  170  p.o.  boxes,  $277.10 ;  170  label  holders,  $5.10;  express,  cartage,  &c, 

$8.88    291  08 

Storey,  W.:  placing  safe  in  post  office   15  00 

Advertising,  $12  ;  King's  Printer,  $11.45   23  45 


Total,  carried  to  page  V— 2    27,781  40 


Chatham  Public  Building. 

Heirs  of  late  J.  Kerr  :  further  amount  for  purchase  price  of  land  required   100  00 

McLean,  A.  C:  conductor  pipe  placed  on  building  and  repairs  to  gutter  and  roof   60  00 

Legal  services  :  Robt.  Murray,  Chatham     70  01 


Total,  carried  to  page  V — 2     230  01 


4,770  00 

278  23 
156  99 


5,205  22 
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Fairville  Public  Building.  $  cts. 

Corbett,  R.  A.:  estimate  4  to  Mar.  31,  1912,  on  $17,400  contract  for  building,  $13,585.40;  less 

drawback,  $1,365.40   12,220  00 

Clerk  of  works :  G.  E.  Bettinson,  Dec.  1-Mar.  31,  102  d.  at  $4 ;  M.  W.  Long,  June  20-Nov. 

30,  139  d.  at  $4   964  00 

Advertising   60  50 


Total,  carried  to  page  V— 2   13,244  50 


Fredericton  Dominion  Building:  Government  Share  of  Paving. 

Fredericton  City  :  Hassam  pavement  on  Queen  and  Carleton  Sts.,  4,132'04  sq.  yds.  at  S2.30: 
one-half  portion  payable  by  Government,  $4,751.85;  less,  $2,935  42  paid  in  1910-11,  V — 
39,  and  $675. S7  paid  by  Militia  and  Defence   1,140  56 

Militia  and  Delence  Department :  amount  paid  on  pavement,  1908-9   675  87 


Total,  carried  to  page  V — 2     1,816  43 


Grand  Falls  Public  Building. 

Powers  &  Brewer  :  estimate  3  to  Nov.  1,  1911,  on  $17,777  contract  for  building,  $16,806  ;  less 

drawback,  $1,686   15,120  00 

Clerk  of  works,  F.  L.  Dixon:  services,  Apr.  15-Mar.  31,  1H  m.  at  $90   1,035  00 

N.  B.  Telephone  Co. :  tolls    ".   0  90 

Advertising,  $12;  King's  Printer's  account,  $20  37   32  37 


Total,  carried  to  page  V— 2   16,188  27 


llartland  Public  Building. 

Smalley,  J.  W.  &  C:  contract  for  building  complete,  $16,700:  less  $400,  retained  for  minor 

works  and  $2,240,  paid  in  1912-13   14.060  00 

Clerk  of  works  :  May  1-Nov.  25,  L.  E.  McFarland,  169£  d.  at  $3.50;  Nov.  25-Mar.  31,  F.  M. 

Clarke,  108  d.  at  $3.50,  less  $91  paid  in  1912-13   880  25 

New  Brunswick  Tel.  Co.:  tolls   0  80 

Advertising,  $16.26  ;  King's  Printer,  $11.30      27  56 


Total,  carried  to  page  V— 2   14,968  61 


Hillsboro'  Public  Building. 

Dunham  &  Leblanc:  estimate  4  to  Mar.  30,  1912,  on  $20,225  contract  for  building  $13,608.99; 

less  drawback  $1,368.99   12,240  00 

Reid,  W.  E.,  supervising  architect:  2  p.c.  comm.  on  estimate  one,  $5,911.78,  $118.23  ;  travel 

$58.50   176  73 

Steeves,  B.,  clerk  of  works  :  Nov.  15-Mar.  31,  4&  m.  at  $75   337  50 

Legal  services  :  J.  H.  McFadzen,  Sussex,  N.B   11  45 

Advertising  $123.35  ;  King's  Printer  $61.53    184  88 


Total,  carried  to  page  V— 2   12,950  56 


.lloneton  Armoury. 

McDougall,  J.  A.:  survey  and  plan  of  site     15  00 

Legal  services:  Jas.  Friel,  Dorchester,  N.B   90  8S 


Total,  carried  to  page  V— 2   105  89 


Mom  ton  Public  Building. 

Bacon,  R.  C. :  roofing  annex  to  post  office  $82,  roofing  deck  $35      117  00 

Barnes,  W.  C. :  services  as  architect,  2  p.c.  on  final  estimate,  V — 40,  1910-11,  $5,739   114  78 

Brooks,  Eli :  installing  5  section  wall  radiator,  &c   35  50 

Dunham,  O.  J.:  repairing  brick  and  stone  work    100  00 

Kinnear,  W.  S.  &  Son :  washing  off  and  kalsoinining  walls  and  ceiling,  &c,  as  per  tender 

$169;  painting  woodwork  in  corridors  $34   203  00 

Leblanc,  P.  N. :  alterations  and  additions  to  p.  o.  fittings  $1,339  ;  replacing  floor  as  per  con- 
tract $24.28   1,363  28 

Moncton  Carpet  Co.:  12  shades  $11.30  ;  labour  $2    13  30 

Office  Specialty  Co.:  p.  o.  boxes,  9  at  $1.80,  12  at  $2.25,  6  at  $2.75  ;  freight  $1.15   60  85 

Perry,  G.  F.:  sundry  work   189  35 

Advertising  $14 . 30  ;  King's  Printer  $8 . 84   23  14 


Total,  carried  to  page  V— 2. .    2,220  20 
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St,  John  Dominion  Buildings:  Improvements,  &c.  $  cts. 

Detailed  with  Dominion  Buildings,  Maintenance  (Page.V — 173)     3,911  08 


St.  John  Drill  Hall. 

Sullivan,  M.:  estimate  3  to  Dec.  8.  1911  on  §234.936  contract  for  drill  hall  $86,705;  less  draw- 
back §8,675   78,030  00 

Purchase  of  site  :   Estate  John  Fleming  $550  ;  H.  D.  Forbes  for  heirs  of  John  Riley  $1,155  1,705  00 

Brodie,  N.  F.,  St.  John,  architect:  supervision  to  Dec.  8,  1911,  2  p.c.  comm.  on  $86,705   1,734  10 

Travel  of  Ottawa  official,  T.  W.  Fuller     72  10 

Legal  servicos,  E.  H.  McAlpine,  St.  John   117  10 

Advertising   22  50 

81,680  80 

Less  :  sale  of  old  buddings  from  site     8  66 

Total,  carried  to  page  V— 2   81,672  14 


St.  John  Immigrant  Detention  Hospital:  Purchase  of  Site. 

Purchase  price  of  site  :  C.  H.  and  G.  F.  Brannen     20,003  00 

Legal  services  :  E.  H.  McAlpine,  St.  John,  N.  B   150  00 

Total,  carried  to  page  V— 2   20,150  00 


St.  John  New  Post  Office. 

Purchase  price  of  site :  S.  E.  B.  Bayard  $25,000;  J.  A.  Pugsley  $30,525  ;  T.  L.  Reid  $12,000  67,525  00 
McRae,  K.  J.:  commission  for  procuring  options,  making  deposit  payment,  &c,  in  connec- 
tion with  Bayard  property,  2^  p.c.  on  $25,000.   625  00 

Murdoch,  G.  G.:  making  surveys,  plans,  &c,  searching  records,  &c,  18  d.  at  $10;  outlay 

$20.50    200  50 

Travel  of  Ottawa  official,  C.  H.  Hunter   59  90 

Legal  services:  E.  H.  McAlpine,  St.  John,  N.B   225  00 

Total,  carried  to  page  V— 2   68,635  40 


St.  John  :  Partridge  Island  Quarantine  Station:   Water  Service. 

Lah.  y,  Ed.:  diving,  Nov.  24- Dec.  9,  13  d.  at  $15  ;  scow  hire  $13   203  00 

Small  payments;  boat  hire  §6.50;  expansion  sleeve  $33.04;  labour  40  d.  at  $1.75;  rope $16.83; 

smith  work  $21 . 58 ;  towing  scow,  13  d.  at  §4  :  sundry  $8 . 87    208  82 

Leakage  of  water  owing  to  break  in  pipe  (paid  to  St.  John  City)   1,058  02 

Total,  carried  to  page  V— 2   1,474  84 


St.  John  :  Partridge  Island  Quarantine  Station — Renewals,  Repairs,  &c. 

Kane,  Jas.  E.:  building  verandah  at  doctor's  residence,  $425  ;  new  sills  for  doctor's  house, 

$35  ;  foundation  wall  under  building  C,  §45    505  CO 

Sliney,  M.  J.:  25  ft.  galv.  pipe,  $40;  sundry  hardware,  $15.30;  labour,  §7   62  30 

Small  payments  :  2  doors  §9.50  ;  painting  §5  ;  sundry  §4.52   19  02 

Total,  carried  to  page  V— 2   586  32 


Sussex  Armoury  :  To  Refund  to  Estate  of  T.  E.  Arnold,  security  deposit  of 
$453. 80,  with  interest  at  3  p.c.  per  annum. 

Estate  of  W.  T.  Arnold  :  security  deposit  $453.80  ;  interest,  Aug.  1902-May  1911,  $132.74..  586  54 


Tracadie  Lazaretto  :  House  and  Barn. 

Arseneau,  S.:  services  of  2  men  $34  ;  superintendence  §24  ;  5SS  ft.  deals  §7.06  ;  cartage  $1. . .  66  06 

Gibbs,  A.  V.,  plumbing  repairs  §20 ;  Godin,  Wm.,  repairs  to  dome  roof  §20    40  00 

Russell,  B. :  new  roof  on  vegetable  cellar  §175  ;  making  cesspool  §50  ;  sundry  work  §15  .  240  00 
Thome.  W.  H.  Co.:  elastica  floor  finish,  12  gal.  at  §3.60  ;  floor  glaze,  10  gal.  at  §2.40  ;  freight 

$1-23   G8  43 

Total,  carried  to  page  V — 3   414  49 
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Dominion  Buildings,  Maritime  Provinces,  Renewals,  Improvements,  &c.  $  cts. 

Detailed  with  Dominion  Buildings,  Maintenance  (Page  V— 173)     12,372  77 


Arthabaska  Public  Building. 

Paquet  &  Godbout :  estimate  5  to  Mar.  30,  1912,  on  $22,000  contract,  $21,650;  leas,  $2,170 

drawback,  and  $5,500  paid  in  1912-3   13,980  00 

Inspector  of  work  at  $4  :  Mar.  16-Nov.  21,  Geo.  Spenard,  215  d.;  Nov.  18-Mar.  31,  J.  E. 

Baril,  114  d   1,316  00 

Gingras,  G.  S.,  cartage    0  50 

King's  Printer  $35 . 60 ;  advertising  $17  •   52  60 


15,349  10 

Less,  paid  in  1912-3    204  00 


Total,  carried  to  page  V— 3   15,145  10 


Aylnier  Post  Office  :  Addition  to  Building. 

Boehmer,  Aug.  ($1193)- 

Contract  complete  $4,200  :  less  $3,100  paid  in  1910-11,  V— 41   ...  .         1,100  00 

Outside  blinds,  12  pr.  at  $5.20  ;  sundry  labour,  &c,  $30.60   93  00 

Ahearn  &  Soper  :  conduit,  wire,  tungstoliers,  switches,  &c   215  73 

Blyth  &  Hollowav  :  valves,  4  at  $4.50,  4  at  $3.25,  4  at  $2.25  ;  pipe,  &c.  $59.04   99  04 

Gurney  Foundry  Co.,  boiler  S128 ;  Hickey,  W.  J.,  fares,  freight,  &c,  $13.97   141  97 

Small  payments  :   pipe,  elbows,  &c,  $32.15;   labour  $27 . 55 ;  blinds  $24.01  ;  washing  and 
tinting  walls  and  ceilings  $24  ;  2  tanks  $15.25;  cleaning  $15:  freight,  &c,  $13.28;  screens 

$10.95  ;  sundry  $18.25   180  41 

Labour,  June- Aug. :  F.  Jacques,  plumber,  3  m.  at  $75,  car  fares  $17.95,  freight  &c.  $12.04; 
W.  Montgomery,  assistant,  3  m.  at  $55 ;  J.  Jessup,  A,  Roy,  electricians,  each  1  m.  at 

$65  ;  D.  St.  Martin,  carpenter,  1  m.,  $67.50    617  49 

Travel  of  Ottawa  officials  ;  D.  J.  Mullarkey  $6.60,  F.  X.  Paquet  80c   7  40 

King's  Printer   10  53 


Total,  carried  to  page  V— 3   2,465  60 


Black  Lake  Public  Building. 

Gingras,  G.  S.,  resident  clerk  of  works,  travel   14  98 


Fraserville  Armoury. 

Dumont,  Ph.:  contract  for  armoury  complete,  $8,435;  substitution  of  local  for  pressed  brick 
$600  ;  4-in.  tile  around  walls  $100;  less  $4,160  paid  in  1910-11,  V— 42,  and  $355  paid  in 

1912-13   4,620  00 

Inspector  of  work,  Jos.  N.  Anctil,  Dec. -May,  155  d.  at  $3.50   542  50 

Hughes-Owens  Co.,  paper  $1.04,  postage  25c    1  29 

Travel  of  engineer  A.  Buteau   10  90 


Total,  carried  to  page  V— 3   5,174  69 


Grosse  Isle  Quarantine  Station  :    Bacteriological  Laboratory. 

King's  Printer   75  90 


Grosse  Isle  Quarantine  Station  :    Cottage  for  Nurses. 

King's  Printer   102  48 


Grosse  Isle  Quarantine  Station  :    New  Buildings. 

McDonald,  D..  services  as  clerk  of  works,  January   100  00 

King's  Printer,  $96.75;  advertising  $113.82   210  57 


Total,  carried  to  page  V— 3   310  57 
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Grosse  Isle  Quarantine  Station:   Repairs  and  Improvements  to  Buildings.  $  cts. 

Foreman,  Sifroid  Boucher,  May  9-Sept.  22,  45' 3  d.  at  $2.50.  56  6  at  $3     283  05 

Joiners,  593  7  d.  at  $2  ;  carpenter,  84  45  d.  at  $1.75  ;  plumber,  8-5  d.  at  $2.50   1,356  43 

Painters,  120 "7  d.  at  $2  ;  masons,  \S  d.  at  $1.75,  79  8  at  $2   402  40 

Carter,  22  d.  at  $2.50  ;  horse  hire,  33  2  d.  at  $1  ;  labourers,  280 ' 65  d.  at  $1.50   509  18 

Gauthier  &  Frere  :  painting,  &c,  350  h.  at  35c;  paint  $22;  moulding  $17.70;  sundry 

$105.35   267  55 

Gignac,  J.  H.:  spruce,  844  ft.  at  $20,  900  at  $22,  5,118  at  $24  ;  pine  $19.39  ;  11  doors  $24.75  ; 

5  shutters  $19.75  ;  sundry  $15  ;  overpaid  $2.25   240  65 

.Tinchereau  &  Lamonde  :  plastering,  600  h.  at  45c  ,  sundry  $7.85   277  85 

Lepage,  C.  H.  Co.:  kneading  trough  and  gasoline  engine   332  50 

Mechanics  Supply  Co.:  transformer  and  cut  outs  $55  ;  cartage  25c   55  25 

Samson  &  Filion  :  ruberoid,  90  toise  at  $3.25  ;  plaster,  51  kegs  at  $2 ;  cement,  45  kegs  at) 

si. '.Hi;  slass  $77.28  ;  white  lead,  1,000  lbs.  at  6k. ;  linseed  oil,  (8  gal.  at  $1.18;  pipe. 

150  ft.  at  15c,  60  at  16c,  50  at  25c;  Richelieu  closets,  5  at  $10  ;  nails  $34.95  ;  lime,  22 

kegs  at  $1.25  ;  sundry  hardware  $245.41   1,081  38 

Tanquay,  Aug.:  boarding  men.  May  9-Sept.  22  at  50c  per  day   730  00 

Terreau  &  Racine,  stove  $54.15  ;  Tessier,  Chas.,  electric  supplies  $57.41   Ill  56 

Thornton  &  Truman:  making  model  of  disinfecting  apparatus:  labour  $721 . 40  ;  materials 

$29.80   751  20 

Vezina,  C.  A.:  doors,  16  at  $3.50,  8  at  $9  ;  window  frames,  4  at  $6,  16  at  $7.50,  18  at  $8 ; 

spruce  $15.58  ;  sundry  $13  -   444  58 

Small  payments  :  board  of  men  $74.85,  provisions  $42.65,  hardware  &c  $42.61   160  11 


Total,  carried  to  page  V— 3   7,003  69 


Hull  Public  Building. 

Caron,  E.:  washing  and  kalsoir.ining  walls  $462.80;  painting  woodwork  &c.  $120;  sundry 

repairs  and  improvements  $509 . 20   1,092  00 

Travel  of  Ottawa  official,  D.  J.  Mullarkey   0  70 


Total,  carried  to  page  V— 3     1,092  70 


Lachine  Post  Office. 

Gauthier,  Adolphe  :  digging  cellar,  laying  cement  floor  &c  $620  ;  repairs  $3.25   623  25 

Travel  of  Ottawa  official,  D.  J.  Mullarkey   6  90 


Total,  carried  to  page  V— 3    630  15 


Laurentides  Public  Building. 

Gingras,  G.  S.,  clerk  of  works,  travel   8  45 


Levis  Armoury  and  Gunshed. 

Ideal  Construction  Co.:  est.  No.  6  pto  Mar.  12,  1912  on  $68,518  contract,  $12,580;  less  draw- 
back $1,480  ;  extra  concrete,  185  cu.  yd.  at  $12   13,320  00 

Clerk  of  works,  days  at  $4.50  :  Narc.  Gosselin,  July  7-Jan.  8,  155  d.;  F.  Dorval,  Jan.  7-Mar. 

31,  72  d   1,021  50 

Gignac,  J.  H.,  pickets   1  25 

Travel  of  engineer,  L.  Brunet    4  59 

Advertising   159  39 


Total,  carried  to  page  V— 3   14,506  73 


Louiseville  Public  Building. 

Cote,  M.  M.,  photographs  &c.  $4.45  ;  Gingras,  G.  S.,  clerk  of  works,  travel  $11.18   15  63 

Travel  of  Ottawa  official,  F.  X.  Paquet   59  03 


Total,  carried  to  page  V— 3     74  66 


ITlalsonueuve  Post  Office. 

Purchase  price  of  site,  Jas.  Morgan   8,437  50 

Gingras,  G.  S.,  clerk  of  works,  travel. . .  .•     0  75 

King's  Printer     43  36 

Legal  services,  C.  M.  Dominique,  Montreal     50  00 


Total,  carried  to  page  V— 3   8,531  61 
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Marieville  Public  Building.  $  cts. 

Lachance,  E.  &  R.  ($11,560)— 

Est.  5  to  Mar.  27,  §14,650  ;  less  $2,070  paid  in  1910-11  V-43,  and  $1,520  drawback   11,060  00 

Extra  work  :  excavation,  60  yd.  at  SI ;  concrete,  20  yd.  at  $12 ;  masonry,  25  yd.  at  $8. . .  500  00 

Clerk  of  works,  Ovila  Oarreau,  Feb.  13- Jan.  6,  264  d.  at  $4.   1,056  00 

Beland,  N.,  removing  snow      6  00 

Rubenstein  Bros.:  P.O.  box  fronts,  189  at  $1.43,  36  at  $1.85,  18  at  $2.50  ;  sundry  $11.32   393  19 

Travel  of  Ottawa  official,  R.  C.  Wright   8  05 

King's  Printer  $76.28  ;  advertising  $33.66   109  94 


Total,  carried  to  page  V— 3   13,133  18 


Megantic  Public  Buildiug. 

Paquet  &  Godbout :  est.  3  to  Feb.  24  on  $18,000  contract,  $14,940  ;  less  drawback  $1,490   13,450  00 

Huard,  E.,  clerk  of  works,  services,  Sept.  18-Dec.  31,  90  d.  at  $3.50   315  00 

Lemay,  T.,  clerk  of  works,  services,  Jan-Mar.,  77  d.  at  $3.50   269  50 

Gingras,  G.  S.,  resident  clerk  of  works,  travel   4  20 

Transferred  from  Public  Works  Stores,  Toronto,  2  flags   13  50 

King's  Printer,  $37.91 ;  advertising,  $11 .70   49  61 


Total,  carried  to  page  V— 3   14,101  81 


Montreal  Eastern  Postal  Station. 

Seguin  &  Guindon  :  est.  9  to  July  8  on  $94,000  contract,  $57,720 ;  less  $10,010  paid  in 

1912-3  and  $5,770  drawback   35,940  00 

Clerk  of  works,  Jos.  Godin,  Dec.  Jan   250  00 

Perrault,  Jos.,  architect:   preparing  plans,  &c,  3  p.c.  of  $95,000  ;  less  $1,500,  see  1910-11 

(V-43)     1,350  00 

Travel  of  Ottawa  official,  R,  C.  Wright    -  19  05 

Legal  services,  L.  A.  David,  Montreal. . .    122  00 

Kings  Printer  $2.08  ;  advertising  $315.20   317  28 


Total,  carried  to  page  V— 3   37,998  33 


Montreal  General  Post  Office. 

Bourque,  J.:  est.  10  to  July  11,  1912  on  $252,500  contract  for  alterations  $141,230  ;  less  draw- 
back $14,130  and  less  $50,750  paid  in  1912-3   76,350  00 

Bourassa,  P.  E.:  putting  up  temporary  fittings  and  partitions,  moving  old  fittings,  as  per  con- 
tract     2,583  00 

Shell,  J.  T.:  contract  for  fittings  complete  $8,797  ;  change  in  pilasters  $325;  less  $7,000  paid 

in  1910-11,  V— 44,  and  still  unpaid  $200   1,922  00 

Superintending  architect,  A.  Venne,  2  p.c.  commission  on  electrical  work   60  54 

Daoust,  Theo.,  architect,  on  account  professional  services   9,000  00 

Beauvais  Bros.,  hardware  $195  05  ;  Can.  Gen.  Elec.  Co.,  supplies  $78.05    273  10 

Bourassa,  P.  E.:  partitions  and  shelving,  3,542  ft.  lumber  at  6c;  4  doors  $16;  preparing 
lumber  for  chest  $33.50;  moulding,  &c,  $24.70;  labour,  40  h.  at  60c,  1,127^  at  40c; 

painting,  296  yd.  at  30c   850  52 

Canada  Office  Furniture  Co.:  desks,  $41,  $27  ;  chairs,  $10,  $7.50;  table  $19   104  50 

Canadian  Buffalo  Forge  Co. :  24"  disc  wheel  and  motor  $350,  less  $120  paid  in  1910-11,  V— 44  .  230  00 

Consolidated  Plate  Glass  Co.:  panes,  2  at  $14.70,  1  at  $14.41,  sundry  $42.87   86  68 

Crowe,  J.  &  Sons,  smithwork  $132.05;  Customs  Cartage  Co.,  cartage  $63.50   195  55 

Duiand  Hardware  Co.,  hardware  $203.72;  Goodfellow,  G.  O,  4,743  ft.  spruce  $118.04   321  76 

Forbes,  Jas.  F. :  water  sterilizer,  storage  tank  and  cooling  chest   350  00 

Gutta  Percha  &  Rubber  Mfg.  Co.:  2  mats,  292J  lbs.  at  20c   58  55 

Ttzweire  &  Sarrasin,  maple  $60.99  ;  Munderloh  &  Co.,  electrical  supplies  $79.77   140  76 

Lacasse,  Alp.:  putting  in  2  radiators  $110;  sundry  plumbing  $131.12   241  12 

Lymburner,  Ltd.:  machinists,  690g  h.  at  50c;  blacksmiths,  46  h.  at  60c;  steel,  555  lbs.  at 5c; 

sundry  material  $57.67   458  27 

Major,  J.  A.  &  Cie. :  sundry  alterations,  &c:  pine,  2,906  ft.  at  $50;  window  frames,  2  at 
$24,  1  at  $10,  lat  $6,'28  at  $3.50,  10  at  $2.25;  glass  $61.54;  2  beams  $40;  sundry 
material  $270.07  ;  labour,  259  h.  at  50c,  328  night  at  45c,  615  at 30c;  contractor's  profit, 

$190.23   1,353  24 

Mathieu,  H.  &  Co.:  pine,  1,703  1.  ft  at  4c;  sundry  timber  as  per  contract.  $95  ;  screens  $90 ; 

sundry  $91.10    344  22 

Melville  Office  Furniture  Co.:   tables,  3  at  $16.75;  stools,  12  at  $3.45;  chairs,  7  at  $5.50; 

lockers,  3  at  $10  ;  sundry  $48   208  15 

Merchants'  Awning  Co.:  flagpole  installed,  $67.50;  flagpole  rope,  $5  ;  awnings,  3  at  $11   105  50 

Montreal  Plate  Glass  &  Mirror  Co.,  glass     194  80 

Montreal  Wire  &  Brush  Works  :  screening,  2  panels  at  $3,  2  at  $7,  2  at  $12.25  ;  sundry  $26.48.  70  98 
New  Warren  Scale  Co.:  making  scale  frame  $13.50 ;  birch  $11,12;  moving  scale  $15;  extension 

levers,  2  at  $5 ;  sundry  $2.90   52  52 


Carried  forward     95,555  76 
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Montreal  General  Post  Office — Concluded.  $  cts. 

Brought  forward      95,555  76 

O'Connell,  Thos. :   3  Quebec  heaters  $24  ;  smoke  stack  $17.50 ;  2  tons  coal  $16;  hose  valve 

§14.50;  sundry  materials,  &c.  $57.97  ;  plumbing  &c,  158  h.  at  60c,  175  at  45c   303  52 

Office  Social tv  M'f'g  Co.:  letter  carrier's  sorting  cases,  20  at  $50  ;  hods,  12  at  $2  ;  bag  racks, 

4  at  §30  ;  3  tables  $69  ;  1  doz.  stools  $54  ;  2  tops,  8  sections,  2  boxes,  $40  ;  freight  $43.83.        1,350  83 

Otis-Fensom  Elevator  Co.,  repairing  armature  $47.25  ;  sundry  repairs  $45.75   93  00 

Paquette,  Jean  :  F.  2(J6  drinking  fountains,  9  at  $9.50  ;  express  $5.50    91  00 

Pauze,  U.  Fils  Co.:  lumber  and  factory  work,  as  per  tender   253  75 

Power  Economies,  Ltd:  2  pr.  Imperial  elevator  guide  lubricators   50  no 

Redfern,  J.  H.:  pine,  1,356  ft  at  $45,  1,251  at  $47  ;  sundry  timber  &c.  $136.31   256  05 

Reed,  Geo.  W.  &  Co.:  covering  roof  with  felt,  &c,  grading  with  vulcanite   750  00 

Rubenstein,  M.:  12  in.  electric  fans,  1  at  $22,  12  at  $17  ;  fusts  &c.  $16.62      242  62 

Rubenstein  Bros.:  detailed  in  1910-11  (V— 44)  $?,913. 08  ;  plates  $9  ;  glasses  $2.40   2,924  48 

Simoneau,  N.:   switch  board  &c.  as  per  contract  $2,925  ;  3  sub-base  panels  &c.  $102.45 ;  less, 

$2,000,  paid  in  1910-11  (V— 44)     1,027  45 

Suplee  Elevator  Co.  :  repairing  elevator,  427  h.  at  50c,  276i  at  40c,  sundry  $17.60  ;  materials 

&c  $97.49  ...   439  19 

Tliibeault,  Jos.  :  installing  pipes  for  water  sterilizer  $148;  frame  for  cesspool  $35;  cellar 
strainer  $35  ;  plumbers,  413  h.  at  65c;  bricklayers,  50  h.  at  60c;  labourers,  130  h.  at  30c; 

sundry  material  &c.  $264.02     819  47 

Thomson,  F.  &  Co.,  repairing  electric  machinery  $50.45  ;  Vaillancourt,  L.,  truck,  $150   200  45 

Tvemblay,  F.  &  Co.:  pine,  1,795  L  ft.  at  4ic  ;  sundry  timber  $46.70   127  48 

Valiquette,  M.  G.  :  42  stools  $144.90  ;  3  cabinet  sections  $90  ;  desks,  $75,  $40,  3  at  $27 ; 
tables,  §34,  §2i,  $8.50  ;  chairs,  $17.50,  2  at  $12,  2  at  $10.50,  1  at  $10,  5  at  $5  ;  wardrobe 

$24;  rugs,  $60,  $40  ;  sundry  $39.55   758  45 

Small  payments  :  paint  $110.75,  moving  safes  $42.75,  plastering  $40.50,  altering  wagon 
entrance  $40,  24  letter  carrier's  trays  $36,  3  fire  extinguishers  $34.50,  l^cks  and  keys  $34.17 
2  elevator  mats  $33,  typewriter  cabinet  §33.50,  flags  $30.50,  repairing  clock  $30.08,  belt 
$27.2"),  repairing  electric  pump  $25.95,  stove  §23.80,  glass  $23.64,  sundry  repairs,  hard- 
ware, &c,  $353.18   919  57 

Travel  of  Ottawa  officials  :  W.  R.  Billings  $15.13,  J.  Johnston  $30.60,  F.  X.  Paquet  $17.15, 

R.  C.  Wright  $18   80  88 

King's  Printer $3.25;  advertising  $326.64   329  89 

Detailed  with  Dominion  Buildings,  Maintenance  (Page  V— 174)  20  00 


Total,  carried  to  page  V— 3  :   100,593  84 


Montreal  New  Barracks. 

Lajxnnte,  Jos.  :  carting  water  from  river,  15  d.  at  $3   45  00 


flout  real  :  IVew  Customs  Examining  Warcliouse. 

Foreman,  Patk.  Keane,  Feb.-Mar.,  48  d.  at  $3.50,  board  $48  ;  travel  &c.  $54.25   270  25 

Labourers,  148  d.  at  $2   296  00 

O'Connell,  T.,  spruce  $7.59,  repairing  pipes  &c.  §65.49  ;  Wilson,  J.  &  Co.,  cardboard,  80c. ...  73  79 

Travel  of  engineer,  H.  M.  Davy   189  62 


Total,  carried  to  page  V— 3   829  66 


Montreal  New  Detention  Hospital. 

Howard,  S.  P.  :  purchase  price  of  site  $46,182.40  ;  less  $21,182.40  paid  in  1912-13   25,000  00 


Montreal  Postal  Station  "  E,"  St.  Louis  du  Mile  End— Addition. 

Allard,  N.  &  Son  :— 

Contract  complete  $4,600  ;  less  $2,940  paid  in  1910-11,  V— 45   1,660  00 

Lavatory  in  basement  and  alterations  on  ground  floor    1,300  00 

Sundry  extra  work     49  09 

Langlois,  D.  H.  &  Cie.  :  4  sets  newspaper  sorting  cases  and  4  bins.   304  00 

Laurier,  Jos.,  altering  pipes  and  radiators,  §65  ;  Munderloh  &  Co.,  electric  fittings,  $50.13.; .  115  18 

Montreal  City  :  proportion  of  cost  of  building  59  8  ft.  sidewalk   108  ^3 

Small  payments  :  taking  down  partition  $15,  bibb  $4.50,  labour,  $26.30  ;  sundry  $5.09   50  89 


Total,  carried  to  page  V— 3   3,587  89 


Montreal  Public  Buildings:  Improvements,  Bepairs,  &c. 

Detailed  with  Dominion  Buildings,  Maintenance  (Page  V — 173)     10,101  73 
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Napierville  Public  Building.  $  cts. 

Travel  of  Ottawa  official,  A.  R.  Shehyn   27  45 

King's  Printer   100  16 

Total,  carried  to  page  V— 3   127  61 


Quebec  Custom  House. 

Gosselin  &  Dube  :  est.  7  to  Feb.  Ion  $135,369  contract,  $100,588.20;  less  §27,350  paid  in 

1912-3,  and  less  §10,058.20  drawback   68,580  00 

Lemay,  R.  P.,  architect :  2  p.c.  on  §99,688.20  (gross  est.  6)   1,993  76 

Small  payments  :  labour  §6,  timber  &c.  §4.70   10  70 

Travel  of  Ottawa  official,  C.  D.  Sutherland   25  70 

Total,  carried  to  page  V— 3   70,610  16 


Quebec  Drill  Hall. 

Cote,  C.  &  Cie.,  excavating  &c,  for  driveway,  182  yd.  rock  at  32.75   500  50 

Travel  of  eugineer,  H.  Ortiz   2  50 

Legal  services,  C.  E.  Taschereau,  Quebec     24  00 

Total,  carried  to  page  V— 3    527  00 


Quebec  Examining  Warehouse. 

Jobin  &  Frere  :  repairing  doors  and  double  windows  :  labour,  §97.50  ;  materials,  §9.61   107  11 

Jobin  &  Paquet,  repairing  heating  apparatus,  §35.81 ;  Richard,  N.,  repairs,  §7.05   42  86 

Otis-Fensom  Elevator  Co.:  freight  elevator,  §2,180  ;  less  §1,000  paid  in  1910-11,  V— 46   1,180  00 

Quebec  Electric  Co.:  contract  for  wiring,  &c,  §115;  extra  work,  §14.45   129  45 

Total,  carried  to  page  V— 3   1,459  42 


Quebec  Immigration  Building,  Louise  Embankment. 

Deakin,  Chas.  E.:  est.  2  to  April  8  on  §348,000  contract,  $6,690;  less  $1,580  paid  in  1912-13 

and  less  §070  drawback                                                                             '.   4,440  00 

Canadian  Inspection  &  Testing  Laboratories  :  mill  inspection  of  material  for  sheds   .  . .    485  30 

Jinchereau  &  Lamonde  :   making  test  pits  :  labour,  110  h.  at  30c,  400  at  25c;  deals,  125  at 

55c,  35  at  60c;  sundry,  $15.75   253  50 

Travel  of  Ottawa  official,  John  Shearer     20  40 

King's  Printer,  $172.90;  advertising,  $386.40   559  30 

Total,  carried  to  page  V— 3   5,758  50 


Quebec  New  Detention  Hospital. 

Clerk  of  works,  D.  McDonald,  Dec   100  00 

Small  payments:  digging  test  pits  $16,  shovels,  &c.  $6,  bottles,  35c   22  35 

Travel  of  Ottawa  official,  W.  R.  Billings   16  59 

King's  Printer,  $334.22;  advertising,  $557.39   891  61 

Total,  carried  to  page  V— 3   1,030  55 

.   Quebec  Post  Office. 

Advertising   9  60 

Bigaud  Public  Building. 

Belanger,  Theo.:  est.  3  to  Mar.  25  on  §17,000  contract,  $15,840  ;  less  $1,590  drawback   14,250  00 

Beique  &  Charton,  survey  of  site,  $72.50  ;  Lemieux,  L.,  plans,  &c,  $700   772  50 

Clerk  of  works,  S.  Robitaille  :  travel  §25.05,  board  $60   85  05 

Advertising   10  50 

Total,  carried  to  page  V— 3     15,118  05 

Boberval  Public  Building. 

Lachance,  L.  B.:  est.  1  to  Nov.  6  on  $10,700  contract,  §6,370  ;  less  $640  drawback   5,730  00 

Clerk  of  works,  A.  Parent,  services,  July-Mar     712  00 

Taking  soundings  :  carter,  3d.  at  $3  ;  labourers,  9  d.  at  §2   27  00 

Travel  of  engineers  :  J.  C.  Tache,  $17.90  ;  T.  Villeueuve,  $25.90   43  SO 

Total,  carried  to  page  V— 3   6,512  80 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 47 

SESSIONAL  PAPER  No.  1 


Rock  Island  Public  Building.  $  cjs 

Beach,  N.  A.:  est.  3  to  Nov.  15  on  §17,500  contract,  84,500;  less  $450  drawback   4,050  00 

Clerk  of  works,  B.  C.  Drew :  services,  Aug.  19-Mar.  26,  183  w.  d.  at  $4   732  00 

Travel  of  resident  clerk  of  works,  G.  S.  Gingras   2  91 

King's  Printer,  $109.36  ;  advertising,  §289.69   399  05 


Total,  carried  to  page  V— 3   5  ig3  gg 


Shawinigan  Public  Building. 

Durand,  Alph. :  est.  1  to  Nov.  30  on  $32,860  contract,  $8,190 ;  1^ ss  $820  drawback   7,370  00 

Asselin  &  Auger,  architects:  professional  services,  5  p.c.  of  $8,190   *409  52 

Travel  of  resident  clerk  of  works,  G.  S.  Gingras    4  80 

Legal  services,  Ls.  Bertrand.  Shawinigan  Falls   15  00 

King's  Printer,  $110.67  ;  advertising,  $356.63     467  30 


Total,  carried  to  page  V — 3     8,266  62 


Slierbrooke  Post  Office— Rearrangement  of  Wiring  System. 

King's  Printer,  $30.12;  advertising,  $18.92   49  04 


St.  Casimir  Public  Building. 

Travel  of  resident  clerk  of  works,  G.  S.  Gingras   n  u 


St.  Henri  :  Public  Building. 

Jacob,  J.,  &  Cie  ($4,135)- 

Contract  complete  $4,890;  less  $5  difference  in  panel  board  and  less  $1,500  paid  in  1910-11, 

V — 49   3  335  Q0 

Alterations,  &c,  in  toilet  rooms  $725;  sink  and  fittings  $25,  ' ° '  '750  qq 

Depocas,  H.  A.:  cement,  23  bags  at  60c;  sand  $8  ;  screening  $13.90;  hardware  $12.74. . . . . . .  50  24 

Mathieu,  L.  Z.:  painting,  paperhanging,  building  platform,  &c  \\  400  00 

Sevigny,  R.  N.:  installing  gal  v.  boiler  $42;  putting  in  new  drain,  &c,  $60   102  00 

Sullivan  &  Sullivan:  surveying  site,  preparing  plans,  &c     50  00 

Small  payments:  plumbing  $41.77;  2  desk  lamps  $7;  sundry  $17.37   66  14 

King's  Printer                                                                                                         "  12  63 


Total,  carried  to  page  V  — 3 


St.  Jacques  de  l'Achigan  :  Public  Building. 

Chopin  Sc  Rinfret:  making  survey  of  site,  preparing  plans,  &c 

Travel  of  resident  clerk  of  works,  G.  S.  Gingras  

Legal  services,  J.  F.  Daniel,  St.  Esprit  

Total,  carried  to  page  V  — 3  


67  00 
3  30 
1C  00 


St.  Lambert:  Public  Building. 


Rielle,  Jos.,  C.  E.:  making  survey,  preparing  plans,  &c   71  «n 

Travel  of  Ottawa  official,  R.  C.  Wright     'i  JK 

King's  Printer  $116.45;  advertising  $222. 74   339  19 

Total,  carried  to  page  V  —3   418~ 84 


Ste.  Therese:  Public  Building. 


Denis,  D.,  labour  $10;  Pilon,  S.,  removing  snow  $8     18  00 

Gingras:  G.  S.,  resident  clerk  of  works,  travel   1  qq 

Total,  carried  to  page  V  — 3   ~19~00 
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Tliree  Rivers:  New  Public  Building.  $  cts. 

Conductor,  M.  Panneton,  A\  d.  at  $2.50;  carpenter,  5£  d.  at  $2.50   24  38 

Labourers,  677f  d.  at  $1.50;  carters,  3  d.  at  $2,  495£  at  $2.50   2,261  22 

Dube,  I.,  levelling  site,  47  d.  at  $1 .50;  Hamelin,  C,  &  Son,  cesspool  $32   102  50 

Small  payments:  drain  pipe  $48.30,  labour  $18.20,  spruce  $11.83,  sundry  $17.60   95  93 

King's  Printer     197  65 

Total,  carried  to  page  V  —3   2,681  68 

Weedon  Station  :  Public  Building. 

Gingras,  G.  S.,  resident  clerk  of  works,  travel   30  02 

Bourget,  J.  H.,  photographs   1  50 

Total,  carried  to  page  V  — 3   31  52 

Westmount :  Public  Building. 

Piche,  Alph.,  on  account  commission,  &c   1,000  00 

Westmount  City:  cutting  weeds   1  50 

Travel  of  Ottawa  official,  C.  H.  Hunter   29  95 

King's  Printer   109  79 

Total,  carried  to  page  V  —3   1,141  24 

Dominion  Buildings,  Quebec:  Repairs,  Renewals,  &c. 

Detailed  with  Dominion  Buildings,  Maintenance  (Page  V— 173)  17,500  69 


Alliens  :  Public  Building. 

Purchase  price  of  site,  I.  C.  Alguire   1,200  00 

Travel  of  Ottawa  official,  C.  H.  Hunter     11  75 

King's  Printer  $46.05;  advertising  $254.69   300  74 

Legal  services,  W.  A.  Lewis,  Brockville   22  96 

Total,  carried  to  page  V  — 3   1,535  45 

Aurora:  Public  Building. 

Travel  of  Ottawa  official,  C.  H.  Hunter   6  46 


Ajlmer:  Public  Building. 

Travel  of  Ottawa  official,  C.  H.  Hunter     12  83 


Bracebridge:  Public  Building. 

Purchase  price  of  site,  Mrs.  Mary  McCosh   4,000  00 

Galbraith,  W.,  surveying,  making  plans,  &c   40  20 

Legal  services,  Thos.  Johnson,  Bracebridge   22  51 

Total,  carried  to  page  V  —3   4,062  71 


Brampton  Public  Building  :   Fittings,  &c. 

Robertson  Bros.:  p.  o.  box  fronts,  510  at  $1.70,  60  at  $2.30;  drawer  fronts,  40  at  $3.70;  label 

holders,  610  at  3c;  crating  $13.50;  freight  $10.12     1,194  92 


Brantford  :  Drill  Hall. 

Brantford  City:  Government  share  of  cost  of  bitulithic  pavement,  351 1.  ft.  at  $2.40   842  40 


C'ainpbellford  :  Public  Building. 

Travel  of  Ottawa  official,  C.  H.  Hunter   14  35 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE  V— 49 

SESSIONAL  PAPER  No.  1 


Chesley  :  Public  Building.  $  cts. 

King's  Printer  $88.04;  advertising  $429.56   517  60 


Dresden:  Public  Building. 

Clark,  W.  E.:  est.  3  to  May  10,  1912  on  $13,000  contract,  $7,400;  less  $1,460  paid  in  1912-13 

and  less  $740  drawback     5,200  00 

Clerk  of  works,  Fred  Jennings,  services,  Dec.  29-Mar.  29   240  00 

Jacques  &  Williamson,  architects:  professional  services   107  52 

King's  Printer  $13.67;  advertising  $53.65   67  32 


Total,  carried  to  page  V  — 4   5,614  84 


Dundas  Public  Building. 

Nagle  ft  Mills  :  est.  3  to  Dec.  31,  on  $31,200  contract,  $7,040  ;  less  $700  drawback   6,340  00 

Clerk  of  works,  Jas.  Watson  :  services,  Sept. -Jan.,  119  d.  at  $4   476  00 

Outlay  of  clerk  of  works,  T.  Hastings   25 

King's  Printer,  $53.07  ;  advertising,  $439.69    492  76 


Total,  carried  to  page  V— 4   7,309  01 


Durlium  Public  Building. 

Travel  of  Ottawa  official,  J.  Shearer   13  17 


Eganville  Public  Building. 

Purchase  price  of  site,  Alex.  Mills   2,000  00 

Topley  Co.,  photographic  supplies   1  75 

Travel  of  Ottawa  official,  C.  H.  Hunter     7  30 


Total,  carried  to  page  V— 4    2,009  05 


Elmira  Public  Building. 

Travel  of  Ottawa  offical,  C.  H.  Hunter     7  96 


Elora  Public  Building. 

Whelan  &  Bleakney  :  contract  for  building  complete,  $12,949  ;  soft  water  cistern,  $350 ;  sundry 

extra  work,  $51  ;  less  $3,930  paid  in  1910-11,  V— 50   9,420  00 

Clerk  of  works,  W.  A.  Mahoney  :  2  p. c.  commission  on  $14,630.90  expenditure,  $292.61 ; 

trips,  29  at  $1 ;  less  $87.39  paid  in  1910-11,  V— 50    234  22 

Carswell  Bros.,  28  shades,  $50;  Richardson,  U.,  hemlock,  $9.10  ;  Webster,  J.,  photos  $5   64  10 

Fischer,  C,  coal,  19  98  tons  at  $7  ;  Huck,  J.,  taking  care  of  building,  Feb.,  Mar.,  $60   199  85 

Goldie  &  McCulloch  Co.,  safe,  $310,  freight,  &c,  $6.03;  Rogers,  R.,  moving  safe,  $18   334  03 

Office  Specialty  M'f 'g.  Co.  :  fittings  as  per  contract,  $775  ;  final  letter  sorting  case,  $50  ;  bag 
rack,  $50;  newspaper  sorting  case,  $30  ;  p.o.  boxes,  282  at  $1.80,  78  at  $2.25;  drawers, 

18  at  $2.75  ;  wicket,  $8  ;  freight,  $11.97   1,657  57 

Rubenstein  Bros.  :  4  brass  grills,  $180;  receivers,  $22.50,  $12.50;  5  engraved  plates,  $20; 

sundry,  $6.95   241  95 

Outlay  of  resident  clerk  of  works,  T.  A.  Hastings   6  88 


Total,  carried  to  page  V— 4   12,158  60 


Essex  Public  Building. 

Proctor,  G.  A.  :  est.  4  to  Mar.  30,  1912  on  $18,183  contract,  $6,500;  less  $650  drawback   5,850  00 

Clerk  of  works,  J.  Laing  :  Oct.-Feb.,  113  d.  at  $4   '452  06 

King's  Printer,  $72.92  ;  advertising,  $282.13   355  05 


Total,  carried  to  page  V — 4  . .       6  657  05 


1— 4v 
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Fergus  Public  Building.  $  cts. 

Whel&n  &  Bleakney :  contract  813,449  complete  ;  increased  height  of  tower,  $250  •  cistern, 

$350  ;  sundry  extra  work,  Sol :  less  §1,570  paid  in  1910-11,  V— 50,  and  less  $730  still  due.  11,800  00 
Clerk  of  works,  W.  A.  Mahoney  :  2  p.c.  commission  on  expenditure,  $300.28  ;  trips,  29  at 

$1 ;  less  $35.11  paid  in  1910-11,  V— 50   294  17 

Birchall,  F.,  photographs  -   4  00 

Office  Specialty  M'f'g  Co.:  fittings  as  per  contract,  $775  ;  p.o.  boxes,  282  at  $1.80,  78  at 
$2.25  ;  drawers,  18  at  $2.75  ;  wicket,  $8  ;  bag  rack,  $50  ;  letter  sorting  case,  $50,  news- 
paper sorting  case,  $30  ;  freight,  $12.75   1,658  35 

Rubensteln  Bros.:  4  brass  grills,  $180  ;  receivers,  $22.50,  $12.50  ;  sundry,  $27.03    242  03 

Outlay  of  resident  clerk  of  works,  T.  A.  Hastings. .    1  94 


Total,  carried  to  page  V— 4   14,000  49 


Fort  William  Public  Building. 

Oshawa  Interior  Fittings  Co.:  detailed  in  1910-11,  V— 50    988  00 

Western  Electric  &  Supply  Co.:  contract  for  wiring,  &c,  $480  ;  extra  fittings,  $120.25   600  25 

Erickson,  A.:  oiling  and  varnishing  woodwork  and  painting  windows   58  00 

Hamilton  &  Fregeau  :  putting  up  shelving   22  55 


Total,  carried  to  page  V — 4       1,668  80 


Cananoque  Post  Office  :  Addition. 

King's  Printer,  $43.01  ;  advertising,  $67.32   110  33 


Godericli  Public  Building  :  Addition. 

Nagle  &  Mills  :  contract  complete,  $7,023  ;  less  changes  in  plansce,  $32   6,991  00 

Office  Specialty  M'f'g  Co. :  newspaper  sorting  case,  $48;  freight,  $1.90  ;  on  account  boxes,  &c, 

$700   749  90 

Rubenstein  Bros.:  5  brass  grills,  $142  ;  6  plates.  $29  ;  receivers,  &c,  $30.10    201  10 

Travel,  &c,  of  resident  clerk  of  works,  T.  A.  Hastings    22  88 

King's  Printer,  $14.69  ;  advertising,  $16   30  69 


Total,  carried  to  page  V— 4   7,995  57 


Hamilton  Public  Building. 

Drake  &  Avery  :  contract  for  installing  new  boilers  complete,  $2,590  ;  connecting  boilers  to 

old  system,  and  putting  in  new  expansion  tank,  $1,831.12  ;  additional  radiator,  $31.  . .  .  4,452  12 

Hamilton  City  :  paving  alley  :  labour,  $194.68  ;  materials,  $219.51    414  19 

Detailed  with  Dominion  Buildings  Maintenance  (Page  V — 174)  65  00 

King's  Printer,  $4.70  ;  advertising,  $30.60   35  30 


Total,  carried  to  page  V— 4   4,966  61 


Hanover  Public  Building. 

Purchase  price  of  site,  Chas.  Kuehner  ?  : . .       2,365  16 

Travel  of  Ottawa  official.  J.  Shearer,  jr   13  18 


Total,  carried  to  page  V— 4    2,378  34 


Harriston  Public  Building. 

Proctor,  G.  A.:  est.  11  to  May  9,  1912,  on  $18,943  contract,  $16,150  ;  less  $610  paid  in  1912— 

13  and  $1,620  drawback  '   13,920  00 

Gray,  Geo.,  supervising  architect,  2  p.c.  on  $15,455.08  expenditure   309  50 

Outlay  of  resident  clerk  of  works,  T.  A.  Hastings   1  93 

King's  Printer,  $19.21  ;  advertising,  $12.90.   32  11 


Total,  carried  to  page  V— 4     14,263  54 


Kemptville  Public  Building. 

Travel  of  Ottawa  official,  C.  H.  Graham   10  70 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 51 
SESSIONAL  PAPER  No.  1 

Kingston  Custom  House  :  Renewals  and  Repairs.  $  eta. 

Grimshaw,  S. :  repairing  roof,  floors,  &c. :  shingles,  13  M.  at  $4  ;  roofing  $15  ■  sundry  materials 

$65.29  ;  labour,  229  h.  at  45c;  sundry  $91.74   327  C8 

Hall,  David  :  installing  twin  hot  water  boilers  $974.48  ;  sundry  plumbing  $123.45   1,097  93 

Payne,  Geo.  A.:  building  porch,  repairing,  &c:  labour,  253i  h.  at  40£c;  materials  $34.94...  137  61 

Simmons  Bros. :  repairing  roof  :  tinsmithing  $22  ;  materials  $13.02   35  02 

Watts,  H.  VV. :  laying  cement  floor,  pointing  walls  :  mason,  21  d.  at  $4.30  ;  labourer,  56  d. 
at  $2.50  ;  cement,  57  A  brl.  at  $2.25  ;  stone,  30  yd.  at  $1  ;  gravel,  30  yd.  at  $1.70  ;  sand 

$20 . 90  ;  cartage  $1 . 50   463  05 

Total,  carried  to  page  V— 4    2,060  69 

Kingston  Post  Office:  Addition  and  Alterations. 

McKelvey  &  Birch  :  est.  3  to  Apr.  30,  1912,  on  $49,100  contract,  $18,780 ;  less  $1,880  draw- 
back and  $4,77u  paid  in  1912-13    12,130  00 

Newlands,  Wm.  &  Son,  architects  :  preparing  plar?,  &c,  2£%  of  $49,100  ;  supervising  work, 

2\%  of  est.  2  for  $13,478  77   1,564  46 

King's  Printer  $58.25  ;  advertising  $281  63   339  93 

Total,  carried  to  page  V — 4    14, 034  39 

Kingston  R.  I»I.  College  :  Additional  Dormitory  for  Cadets. 

Clerk  of  works,  D.  McDonald,  services,  Feb   100  00 

King's  Printer  $88.50  ;  advertising  $575.08    663  58 

Total,  carried  to  page  V— 4       763  58 

Kingsville  Pnhlic  Ruildiug. 

Travel  of  Ottawa  official,  C.  H.  Hunter    7  26 


Leamington  Public  Ruilding. 

Leslie  &  McNeill:  on  account  claims  against  contractors  paid  by  Dept.:  Wm.  Dawson 
$17.50;  Gait  Art  Metal  Co.  $350  ;  Greenhill  &  Moffatt  $110  ;  Ludlam-Ainslie  Lumber 
Co.  $200  ;  Pulford-Cross  Carriage  Works  $70;  W.  H.  Pulleyblank  $1,200  ;  R.  Ross  $380 

Commercial  Elec.  Co.:  contract  for  wiring  &c,  complete  $620  ;  extra  lights  $68;  less  $360 
paid  in  1909-10,  V— 47    

Clerk  of  works,  W.  H.  Bradshaw  :  services,  Apr.,  May,  1911,  $208  ;  board,  Feb.  17-May  26 
$98;  travel  $17. 35   '  ' 

Ferguson  &  Meston  :  desk  $40.95  ;  tilter  $10.50  ;  chairs  &c.  $13.80            

Jackson,  Geo.  W. :  30  window  shades  in  place  

Office  Specialty  Mfg.  Co. :  p.  o.  boxes,  154  at  $1 . 80  ;  freight  $1 . 56  '. 

Pulleyblank,  W.  H.:  cement  walk,  1,529  sq.  ft.  at  25c;  seeding,  grading  &c  $313.40. . .  .... 

Schell,  J.  T.  Co.:  alterations  in  interior  fittings  $275  ;  outlay  caused  by  delay  in  finishing 
building  $70.10   

Smith,  Wm.  &  Son  :  desks,  $37 .50,  $23  ;  chairs,  $11,  $10,  4  at  $3  ;  stools  &c.  $14.25.'.'.'.'. 

Small  payments  :  building  cesspool  $35  ;  clock  $15  ;  glass  $4.10  ;  labour  &c.  $29.55  

Total,  carried  to  page  V — 4   ,  


Listowel  Public  Ruilding. 


Whelan  &  Bleakney  :  est.  8  to  Mar.  31  on  $28,180  contract,  $21,810  ;  less  $2,340  paid  in  1912- 

13  and  $2,180  drawback   17  290  00 

Clerk  of  works,  M.  McGillivray,  May  20-Feb.  29  at  $80   '750  96 

Travel  of  resident  clerk  of  works,  T.  A.  Hastings   11  20 

King's  Printer  $17.36  ;  advertising  $8.40                   25  76 

Total,  carried  to  page  V — 4   ,   18  077  92 


London  Military  Ruildings:   Addition  to  Ordnance  Stores  for  Armourer's 

Shop. 

Purdom,  John  :  contract  for  addition,  complete,  $2,182  ;  changing  coal  chute  $35.10   2,217  10 


1 


2,327  50 

328  00 

323  35 
65  25 
97  50 
278  76 
695  65 

345  10 
107  75 

83  65 


4,652  51 
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IUaxvllle  Public  Building.  $  cts. 

Topley  Co. :  photographic  work     0  55 

Travel  of  Ottawa  official,  C.  H.  Hunter  ,   4  55 


Total,  carried  to  page  V — 4    5  10 


3Iidland  Public  Building. 

Travel  of  Ottawa  official,  C.  H.  Hunter    15  02 


ZVIHvertou  Public  Building. 

Purchase  price  of  site,  J.  Bundscho   1,650  00 

Travel  of  Ottawa  official,  J.  Shearer,  jr   13  18 


Total,  carried  to  page  V — 4      1,663  18 


Mitchell  Public  Building. 

Avery,  John  :  est.  7  to  Mar.  30  on  $21,195  contract,  §15,150  ;  less  $1,520  drawback   13,630  00 

Clerk  of  works,  Win.  Ryan,  services,  Apr.  10- Mar.  10,  11  m.  at  $80    .       880  00 

Advertising      17  10 


Total,  carried  to  page  V— 4      14,527  10 


Hlount  Forest  Public  Building. 

Proctor,  G.  A.:  est.  9  to  Mar.  31  on  817,666  contract,  $16,740  ;  less  §1.680  drawback   15,060  00 

Clerk  of  works,  J.  A.  Hunter  :  services,  May  3-Mar.  31,  286  d.  at  $3   858  00 


Total,  carried  to  page  V— 4    15,918  00 


Niagara  Falls  Armoury. 

Robertson,  A.  B.  :  on  account  final  estimate  on  contract  for  building  $42,990 ;  less  $10,220 

paid  in  1910-11  V— 52   32,770  00 

Clerk  of  works,  Geo.  Seales  :  services,  Apr. -Mar.,  314  d.  at  $5   1,570  00 

Travel  of  Ottawa  official,  T.  \V.  Fuller    . .   56  90 


Total,  carried  to  page  V— 4   34,396  90 


Niagara  Falls  Public  Building  :    Fittings,  Improvements,  &c. 

Hall  &  Dollery  Elec.  Co.  :  contract  for  wiring  and  fittings,  complete   850  00 

Schell,  J.  T.  Co.  :  contract  for  interior  fittings,  complete,  $2,859  ;  less  §1,129  paid  in  1912-13.  1,730  00 

Cole  &  McMurray  :  putting  in  2  radiators  $200  ;  repairing,  &c,  $74.10   274  10 

Garner  Bros.  :  installing  bath  and  wash  basin,  §78  ;  repairing  heating  system  $73.98   151  98 

Office  Specialty  M'f'g.  Co.  :  p.o.  boxes,  180  at  §1.80,  36  at  $2. 25  ;  drawers,  18  at $2. 75;  wicket 

$8 ;  final  letter  sorting  case  $46  ;  newspaper  sorting  case  $48  ;  freight  §5.28   561  78 

Rubenstein  Bros.  :  5  brass  grills  $128  ;  receivers,  1  at  $62.50,  2  at  §6.25 ;  7  plates §35  ;  sundry 

§10.76   248  76 

Travel  of  Ottawa  official,  T.  A.  Hastings   26  25 

Kings  Printer  §31 .68  ;  advertising  §72.94. .... .   104  62 

Small  payments  :  10  storm  windows  §30  ;  partitions  §21 .49  ;  cartage  §1   52.49 


Total,  carried  to  page  V— 4    3,999  9S 


Ottawa :  Departmental  Buildings  :  Steel  Fittings,  Ac. 

Agriculture  and  Statistics. — 

Eclipse  Mfg.  Co.  :  moving  steel  cases  and  ladder  for  Mr.  Casey's  room   17  00 

McGrath,  E.  P.  &  Co.  :  contract  for  fittings  in  Census  Office   3,819  00 

Office  Specialty  Manufacturing  Co.  : 

Census  :  moving  steel  case  $2.75  ;  truck,  style  H.,  §25   27  75 

Health  of  Animals  :  repairing  metal  curtains   6  40 

Patents  :  4  special  steel  cases     1,767  00 

Auditor  General's  Office. — 

Office  Specialty  Mfg.  Co.  :  rpg.  steel  curtains,  Room  53   2  00 


Carried  forward  ,   5,639  15 


% 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 
SESSIONAL  PAPER  No.  1 


Ottawa:  Departmental  Buildings:  Steel  Fittings,  Sec— Continued.  $  cts 

Brought  forward   5,639  li 

Civil  Service  Commission. — 

Eclipse  Mfg.  Co.  :  metallic  fyling-case  $230  ;  less  $40  omissions   190  0< 

Clerk  of  Crown  in  Chancery. — 

Eclipse  Mfg.  Co.  :  metallic  fyling-case  for  record  room     89G  0( 

Conservation  Commission. — 

Eclipse  Mfg.  Co.  :  4  metallic  chart  cabinets  $1,288  ;  4  steel  tops  $16   1,304  0( 

Customs  Dept. — 

Eclipse  Mfg.  Co.  :  metallic  roller  steel  case  for  Room  9,  West  Block   85  0( 

Dominion  Police  :  Identification  Bureau. — 

Eclipse.  Mfg.  Co.  :  pigeon  hole  fyling-case  $367  ;  metal  fyling-case  $215  ;  card-indexcase  $87  669  0( 

Finance  Department. — 

Ottawa  Specialty  Mfg.  Co.  :   No.  406  steel  cabinet,  1  at  $38,  I  with  look  at  $43 ;  No. 

453  steel  cabinet  $7.50   88  50 

House  of  Commons. — 

Office  Specialty  Mfg.  Co.  :  No.  406  steel  cabinet,  with  universal  lock   43  00 

Indian  Affairs. — 

Office  Specialty  Co.  :  special  steel  case   325  00 

Inland  Revenue  Dept. — 

Goldie  &  McCulloch  Co.  -.  safe  for  West  Block  $85,  charges  $4.71   89  71 

Office  Specialty  Co.  :  special  steel  case   375  00 

Inland  Revenue  Office,  Ottawa. — 

C.P.Ry. :  freight  and  cartage  on  safe   24  86 

Taylor,  J.  &  J.  :  safe  for  Rev.  Office,  Ottawa   279  00 

Interior  Department. — 

Eclipse  Manufacturing  Co.  : — 

On  account  of  steel  fyling-cases   4,450  00 

Immigration  Branch  :  repairing  cases     5  00 

Lands  Patents  Branch  :  2  metal  rolling  B.S.  cases   -        1,25S  00 

Ordnance  Lands  Branch  :  steel  fyling  case   187  00 

School  Lands  Branch  :  repairs  to  steel  map  cases   ..  1000 

Surveyor-General's  Office  :  metal  fyling-cases  $2,487  ;  54  movable  shelves  $37.50.  . . .  2,524  50 
Survey  Records  Branch:  overhauling  and  repairing  metal  cases  $238  75 ;  steel 

stationery  case  and  drafting  table  $563   801  75 

Hutchinson,  L.  W.  :  services  re  repairs  on  steel  cabinet,  Immigration  Branch   5  00 

Office  Specialty  Mfg.  Co.  : — 

Registration  Branch  :  P.O.  case,  containing  roller  book  shelves   65  00 

Surveyor-General :  cases,  R.  S.  W.  and  X   1,650  00 

Justice  Department. — 

Eclipse  Mfg.  Co.  :  2  metallic  fyling-cabinets  for  Room  63   504  00 

Office  Specialty  Co.  :  steel  cases,  A.  B.  C  .'.         875  00 

Labour  Department, — 

Office  Specialty  Mfg.  Co.  :  No.  406  steel  cabinet,  with  universal  locks  :  4  at  $43   172  00 

Library  of  Parliament. — 

Eclipse  Mfg.  Co.  :  one  metallic  book-case   . .    195  00 

Marine  &  Fisheries  Dept. — 

Eclipse  Mfg.  Co.:  moving  steel  cabinet  from  98  Wellington  to  Rosenthal  building   11  50 

Office  Specialty  Mfg.  Co. :  2  steel  cases  in  West  Block,  $236  ;  5  sections,  base  and  top, 

for  C.  E.  office,  $55.50;  special  steel  case  for  reg.  office,  $49.50   341  00 

Militia  &  Defence. — 

Eclipse  Mfg.  Co.:  metal  cabinet  for  minister's  office    715  00 

Steel  roller  shelves,  3x2^  ft.,  16  at  $3  ;  moving  cases,  $15   63  00 

Office  Specialty  Mfg.  Co.:  4  special  steel  plain  cases,  $270  ;  special  steel  cases,  1  at  $169, 
1  at  $125,  2  at  $32  ;  No.  406  steel  cabinet,  2  at  $43,  1  .with  guides,  $44.40;  50  new 

suspensions,  and  repairs,  $96.60    855  00 

Mines  Dept. — 

Eclipse  Mfg.  Co. :  2  steel  cabinets,  $66,  $60 ;  2  steel  cabinets  for  Fuel  Testing  Bureau, 

$60,  $43   229  00 

Tayior,  J.  &  J.  :  one  set  of  vault  doors   90  00 

Naval  Affairs.  — 

Eclipse  Mfg.  Co.:  one  steel  chart  cabinet   276  00 

Office  Specialty  Co.:  No.  406  steel  cabinet,  7  at  $38,  5  with  locks  at  $43   481  00 

Post  Office  Dept.— 

Goldie  &  McCulloch  Co.:  vault  doors  in  Langevin  Block,  2  sets   at  $250;  freight, 

$20.52    520  52 

Office  Specialty  Mfg.  Co.:  No.  406  steel  cabinets,  with  lock,  for  M.  O.  Branch,  8  at  $43; 

sundry,  $19.57   ...         363  57 

Printing  Bureau. — 

Goldie  &  McCulloch  :  safe  for  accountant,  $325  ;  charges,  $14.43    339  43 

Public  Works  Dept.— 

Eclipse  Mfg.  Co.:  steel  roller  shelves,  2^x14  ft.,  S  at  $3   24  00 

Fuerst  Bros.:  cost  of  cables  re  stonework  ,    6  93 


Carried  forward   27,026  42 


V— 54 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Ottawa:  Departmental  Buildings:  Steel  Fittings. — Concluded.  $  cts. 

Brought  forward   27,026  42 

Public  Works  Dept. — Concluded. 

Goldie  &  McOulloch  Co.:  fixing  safe  lock  in  Ottawa  River  Storage  Office    5  10 

Office  Specialty  Mfg.   Co.:  special  steel  case  for  Mr.  Cusson,  $686  ;  extra,  $12  ;  No.  406 

steel  cabinets,  1  at  §38,  1  at  $43  ;  sundry,  $14.85    793  85 

Ottawa  Typewriter  Co. :  24  metal  fyling  drawers   24  00 

Thornton  &  Truman  :   repairing  binder  for  Record  Room   3  40 

Railways  &  Canals  Dept. — 

Goldie  &  McCulloch  Co.:  safe,  $320  ;  charges,  $16.95    336  95 

Office  Specialty  Mfg.  Co.:  No.  406  steel  cabinets,  4  at  $38,  4  with  locks  at $43;  No.  2030 

steel  section    $38.50;    repairing  steel  cases,  $42;  sections  and  tops,  $22.75    427  25 

Railway  Commission. — 

Eclipse  Mfg.  Co.:  metallic  fyling  cases  '    1,640  00 

Office  Specialty  Mfg.  Co.:    special  cases,  2  with  42  drawers,  2  with  35  drawers   1,834  00 

Steel  cabinets,  12  of  No.  406  at  $38,  1  of  No.  404  at  $35,  10  of  No.  402  at  $45    941  CO 

Moving  cases,  Queen  street  to  G.  T.  R.  Station,  $135  ;  folders  and  guides,  $190.10    325  10 

Secretary  of  State. — 

Eclipse  Mfg.  Co.:  moving  steel  fyling  case   3  0C 

Trade  and  Commerce  Dept. — 

Eclipse  Mfg.  Co.:  metallic  vertical  fyling  cabinet   410  00 

Sundrv  Depts.— 

Advertising,  $50.30  ;  King's  Printer's  account,  $11.18   61  48 


Total,  carried  to  Page  V— 4    33,831  55 


Ottawa  :  L.angevin  Block:  New  Boilers,  and  Alterations  in  Heating. 

Wages,  May  1  to  Sept.  15,  1911  :  See  Repairs  Pav-lists,  (Page  V— 100). .  3,117  85 

Kirby,  T.  S.  Co.:  cement,  10  brl.  at  $2.20  ;  sundry,  $24.45  ;  less  40  sacks  at  10c   42  45 

Langelier,  J.  A.:  6-in.  blk.  nipples,  14  at  $1.75  ;  sundrv  steam  fittings,  $68.77   93  27 

McAvitv  &  Sons  :  flanged  gate-valves,  10  of  6-in.  at  $30.30,  2  of  4-in.  at  $17.70,  4  of  3-in.  at 
S13.05,  4  of  2-in.  at  $7.20  ;  screwed  gate  valves,  24  at  $2.25  ;  40  gaskets,  $31.68  ;  40  flanges, 

$88.60:  sundry,  $41.29    634  97 

Ottawa  Fireproof  Supply  Co. :  Enam.  brick,  1,800  E  S  white  at  $108,  200  bull-nose  at  $130  ; 
Huill   fire-brick3,    5,100  at  3  3c. ;  asbestos  cement,  16  bags  at  $2;  asbestos  covering, 

$234.16;  sundry,  $274.54   929  40 

Ottawa  Hardware  Co.:  22  water-gate- valves,  $37.30  ;  22  tees,  $24  ;  sundrv  hardware,  $246.69.  307  99 

Peerless  Brick  &  Tile  Co.:  veneering,  4,000  at  12c  . .    48  00 

Powers,  P.  J.  Co.:  4  horizontal  tubular  boilers,  $1,750  ;  sundry  foundry  work,  $2,785.09    4,535  09 

Schwab  Boiler  Heating  Co.:  royalty  on  setting  of  Schwab  Sjstem  in  two  boilers  in  Langevin 

Block   300  00 

•      Foundrvwork  :  J.  J.  Enright,  $45.27,  Victoria  Foundry,  $434.06. . .'   479  33 

Advertising,  $8.50,  sand,  $4.50,  salsoda,  $1.50   14  50 


Total,  carried  to  page  V— 4    10,502  85 


Ottawa  Buildings  :  Lavatories  :  Plumbing,  dec. 

Wages,  detailed  with  Ottawa  Buildings  :  Repairs  Pay-lists  (Page  V— 100)  2,361  08 

Mills.  A.  K.  &  Son,  Ottawa  ($3,879.10) 

Detailed  in  1910  11  (Page  V— 55)    1,252  24 

Tile  and  marble-work  for  lavatory  on  landing,  East  Block     1,150  00 

Wall  tile,  792  sq.  ft.  at  80c;  floor  tile,  297  sq.  ft.  at  80c   871  20 

Marble,  pol.  2  sides,  161 1  ft.  at  $1.85  ;  sundry,  $307.35   605  66 

Robertson,  Jas.  Co.:  Acme  siphon  jet  closets,  6  at  $21.50  ;  sundrv,  $37.18   123  18 

Robertson,  Thos.  &  Co. :  sinks,  2  at  $14.45 ;  sundries.  $13.33.  . .  .".   42  28 

Plumber's  materials :  J.  A.  Langelier,  $74.45;  Martel  &  Langelier,  $148.52    222  97 

Doors  (4)  $22.75,  hardware,  $15.41;  sundry,  $12.15   50  31 


Total,  carried  to  page  V— 4   6,678  92 


Ottawa:  Driveway  Pavement. 

Detailed  with  Ottawa  Buildings  :  Repairs  Pay-lists  (Page  V— 100)  2.610  64 

Carpenter,  Howard  Rock  :  68  d.  at  $3.15     214  20 

Running  5  mastic-kettles  :  John  Foley,  43  d.  at  $2.50     107  50 

Labourers  :  892  d.  at  $1.70,  l,835i  d.  at  $1.90   4,903  06 

TeamF :  20  9  d.  at  $4.86,  48 '  33  d.  "at  $4   294  84 

Horses  and  carts:  373 ' 44  d.  at  $2.75   1,026  96 


Carried  forward   9,157  80 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 55 

SESSIONAL  PAPER  No.  1 


Ottawa  :  Driveway  Paveraent-CoiicM?((.  $  cts. 

Brought  forward    9,157  HO 

Barber  Asphalt  Paving  Co.,  Philadelphia:  Bermudez  Road  asphalt,  332  brl.,  13,068  gal.  at 

19J&;  cartage,  §16.88  ;  less  freight,  $199.72   2,365  43 

Canada  Foundry  Co.:  100-gal.  portable  heating-kettle,  $126  ;  sundry,  $42.74   168  74 

Coll.  Customs  :  duty  on  Tide  Water  Iron  Works  invoice,  $65  at  30  p. c   19  50 

Edwards,  W.  C.  &  Co.:  slabwood,  90  cords  at  §3.25;  sundry  lumber,  $73.32   365  82 

Fleming,  Thos.:  limestone  grit,  25  2  net  tons  at  $3;  pea  stone,  26  35  tons  at  $2  50    141  47 

Fleming-Dupuis  Supply  Co.:  sand,  216  c.y.  at  87Jc. ;  limestone  grit,  131  778  net  tons  at  $3 ; 

§-in.  stone,  14  35  net  tons  at  $1  90   612  56 

Kirby,  T.  Sidney  &  Co.  ($3,176.60) 

Paving  blocks  in  November  1910  ;  47,882  at  6c,  $2,872.92  ;  less  $2,000  paid  in  1910-11 

(Page  V— 56)   872  92 

Cement,  Nov.  8,  1910  ;  40  brl.  in  sacks  at  $2  20,  $88  ;  less  empties,  $15   73  00 

Screened  stone  :  double,  523  495  net  tons  at  $1.90  ;  pea,  81.465  net  tons  at  $2.50   1,198  33 

Stone:  2-in.,  429  19  tons  at  $1.40;  1^  in.,  103  06  tons  at  $1.50   755  45 

Nepean  paving  blocks.  GO  c.y.  at  $1.90  ;  sand,  30  yd.  at  $1   144  00 

Cement,  50  brl..  $110,  less  $25  bags  ;  sundry,  $47.90   132  90 

McCoy,  H.  J.  Co.,  New  York  :  one  Eldus  spreader. ,   65  00 

Mackenzie  &  Co.:  tarpaulins  :  12  xl8-ft.,  2  at  $13;  3  of  12x24-ft.,  864  s.  ft.  at  7c;  3of50x6-ft., 

900  s.  ft.  at  7c   149  48 

Ottawa  Construction  Co. — 

Topping  on  Govt.  Hill,  8,635  yd.  at  87c;  832-ft.  extra  gutter,  92  yd.  at  87c;  total, 

$7,592.49;  less  $5,000  paid  in  1910-ll(Page  V— 56)    ...   2,592  49 

Trinidad  Lake  asphalt  :  19,900  lb.  at  2£c   497  50 

Ottawa  Fireproof  Supply  Co.:  cement,  452|  brl.  at  $1 .80  ;  bags  not  returned,  170  at  10c.  ....  831  50 

Shed  den  Forwarding  Co.:  cartage  on  6  cars  of  asphalt   67  88 

Sicily  Asphaltum  Paving  Co.:  Sicily  rock-asphalt  paving-blocks,  4,142,  equal  129  247  net  tons 

at  $25.75,  $3,328.12  ;  12  mastic  blocks,  $20  ;  less  50c  short  paid   3,347  62 

Standard  Supplies  :  river  sand,  40  yd.  at  90c,  57  at  94c   89  58 

Hardware  :  Martel  &  Langelier  $316.60,  McDnugal's  $223.78,  sundry  $4.04    544  42 

Foundry  work  :  T.  Lawson  &  Sons  $109.83,  P.J.  Powers  Co.  $97.33,  Victoria  Foundry  $203.05.  410  21 

Acid  $12.29,  oil  $12.10,  sundry  $47.07   71  46 


24,675  06 

Less— Charged  to  1912-13   4,670  88 


Total,  carried  to  page  V— 4    20,004  18 


Ottawa  Parliament  Buildings  :  Improvements. 

Pay  lists,  detailed  with  Ottawa  Buildings  Repairs  (Page  V— 100)       2,925  01 

Blyth  &  Holloway  :  310  ft.  galv  pipe.  $15.50  ;  sundry  hardware,  $65.94   81  44 

Can.  Gen.  Elect.  Co.,  16  in.  ventilating  fans,  3  at  S18   54  00 

Eclipse  Mfg.  Co.:  cabinet  sections,  20  bases  and  20  tops  $80,  20  bonk  sections  $75   155  00 

Fournier,  L.  G.  &  Co.:  arm  chair,  12  at  $15.52£  ;  4  tables  $7.60   193  90 

Harris  &  Barry  :  641.  yds.  rexina  $64.25  ;  twine  $6.73  ;  50  lbs.  black  hair  $20  ;  sundry  $11.20  102  18 

Lancefield,  G.  R.:  large  group  and  frame  of  Parliament  of  Canada  in  room  16   300  00 

Lord  :  chairs,  10  arm  at  $3.30,  40  oak  at  $2   113  00 

Mills,  A.  K.  &  Son  :  marble,  280i  ft.  at  $1.85,  5  ft.  at  $1.50,  sundry  $39.15  ;  1$  bags  marble 
mosaic  SIO.^8  ;  14  n.  p.  legs  $59.50  ;  50  n.  p.  angles  $25  ;  140  n.  p.  bolts  $28  ;  6  pr.  hinges 
$25.  .->'»;  39  vds.  concrete  $17.55  ;  floor  and  wall  tile  1,260  sq.  ft.  at  80c  ;  sundry  supplies 

S39.35  ;  labour  $136.15   1,915  41 

Murphy-Gamble,  Limited  :  red  cloth,  51  yds  at  $2.25  ;  sundry  $6.80   121  55 

McGrath.  E.  P.  &  Co.:  3  Am.  box  window  frames,  sash  and  storm  sash  complete   56  25 

Ottawa  Fireproof  Supply  Co. :  12x8x4  terra  cotta  blocks,  1,500  at  7c;  250  ft.  wool  felt  cover- 
ing $25.   130  00 

Ottawa  Stair  Works :  9  oak  lavatory  doors  $45  ;  pair  oak  doors  $2S ;  3  qrd.  oak  veneered 

doors,  3x7  ft.x2  in.  $42  ;  sundry  $39.25   154  25 

Rea,  A.  E.  &  Co.:  cork,  247i  yds.  at  95c  ;  paper,  60  yds.  at  3c    236  93 

Robertson,  J.  &  Son  :  Acme  w.c.  complete,  6  at  $23.50 ;  Kingrace  china  lavatories,  3  at  $71 ; 
6  Kingdon  basin  cocks  $11.50 ;  6  svphon  porcelain  urinals  with  flushometers,  &c,  $132; 

slop  sink  $17.55  ;  sundry  $2.16. .. ."   517  21 

Ross,  C.  Co.:  carpet,  193  yds.  at  $1.75  ;  making  rugs  $19.30   .    357  05 

Scott,  W.  &  Sons  :  relining  and  restoring  portrait  of  Queen  Victoria  $200 ;  plate  glass  for 
same  $42.50  ;  gold  frame  for  portrait  of  Hon.  Senator  Dandurand  $140  ;  repairing  and 
touching  up  frames,  varnishing  pictures,  fitting  with  plate  glass  and  relettering  10  por- 
traits $769.75  ;  gold  frame  and  glass  for  portrait  of  Hon.  Allan  $140  ;  sundry  $184.98   1,477  23 

Shantz,  I.  E.  &  Co.:  2  sets  diamond  grate  bars  $180;  one  grate  bar  $4.32   184  32 

Sproule,  R.  A. :  2  doors,  gothic  frame,  11  ftx3  ft.  10  in.,  glazed  sash  over  door,  &c,  $270  ;  23 

L  ft.  oak  partition  16$  ft.  high  $375.59   645  59 

Stewart  &  Co.:  Austrian  chairs,  24  at  $2.35    56  40 


Carried  forward     9,776  72 
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Ottawa  Parliament  Buildings  :  Improvements — Concluded.  $  ctB. 

Brought  forward   9,776  72 

Thornton  &  Truman  :  making  and  putting  bevel  edge  on  34  brass  kick  plates   55  00 

Watt,  Chas.:  2  sets  fire  bricks  for  range  $31 :  sundry  hardware  §23.30  ;  labour  $49.50   103  80 

Small  payments  :  doors  and  sash  §89.20  ;  locks  $37.99  ;    lavatory  $14  ;  porch  $45  ;  4  pendants 

$14.50  ;  hardware  $142.18  ;  labour  $39.90  ;  lumber  $221.50 ;   sundry  $69.75   674  02 

Charged  in  error  to  this  vote,  detailed  with  Ottawa  Buildings  Repairs  (Bage  V — 100)  25  60 


Total   10,635  14 

Less,  charged  to  1912-13   636  20 


Total,  carried  to  page  V— 4    9,998  94 


Ottawa  :  Station  for  Testing  Explosives. 

Awards  of  Exchequer  Court :  ($11,590.58). 

Rivers,  Eli  A.:  principal,  $5,000  ;  5  per  cent,  interest,  May  18,  1911,  to  March  16,  1912, 

$20S.22  :  taxed  costs,  $223.36    5,431  58 

Taggart,  Jas.  Eug. :  principal,  $6,350  ;  less  costs  of  action  awarded  to  Department,  $191. .       6,159  00 

Daly,  Edward  J.:  legal  services  re  Rivers  &  Taggart.  .•   34  72 

Lewis,  J.  B.,  C.  E.,  survey  and  plans  of  part  of  block  135,  West  Division  St.:  self,  3  d.  at 

$12  ;  assistants,  $16  !   52  00 

Travel  of  Ottawa  official :  C.  H.  Hunter    7  40 


Total,  carried  to  page  V— 4    11,684  70 


Ottawa  Public  Buildings  :  Fire  Protection. 

Bay  lists,  Aug.  to  Dec.  15,  1911  '$3,130.11). 

Foreman,  J.  C.  Kelly,  10  22d.  at  $3.50  ;  cement  finisher,  2'11  d.  at  $4   44  23 

Drillers,  739.36  d.  at  $1.90  ;  dynamiters.  23  d.  at  S2,  21  d.  at  $1.90   1,484  66 

Masons,  80  31  d.  at  $3.25  ;  labourers,  598  32  d.  at  $1.90   1,397  86 

Double  team,  26  d.  at  $4.86  ;  horse  and  cart,  28  d.  at  $2.75    203  36 

Cuzner  Hardware  Co. :  Davidson's  14-inch  flaring  gal  v.  pails,  36  doz.  at  §3.20;  sundry  $8.40  123  60 
Eleck,  Alex.:  200  lengths  6-in.  cast  iron  pipe,  42  058  tons  at  $33.50  ;  hydrants,  4  at  $56  ;  pig 

lead,  4,522  lb.  at  4c  ;  hemp  yarn,  340  lb.  at  9c  ;  sundry,  &c,  $212.83   2,057  27 

Mussens,  Montreal :  four  push-up  and  auto,  constr.  and  fusible-link  steel  rolling  doors,  for 

Langevin  Block   448  50 

Standard  Supplies  :  acid  bottles  for  Stempel  extinguishers  :  100  at  30c   30  00 

Stevenson  Boiler  and  Engine  Works,  Betrolia  :  4  Fairbank  '  fire  extinguishers,  64  at  $11.50. . .  736  00 

Hardware  $27.55,  shavings  $10   37  55 

Travel  of  Ottawa  official :  Jas.  Johnston   14  90 


Total,  carried  to  page  V— 4     6,577  93 


Ottawa  Public  Buildings:  Fuel-Testing  Plant. 

Enlargement  of  Concentrating- Laboratory: 

Radiator  $13.83,  freight  §1.56   15  39 

Advertising  §8.55,  King's  Brinter's  account  §6S.92       77  47 


Total,  carried  to  page  V— 4   92  86 


Ottawa:    Old  rHuseum  Building:  Alterations. 

Bay  lists,  Jan-Mar.,  1912,  (§11,049.18)— 

Chief  carpenter,  Win.  Ash:  March,  22J  d.  at  §3.50  .   79  72 

Chief  plumber,  J.  Ogilvie:  Feb.— Mar.,  417  d.  at  §4.25   177  13 

Sub-foreman,  A.  Monette:  Jan-Mar.,  50  d.  at  $3   150  00 

Time  keeper,  J.  E.  Cousineau:  Jan-Mar.,  84  d.  at  §3      252  00 

Bricklayers,  2,553.^  h.  at  52c;  carpenters,  8,406  h.  at  30c   3,849  62 

Electricians.  1,072^  h.  at  27c;  plumbers,  1,930  h.  at  39c.   1,042  24 

Labourers:  26^  d.  at  §1.75;  8,385^  h.  at  20c;  1,387  h.  at  25c:  9,541  h.  at  28c     4,741  80 

Lathers  and  plasterers,  389  h.  at  42ic. ;  teaming  1,318  h.  at  35c„  289  at  45c   756  67 

Barrett  Bros.:    lime,  100  bush,  at  27c;  cement,  140  bags  at  55c;    less  bags  returned  §15.20.  8S  80 

Brooks,  H.W.:  sand,  17  loads  at  §2,  14  at  §2.75    72  50 

Cuzner  Hardware  Co.:  wire  nails,  15  kegs,  $37.25;  500  lbs.  coppered  staples  §25;  sundry 

§8.82   71  07 


Carried  forward   11,231  55 
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Ottawa:  Old  Museum  Building:  Alterations—  Concluded.    ■  $  cts. 

Brought  forward   11,281  55 

Ellacott,  J.  A.  L. :  2  in.  conduit  350  ft.  at  25c.;  50  insulated  fixture  studs  $17.50;  sundry 

$21.58   129  98 

General  Supply  Co.:  2x3  ft.  salamanders  3  at  $18;  force  pump  $11.20;  sundry  $9.30   74  50 

Laverdure,  E.  J. :  adjustable  threading  device  $186.20;  pipe  cutter  $11.76;  pipe  $560.74;  sundry 

hardware  $428.57  ;  less  $5.74  charged  to  Ottawa  Buildings  Repairs  (Page  V— 97)   1,181  53 

Lavenlure,  E.:  lumber,  2,000  ft.  at  $27.44,  1,000  ft.  at  $31.36;  633i  lgts.  at  9"8c,  150  at  147c. 

6665  lgts,  $62   232  31 

Mason,  Geo.  M.  spruce,  1,020  ft.  at  $28,  764  ft.  at  $19.60,  3,370  ft.  at  $18.62;  cartage  $2.50. . .  10S  75 

( >tts  wa  Fireproof  Supply  Co.:  IS  in.  chimney  lining,  60  ft.  at  $1.05;  175  fire  bricks  $6.13   69  13 

Rankin,  W.  A.:  pipe  vise  $14.70;  set  stocks  and  dies  $16.66;  sundry  hardware  $47.87   79  23 

Rideau  Canal  Supply  Co.:  gravel,  18  loads  at  $3  •     54  00 

Savage  &  McDonell:  spruce  plank,  2,016  ft   54  33 

Steel  &  Radiaton,  Limited:  exp.  metal  8  ft.  x  6  ft.  9  in.  1,134  sq.  ft.  at  3^c;  24  ga.  diamond 

mesh  lath  8  ft.  x  30  in.,  5,2(50  sq.  yds.  at  12c   60S  06 

Wright  &  Co. :  9  in.  flue  lining,  237  ft  at  30c. ;  9  in.  elbows,  8  at  $1.45;  stone,  30 "3  tons  at  $1.40.  125  16 

Small  payments:  coke  $15.40;  hardware  $106.70;  hair  $24;  hose  $21.20;  lumber  $15.42   185  72 


Total,  carried  to  page  V— 4   14.243  85 


Ottawa  Post  Office  Attic. 

Foreman,  T.  J.  Bangs:  services  Oct.  17-Nov.  31,  23.il  d.  at  $3.                                      ...  69  33 

Carpenters,  at  $3.15  per  day:  W.  Laframboise,  \V.  Latraillo,  each,  $39.20     78  40 

Carpenters  at  $67.50  per  m.:  M.  Belanger,  W.  Palen,  each  $135   270  00 

Cement  finishers  $239.80;  teaming  $85.03  ...   324  83 

Masons,  at  $S7.75  per  m.,  Feb-Mar.:  A.  Carisse,  A.  Sturges   351  00 

Labourers:  at  $1.75  per  day  $51.50;  at  $1.90  per  d.,  $522.04;  at  $47.25  per  m.,  $332.97   906  51 

Howe,  W.  S.:  oil  coated  burlap  697*  yds.,  at  15c;  paste  $6   110  63 

Mason.  G.  M.,  200  ft.  pine.  $8.25;  Wright  &  Co.  100  brl.  cement  at  $2.20   228  25 

McGrath,  E.  P.  &  Co.:  4  doors  as  per  plans  $85.70;  4  fan-lights  $15.83;  partition  $24.50,  170 

hrs.  labour  $85   211  03 


Total,  carried  to  page  V— 4   2,549  98 


Ottawa  Printing;  Bureau  :  New  Boilers,  &c. 

Paylists,  Dec- Mar.  ($1,821.05)— 

Labourers  at  $1.90  per  d.  :  P.  Hayden,  A.  Laurin,  L.  Quesnel  each  14  d   79  80 

Labourers  at  $47.25  per  m.  :   E.  Bisson  $189  ;  W.  Bottomley  $21 ;    J.  Byrne  $176.75; 

W.  Cousineau  $166.25  ;  J.  Delaney  $22.75  ;  J.  Lacroix  $24.50  ;  F.  Lalonde  $189. . . .  789  25 

Masons  at  $87.75  per  m.  :  J.  Beihler,  0.  Monette,  each  4  m  . .    702  00 

Pipe-fitter,  T.  Pilon,  2  m.  at  $70  ;  helper  W.  Ferreman,  2  m.  at  $55   250  00 

Fleck,  Alex.  :  4  in.  Jenkins  globe  valves,  6  at  $10 ;  3  in.  pop  safety  valves,  6  at  $23;  4  in.  Y 

pipe,  927  lbs.  at  4c.  ;  oundry  hardware  $23.06  ;  labour  $98.40   356  54 

Ottawa  Fireproof  Supply  Co.  :  firo  bricks,  5  M.  sq.  at  $33;  sundry  $8.50    173  50 

Powers,  P.  J.  &  Co.  :  3  horizontal  tubular  boilers  $3,100;  boiler  front  $25.42;  set  grates 

$86.63  ;  sundry  hardware  $13.13  ;  labour  $384.95  ;  less  $25.59,  to  be  paid  to  Schwab  Co.  3,884  54 

Bohwab  Boiler  Heating  Co.  :  royalty  on  system  installed  in  Printing  Bureau   500  00 

Small  payments:  fire  clay  $18;  hardware  $50.43;   moving  boiler  $15:  2  M.  bricks  $39; 

salt  $1.50  ;  3  tons  stone  $5.70   129  63 

Advertising                                                                                                             .  30  60 


Total,  carried  to  page  V— 4   6,895  86 


Ottawa:  Militia  Stores  Building. 

Blyth  &  Holloway  :  gate  valves,  c.  i.  fittings,  w.  i.  pipe,  &c.  as  per  tender  $2o8.76  ;  extra 

pipe  $4. 06   272  82 

Dominion  Radiator  Co.  :  645^  ft   149  65 

Langelier,  J.  A.  :  double  fancy  wall  stays  11  at  $2  ;  9  gate  valves  $55.40  ;  -sundry  $4.32   81  72 

M;ucliand&  Donnelly  :  1,000  ft.  no.  6  r.  c.  flex  cable  S65  ;  4  switches  $3   68  00 

McGillivray  &  O'Toole :  extra  work,  as  per  tender  $4,589-01;  less  $1,300  paid  in  1910-11, 

V— 57   3.2SS  01 

McGrath,  E.  P.  &  Co.  :  supplying  and  installing  fixtures,  &c,  as  per  tender   3,875  00 

Otis-Fensom  Elev.  Co.  :  installing  one  F-6  freight  elevator. .    3,300  00 

Robertson,  Thos.  &  Son  :  one  inch  black  pipe,  3,010  lbs   129  43 

Small  paymen ts  :  freight  $27 . 29 ;  hardware  $64 . 85  ;  lumber  $2  .91   95  05 


Total,  carried  to  page  V — i  11,260  G8 
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Ottawa:  Major's  Hill  Park:  Electric  Light  Installation.  $  cts. 

Labourers,  July-Nov:,  at  $1.90  per  d.  :  T.  Brown  110  55  d.;  J.  Lafrance  117-99 d.  ;  I.  Martin 

92  5;  T.  O'Brien  109  44  ;  J.  O'Meara  110  97  ;  sundry  36  !)9d   1,099  14 

Labourers,  Sept. -Nov.,  at  $1.75  per  d. :  M.  Corbett  68  d.  ;  B.  Lambert  78-55d.;  B.  Normand 

36-1;  D.  St.  Armour  75^d   451  79 

Labourers,  July-Aug.,  at  $1.70  per  d.  ;  M.  Corbett  5  d.  ;  B.  Lambert  35  99  d.  ;  I.  Martin 

21-44  d.  ;  B.  Normand  14  d.  ;  D.  St.  Armour  5  44  ;  sundry  14  33  d   163  59 

Ahearn  &  Soper,  Ltd. :  single  vitrified  clay  conduit,  7,000  ft.  at  9£c    665  00 

Small  payments :  17|  bbls.  cement  $31.60;  sand,  7  loads  at  $1.88  ;  sundry  $7.80    52  56 

Total      2,432  OS 

Less  charged  to  Ottawa:  Major's  Hill  Park    Maintenance  (Page  V-82)  46  96 

Total,  carried  to  page  V— 4  2,885  12 


Peterboro'    Post  OBiee. 

Rose  &  Hickey:  contract  for  building  complete  $8,200;  extra  concrete,  &c.  $89.50;  less  $30 

for  floor  not  laid,  and  less  $450  paid  in  1910-11,  V-58   7,809  50 

Duranceau,  C.  A.  Jos.:   contract  for  heating  complete  $1,250;  extra  Work  $19.67;  less 

$209.67  paid  in  1912-13   1,060  00 

Blackwell,  Wm.  :  on  account  plans,  &c,  2h  p.c.  of  $8,200   205  00 

King's  Printer  $30.72  ;  advertising  $18.02   48  74 

Total,  carried  to  page  V— 4  9,123  24 


Port  Arthur  Armoury. 

Purchase  price  of  site,  Agricultural  Savings  &  Loan  Company     775  00 

Legal  services,  Wm.  McBrady,  Port  Arthur   114  23 

Total,  carried  to  page  V — 4  889  23 


Port  Arthur  Public  Building:  Addition  for  Customs  and  Inland  Revenue. 

Topley  Co.  :  photographic  supplies  ,   1  00 

Travel  of  Ottawa  official,  C.  H.  Hunter    50  52 

Total,  carried  to  page  V — 4  51  52 


Port  Perry  Public  Building. 

Trick,  W.  J.:  est.  1  to  Jan.  31,  1912  on  $22,475  contract  $1,420  ;  less  $150  drawback   1,270  00 

Clerk  of  works,  H.  L.  Parrish,  services,  £  Dec,  Jan. -Mar.  at  $80    266  66 

Yarnold,  W.  E.,  surveying,  &c   29  05 

Travel  of  resident  clerk  of  works,  T.  A.  Hastings.   6  20 

King's  Printer  $46.98  ;  advertising  $256 .53   303  51 

Total,  carried  to  Page  V— 4      1,875  42 


Renfrew  Public  Building. 

Conley,  J.:  radiators,  $35  ;  covering  boiler  and  pipes  $S0   115  00 

Office*Specialty  Mfg.  Co.:  2  sections  of  bag  racks  $45  ;  freight  $1.21    46  21 

Total,  carried  to  page  V — 4    161  21 


Sarnia  Armoury. 

SarniaTown:  taxes,  Apr.-Dec,  1909,  $84.81;  interest  on  pavement  and  sidewalk  charges, 

$483.92  1  y.  at  5  p.c   109  01 

King's  Printer  $76.47  ;  advertising  $456.35   532  82 

Total,  carried  to  page  V— 4    641  83 


Saruia    Armoury:    Ciovernment    Share   of   Cost  of  Sewer  Constructed  by 

municipal  Authorities  on  Front  St. 

Sarnia  Town  :  construction  of  sewer,  government  share  of  cost   487  69 
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Seaforth  Public  Building.  $  eta. 

McKenzie,  Thos.:  est.  5  to  Apr.  1,  1912  on  $27,500  contract,  $10,040 ;  less  $1,010  drawback  . .  9,030  00 

Clerk  of  works,  Richard  Wright :  services,  July  6-Mar.  31,  at  $80    707  00 

Travel  of  resident  clerk  of  works,  T.  A.  Hastings   10  70 

King's  Printer  $58.11;  advertising  $434.66   490  77 


Total,  carried  to  page  V— 4       10,238  47 


Stratford  Public  Building:    Government  Sliare  of  Cost  of  Pavements,  &c, 

laid  by  IVItinicipal  Authorities. 

Stratford  City  :  workaround  Post  Office:  earth  filling,  1,360  c.y.  at  25c;  concrete  curb  and 
gutter  $378;  labour,  &c,  $258.35;  in  all  $976.35:  government  share  50  p.c.j  less  $100 
paid  in  1910-11,  V— 59     388  17 


Sudbury  Public  Building. 

DeMorest  &  Stull,  survey  of  lot,  plans,  &c,  $20.75  ;  Topley  Co.,  prints  $1 .20   21  95 

Travel  of  Ottawa  official,  C.  H.  Hunter     50  53 


Total,  carried  to  page  V— 4   72  48 


Tilbury  Publir  Building. 

Clerk  of  works  at  $3.50  a  day:  Sept.  20-Oct.  20,  Chas.  Clark,  26  d.;  Oct.  19-Mar.  31,  Asa 

Lang,  141  d  ...   584  50 

Tilbury  Town  :  commuted  payment  of  local  improvement  taxes    35  44 

King's  Printer  $43.41;  advertising  $237.93    281  34 


Total,  carried  to  page  V— 4   901  28 


Tilsonburg  Public  Building. 

Schultz  Bros.  Co.,  Ltd.:  est.  2  to  Jan.  13  on  $24,811  contract  and  $48. 75  extra  work,  $13,900; 

less  $1,390  drawback  ' 1   12,510  00 

Clerk  of  works,  W.  H.  Jackson  :  services,  May  4-Mar.  31  at  $90   981  29 

Travel  of  resident  clerk  of  works,  Thos.  Hastings     7  00 

Advertising   1!  20 


Total,  carried  to  page  V — 4   13,509  49 


Toronto  Custom  House. 

Amot,  P.,  flagpole  $12.50;  Stockwell,  S.,  labour,  &c,  $2.60   15  10 


Toronto  General  Post  Office. 

McGrath,  P.  E.:  on  account  $12,125  contract  for  fittings   10,210  00 

Schell,  J.  T.  Co.:  contract  for  fittings,  complete   1,505  00 

Aikenhead  Hardware  Ltd.:  mahogany  coolers,  2  at  $13;  hardware  $39.35   65  35 

Bennett  &  Wright  Co.:  installing  sterilizer  and  fountains  $175  ;  moving  3  wash  basins  $42  ; 

repairing  tiled  wall  $73.50;  wire,  7,280  ft.  at  lie;  conduit,  350  ft.  at  10c,  750  at  12c; 

boiler  and  stand  $33  ;  5  doz.  globes  $21 ;  sundry  materials  $178.06  ;  electricians,  342  h.  at 

65c,  77  at  75c;  plumber,  57*  h.  at  65c.,  72  at  75c;  steamfitters,  32  h.  at  65c,  74  at  75c. . .  1,504  63 

Canadian  Genl.  Electric  Co.:  4i  h.  p.  motor  $65;  frosting,  83c   65  83 

Chapman  &  Walker:  J  h.p.  motor  $53.50  ;  electrical  supplies  $6.45   64  95 

Coyell,  Alf.,  carpentry  $162.50  ;  Eclipse  Mfg.  Co.,  metallic  locker  $144,  freight  $4   310  50 

Elevator  Specialty  Co.:  repairs,  &c:  electricians,  489  h.  at  60c;  helpers,  1014  h.  at  40c; 

machinists,  67i  h.  at  60c;  materials  $183.98   558  48 

Fuldes  &  Hogarth  :  gas  fitting,  plumbing,  &c,  93£  h.  at  75c;  materials  $44.64   114  77 

Forbes,  Jas.  F.:  water  sterilizer,  storage  tank  and  cooling  chest   350  00 

Goldie  &  McCulloch  Co.:  safe  $375,  packing  75c,  freight  $9.35   3a5  10 

Hillock,  J.  &  Co.:  pine,  &c,  1,167  ft.  at  $50,  797  at  $52  ;  sundry  timber  $137. 03   236  82 

Hughes,  W.:  repairing  brickwork,  &c:  bricklayers,  96  h.  at  65c;  labourers,  108  h.  at  35c; 

cement,  brick,  &c,  $50.21    150  41 

Lamson  Consolidated  Store  Service  Co. :  2  stations  of  air  line  midget  system  $130  ;  sundry 

$5.21   235  21 

Nikon,  H.  W.  &  Co.:  steel  stools,  3  doz.  at  $12,  4  at  $13.25,  3  at  $14. ...... '.  131  00 


Carried  forward   1,788  05 
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Toronto  General  Post  Office— Concluded.  $  cts. 

Brought  forward   10,788  06 

Office  Specialty  Mfg.  Co.:  spscial  steel  fittings  for  inspector's  office  81,855  ;  desks,  2  at  $60, 
2  at  S56,  1  at  $53,  1  at  $50,  2  at  §33.25,  1  at  $2S.50  ;  chairs,  2  at  $12.50,  1  at  $11.75,  4  at 
S7.50,  7  at  Si. 75,  3  at  SO. 50,  4  at  $6,  4  at  $3.75;  tables,  $19.25,  $15;  telephone  cabinet 
$50;  truck,  $25;  wardrobes,  2  at  $24;  1  doz.  transfer  cases  $33;  tops,  bases,  sections, 
guides  and  folders  $454.80  ;  keys  $14.50  ;  sundry  $14.90  ;  voucher  R.  21,465  outstanding 

$362.60   3,504  55 

Dtis-Fensom  Elevator  Co.:  extending  travel  of  hydraulic  elevator  $973;  repairs,  &c,  145  h.  at 

50c. ,  materials  $60. 65   1, 096  15 

Ovens,  T.  A.:  painting  telephone  exchange  $21;  painting,  glazing,  &c,  69  h.  at  50c;  glass 

§56.94;  paint.  &c,  $7     119  51 

Reynolds,  G-.  N.  &  Co.,  desks  $42.50,  $35,  chair  $7.50;  Winnett,  J.,  repairing  trucks,  &c,  $51.35         136  35 

Rogers  Electric  Co.:  prism  shades,  8  doz.  at  $5;  6  portables  $15,  sundry  $96.01   151  01 

Toronto  Fireproof  Covering  Co.:  covering  pipes,  150i  h.  at  65c,  10  at  45c;  felt,  &c,  $23.20...  125  50 

Voices  Hardware  Co.,  hardware  $62.64;  Williamson,"  W.,  36  cases,  6^  ft.  long,  $360    422  64 

Young,  S.:  extra  iron  work  $481.64;  extra  time  erecting  new  part  over  old  addition,  722  h.  at 
45c;  putting  in  drains  $79.14:  sundry  repair*,  &c,  labourers,  174^ h.  at  35c,  1,307  at  45c; 
glass  SS1.80;  4  glass  doors  $32;  ash  sheeting  $51.65;  plastering  $45;  sundry  materials, 

&c,  $517.41    2,262  71 

Small  payments:  tinsmith  work  $38.21,  painting,  graining  and  glazing  $36.99,  moving  safe 
$34,  carpentry  $33,  electrical  repairs,  &c,  $31.89,  lumber,  &c,  $29.78,  cresting  $28,  cart- 
age $25.35,  smithwork  $22.28,  moving  printing  press,  $22.04,  machine  work  $20.35.  signs, 
lettering,  &c,  $20.06,  3  window  blinds  $18.45,  glass  $18.65,  paint  $16,  freight  $13.90, 

sundry  $166.49   575  44 

Outlay  of  resident  clerk  of  works,  T.  A.  Hastings   5  57 

Furniture  from  stock  in  King's  Warehouse,  Toronto:  letter  sorting  cases,  10  at  $54,  10  at  $45, 
10  at  $32.80,  6  at  $30,  5  at  $26.50,  2  at  $20,  10  at  $10;  newspaper  sorting  cases,  8  sections 

$496,  5  sections  $100;  facing  slip  case  $16.50   2,383  00 

King's  Printer  96c;  advertising  $58.10   59  06 


Total,  carried  to  page  V— 5     26,629  54 


Toronto  Post  Office:  Garage  for  Motor  Trucks. 

Purchase  price  of  site:  Rachel  Atkins  $2,600,  C.  A.  Ghent  $4,680,  A.  Rafelman  $2,500   9,780  00 

Ponton,  D.,  2J%  commission  on  sale  of  C.  A.  Ghent's  property   117  00 

Travel  of  resident  clerk  of  works,  C.  H.  Hunter   15  22 


Total,  carried  to  page  V— 5   9,912  22 


Toronto  Domiuiou  Buildings:  Improvements,  Ac. 

Detailed  with  Dominion  Buildings,  Maintenance  (Page  V — 173)        4,581  51 


Uxbridge  Public  Building. 

Meyer,  D.:  est  3  to  Mar.  30,  1912,  on  $25,000  contract,  $7,030;  less  $700  drawback   6,330  00 

Clerk  of  works,  John  Park:  services,  Oct.  7- Jan.  31,  98  d.  at  $b.50    343  CO 

King's  Printer  $31.66;  advertising  $560   591  66 


Total,  carried  to  page  V — 5   7,204  66 


Wallaeeburg  Public  Building. 

King's  Printer  $69.06;  advertising  $302.56    371  62 


Waterloo  Public  Building. 

Lachance,  L.  B.:  est  5  to  Feb.  1  on  $36,975  contract  and  $1,749.30  extra  work,  $27,090;  less 

$3,220  paid  in  1910-11,  V— 61  and  $2,710  drawback   21,160  00 

Clerk  of  works,  Chas.  Morgk:  services,  Mar.,  June,  Oct.,  1911,  148  d.  at  $3.50;  barricading 

site  $8.30   526  30 

King's  Printer  $16.49;  advertising  $14.52   31  01 


Total,  carried  to  page  V— 5    21,717  31 


Wiarton  Public  Building. 

Purchase  price  of  site:  Robt.  Young  $1,320;  J.  W.  McKinney  $660   1,980  00 

Travel  of  Ottawa  official,  C.  H.  Hunter   14  47 


Total,  carried  to  page  V— 5   1,994  47 


PUBLIC  WORKS  UKl'AUT M L~ST :  KXl'KMHTCNK 


V— 61 


SESSIONAL  PAPER  No.  1 


Dominion  Buildings,  Ontario:  Repairs,  Renewals,  Ac  -$  cts. 

Detailed  with  Dominion  Buildings,  Maintenance  (Page  V — 173)      17,742  91 


Brandon  Public  Building:  Addition. 

Brandon  Gas  &  Power  Co.:  piping  for  gas   34  Go 

Johnson  &  Co.:  new  toilet  rooms  on  third  Moor  as  per  contract     1,071  06 

Travel  of  resident  clerk  of  works,  W.  T.  Mollard   11  50 


Total, "carried  to  page  V — 5    1,117  15 


Dauphin  Public  Building:  Improvements. 

Hafenbrak  <fe  Steen  :  closing  in  staircase  §175  ;  5  storm  sash  $28  ;  sign  $9   212  00 

Riddell,  R.  H.:  repairs  :  labour,  79-^  h.  at  50c;  materials  $12  .46   52  21 

Sutherland  &  Stelck  :  installing  2  radiators   65  00 

Small  payments  :  repairing  pipe  &c.  $31.15  ;  building  fence  $20;  lumber  $9  ;  sundry  $8.50. .  .  6S  65 


Total,  carried  to  page  V— 5      397  86 


itlinnedosa  Public  Building  with.  Armoury  Accommodation. 

Purchase  price  of  site,  G.  T.  Turley  and  R.  H.  Noble   5,500  00 

Outlay  of  resident  clerks  of  works  :  J.  E.  Cyr  $17.65,  W.  T.  Mollard  $34.20   51  85 


Total,  carried  to  page  V— 5   5,551  85 


ZVIorden  Public  Building. 

Purchase  price  of  site,  C.  R.  Dunsford   2,000  00 

Travel  of  resident  clerk  of  works,  J.  E.  Cyr   6  40 


Total,  carried  to  page  V— 5    2,006  40 


Portage  la  Prairie  Public  Building. 

Snyder  Bros.:  est.  6  to  Apr.  30  on  $26,400  contract  and  $1,135  extra  work,  $22,370;  less  $3,140 

paid  in  1912-3  and  $2,240  drawback   16,990  00 

Clerks  of  works  at  $150  :  June  15-Nov.  7,  M.  A.  Lewis,  $705 ;  Nov.  7-Dec.  31,  H.  J.  Hughes, 

$270.....   975  00 

Outlay  of  resident  clerk  of  works,  J.  E.  Cyr     8  40 

Advertising   147  io 


Total,  carried  to  page  V— 5    18,120  50 


Souris  Public  Building. 

Pigott,  M.  A.  &  Son.  ($14,369.20)- 

Contract  complete  $21,500;  less  work  not  done  $400   21,100  00 

Sinking  well  $248.75;  non-freezing  pump  $30                                                      ■   278  75 

Combination  fixtures  $275:  lengthening  fixtures  $95   370  00 

Shoring  building  $195;  cement  walks  $72.45   267  45 


22,016  20 

Less— Paid  in  1910-11,  V— 63   6,790  00 

Drawback  •   857  00 

  7,647  00 

Paid  to  M.  A.  Pigott  &  Son  in  1911-2   14,369  20 

Clerks  of  works:  L.  P.  Brindle,  Apr.-Nov.,  210  d.  at  $5;  John  Coulter,  Dec. -Mar.,  104  d.  at 

$5,  outlay  $1.75   :   1,571  75 

Office  Specialty  Mfg.  Co.:  p.  o.  boxes,  324 at  $1.80,  96  at  $2.25,  36  at  $2.75  ;  wickets,  2  at  $8; 

bag  rack  $50;  letter  sorting  case  $46;  newspaper  sorting  case  $48;  freight  $52.51   1,110  71 

Rubenstein  Bros.:  4  brass  grills  $105;  receivers,  1  at  $22.50,  1  at  $8.50,  2  at  $7.50;  5  engraved 

plates  $24;  sundry  $14.45      189  45 

Travel  of  resident  clerk  of  works,  W.  T.  Mollard   40  45 

King's  Printer  $12.76;  advertising  $18.50  ,   31  26 


Total,  carried  to  page  V — 5 


17,312  82 


V— 62 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Winnipeg  New  Examining  Warehouse.  $  Cts. 

Schell  J  T.  Co.:  contract  to  install  interior  fittings  complete  $5,594;  less  $5,400  paid  in  1910 

-11,  V-63   194  00 

Halyburton,  Wm.:  altering  and  setting  up  8  bunk  cases  $83.05;  setting  up  partitions  $70; 

sundry  $20   173  05 

Hood,  W.  J.:  sundry  repairs,  156  h.  at  60c;  lumber  &c.  831.65    125  25 

Expert  &  Oriental  Window  Cleaning  Co.:  cleaning  all  windows   85  50 

Richardson  Storage  &  Forwarding  Co.:  moving  furniture   9  50 

Advertising   4  00 


Total,  carried  to  page  V— 5    590  80 


Winnipeg  Old  Post  Office. 

McDiarmid,  J  as.  Co.:  contract  for  alterations  complete  $41,000;  temporary  stair  and  lava- 
tory $3,300;  doors,  23  at  $14;  sundry  extra  work  $217:  less  S4,000  paid  in  1909-10,  V— 56, 

and  834,400  paid  in  1910  ll-V-64   6,439  00 

Berlin  Interior  Hardwood  Co.:  contract  for  fittings  for  Custom  House  complete   7,435  00 

Clerk  of  works,  Wm.  G.  McKay,  services,  Apr. -July,  105  d.  at  $5.50   577  50 

Beairsto  Plumbing  Co.:  repairs:  labour,  70  h.  at  75c,  40  at  $1;  grate  bars,  &c.  $70.58   103  08 

Expert  &  Oriental  Window  Cleaning  Co.,  cleaning  floors,  wood  work  and  windows   110  00 

Halyburton,  Wm.:  counter  $25;  repairs  &c,  83  h.  at  55c;  materials  &c.  $49.22   119  87 

Hambly-Semmens  Co.:  desks,  2  at  S66,  1  at  $56,  2  at  $55,  1  at  $40,  2  at  $29.50,  1  at  $26.50, 
2  at  825,  4  at  $20;  tables,  1  at  830,  6  at  $14;  wardrobes,  2  at  $20;  settees,  2  at  $25;  chairs, 
4  at  $25,  4  at  822.50,  2  at  $21.50,  2  at  817.50,  8  at  $10.50,  1  at  $7.50,  1  at  $7,  2  at  $6.50, 

11  at  $6.  6  at  $4,  4,  $62.50;  2  bases,  2  tops,  5  sections,  $107;  truck  $77  50;  stools,  4  at  $5, 

4  at  85.50   1,516  00 

Harley  &  Dandurand:  counter  and  fittings — as  per  contract   450  00 

Kenny,  F.  L.,  lettering  doors   101  25 

Leslie's:  rugs,  $96,  $71,  $36;  7  mats  $14.95  ;  screen  $10;  mirror  $2  70   230  65 

McDonald  &  Wilson  Lighting  Co.:  portable  lamps,  5  at  $4;  sundry  $37. 10     57  10 

Martel-Stewart:  Venetian  blinds,  in  place,  4,778  ft.  at  28c   1,337  84 

Office  Specialty  Mfg.  Co.:  tables,  4  at  $23,  6  at  $35;  desks.  1  at  $63,  1  at  $50,  1  at  $47.50,  6  at 

$38,  13  at  $35,  1  at  $32,  3  at  $26.25,  1  at  $18;  chairs,  2  at  $16.  3  at  $12,  2  at  $8,  15  at  $7.50, 

12  at  $4;  wardrobes,  2  at  $24;  stools,  19  at  $4.50;  vault  fittings  S75;  trucks  $131,  $70;  steel 
cabinet  $35;  cases,  2  at  $70,  4  at  $60,  1  at  $30;  6  tops,  4  bases,  23  sections  $247.75  ;  2  desk 

tops  $30  ;  rev.  book  case  $15;  freight  $162.07    2,838  07 

Rubenstein  Bros. :  4  brass  grills  $120;  railing  $50  ;  engraved  plates,  1  at  $20, 1  at  $7,  10  at  $6  ; 

express  &c.  $11 . 45   268  45 

Security  Storage  &  Warehouse  Co.,  moving  furniture,  &c      68  75 

Smith  &  Kirkpatrick  :  storm  doors  838.50  ;  extending  partition  844.    82  50 

Star  Electric  Co.:  conduit,  fuses,  &c,  840.18  ;  pt.  voucher  R  16517  outstanding  $40.18    80  36 

Small  payments  :  repairing  floor  and  locks  §28.80,  moving  furniture  $23.40,  repairing  vault 

doors  $16,  sundry  $17.65    85  85 

Advertising     1  90 


Total,  carried  to  page  V— 5   Z   21,963  17 


Winnipeg  Dominion  Buildings:  Improvements,  &  c 

Detailed  with  Dominion  Buildings,  Maintenance  (Page  V— 173)       5,643  94 


Dominion  Buildings,  Manitoba  :  Repair*,  Renewals,  Arc. 

Detailed  with  Dominion  Buildings,  Maintenance   (Page  V— 173)       3,502  99 


Battlcford  Public  Building. 

Pigott,  M.  A.  &Sons:  on  account  final  estimate  on  826,735  contract,  $25,635;  substituting 
pressed  brick  for  common  $900  ;  concrete  footings  8525  ;  work  on  well  $20.35  ;  less  $3,410 

paid  in  1910-11,  V— 64    23,670  35 

Municipal  Light,  Heat  &  Power  Co.:  installing  hot  water  heating  system   2,422  00 

Berlin  Interior  Hardwood  Co.:  on  account  contract  for  fittings   1,500  00 

Clerk  of  works,  W.  R.  Latimer,  Apr.  1-Mar.  4.  290  d.  at  85.50   1,595  00 

Battleford  Town,  installing  lights  $5.90;  Tuck,  W.  B.,  photographs  ?6   11  90 

Office  Specialty  M'f'g.  Co.:  p.  o.  boxes,  354  at  $1.80,  92  at  $2.25,  75  at  82.75  ;  wicket  $8  ;  bag 

rack  8100  ;  letter  sorting  case  $50  ;  freight  $74.42     1,282  87 

Prince,  A.:  services  as  caretaker,  Dec.  14- June  28   110  00 

Rubenstein  Bros. :  6  brass  grills  $167;  receivers,  1  at  $22.50,  2  at  $7.50;  5  engraved  plates 

$22.22  ;  sundry  $11.91   238  41 

Travel  of  resident  clerk  of  works,  W.  T.  Mollard     38  03 


Carried  forward   30,868  56 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


V— 63 


Battle  ford  Public  Bulldtn g^Conchtded.  $  cts. 

Brought  forward   30,868  56 

Kind's  Printer  $11.78  ;  advertising  $42.88     54  66 

To  be  refunded  by  W.  R.  Latimer   0  60 


Total,  carried  to  page  V— 5    30,923  82 


Battleford  North  Public  Building, 

Travel  of  resident  clerk  of  works,  W.  T.  Mollard   60  62 


Ciravelboiirg  Telegraph  Office,  Sec. 

Purchase  price  of  site,  Imperial  Realty  Co.,  Moo3e  Jaw     400  00 

Boisvert,  Henry:  est.  1  to  Mar.  30,  1912,  on  $3,975  contract  for  new  building,  $1,920;  less 

drawback  $190   1,730  00 

Travel  of  resident  clerk  of  works,  W.  T.  Mollard   36  20 

Legal  services,  Grayson  &  Armstrong,  Moose  Jaw     23  10 


Total,  carried  to  page  V— 5   2,189  30 


Humboldt  Public  Building. 


Brown  Construction  Co.:  est.  3  to  Apr.  30,1912,  on  $37,673  contract,  $10,790  ;  less  $3,740  paid 

in  1912  3  and  less  $1,080  drawback   5,970  00 

Clerk  of  works,  Wm,  Driver  :  services,  Aug.  28-Mar.  31,  186  d.  at  $5   930  00 

King's  Printer  $51.93  ;  advertising  $133.70   185  63 


Total,  carried  to  page  V — 5   7,085  63 


Lloydminster  Public  Building. 

Lawrie,  R.  C,  D.L.S.:  surveying  site  $12  ;  outlay  $8.15   20  15 

King's  Printer  $45.10;  advertising  $428.32   473  42 


Total,  carried  to  page  V — 5    493  57 


IHelfort  Public  Building-. 


Montgomery,  R,  H.,  S.L.S.:  surveying  site,  2  d.  at  $12;  outlay  $21.15   45  15 

King's  Printer  $57.01 ;  advertising  $212.36   269  37 

Total,  carried  to  page  V — 5   314  52 


JTIoose  Jaw  New  Public  Building. 

McDonald,  D.,  services  as  clerk  of  works,  Nov.,  1911    100  00 

Travel  of  resident  clerk  of  works,  W.  T.  Mollard                                                          "  11  70 

K  i  ng's  Pi  inter  $100. 83  ;  ad  vertising  $254. 28   355  1 1 


Total,  carried  to  page  V — 5   4gg  gl 


Prince  Albert  Penitentiary. 

Saskatchewan  Construction  Co.:  detailed  in  1910-11,  V — 67   11  374  05 

Clerk  of  works,  F.  W.  Dickinson  :  services,  Mar.,  1911,  27  d.  at  $4.50   121  50 

Kernaghan,  J.  B.:  pipe,  &c,  $69.87  ;  removing  old  and  installing  new  pipe  $47.20  ;  padlocks 

with  keys,  6  doz.  at  $28.80  ;  hardware,  &c,  $82.75   372  62 

Stanley,  Robt.:  coal,  64 '535  tons  at  $10.50  ;  wood,  15  cords  at  $5,  12  at  $4  ;  teaming,  3$  d.  at 

$5  ;  freight  $4.60    822  72 

Small  payments  :  lalour,  54  d.  at  $2  ;  teaming  $7.50  ;  services  of  gas  expert  $3.50   119  00 


Total,  carried  to  page  V — 5   12,809  89 

IS  eg  In  a  Armoury  and  Drill  Hall. 

Kingston,  J.  S.:  services  as  heating  and  ventilating  engineer,  Jan.  13-Mar.  31,  1912,  at  $100. .  261  29 

Reilly,  Dawson  &  Reilly,  survey  and  plan   15  00 


Total,  carried  to  page  V — 5   276  29 


I 


3  GEORGE  V.,  A.  1913 


Regina  Public  Building.  $  cts. 

Otis-Fensom  Elevator  Co. :  estimate  2  to  Mar.  30,  1012,  on  $6,380  contract  for  passenger  elevator  4,315  00 

Northwestern  Electric  Ltd.,  lamps  &c,  $18.42;  Wright  Bros.,  furniture  $23.15   41  57 

Regina  Plumbing  &  Heating  Co.:  fire  pot;  §114;  section  of  boiler  $38.65;  labour,  &c.  $35.20. .  187  85 

Snyder  Bros. :  copper  and  carpenter  work  on  4  oval  windows   159  00 

Western  M'f'g  Co.:  3  cases  S120;  drawing  table  and  blue  print  frame  $31.60   151  60 

Whiteford  Bros.:  running  service  for  elevator:  wire  $33.75;  pipe  $28;  Bundry  $16.15;  labour 

$39.60  ...   117  50 

Wilson  &  Wilson:  making  pit,  cutting  ceiling  and  building  pent  house  for  elevator  $1,175; 

sundry  repairs,  &c,  $73.15    1,248  15 

Outlay  of  clerk  of  works,  T.  A.  Hastings   18  97 


Total,  carried  to  page  V— 5   6,239  64 


Saskatoon:  Purchase  of  Land  lor  Public  Buildings. 

Clinkskill,  Jas.:  purchase  price  of  4  lots  on  Spadina  Ave   47,500  00 

Legal  services,  Borland,  Mclntyre  &  Borland,  Saskatoon   84  78 


Total,  carried  to  page  V— 5  ,   47,584  78 


Weyburn  Public  Building. 

King's  Printer  $47.68;  advertising  $305.37   353  05 


Calgary  Immigration  Building. 

King's  Printer  $54.34:  advertising  $154.44    208  78 


Calgary  New  Post  Office. 

Travel  of  resident  clerk  of  works,  W.  T.  MoU&rd    41  80 

King's  Printer   6  95 


Total,  carried  to  page  V— 5.    48  75 


Calgary:  Rating  Station  for  Geodetic  Survey. 

Calgary  City:  2-in.  gal  v. -iron  pipe,  302  ft.  at  20-24c;  cocks,  &c.,  $22.37;  labour  $61.15;  super- 
intendence $6. 10   150  75 

Calgarv  Iron  Works,  making  current  meter  rating  car   136  75 

Gorman,  Clanccy  &  Grindley:  steel  bars,  12,602  lbs  at  3"2c;  iron  rails,  2,987  lbs  at  $65  per  ton; 

sundry  $28.50;  freight  $121.25;  storage,  &c,  $12   662  19 

Johnson  Storage  &  Cartage  Co.,  cartage   48  00 

Jones,  Blackshire  &  Lyttle:  contract  for  building  complete  $2,590;  cement,  182|  bbls.  at  $3.50; 

extra,  excavation,  &c,  $154;  grading  $66.25;  sundry  $58.75   3,506  90 

O'Gara,  J.  J.:  \\  p. c.  comm.  on  accounts,  Calgary  City  §150.75,  Jones,  Blackshire  &  Lyttle, 
$2,590  +  $154  +  $66.25  +  $58.75  ;  plans  of  alterations  and  superintendence  of  McGrath's 
contract  $50   95  28 

Small  payments:  electric  magnet  $15;  dry  cells,  wire,  &c,  $18.70;  hardware,  &c,  $15.90   49  60 


Total,  carried  to  page  V— 5   4,649  47 


Caiurose  Public  Building. 

Purchase  price  of  site,  A.  L.  Langman    8,000  00 

Legal  services.  Burgess  &  McKay,  Camrose   45  50 


Total,  carried  to  page  V— 5   8,045  50 


Edmonton  Drill  Hall. 

Kimpe,  M.:  survey  of  site,  plans,  &c     75  00 


Edmonton  Public  Building. 

Berlin  Interior  Hardwood  Co.,  Ltd  ($2,565) — 

Detailed  in  1910-11,  V— 65   1,170  00 

Partitions  and  pigeon  holes  $1,080;  3  special  cases  $275;  2  doors,  &c,  $40   1,395  00 

Otis-Fensom  Elev.  Co.:  on  account  contract  for  mail  hoist  $520;  extending  rise  of  freight  elev- 

'  ator  $150   670  00 


Carried  forward .    323,500  00 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 65 

SESSIONAL  PAPER  No.  1 


Edmonton  Public  Building — Concluded.  $  cts. 

Brought  forward   3,235  00 

Clerk  of  works,  R.  J.  Manson:  services,  Mar. -Feb.,  311  d.  at  $5   1,555  00 

Blowey-Heury  Co.:  desks,  $34,  $40.50,  $43.05;  wardrobes,  $21.60,  $19,  $18;  table,  chairs,  &c, 

$70.45.   253  20 

Bradburn  Stationery  Co.:  desk    45  00 

Burnham-Frith  Filectric  Co.:  installing  8  2-lt  and  4  3-lt  fixtures  with  holophane  shades  $140; 
installing  12  lights  $30;  25  watt  lamps,  49  at  90c;  3  portables  $16.25;  sundry  labour  and 

materials  $100.56   330  91 

Dunlop,  J.:  plastered  partition  around  freight  elevator  $146;  building  pigeon  holes,  shelving, 
counter,  &c,  for  rural  mail  equipment  $189.93;  building  store  room  $146.50;  erecting 

fittings  and  building  fireproof  partition  $395;  sundry  alterations  $58.70   936  13 

Last,  W. :  erecting  2  storm  porches  $374.85;  counter  and  shelving  $44.72   419  57 

Office  Specialty  M'f'g  Co.:  p.o.  keys,  196  at  25c;  express  45c   49  45 

Rulienstein  Bros.:  8  brass  engraved  plates  $51.50;  express  $2   53  50 

Small  payments:  moving  safe  $30;  freight  $12.96;  clock  $12.50;  painting  $12;  stool  $9.50; 

sundry  $44.09   121  05 


Total,  carried  to  page  V— 5   6,998  81 


Edmonton  Public  Building:  To  Pay  Local  Improvements,  &c. 

Edmonton  City:  local  improvements  taxes:  post  office  site  $3,264.07;  lands  office  site  $462.96. .       3,727  03 


LiCthbridge  Custom  House  and  Dominion  Lands  Office  :  New  Heating, 

Plumbing,  &e. 


McDiarmid.  J.  Co.,  Ltd.  ($958.36)— 

Detailed  in  1910-11,  V— 66     477  50 

Putting  on  outside  doors  $100;  installing  extra  basin  $76.70;  soil  pipe,  70  ft.  at  $1  ; 

moving  safes  $50  ;  sundry  alterations  $140.45  ;  supervision  $43.71   480  86 

Me  Arthur  <fe  Whiddington,  architects  :  preparing  plans,  &c,  for  alterations,  3|  p.c.  of 

$4,250  ;  sundry  services,  S8  h.  at  $2.50  ;  letters,  10  at  $1 ;  short  paid,  50c   388  87 

Rolfron,  F.  B.,  architect :  professional  services,  2  p.c  of  $10,300.93    206  02 

Stubbs,  Thos.:  unpacking  and  placing  shelving,  Dec,  1910,  $23.95  ;  putting  new  shelves  in 

vault  $64.45   88  40 

Small  payments  :  putting  up  flag  pole  $32.12;  engraved  plates,  &c,  $26.35  ;  sundry,  $16.60.  75  07 


Total,  carried  to  page  V — 5     1,716  72 


l<ethbridge  Public  Building. 

Vibert  P.  H.:  

Purchase  price  of  site  $30,000 ;  less  $20,000  paid  in  1910-11,  V— 66   10,000  00 

Refund  of  taxes  $2.67  ;  5  p.c  interest  on  delayed  payments,  $20,000,  52  d.;  $10,000, 113  d.  299  92 

King's  Printer       2  35 


Total,  cairied  to  page  V- 5   10,302  27 

Strathcona  Armoury. 

Brown  Construction  Co.:  est.  4  to  Apr.  30,  1912,  on  $33,668  contract,  $20,910;  less  $6,070 

paid  in  1912-3,  and  $2,100  drawback   12,740  00 

Clerk  of  works,  Wm.  Dietz  :  services,  Aug. -Mar.,  207  d.  at  $5  ,   1,035  00 

King's  Printer  $79 . 18  ;  advertising  $306 .56   3S5  74 


Total,  carried  to  pageV—5   14.160  74 

Strathcona  Public  Building. 

Pigott,  M.  A.  &  Son  :  est.  8  to  Mar.  31,  1912,  on  $47,894  contract,  and  $103.50  extra  work, 

$43,370 ;  less  $1,030  paid  in  1912-3,  and  $4,340  drawback   38,000  00 

Conxion,  W.  G.:  services  as  clerk  of  works,  Nov.  19,  1910-Nov.  22,  1911,315  d.  at  $5; 

express  30c   1,575  30 

MacHardy,  D.  F.:  services  as  clerk  of  works,  Nov.-Feb.,  83  d.  afc  $5   415  00 


39,990  30 

Less  amount  retained  from  security  deposit  of  W.  Garson  to  make  good  the  increase  in  cost  of 

building,  caused  by  transfer  of  contract  to  Pigott  &  Son   919  00 

Total,  carried  to  page  V— 5    39,071  30 
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Vegreville  Public  Building.  $  cts. 

Purchase  price  of  site,  A.  L.  Horton       4,800  00 

Cote,  J.  L.,  D.L.S.,  surveys  and  plans   65  00 

Legal  services,  W.  M.  Corbett,  Fort  Saskatchewan       25  00 


Total,  carried  to  page  V— 5     4,890  00 


Wetaskiwin  Public  Building. 

Brown  Construction  Co..  est.  3  to  Apr.  31,  1912,  on  $25,650  contract,  $13,370  ;  less  $2,940 

paid  in  1912-3,  and  $1,340  drawback   9,090  00 

Knight,  J.  H.,  services  as  superintending  architect,  2  p.c.  of  estimate  one   105  29 

Gait  Engineering  Co.,  surveys,  plan3,  &c     50  00 

Travel  of  clerk  of  works,  R.  J.  Manson     4  90 

King's  Printer  $45.20  ;  advertising  $311.64   356  84 


Total,  carried  to  page  V— 5   9,607  03 


Dominion  Buildings,  Sask.  and  Alta.:  Repairs,  Renewals,  Sec. 

Detailed  with  Dominion  Buildings,  Maintenance  (Page  V — 173)       8,824  31 


Chilli  track  Public  Building. 

Hunt,  Edward  :  est.  2  to  Apr.  30,  1912,  on  $41,375  contract,  $4,700  ;  less  $2,860  paid  in  1912-3, 

and  $470  drawback   1,370  00 

Clerk  of  works,  J.  C.  Robertson,  Feb.  20-Mar.  31,  35  d.  at  $5   175  00 

Calbrick,  S.:  moving  post  office  and  building  platform    345  00 

Legal  services,  J.  D.  Kennedy,  New  Westminster   47  60 

King's  Printer  $S4 . 93  ;  advertising  $330 .35     415  28 


Total,  carried  to  page  V— 5     2,352  88 


Cranbrook  Public  Building. 

McCallum,  J.  G.  &  M.:  est.  6  to  Mar.  31  on  $43,833  contract  for  building  and  $4,709  contracb 

for  annex,  $38,490  ;  less  $3,850  drawback  and  $10,710  paid  in  1912-3   23,930  00 

Clerk  of  works,  M.  McEachran  :  services,  Aug.  22-Feb.  28,  165  d.  at  $5   825  00 

Trj^'el  of  resident  clerk  of  works,  Wm.  Henderson  ,   43  90 

King's  Printer  $2.60  ;  advertising  $204    206  60 


Total,  carried  to  page  V— 5   25,005  50 


Ferule  Diili  Hull, 

King's  Printer  $77 . 23 ;  advertising,  $161 .65    238  88 


Fernie  Public  Building. 

McCallum,  J.  G.  &  M.:  detailed  in  1910-11,  V-69     2,698  06 

Crow's  Nest  Trading  Co.:  awnings,  5  at  $10  ;  cloth  for  shades,  95  yd.  at  $2  ;  metal  rollers,  6 

at  $12.07i  25  at  $7.20  ;  brackets,  &c,  $43.90,  making,  $32.75,  hanging,  $16.15   5S5  25 

Duthie  Co.:  6  door  pulls,  $36  ;  3  mortise  locks,  $21.15  ;  latches,  &c,  $12.05    69  20 

Kerr,  R.  A.:   making   roadway,    $200  ;  making  lawn,  $100  ;  cutting  wall,  excavating,  &c, 

$200;    painting,   &c,   $90;  sundry  minor  alterations,  $88.25   678  25 

Letcher,  T.:  moving  safe,  $30  ;  moving  furniture,  $15  .    45  00 

Office  Specialty  Mfg.  Co.:  typewriterde.sk,  $45;  4  chairs,  $40;  2  bases,  2  tops  and  9  sec- 
tions, $144.25  ;  freight,  $33.23  ,   262  48 

Travel  of  resident  clerk  of  works,  Wm.  Henderson   68  49 

Outlay  of  clerk  of  works,  T.  A.  Hastings   9  33 


Total,  carried  to  page  V — 5     4,416  06 


Grand  Forks  Public  Building. 

Lequime,  B.:  est.  3  to  Apr.  30,  1912  on  $43,202  contract,  $20,190 ;  less  $5,500  paid  iu  1912-3 

and  $2,020  drawback   12,670  00 

Clerk  of  works,  G.  D.  Clark  :  services,  Aug. -Mar.,  135  d.  at  $5    675  00 

Travel  of  resident  clerk  of  works,  Wm.  Henderson   43  45 

King's  Printer,  90c;  advertising,  $209.20    210  10 


Total,  carried  to  page  V— 5   13,598  55 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 67 

SESSIONAL  PAPER  No.  1 


Nanaimo  Public  Building,  $  cts. 

Henderson,  Alex.  (814,255.97)— 

Contract  for  addition  complete,  $23,441  ;  sub-cellar  and  stairs,  $51*4.97  ;  less  $11,280  paid 

in  1910-11  V-70   12,755  97 

On  account  $5,260  contract  for  erection  of  clock  tower   1,500  00 

Brown,  Jos.  M . :  keys  for  p.  o.  boxes,  $46  ;  repairs,  $2   48  00 

Forrester,  Alex.:  services  as  supervising  architect,  2  per  cent  of  expenditure   504  79 

Good,  J.  H.  &  Co.:  desks,  2  at  $70,  1  at  $45  ;  bookcase,  $00  ;  filing  cabinet  and  chart  case, 

$65;  cork  linoleum,  128  sq.  yd.  at  $1.10;  carpet,  38  yd.  at  $1.50  ;  sundry  $215.10   722  90 

Henderson,  Alex.:  fitting  up  lavatory,  &c,  $335  ;  substituting  hardwood  floor  for  pine,  $270  ; 

removing  testing  room  and  rebuilding,  $120  ;  papering  and  painting,  $124.47  ;  sundry 

repairs  and  alterations,  $378.40   1(227  87 

Hinton  Elec.  Co.,  installing  Slights,  $30;  Ross,  A.,  truck,  $60,   freight,  $8.79    98  79 

Nanaimo  Gas  &  Power  Co.,  putting  in  gas  piping,  &c   195  00 

Office  Specialty  Mfg.  Co.:  bag  racks,  2  at  $35,  1  at  $42.50  ;  freight,  $12.47   124  97 

Travel  of  resident  clerks  of  works  :  Wm.  Henderson,  $19  .50  ;  J.  G.  Brown,  $6.40    25  90 

King's  Printer     16  04 

Transferred  from  Stock  in  King's  Warehouse,  Toronto  :  filing  case  $20  ;  2  sotting  cases  $56.50  76  50 


Total,  carried  to  page  V-  6  ,   17,296  73 


Nelson  Public  Building, 

Burns,  John  &  Son: — 

Contract  for  addition  complete   9,300  00 

Extra  work  :  excavating,  $410;  cement  floor  in  cellar,  $265;  counter,  $200  ;  hoist,  $150; 

extra  doors,  partitions,  &c,  $1.089   2  114  00 

Clerk  of  works :  Apr.  18-Dec.  9,  E.  Ferguson,  202  d.  at  $6  ;  Dec.  10-Feb.  28,  F.  Fletcher,  68 

d.  at  $6   1,620  00 

Burns,  J.  &  Son  :  plumbing,  $63.48  ;  carpentry,  $13.63   77  11 

Rul>enstein  Bros.:   p.o.  box  fronts,  168,  $250.24,  82  at  $1.85  ;  drawers,  41  at  $2.50  ;  6  brass 

grills,  $138;  plates,  &c,  $35.50  ;  freight,  &c,  $44.15   722  09 

Travel  of  resident  clerk  of  works,  Wm.  Henderson   68  50 

King's  Printer,  $11.45  ;  advertising,  $55.95   67  40 


Total,  carried  to  page  V— 6   13,969  10 


New  Westminster  Public  Building, 

Pope,  Wm.,  on  account  alterations   1  200  00 

Travel  of  resident  clerk  of  works,  Wm.  Henderson   '   4  51 


Total,  carried  to  page  V — 6     1,204  51 


Prince  Rupert  Public  Building. 

Black,  H.  C:  making  survey,  $31.50;  plans,  &c,  $15   46  50 

Rubenstein  Bros.:  p.  o.  boxes,  120  at  $1.85  ;  drawer  .  fronts,  90  at  $2.50,  15  at  $4  ;  label 

holders,  $6.75 ;  freight,  &c,  $33.80    547  55 


Total,  carried  to  page  V— 6   ,   594  05 


Prince  Rupert  Quarantine  Station. 

Anderson  &  McKinnon  ($15,256.50)— 

Contract  for  hospital,  complete,  $18,750;   changes  in  plumbing,  $465;  less  $6,800  paid  in 

_  .A?101,1'  y_70  -.   12,415  00 

Building  drain  and  pipe  line     1,462  50 

Grading  and  building  cement  walk   1,168  00 

Completing  extension  to  sewer   211  00 

Clerk  of  works,  P.  Lorenzen  :  services,  Apr.-Mar.,  312  d.  at  $6   1  872  00 

Calwell,  H.,  freight  $1.60,  carting  $1.25  ;  Davis,  F.  M.,  carting,  $7   9  85 

Kaien  Hardware  Co. :  locks,  1  at  $5,  2  at  $8.50 ;  inside  sets,  32  at  $22.50  per  doz. ;  hardware 

a   .850.20.  ..,   132  20 

Smith  &  Champion  :  chairs,  24  at  $3.40 ;  tables,  12  at  $3.70 ;  mattresses,  12  at  $12.25    273  00 

Travel  of  resident  clerk  of  works,  Wm.  Henderson    42  05 


Total,  carried  to  page  V— 6   17,585  60 
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Quesnel  Public  Building :  Addition.  $  cts. 

Tatchell,  B.:  making  telephone  booths,  shelving,  &c,  §35;  making  battery  room,  §30;  sundry 

repairs,  &c,  §41.50    106  50 


Revelstoke  Public  Building. 

Office  Specialty  Mfg.  Co.:  vertical  cabinets,  2  at  §32.75 ;  base,  top  and  2  sections,  §60.05 ; 

sundry,  S73.85   199  40 

Wilkie,  O.  B.  N.:  services  as  surveyor,  7  d.  at  §20  ;  travel,  &c,  §63.95   203  95 

Travel  of  resident  clerk  of  works,  Wm.  Henderson   20  35 

King's  Printer,  §39.15;  advertising,  §192.60     231  75 


Total,  carried  to  page  V— 6       655-45 


Vancouver  Drill  Hall:  To  pay  Viau  &  Lacliance,  balance  due  on  contract 
and  extra  work  for  tlie  erection  of  this  building  in  1900-01. 

Lachance,  L.  B.,  for  Viau  &  Lachance  (§1,448.38) — 

Fuel  room  in  basement,  §125;  cutting  and  lining  9  man  holes  in  foundation  walls,  &c, 

§103.50   228  50 

Oak  frames  for  two  outer  doors,  so  that  doors  open  outside   172  08 

Five  windows  in  basement,  §257  ;  2  new  windows  in  hall,  first  floor,  §60   317  00 

Wainscotting  stairway,  &c,  §101 ;  slate  in  lavatory,  §40   141  00 

Iron  straps  to  tie  battlement  stone  work  to  main  drill  hall,  550  lbs.  at  9c,  3,500  at  6c   259  50 

Iron  piping  to  make  drains  conform  to  city  bylaws   157  50 

Oak  extension  ladder,  §75  ;  2  stepladders,  §25   100  00 

Plank  fitted  in  trusses,  2,160  ft.  at  3c;  sundry,  §8   72  80 


Total,  carried  to  page  V— 6   1,448  38 


Vancouver  Examining  Warehouse. 

McDiarmid,  J.  Co.:  est.  6  to  May  1,  1912,  on  §324,436  contract,  §103,120;  less  §43,960  paid 

in  1912-3,  and  §10,310  drawback   48,850  00 

Clerk  of  works,  Jas.  Stables:  services,  Oct. -Feb.,  5  m.  at §180   900  00 

Advertising   258  20 


Total,  carried  to  page  V— 6   50,008  20 


Vancouver  Old  Post  Office  Building:  Alterations,  Fittings,  &c. 

C.  F.  Perry's  work  at  Assay  Office. 

Labour  (§12,308.58)— 

Foreman,  R.  Atkins,  Apr. -Aug.,  534i  h.  at  78|c     420  94 

Steamfitters,  583  h.  at  78fc,  550  at  52Jc,  56  at  42c;  slater,  44  h.  at  78§c   S06  06 

Bricklayers,  l,143i  h.  at  78fc,  186A  at  63c,  254^  at  52^c;  masons,  556  h.  at  78|c   1,589  50 

Boilermakers,  110"h.  at  78^c;  helper,  13  h.  at  63c;  tinsmiths,  blh  h.  at  78|c   137  73 

Painters,  208  h.  at  78^c,  1,184  at  63c;  carpenters,  6,820|  h.  at  63c      5,206  65 

Plasterers,  1,027  h.  at  78|c;  lathers,  316  h.  at  78|c;  tenders,  l,124i  h.  at  52£c   1,648  01 

Stonecutters,  462  h.  at  783c ;  ironworkers,  346  h.  at  78fc   636  35 

Tile  setters,  150  h.  at  78|c;  helpers,  189  h.  at  52ic;  labourers,  3,919  h.  at  42c   1,863  34 

Accounts  ($14,609  61)— 

Anglo-American  Lumber  Co.:  shiplap,  3,300 ft.  at  S16,  5,960  at  §16.50,  15,274  at  $17, 

6,260  at  §17.50,  4,000  at  §19  ;  deal,  393  1.  ft.  at  14c  ;  oak,  1,111  ft.  at  14c,  3,314  6  at 

15c,  480  at  20c,  68  at  45c  ;  oak  moulding,  1,700  1.  ft.  at  6c  ;  sundry  lumber,  §107.28  ; 

doors,  6  at  $20,  2  oak  at  $25;  window  frames,  6  at  §15;  oak  circle  head  frame,  $65; 

2  side  lights  §30;  sundry  windows  and  doors  $54.65  ;  delivery  $25.30  :   2,074  97 

Austin  &  Hurst :  cast  iron  stair  posts  and  rails,  risers  &c,  §96.95  :  guards  &c.  $50.99. . .  147  94 

B.C.  Plate  Glass  &  Importing  Co.:  plate  glass,  4  lights  89  x  61,  §119.04,  2  lights  74  x 

69,  §55.26;  sundry  glass,  181  •  8  sq.  ft.  at  40c   247  03 

Burke  &  Wood,  cartage  §185.75;  Menzies,  J.  M.,  rent  of  jack  screws,  20  d.,  §68    253  75 

Champion  &  White:  cement,  471  loads,  §353.60 ;  sand,  104  loads  at  $1.25,    42  at  §2.25; 

gravel,  52  loads,  §117;  screened  rock,  40  loads  at  §2.75;  blocks,  2,700  at  20c;  sundry 

§52 . 35 ;  drayage  §49   1, 446  45 

Flett,  J.  A.,  Ltd.:  fence  wire,  530  sq.  ft.  at  5c;  galv.  wire,  320  lb.  at  5c;  nails  §68.30; 

sundry  hardware  §215.35   326  15 

Gillies  Supply  Co.:  cement,  §60.25,  brick,  §21.75,  cartage  $3.25  ..    85  25 

Imperial  Varnish  &  Color  Co.:  raw  linseed  oil,  44  gal.  at  §1.18;  white  lead,  500  lb.  at 

7  1c;  paint,  &c,  §69  50   156  92 

Keast  &  Allan  ;  sandstone  sills,  38  ft.  at  §2  ;  granite  steps,  38  ft.  at  S2 ;  covering  opening, 

52  ft.  at  §1.80;  sundry  §50.50    296  10 


Carried  forward    17,343  14 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 69 

SESSIONAL  PAPER  No.  1 


Vancouver  Old  Post  Office  Building:  Alterations,  Fittings,  ice— Continued.  $  cts. 

Brought  forw  ard   17,343  14 

C.  F.  Perry's  work  at  Assay  Office—  Concluded. 

Accounts — Concluded. 

McDonald  &  Perry :  radiation,  608  sq .  ft.  at  40c,  102  at  45c;  felt  covering,  $42.71; 

installing  gas  $98.43;  sundry  pipe,  valves  &c.  S2S4.60;  cartage  $14.25   729  09 

Morrison,  D.  R:  wall  tile,  540  ft.  at  40c;  floor  tile,  180  ft.  at 35c;  sundry  $47   326  00 

O'Neil,  Wm.  N.  &  Co.:  interior  grill,  oxidized  brass  finish,  $1,500;  exterior  grill  screen 

with  pair  of  doors  $400 ;  mosaic  floor  tile  $697  ;  marble  of  American  pavonazza  for 

paneb,  base  and  cap,  counter  front  and  top.  dadoes  to  partitions,  set  in  place  $650; 

glass  $345.92;  Perfection  reinforcing  wire,  1,715  ft.,  $77.18;   painted  lath,  210  yd. 

$47.25;  sundry  $41.80   3,759  15 

Ross  &  Howard  Iron  Works:   beams,  angle  plates  &c,  25,507  lb.  iron  at  4c  ;  bolts  &c. 

$6 . 68 ;  cartage  $33 . 75   1,060  71 

Snyder,  G.  W.:  brick,  132  M.  at  $13.50;  cement,  150  brl.  at  $2.70;  gravel.  50  yd.  at 

$2.50;  sand,  95  yd.,  $142;  lime,  20  brl.  at  $1.50   2,484  00 

Tacey,  J.  R.:  wired  glass,  98  sq.  ft.  at  40c;  ;ron  $12.08;  sundry  $4.05   55  33 

Wartman,  J.:  fibre,  28  tons  at  $15  ;  sand,  112  yd.  at  $1.25;  lime,  90  brl.  at  $1.35 ;  finish- 
ing plaster,  6  tons  at  $20;  metallic  laths,  400  at  22c;  plaster  of  Paris,  26  lb.  at  $3.25; 

sundry  $69.40;  cartage  $65.   1,108  40 

Small  payments :  oak  $16.92,   smithwork  $15 . 35,  use  of  sand-papering  machine  $13.60, 

sundry  $6.50   52  37 

Contractor's  profit  on  accounts  for  Assay  office,  15%  of  $14,609.61   2,191  44 

C.  F.  Perry's  Work  at  Old  Post  Office. 

Labour  ($10,561.89)— 

Foreman,  Robt.  Atkins,  May- Aug.,  528  h.  at  78fc   415  80 

Plasterers,  1,086  h.  at  78^c  ;  helpers,  620  h.  at  52|c  ;  lathers,  125  h.  at  78^c   1,279  17 

Painters,  542  h.  at  78Jc,  2,184  at  63c  ;  tinsmiths,  254£  h.  at  78^c,  20  at  52hc   2,013  53 

^t.  amfitters,  1,271  h.   at  783c,  1,696  at  52£c,  106  at  42c;    carpenters,  4,847i  h.  at 

63c   4,989  92 

M  ason,  348  h.  at  78Je,  helper,  179  h.  at  52ic  ;  stonecutter,  11  h.  at  78§c.   376  68 

Tile  setters,  223  h.  at  78i'e,  helpers,  219  h.  "at  52^ c  ;  iron  workers,  424  h.  at  78$c   624  48 

Boilermakers,  63  h.  at  78^c;  mortar  mixer,  200  h.  at  42c;  labourers,  1,735  h.  at  42c   862  31 

Accounts  ($6,36 1 .87)— 

Anglo-American  Lumber  Co.:  lumber,  4,834  ft.  at  $34,  2,367  at  $38,  1,267  at  $40,  850  at 

$42.50;  oak,  969  6  l.ft.  at  14c,  497  9  at  16c;  circle  frames,  $30;  doors  $91;  sashes 

$86.30  ;  sundry  lumber,  &c,  $388.14     1,151  93 

Austin  &  Hurst :  window  guards  &c,  2,091  lb.  iron  at  4c  ;  sundry  $6.45   '  90  09 

Bettschen  &  Higgins  :  oak,  420  ft.  at  13£c  ;  machining  $13.50   70  20 

B.C.  Plate  Glass  &  Importing  Co.,  glass  $101.64  ;  Burke  &  Wood,  cartage  $161 .25.  ...  262  89 

Flett,  J.  A. :  Rex  paper,  56  rolls  at  $1 . 75  ;  nails  $78 . 87  ;  lock  sets,  25  at  $2 . 25  ;  brushes 

$26  ;  9  Yale  catches  $25  ;  gal  v.  standards,  16  at  $1.25;  3001b.  lead  $25.50;  door 

check  $13.50;  sundry  hardware  $262.04     605  16 

Imperial  Varnish  &  Colour  Co.:  white  lead,  1,000  lb.  at  7^c  ;  brl.  raw  linseed  oil  $52.80  ; 

sundry  paint,  &c,  $111 .45   239  25 

McDonald  &  Perry  :  radiation,  241  ft.  at  38c,  646  at  40c,  138  at  41c,  56  at  42c,  132  at  43c, 

669  at  45c;  covering  felt  $39.68  ;  sundry  covering  $39.15  ;  valves  $64.45  ;  cement  $25  ; 

pipe,  &c.  $541.16   1,497  37 

Morri-on   &   Morrison:  tile,   680  ft.  at  40c,    340  ft.  at  35c;  cement  $21;  sundry 

?47.10    *  45910 

Perry,  C.  F.:  use  of  sand  paper  machine,  108  h.  at  40c  ;  sundry  $16.17   59  37 

Smith,  J.  Fyfe  :  flooring,  15,002  ft.  at  $82 ;  cartage  $15   1,245  16 

Tacey,  J.  R.:  iron,  903  lb.  at  8c ;  wired  glass,  38  sq.  ft.  at  28c,  98  at  40c;  sundry 

$35.56    157  64 

Wartman,  J.  W.:  fibre,  lOi  tons  at  $15  ;  metallic  lath,  328  yd.  at  22u  ;  sand,  51  yd.  at 

$1.25  ;  lime  $32.40  ;  sundry  $97.50   423  36 

Small  payments  :  whitewashing  basement  $35,  repairing  roof  $27.40,  cleaning  windows 

$14,  use  of  roadway  $12,  sundry  $14.90   103  30 

Contractor's  profit  on  accounts  for  Post  Office,  15%  of  $6,364.87   954  73 


Total   46,991  12 

Less  :  paid  in  1910-11,  V-71,  $9,121.67,  and  not  yet  paid  $369.45   9,491  12 


Paid  to  C.  F.  Perry  in  1911-12   37,500  00 

Generally. 

Granville  St.  P.O.  Association:  installing  electric  light  standards  on  Granville  St.,  76  ft. 

at  $2  .44   1S5  44 

Hinton  Electric  Co.:  wiring  for  light  outlets,  152  at  $6,  52  at  $0  ;  cord  pendants,  148  at 
$1;  flush  switches,  52  at  $2,  2-lt.  fixtures,  4  at  $20 ;  motor  circuit  $50  ;  main  feeder 
panel  $80;  10.  circuit  panel  $40;  8  circuit  panels,  2  at  $32;  exhaust  fan  $60;  12 
shades  $12;  4  spec,  brackets  and  wiring  $143.75;  labour,  145  h.  at  75c ;  wire,  290  ft. 
at  15c  ;  sundry  $165.63   2  -'71  62 


Carried  forward .    39,957  06 


V— 70 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Vaneonver  Old  Post  Office  Building  :  Alterations,  Fittings  6cc ,— Concluded.  $  cts. 

Brought  forward   39,957  06 

General!  y— Concluded . 

Hutchings  Furniture  Co.:  oak  counter  with  railings,  glass  and  grillwork  $1,050;  2  cup- 
hoards  §200 ;  desks,  2  at  $155.  1  at  §85,  3  at  $55,  1  at  $40 ;  tables,  4  at  $20,  1  at  $12 ; 
chairs,  2  at  $35,  8  at  $25,  3  at  $16.50,  1  at  $15,  2  at  $13.50,  6  at  $10,  6  at  $3  ;  book-case, 
2  sections,  $70  ;  cabinet  $35  ;  wardrobes,  4  at  $30  ;  mirrors,  4  at  $7.50  ;  carpet,  97  yd.  at 

$2 . 75,  240  at  $1 . 10 ;  sundry  $107  ■   3,283  25 

Office  Specialty  M'f'g  Co. :  desk  $46.50  ;  tilter  $14.25  ;  chairs  &c.  $19  25     80  00 

Peach,  J.  R.  &  Son  :  soil  pipe,  40  ft  of  6  in.  at  75c,  575  ft.  of  4  in.  at  40c,  300  ft.  of  2  in.  at 
25c  ;  2  in.  c.  i.  pipe,  60  ft.  at  30c,  215  at  25c  ;  lead  pipe,  400  ft.  at  10c  ;  galv.  pipe,  65  ft. 
at  35c,  403  at  15c,  265  at  12c,  577  at  10c  ;  lead,  2,131  lb.  at  10c ;  galv  elbows,  381  at 
20c;  solder,  26-1  lb.  at  35c  ;  gasoline  $25  ;  6  syphon  jet  closets  $150  ;  enamel  bath  $40 ; 
viroware  tank  $25;  basins,  13  at  $10;  basin  taps,  26  at  $2.10;  urinals,  2  at  $27.85; 
heater  $30;  range  boiler  and  stand  $31.50;  sink  $25;  lavatory,  $22.50;  stop  cocks,  60 
at  $1 ;  plumbers,  6,640  h.  at  50c  ;  helpers,  1,270  h.  at  25c;  labourers,  400  h.  at  29c; 

sundry  $655.53   6,059  53 

Perry,  C.  F. :  oak  counter  top  $29.90;  lumber  $38.99;  hardware  &c.  $77.86;  carpenters, 

painters  &c,  78J  h.  at  86^0,  56  at  SO^c,  45j  at  75c,  195  at  H45c,  109  at  60c     485  40 

Small  payments  :  paiuting  gates  $6,  rubber  mat  $4.80,  sundry  $15.60   26  40 

King's  Printer     10  70 

Total,  carried  to  page  V— 6   49,902  34 


Vancouver  Public  Building. 


Bishop,  Gaskell  Co. :  signs  $31.25  ;  lettering  $43  ;  lettering  including  material,  155  h.  at  $1 ; 

glazing  $39.75  ;  painting  &c.  $27.75   301  75 

C.P.R.  Co.,  freight  $53  ;  Earle,  E.  A.  &  Co.,  installing  ornamental  lighting,  156  ft.  at  $2.65         466  40 

Granville  St.  P.O.  Ass'n :  installing  electric  light  standards,  121  ft   .  295  24 

Hmton  Electric  Co. :  wiring  for  extra  telephones,  $56.t55,  $18.25;  wiring  to  connect  with 
municipal  service.  $50.72,  £50;  installing  3  lanterns  $180;  installing  lights,  &c.  in 
Customs  Parcel  Office  $128,  in  Long  Room  $83.15;  installing  electric  heater  in  vault, 
Mar.,  $23,  Apr.,  $35.50;  6  oak  cabinet  doors  &c.  for  panels  $35;  portables,  5  at  $5  ;  5 

special  brackets  $25  ;  electrician,  99J  h.  at  75c  ;  materials  &c.  $130.77    915  67 

Hutchings  Furniture  Co.:  desks,  2  at  $165,  1  at  $115,  1  at  $75,  1  at  $65,  2  at  $55,  5,  $220; 
tables,  1  at  $30,  2  at  $12,  4  at  $5 ;  chairs,  1  at  $25,  2  at  $15,  2  at  $11,  12  at  $4,  12  at  $3,  8 
at  $2.50  ;  stools  16,  $46  ;  wardrobes,  3  at  $25,  3  at  $24, 1  at  $22. 50  ;  davenports,  $150,  $50  ; 
mantel  bed,  mattress  and  bedding  $74;  screens  and  curtains  $1S0;  carpet,  360  yd.  cork 
at  $1.40.  75  yd.   Brussells  at  $1.50,  34i  yd.  Wilton  at  $2.75;  carpet  squares  $60, 

$31 .50  :  repairing  old  desks  &c.  $56.50  ;  sundry  furniture  $89.20   2,788  10 

Office  Specialty  M'f'g  Co.:  wardrobes,  4at$27.60;  chairs,  4  at  $30,  4  at  $27,  1  at  $9,  3  at 
$6.50;  desks,  $140,  $50;  table  $26.45;  steel  cases,  $1)0,  $95,  $150,  $3,249;  addition  to 
steel  case  $172  ;  4  steel  cabinets  $174 . 80  ;  3  final  sorting  cases  $150  ;  3  sections  and  top 

$49.75  ;  sundry  $29.90  ;  freight  &c.  $78.37   4,822  17 

Otis-Fensom  Elevator  Co.:  set  ball  bearings  $35  ;  repairing  &c.  $124.40   159  40 

Perry,  C.  F.:  lumber,  3,835  ft.  at  $39.10 ;  2  desks  $100 ;  locks,  latches,  fee.  $94.15  ;  brass,  210 
lbs.  at  38|c;  17  doors,  $73.01  ;  6  door  checks,  $53.77  ;  3  ft.  wire,  16  yds.  at  $2.30 ;  sundry 
hardware,  &c,  $585.83  ;  carpenters,  painters,  &c,  702  h.  at  75c,  3,095  at  60c;  less  $110 

paid  in  1910-11,  V-71   3,447  88 

Rubenstein  Bros.  :  brass  grill,  $48.50  ;  engraved  plate,  $7  ;  express,  $4.75   60  25 

Sinfield,  J.,  on  account  cabinets,  &c     550  00 

Standard  Furniture  Co.:  cork  carpet,  73  ft.  at  $1 ;  stools,  18  at  $1   91  00 

Small  payments:  repairs  to  plumbing,  $27.50;    hardware,  $15.03;  carting,  $10;  sundry, 

$9.40     61  93 

King's  Printer,  $2.11 ;  advertising,  $13.30   15  41 


Total,  carried  to  page  V— 6   13,975  20 


Vancouver  North  Public  Building. 

McEwen,  John  :  wire  mesh,  501  sq.  ft.  at  20c;  sundry  hardware,  $43.36;  lumber,  1,024  ft. 
at  $45,  sundry,  $70.40;  carpenters,  486  h.  at  75c,  81  at  60c,  490  at  53|c;  painting,  &c, 
$87.95  ;  electric  fixtures,  $52.40  ;  electrician,  $9;  cartage,  $9.25   1,092  04 

McMillan,  J.  A.:  p.  o.  boxes,   219  at  $2.50,  24  at  $3";  drawers,  5  at  $5;  safe,  $100;  2 

wickets,  $70  ;  baskets,  $33.50  ;  tungsten  lamps,  $12.90;  table,  $3   863  90 

Rubenstein  Bros.:  receivers,  3  at  $6,  1  at  $6.50  ;  case,  40c;  express,  $2   26  90 


Total,  carried  to  page  V— 6 


1,982  84 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 71 

SESSIONAL  PAPER  No.  1 


Vernon  Public  Building.  $  eta. 

Cryderman,  W.  A.:  est.  9  to  Mar.  31,  1912,  on  $29,950  contract,  and  $2,839  extra  work, 

$32,730  ;  less  $3,280  drawback  and  $15,790  paid  in  1910-11,  V-72   13,600  00 

Colbert  Plumbing  &  Heating  Co.:  est.  1  to  Mar.  30,  1912,  on  $2,135  contract  for  hot  water 

heating  system,  $1,660  ;  less  $170  drawback   1,490  00 

Empire  Electric  Co.:  est.  1  to  Mar.  22,  1912,  on  $1,893  contract  for  electric  wiring,  $1,410; 

less  $140  drawback. .. .      1,270  00 

Clerk  of  works,  F.  B.  Cossett :  Apr.  1-Nov.  18,  194  d.  at  $5.50  ;  stamps,  $1.25   1,068  25 

Clerk  of  works,  J.  F.  Moffat :  Nov.  18-Mar.  31,  113  d.  at  $5.50   621  50 

Knight  &  Co.,  storage,  $19.20;  Neil  &  Cryderman,  coal,  $17.30   36  50 

Office  Specialty  M'f'g  Co.:  key  boxes,  405  at  $1.80,  108  at  $2.25;  drawers,  58  at  $2.75,  25 

at  $5  ;  freight,  $118.35  ;  bag  rack,  $100   1,474  85 

Rubenstein  Bros.:  7  brass  grills,  $165  ;  6  engraved  plates,  $27  ;  receivers,  2  at  $6,  1  at  $22.50  ; 

express,  &c,  $16.95    243  45 

Travel  of  resident  clerk  of  works,  Wm.  Henderson   25  49 

Advertising   11  40 


Total,  carried  to  page  V— 6   19,901  44 


Victoria  Public  Building. 


BoUen,  J.  W. :  alterations  to  basement,  $815;  fitting  up  parcel  delivery  office,  $73.65  ;  cutting 

doorway,  $46.65  ;  minor  repairs,  &c,  $40.96   976  26 

Cookson,  C.  M.,  plumbing,  $51.50;  VVaites,  G.  F.,  repairing  p.  o.  boxes,  &c,  $83.65   135  15 

Ilinton  Electric  Co.:  10  h.  p.  100  volt  'C  &  H'  rheostat,  $225  ;  rewinding  armature,  customs 
elevator,  $77.35  ;  repairing  elevators  and  stamping  machine,  $633.27  ;  wiring  and  instal- 
ling lights,  &c,  $596.82   1,532  44 

Mellor,   Frank :  painting  walls  and  ceilings,  varnishing  woodwork,  bronzing  radiators  in 

corridors,  Long  Room,  janitor's  quarters,  &c,  $1,713.78;  sundry,  $12.80   1,726  58 

Parfitt  Bros.:  building  incinerator  in  basement,  $298;  enclosing  elevator  shaft,  making 
partitions,  putting  in  dormer  window,  cutting  doorway,  &c,  carpenters,  158  h,  at  65c, 
388  at  62£c,  painters,  107£  h.  at  60c,  coppersmith,  56  h.  at  75c,  lumber,  1,320  ft.  at 
$40,  copper,  97  lb3.  at  30c,  sundry  materials  and  labour,  $291.89    1,123  49 

WViler  Bros.:  moving  screen  and  changing  wickets,  $250;  alterations  in  Dep'y  P.  M's. 
office,  $215;  alterations  in  money  order  office,  $180;  making  pigeon  holes,  $172.40; 
fitting  up  vault,  $165;  installing  glass  frame,  sliding  doors,  &c,  $115;  glass  counter 
top,  $75.25;  enclosing  part  of  post  office,  $61 ;  repairing  floors,  $45.20;  sorting  case,  $45; 
sundry  alterations,  &c,  $83.15     1,407  00 

Wood,  J.  C.  &  Son  :  breaking  up  sidewalk  and  relaying,  $2,316  ;  clearing  drain  pipes,  $40   2,356  00 

Small  payments:  6  flags,  $20.40  ;  linoleum,  $19 ;  sundry  repairs,  $109.84   149  24 


Total,  carried  to  page  V— 6  ,   9,406  16 


Williams  Head  Quarantine  Station. 


Colbert  Plumbing  &  Heating  Co.:  detailed  in  1910-11,  V-72   799  42 

Work  on  water  pipes,  211  h.  at  $1                                                                          ....  211  00 

Braden,  J.  T.:  supplying  and  fitting  bath,  basin  and  closet   218  95 

Hammond,  J.:  taking  out  old  window  frame,  enlarging  opening,  repairing  roof,  &c   63  45 

Mi  lrose  Co.,  painting,  papering,  &c,  at  Dr.  Hunter's  residence   273  00 

Wiggins,  W.  F.:  painting  smokestacks  and  flag  poles   35  00 


Total,  carried  to  page  V— 6     1,600  82 


Dominion  Buildings,  British  Columbia :  Repairs,  Renewals.  &c. 

Detailed  with  Dominion  Buildings  Maintenance  (Page  V— 173)       8,042  91 


Construction  or  Immigration  Buildings. 

Emerson,  Man.,  Immigration  Hall  ($3,893.60)— 

Angus,  J.:  purchase  price  of  lots  4  and  5,  block  70,  to  be  used  for  site   400  00 

Rott,  H.  H.  &  Son. :  8  iron  beds  and  springs  $80  ;  4  benches  $9  ;  24  chairs  $18 ;  cupboard 

$18  ;  2  tables  $10. .  r    135  00 

Smith  &  Tolton  :  erection  of  immigration  hall,  as  per  tender,  $2,993  ;  coal  house  $84  ; 

walks  $80;  well  and  pump  $50;  sundry  $25   3,232  00 

Whitman,  Chas.:  cooking  range  $55  ;  2  coal  heaters  $66  ;  sundry  $8.60   'l29  6'J 

Gravelbourg,  Sask.,  Immigration  Hall  ($4,548.90)— 

Bellamy  Furniture  Co.:  8  iron  beds  and  springs  $50;  24 chairs  $14.40  ;  cupboard  $16.50; 

2  tables  $9      89  90 

Buchanan,  J.  H. :  cook  stove  $65 ;  heater  $21 ;  sundry  $7 . .  . . . .      . . . . . ! . . . . ..  ..  .. . . . .  93  00 


Carried  forward   4.079  50 


V— 72 
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Gravelbourg,  Sask.—  Concluded. 

Charlebois,  A.:  heater  $15  ;  freight  and  cartage  §1   16  00 

Isbister,  J.  B.:  erection  of  building,  as  per  tender   4,350  00 

Kerrobert,  Sask.,  Immigration  Hall  (§3,040.63)— 

Isbister  &  Pretty  :  2  coal  heaters  355  ;  cook  range  $60 ;  8  iron  beds  and  springs  §56 . 88  ; 
12  mattresses  §32.40;  20  pr.  blankets  §49.50  ;  24  chairs  §12.96;  2  tables  §9;  cup- 
board §17  ;  4  benches  §S  ;  9  pillows  §6.10  ;  sundry  hardware  §55  ;  freight  §26.79  .  388  63 

Long  &  Parsons  :  erection  of  building,  as  per  tender,  §2,480;  400  1.  ft.  fence  §172   2,652  00 

Moosejaw  Immigration  Building  (§1,057.64) — 

France,  H.  &  Co.:  putting  basement  under  hall  §937  ;  extra  work  §120.64   1,057  64 

Tisdale  Immigration  Hall  (§3,257.10)— 

Argall,  F.  A.:  8  beds  and  springs  S58;  24  chairs  §16  ;  2  tables  §10;  cartage  §1.50   85  50 

Peterson,  C.  F.:  range  §36;  2  heaters  §26.50;  sundry  §9.10   71  60 

Isbister,  J.  B.:  erection  of  hall  and  fence,  as  per  tender     3,100  00 

Castor,  Alta.,  Immigration  Hall  (§3,001.25)— 

Boyce,  H.  W.i  hanging  comfort  felt  in  hall,  175  yd.  at  5c   8  75 

Crown  Lumber  Co.:  3£  rolls  felt  f   17  50 

Isbister,  J.  B.:  construction  of  hall,  as  per  tender   2,975  00 

Edson,  Alta.,  Immigration  Hall  (§1,100.21)— 

Edson  Lumber  Yard  :  12  window  screens,  §6  ;  3  screen  doors  §10.50  ;  sundry  §7   23  50 

Jellis,  Wm.:  erection  of  building,  as  per  tender  §3,100;  extra  cost  of  fir  flooring  §60; 
well  $49;  coal  and  wood  shed  §170.95;  3  cupboards  §46.10;  extra  fencing  §24.30; 
changing  site  §60  ;  sundry  §126.36  ;  less  §2,500  paid  in  1910-11,  V— 75   1,136  71 

Entwhistle  Immigration  Hall  (§814.75)— 

Dann,  Morris  &  Morris  :  boring  well,  44  ft.  §181  ;  45  ft.  cribbing  §33.75    214  75 

Jellis,  Wm.:  erection  of  hall,  as  per  tender  §3,100,  less  §2,500  paid  in  1910-11,  V— 75   600  00 

Lethbridge  Immigration  Hall  (§197.59)— 

Rolfron,  F.  B.:  commission  for  supervisi->n  of  work,  2  p.c.  on  §4,793.98   95  88 

Standard  Plumbing  Co.:  fixing  water  pipes  in  basement  to  grade  back  and  drain  at  one 

point  §59 . 66  ;  cleaning  furnace,  covering  pipe  with  asbestos,  &c.  §42 .05   101  71 

Viking  Immigration  Hall  (§2,265) — 

Isbister,  J.  B. :  taking  down  Phillips  Immigration  Hall,  moving  material  to  Viking  and 

rebuilding   2,200  00 

Thompson,  T.  W.:  building  fuel  house   65  00 

Generally:  travel  of  clerks  of  works:  J.  E.  Cyr  §6.65;  R.  J.  Manson  §19;  W.  T.  Mol- 

lard,  §30.95   56  60 


Total  :   23,296  27 

Less,  charged  to  1912-13  ,   8,296  52 


Total,  carried  to  page  V— 6   14,999  75 


Experimental  Farms. 

Kentville,  N.  S. 

Maloney,  J.  :  6  in.  posts,  1,271  at  15c   190  65 

Nappa7i,  N.  S.  (91,017.43). 

Pav  lists  Sept.,  Nov.,  Feb.,  Mar.,  1912:  stone  masons,  22  d.  at  §3.50  ;  carpenters,  23  d.  at 

§2  ;  labourers,  71J  d.  $111.84   232  84 

Amherst  Foundry  Co.  Ltd.  :  spouting,  156  ft.  at  12c.  ;  3-in.  gutter,  250  ft.  at  6c.  ;  labour,  39 

h.  at  35c.  ;  sundry  §20.94     68  31 

Amherst  Trading  Co.,  Ltd.  :  200  rods  at  40c.  ;  13  ft.  gates,  4  at  §6.90  ;  sundry  §4.34   Ill  94 

Douglas  Co.,  Ltd.,  100  brL  cement  at  §1.98  ;  Maloney,  J.,  posts,  612  at  14c   283  68 

Maritime  Coal,  Railway  &  Power  Co.,  Ltd.,  ashes,  100  ton  at  50c   50  00 

Victor  Wood  Works,  Ltd.  :   shingles,  50J  M.  at  §2.40;  sheathing,  l,600;ft.  at  §18  ;  sundry 

§37.87   187  87 

Small  payments  :  lumber,  2,700  ft.  at  §12  ;  cement,  12  brl.  at  §2.30  ;  linoleum,  9j  yd.  at  §1.10; 

sundry  §12.34   82  79 

Cap  Rouge,  Que.  ($977.07). 

Pay  lists,  repairing  buildings,  &c:  carpenters,  111  "2d.  at  §2 ;  1628  d.  at  §1.90  ;  17S  h.  at 

19 -2c.  ;  bricklayer,  15  h.  at  40c.;  labourers,  21  ■  4  d.  at  §1.50   325  64 

Cote  Jos.,  plumbing,  &c,  §70.84  ;  Derome,  E.,  hardware,  &c.  §95.97   166  81 

Gagi'ion,  J.  B.,  spruce,  4,000  ft.  §S5  ;  Laroche,  J.  B.,  paint,  25  gal.  at  §2.25. .  . ,   141  26 

Giguac,  J.  H.:  6,675  ft.  spruce  8142.52  ;  sundry  §91.14   233  66 

Small  payments  :  42  in.  fence,  120  ft.  at  20c;  posts,  40  at  50c;  office  desk  §10  ;  cement,  16 

sacks  at  50c;  sundry  §47.70   109  70 


Carried  forward   2,185  15 
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Ottatva  Central  Farm.  ($28,155.97.) 

Plumbing  repairs  : 

Pipefitter,  A.  McDonald,  1  y.  to  Mar.  31,  1312,  less  Oct   715  CO 

Wiremen,  electricians,  &c    261  41 

General  repairs  : 

Foreman,  J.  B.  Ker:  1  y.  to  Mar.  31,  1912,  1,811  h.  at  41c,  900  h.  at  36c   1,066  51 

Carpenters,  labourers,  &c:  180  h.  at  52c;  14,302  h.  at  30c;  3,595  h.  at  27c;  1,230  h.  at 

17c.  ;  4  d.  at  $2.45   5,573  75 

Repairing  fences,  &c.  :  4,978  h.  at  174c.  ;  1,968  h.  at  17c.  ;  7,662  h.  at  164c.  ;  3,231  h.  at  16c. . .  2,986  95 
Blyth  &  Holloway  :  china  lavatory,  2  at  $24.50  ;  g-in.-2-in.  pipe,  934  ft.,"  $55.79  ;  408  lb.  sheet 

lead  $24.48  ;  sink  $12.75  ;  sundry  $158.67   300  69 

Bryson,  Graham,  Ltd.:  210  rolls  wall  paper  $52.66  ;  sundries  $29.25   81  91 

Canada  Foundry  Co.,  Ltd.  :  4  stage  turbine  pump  with  25  h.  p.  motor  complete   812  00 

Davidson,  Jas.  :  7,105'25  ft.  asst.  lumber  $200.32  ;  door  and  window  frames  $139.05  ;  doors 

si  1 l      ;  sash,  3(5  pr.  at  $2,  10  pr.  $11.75  ;  tables,  oak  $17.25,   2  birch  at  $13.80  ;  cartage 

$4  50;  sundry  $73.02   659  5"4 

Dominion  Bridge  Co.,  Ltd.  :  beams,  bolts.  &c  $91 .60;  cartage  75c.   92  35 

Ellacott,  J.  A.  L.  :  4-in.  conduit  pipe  2,000  ft.  $117.60;  sundry  $27.16   144  76 

Gillespie,  John,  gravel,  244  c.  yd.  at  $1.25  ;  Langelier,  J.  A.,  plumbing  $54.45     359  45 

Gilmour,  D.G.  &  Co.  :   pine,  5,090  ft.  at  $32  ;  flooring,  6,150  ft.  at  $27  ;  culls,  2,500  ft.  at 

$17  ;  sundry  $5  .62   377  05 

Goold,  Shapley  &  Muir  Co.  Ltd.  :  erecting  tower  for  track,  complete  $2,703  ;  sundry  $17.75.        2,720  75 

Hopson,  T.  E.  :  installing  4  stage  turbine  pump  $121 ;  sundry  $10.20   131  20 

Kirby,  T.  Sidney  Co.,  Ltd.  :  cement,  342\  brl.  at  $1.90;  stone,  130-175  ton  at  $1.50  ;  12-in. 

pipe,  201  ft.  at  50c  ;  sacks,  332  at  10c  ;  cartage,  &c,  $35.30   1,014  55 

Lawson,  Thou.  &  Sons,  Ltd.:  foundry  work   250  46 

Luke,  S.  A.:  davenport,  $S5  ;  chairs,  2  at  $26.50    138  00 

McCallum,  Win.  R.:  4in.-lin.  pipe,  633  ft.,  $48.02 ;  6circuit  boards,  $35  ;  labour,  66h.  at  70c, 

166J  h.  at  50c,  sundry,  $11.15  ;  sundry  supplies,  $120.91   .      .  . .    344  53 

M.-I)..nald.  k.  <V  Sous  :  6  gates,  $34  ;  80  rods  fencing,  $29.60  :  sundry,  $6.78   70  38 

MoGratb,  E.  P.  &  Co.:  lumber,  6,114  ft.  at  $40,  9,800  ft.  at  $32,  10,086  ft.  at  $30,  13,000  ft. 
>26,  11,946  ft.  at  $19,  17,750  ft.  at  $18,  15,772ft.,  $467.84  ;  shingles,  57Mat$4  ;  2in.  bev. 

battons,  600  at  10c  ;  frames,  sashes,  &c,  $175.85;  cartage,  $36.50;  sundry,  $278.84    2,992  26 

McLaughlin,  Jas.:  plaster,  7  tons  at  $8  ;  finish,  25  bbls.  at  $1.75;  labour,  590  h.  at  50c,  292 

h.  at  30c;  cartage,  $12.25;  sundry,  $66.35     560  95 

McLennan,  J.  R.:  lin.-2in.  black  pipe,  972ft.  8in.,  $67.69  ;  lin.-Hin.  galv.  iron  pipe,  541  ft., 

$41.05;  Acme  closet  complete,  $24 . 50  ;  sundry,  $253.21   386  45 

Mason,  G.  M.,  Ltd.:  250  pes.  dr.  lumber,  $128;  cedar  posts,  420  dr.  at  50c,  85  rough  at  25c  ; 

cartage,  25c     359  50 

Mills,  A.  K.  &  Son  :  mantle  and  open  fireplace  complete   75  00 

Mulhall,  Robt.:  50  rds.  netting,  $45;  sundries,  $32.01   77  01 

Mulhall  Hardware,  Ltd.:  wire  netting,  420  ft.  at  18c;    12  rolls  linen  felt,  $54;  sundry, 

$307.76  437  36 

O'Reilly,  T.  E.:  brick.  3.500  veneering  at  $13,  3,700  soft  at  $8.50    76  95 

Ottawa  City:  special  service:    6  in.  pipe,  267  ft.,  $136.58;  70.99  d.   labour,  $142.55; 

sundry,  $57.94   337  07 

Ottawa  Electric  Co.:   installing  arc  lamp,  $41.61 ;  4  It.  fixtures,  $17;  dome,  $12:  sundry, 

$34.95    105  56 

Ottawa  Hardware  Co.:  Kelsey  furnace,  $235  ;  iron,  63  sheets,  $65.90  ;  21  kegs  nails,  $58.70  ; 

tar  paper,  25  rolls  at  65c  ;  labour,  55  h.  at  75c  ;  sundries,  $138.55    555  66 

Ottawa  Paint  Works  :  glass,  $58.58  ;  boded  oil,  15  gal.  at  $1.10  ;  sundry,  $31.50   106  58 

Robertson,  T.  &  Co.,  Ltd.:  16  oz.  sheet  copper,  2154  lb.  at  224c  ;  sundry,  $6.08   54  57 

Savage  &  MacDonell  Co.:  shingles,  DOM  at $4. 50  ;  pine,  2,225 "ft.  dr.  4  s.  at  $40,  13,901  ft.  dr. 

4  s.  at  $35  ;  9,304  ft.  t.  &  g.  at  $28,  1,000  ft.  at  $20  ;  shiplap,  7,094  ft.  at  $32.50  ;  cedar, 

4,288  ft.  at  $27  ;    spruce,  6,013  ft.  at  $23  ;    sundry  lumber,  6,613  ft.  $157.77  ;  cartage, 

$28.95   1,812  40 

Storr,  J.  ($1,661.83).— 

Repairing  director's  house  :  paper,  240  rolls  wall,  $47.74,  47  rolls  border,  $25.57;  125 

yds.  painted  burlap,  $22.50  ;  white  lead,  475  lbs.  at  64c  ;  oil,  20  gal.  at  $1.30  ;  8  gal. 

varnish,  $26  ;  758  ft.  moulding,  $22.74  ;  turpentine,  14  gal.  at  $1  ;  labour,  2,379 h.  at 

45c  ;  sundry,  $99.98     1,385  95 

I  reneral  repairs  :  oil,  20  gal.  at  $1.30,  35  gal.  at  $1.25  ;  400  lbs.  white  lead,  $27  ;  350  lbs. 

Venetian  red,  $26  ;  glass,  $42.59  ;  sundry,  $110.54   275  88 

Small  payments  :  4  gates,  $38  ;  sweeping  chimneys,  56  at  75c  ;  3  in.  mesh  sheet  metal,  576  sq. 
ft.  at  4c  ;  gravel,  32  loads  at  60c  ;  set  grate  bars,  $17.15  ;  tank,  $14.50  ;  4  sills,  $13.74  ; 
4  rolls  roofing,  $13.72  ;  hardware,  $119.45  ;  electrical  supplies,  $59.80  ;  car  fare,  $41.75  ; 
sundry,  $53.23   455  58 


Carried  forward. .  .  .    30,341  12 
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Ottawa  Neiv  Office  ($922.91). 

Library  Bureau  of  Canada,  Ltd.:  oak  desk  $40;  oak  separator  $25  ■  cupboard  $10;  section, 

top,  base,  &c.  $31.50  ;  chair  $6  ;  stool  $4.50    117  00 

Office  Specialty  Mfg.  Co.,  Ltd.:  typewriter  desks,  2  at  $35.25;  sections,  2  at  $30.50,  2  at 
$20.75,  2  at  $18.25,  3  at  $18,  8  at  $14.50,  2,  $29;  oak  cabinet  $28.50;  oak  ends,  2  pr. 
at  $9 :  tops  and  bases  $35.75 ;  2,000  folders  $20 ;  guides,  350  at  $3.50  per  C;  5,000  cards 
$12.50  ;  chair  $7.50 ;  sundry  $10.99  ;  less  paid  in  1910-11,  V— 76,  $30     523  99 

Ottawa  Typewriter  Co.,  Ltd.:  table  $21.87;  2  oak  desks  $85;  bookcase  $1S ;  sections,  3  at 

$4 . 50*;  chairs,  3  at  $7 . 50 ;  bases,  tops,  &e.  $35  .   195  87 

Small  payments :  desks,  typewriter  $30,  oak  $18.50 ;  2  tables  $11.30;  chairs,  one  $7,  seven 

$9.50;  3  dr.  section  $8.25  ;  sundry  $1.50    86  05 

Brandon,  Man.  (-$1,772.37). 

General  repairs:  carpenters,  128  hrs.  at  32£c;  labourers,  17 "  1  d.  at  $2.15,  69  65  d.  at  $1.92^, 

135  h.  at  16c   234  03 

Crane,  J.  E.  &  Son  :  painting,  &c,  as  per  contract :  2  coats  each,  barn  $225,  sheep  barn  $150, 
shed  $108,  boarding  house  $65 ;  superintendent's  house,  1  coat  $100  ;  painting,  kalsomin- 
ing  and  papering  interior  of  boarding  house  $83    731  00 

Durst,  F.  W. :  repairing  concrete  silo,  as  per  contract,  $185;  building  cement  water  tank, 

$98.85   283  85 

Johnson  &  Co.:  fencing,  110  rods  at  69c;  165  ft.  trough  and  pipe  $21.45  ;  sundry  $71.24. ....  168  59 

McDiarmid  &  Clark  :  lumber,  1,600  flooring  at  $53,  5,010  ft.  $157.75  ;  110  cedar  posts  $26.75  ; 

1,000  brick  $17 . 50  ;  sundry  80c   287  60 

Small  payments  :  laying  floor,  1,320  ft.  at  3c;  inlaid  linoleum,  19  yds.  at  $1 ;  sundry  $8.70. .  67  30 

Indian  Head,  Sask.  ($1,512.79). 

General  repairs:  foreman,  W.  K.  Kerr,  36  h.  at  55c;  carpenters,  308  h.  at  30c   112  20 

Blair,  John  :  taking  down  windmill  $20  ;  moving  windmill,  66§  h.  at  45c   50  00 

Indian  Head  Town  :  installing  water  in  foremams  house   178  44 

Pratt  Hardware  Co.:  installing  plumbing  in  foreman's  house  $156  ;  sundry  $107.38    263  38 

Pemble  Bros.:  dresser  $15  ;  4  mattresses  $19.50  ;  sundry  $24.08   58  58 

Sherwood,  A.  W.:  lumber,  1,992  ft.  pine  at  $40,  3,310  ft.  at  $28,  8,659  ft.  at  $27,  2,501  ft., 

$7b.l3  ;  roofing,  15  rolls  at  $2.25  ;  sundry  $25.95    541  94 

Simmons,  A.  H.:  general  repairs,  121  \  h.  at  50c,  59  h.  at  42|c,  62  h.  at  40c;  sundry  $6.45.  117  05 
Spearman,  G.  A.:  painting  sheep  house  $41 ;  painting  floors,  &c,  105  &q.  yds.,  2  coats  $21; 

sundry  $8.85.   70  85 

Storey,  N.  D.:  80  rods  fencing  $40  ;  hardware,  &c.  $52.30                                                  . .  92  30 

Small  payments  :  toilet  set  $6  ;  blankets,  3  pr.  at  $2 ;  sundry  $16.05    28  05 

Rosthcrn,  Sask.  ($300.26). 

Bash  ford,  W.  B.:  cedar  posts,  5  in.,  50at28c..4in.  50  at  22c;  3,143  ft.  lumber  $106 . 15  ;  laths, 

4S  bundles  at  30c   145  55 

Friesen,  I.  P.:  hardware,  paint,  &c  '   54  72 

Small  payments  :  repairing  plaster  $29.75  ;  847  It.  lumber  $28.68  ;  felt  plaster  paper,  3  rolls 

at  $3  25  ;  hanging  paper  $7.80  ;  wall  and  ceiling  paper,  18  rolls  at  30c;  sundry  $18.61. .  99  99 

Lacombe,  Alta.  ($339.56). 

Campbell,  A.M.:  fencing,  140  rods  at  32c;  225  lb.  white  lead  $19.50;  boiled  oil,  10  gal  at 

$1.55  ;  sundry  $11 .35   9115 

Kent,  A.  W.:  78  rolls  paper  $15.34;  burlap,  33  yd.  at  35c;  hanging  paper,  &c.  $24.40;  sundry 

$30.75   82  04 

Lacombe  Town  :  lighting  9  m.  to  Nov.  1,  1911  ;  residence,  192  2  k.w.  hr.  at  18c,  meter  rent 

$2.25  ;  barn,  45  4  k.w.  hr.,  $12.25,  meter  rent  $1   50  14 

Vikers-Murphv  Lumber  &  Coal  Co.:  1,663  ft.  lumber  $40.58  ;  shingles  4  M  at  $3.15  ;  sundry 

$2.25   55  43 

Small  payments :  making  and  fitting  screens  on  back  verandah  $28.80;  posts,  200  at  10c; 

sundry  $12   60  80 

Lcthbridge,  Alta.  ($1,799.74). 

General  repairs  :  foreman,  100  h.  at  55c:  carpenters,  471  h.  at  50c;  painters,  44^  h.  at  50c; 

labourers  $194.77    507  52 

Bawden  Bros.:  2  desks  $30.40  ;  chiffonier  $25.25  ;  sundry  furnitare,  $112.20   167  85 

Becker  &  Yates  :  lumber,  5,767  ft.  at  $20.50,  sundry  $212.07    330  31 

Farmers'  Lumber  Co.,  Ltd.:  lumber,  2/20S  ft.  at  $20.50,  sundry  $34.20  ;  posts  $16.15   95  60 


Carried  forward   36,290  29 
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Lethbridge,  Alta.— Concluded. 

Hick-Sehl  Hardware  Co.:  covering:  deck,  &c.  $21.45  ;  labour  $32.42  ;  sundry  $41.23   95  10 

Kunst,  F.  W.,  kalsomining,  &c.  $103  ;  Lawford,  W.  A.,  lumber,  &c.  $247.66    350  66 

Stafford- Agnew  Co.:  60  rods  wire  fence  $31.20  ;  grate  $20  ;  12  gal.  linseed  oil  $19.20  ;  sundry 

$122.54   192  94 

Small  payments:  lumber,  450  ft.  at  $26;  filter  $10.50;  2  sacks  cement  $7;  flag  pole  $6 ; 

sundry $24. 56   59  76 

Agassiz,  B.C.  (911,945.97). 

General  repairs,  &c:  foreman,  G.  Fraser,  125  d.  at  $5,  241  h.  at  62ic;  carpenters,  382  075  d. 

at  $4,  12  d.  at  $3.50,  64  h.  at  50c;  stone  mason,  16$  d.  at  $6  ;  painters,  2l£  d.  at  $4  ; 

plumbers,  18£  d.  at  $4,  66  h.  at  50c;  teamsters,  labourers,  &c,  $2,170.51   4,841  91 

Abbotsford  Timber  &  Trading  Co.,  10,532  ft.  lumber.    164  30 

Agassiz  Meat  Market :  man  and  team,  17J  d.  at  $6   .  . .    106  50 

Barr  &  Anderson  :  enamel  bath  $35  ;  lavatory  complete  $19  ;  sundry  $43.15   97  15 

Beatty  Bros.:  on  account  steel  files   600  00 

Hastings  Shingle  M'f'g.  Co.,  Ltd.:  lumber,  4,093  ft.  at  $36,  12,004  ft.  at  $33,  10,500  ft.  at  $28, 

14,691  ft.  at  $15.50,  8,000  ft.  at  $15,  36,323  ft.  $675.44;  shingles  60,M  at  $2.25;  46  windows 

and  frames  $269.60;  13  doors,  &c.  $65.30  ;  sundry  $33.32   2,364  02 

Inkman,  C. :  team  and  man,  27  d.  at  $6  ;  sundry  $19.45   181  45 

McGauley,  T.  B.:  hauling  gravel,  man  and  team,  12  d.  at  $6   72  00 

McKae,  t>.  J.:  cedar,  9,744  ft.  at  $18.50,  12,792  ft.  at  $16.50   391  32 

Prior,  E.  G.  &  Co.,  Ltd.:  galv.  pipe,  1,255  66  ft.  2^-in.  at  $28  53,  1,840  33  ft.  2-in.  at  $18.15, 

203  4  ft.  l£-in.  at  $13.62,  619  25  ft.  1-in.  at  $7.92  ;  10  rolls  poultry  netting  $80  ;  sundry 

$328.23   1,177  23 

W<  bster  Bros.:  4-in.  glazed  tile,  800  ft.  at  12£c;  950  brick  $23.75  ;  9  gal.  boiled  oil  $15.30  ; 

sundry  hardware,  $149.15. .     288  20 

Whelpton  Bros.  Lumber  Co.:  2,900  ft.  lumber  at  $15   43  50 

Wood,  Vallance  &  Leggat,  Ltd.:  800  sacks  cement  $673.20;  barrows,  10  at  $7.50  ;  bolts, 

1,400  lb.  at  5c;  sundry  hardwaie  $164.84   983  04 

Freight  and  express  :  C.  P.  Ry.  Co.  $513.69  ;  Dom.  Ex.  Co.  $2.15   515  84 

Small  payments  :  wall  paper  $35.65  ;  cement,  4  brl.  at  $3.50 ;  cartage  $10.50;  sundry  $57.36.         117  51 

Generally, 

MeKenzie  &  Co.:  8-ft.  Union  Jacks,  12  at  $3.25   39  00 

Detailed  in  1910-11,  page  V— 76   50  42 


Total   49,022  14 

Less  paid  in  1912-13   4,021  26 


Total,  carried  to  page  V— 6   45,000  88 


Fire  Escapes  for  Dominion  Building*. 

Antigonish :   Dunphy  &  Carroll :   fire-escape  installed  $325  ;  less  $300  paid  in  1910-11, 

V-77   25  00 

Canso:  Dunphy  &  Carroll:  fire-escape  installed  $225  ;  less  $160  paid  in  1910-11,  V— 77   35  00 

Lunenburg  :  Frank  Powers  :  erecting  fire-escape  $325 ;  less  $200,  paid  to  Capital  Scale  Brass 

and  Iron  Foundry  (V— 77,  1910-11)   125  00 

Yarmouth  :  Dom.  Atlantic  Ry.  Co.:  freight  on  material  $24  ;   storage  91  weeks  $36.40   60  40 

Souris,  P.E.I.;  B.  Stewart  &  Co.:  fire-escape  installed    210  00 

Chicoutimi  :  O.  Guay  :  fire-escape  installed  $220  ;  extra  for  erection  of  upper  balcony  $75 ....  295  00 

Laehute  :  J.  P.  McKimmie  :  fire-escape  erected   150  00 

L'Assomption  Public  Building — 

Bedard,  T.,  fire-escape.erected  $65;  Dumulong,  E.,  outlay  $8.95   73  95 

St.  John's  Public  Building — 

Boudreau,  M.:  labour  repairing  doors,  &c,  28  h.  at  40c   11  20 

Can.  Fire  Appliance  Co.:  3  Davys  $45,  120  ft.  cable  $8.40   58  40 

ThKford  Mines  :  G.  Brousseau  :  cartage   0  50 

Ottawa  Printing  Bureau  :  J.  J.  Enright :  altering  fire-escape,  as  per  tender  ,   1,272  00 

Sault  Ste.  Marie  :  Soo  Carriage  Works  :  iron  ladder  erected   40  00 

St.  Mary's  :  Dennis  Wire  &  Iron  Works:  fire  escape  erected   125  00 

Winnipeg  Exam.  Warehouse  :  Manitoba  Bridge  Works  :  2  fire-escapes  erected                    ..  575  00 

Travel  of  clerk  of  works,  G.  S.  Gingras   1  90 


Total,  carried  to  page  V— 6    3,053  35 


V— 76 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Tobacco-curing  Stations.  $  cts. 

Ottawa  Tobacco-  Barn. 

Matte,  S.  A.:  construction  of  barn,  complete  §6,500;  floor,  partition  and  iron  steps  over 

furnace  room  §265  ;  changing  two  radiators  $50  ;  less  $2,075  paid  in  1912-13    4,740  00 

Bair  l  &  Tatk-ck  :  2  thermographs  §43 . 80 ;  3  thermometers,  wet  and  dry  bulb,  $26.90;  4 

thermometers,  max.  and  min.,  §8.76  ;  packing,  insurance,  &c,  §7.47   86  93 

Eimer  &  Amend  :  3  hygrometers    14  75 

Small  payments  :  freight  25c;  scrubbing  S3   3  25 

Collector  of  Customs  :  duty  S17. 93  ;  entries  $2   1993 

Advertising  §122.85;  King's  Printer  §  I. SO   127  65 


Total,  carried  to  page  V— 6   4,992  51 


Public  Buildings  Generally. 

St.  Hyacinthe — 

Boisseau,  F.  X.  A.:  release  of  seigniorial  dues   275  13 

Brantford — 

Farr,  J.,  surveying  site,  &c,  $85;  Topley  Co.,  prints,  &c,  55c   85  55 

Hamilton — 

Walsh,  W.  I.,  plumbing  :  labour,  131  h.  at  50c,  110^  h.  at  15c,  material,  &c,  $44.61...  126  69 

Ottawa  — 

Riopelle,  Jos.:  making  plans  and  valuation  of  properties,  Oct.  1906,  Nov.  1907   325  00 

Stratford — 

Carey,  J.:  labour  on  old  Drill  Hall  grounds   59  65 

Dauphin — 

Sterling,  J.  A.:  commission  on  sale  of  Immigration  Sheds,  5  p.c  of  §3,500   175  00 

MacKenzie  &  Co.:  12-ft.  Union  Jacks,  77  at  §6.75   519  75 

Topley  Co.:  2  lb.  soda  §12.50  ;  lb.  silver  nitrate  §10  ;  sundry  $48.70   71  20 

Small  payments  :  1,600  ft.  photo  glass  $46.90;  drugs,  &c,  §14.65  ;  sundry  §21.10   82  65 

Freight  and  express  :  Can.  Exp.  Co.  §152.94 ;  Dom.  Exp.  Co.  §196.43  ;  C.  ?.  Ry.  Co.  §2.37  351  74 

Telegrams  :  C.  P.  Ry.  Co's  Tel.  SS21.49;  G.N.W.  Co.  $372.23   1,193  72 

King's  Printer's  account  §814. 24;  Stationery  Office  §2,847 .26   3,661  50 

Advertising   23  60 

Travel  and  outlay  of  Ottawa  officials  :  C.  Baudrv  §2.90  ;  J.  G.  Bell  §22.60;  J.  B.  Charleson 

§301.60;  D.  Ewart  §204.65;  C.  H.  Graham  §29.25;  D.  A.  Hewitt  $60.45;   C.  H. 

Hunter  $198.70;    G.N.  Hutchison  $8.20;  J.  Johnston  $157.95.   D.  J.  Mullarkey 

$344.62:  F.  X.  Paquet  §254.15;  J.  H.  Ralph  $234.80;   A.  R.  Shehyn  $23.33  ;  C.  D. 

Sutherland  $45  ;  D.  A.  Williamson  $8.10  ;  R.  C.  Wright  $47.70  ;  less  advances  accounted 

for,  1910-11,  V— 77,  $140   1,804  00 

Travel  and  outlay  of  clerk  of  works  :  Win.  Mansfield  §475.83  ;  S.  Robitaille  $4.25   480  08 

Advances  to  be  accounted  for  :  J.  B.  Charleson  §100  ;  T.  D.  Rankin  $30   130  00 

Legal  services  :  F.  X.  A.  Boisseau,  St,  Hyacinthe,  $4.4.40;  J.  M.  Crerar,  Humboldt,  $3; 

Muir,  Jephson  &  Adams.  Calgary,  §65   112  40 

Petty  cash   21  05 


Total,  carried  to  page  V— 6   9,498  71 


Ottawa  Public  Buildings:  Elevator  Attendants:  April  1,  1911, 

to  March  31,  1912. 

Langevin  Block — 

Engineer  of  pump :  A.  Dugal,  Apr. -Dec,  9  m.  at  $65;  W.  Marshall,  Dec.  28-Mar.  31, 

$201.29    786  29 

Fireman,  E.  Cyr,  Sept.  16-Mar.  31,  §357.33  ;  J.  Leclerc,  Apr.  1-Sept.  2,  $278.66   635  99 

Attendants,  Apr. -July  at  $55,  Aug  -Mar.  at  $60:  A.  Brunet,  $700  ;  T.  Caron  §700  ;  P. 
Kilduff  $700,  overtime  $3.25;  W.  Palen,  from  Dec.  14,  $212.90;  N.  Proulx  $700; 

L.  Remillard  $700  ;  J.  A.  St,  Georges,  to  Dec.  16,  $490.97   4,207  12 

Archives  :  attendant,  J.  Bureau,  4  m.  at  §55,  8  at  $60   700  00 

Canadian  Building  :  attendants,  Apr. -July  at  §55,  Aug. -Mar,  at  §60  ;  T.  Chapman,  to  Dec. 
16,  §490.97  :  E.  Charette,  from  Dec.  17  $207.09,  overtime  S7.89  ;  M.  Lortie,  from  Dec  14, 
$212.90,  overtime  SI 7. 07  ;  C.  McFadden,  from  Dec.  14,  $212.90;  Jos.  Piche,  to  Dec.  17, 
$492.90,  overtime  $14.98;  A.  St.    Denis,  to  Dec.  17,  $492.97,  overtime  $22.62  ;  J. 

Trepanier,  to  Dec.  31,  less  2  d.  in  Aug.,  $516.13    2,688  42 

East  Block  :  attendant  :  J.  B.  Rioux,  4  in.  at  $60,  8  m.  at  $65   760  00 

Militia  :  attendant  :  J.  Beaulne,  4  m.  at  $55,  8  at  $60  ;  overtime  $17.63    717  63 

Museum  :  attendants  :  P.  Blondeau,  4  m.  at  $55,  8  at  $60  ;  D.  Johnstone,  8  m.  at  S60   1,180  00 

Parliament  Buildings  :  attendants  :  A.  Chevrier,  4  m.  at  S55,  7 '677  m.  at  $60,  overtime  $12.25; 
T.  de  Coeli,  Oct. -Mar.,  6  m.  at  $60,  overtime  $10.77  ;  J.  Hotte,  4  m.  at  $55,  8  at  $60, 
overtime  $36.97  ;  T.  Lavoie,  5  m.  at  $45,  8  at  S60,  overtime  $40.84  ;  J.  o'Meara,  to  Dec. 
16,  $496.07  ;  T.  Phillips,  from  Dec,  14,  $212.90,  overtime  $10  ;  H.  Viau,  4  m.  at  $55,  8  at 
$60   ,   3,960  45 


Carried  forward   15,635  90 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 77 

SESSIONAL  PAPER  No.  1 


Ottawa  Public  Buildings  :  Elevator  Attendants—  Concluded,  $  cts. 

Brought  forward   15,035  90 

Post  Office :  attendants :  J.  Godard,  Jan-Mar.,  $172.26  ;  D.  Johnston,  Apr.-July,  $220; 
E.  Labelle  Apr.-July  ,$220,  overtime  $6.82;  J.  Labelle.  Aug.-Mar.,  8  m.  at  $60,  over- 
time $8.25  ;  J.  N.  Valiquette,  Mar.  1911  $30. 16  ;  J.  Whalen,  $700,  overtime  $13.02   1,850  51 

Railway  Commission  :  attendant  R.  Johnstone  from  Dec.  14,  $248.38  ;  M.  O'Neill  to  Dec.  16, 

$571.74   820  13 

Regal  Building  :  attendant :  Geo.  Vogan,  4  m.  at  $55,  8  at  $60   700  0(1 

Seybold  Building:  attendant :  M.  McCarthy,  4  m.  at  $55,  8  at  $60   700  00 

West  Block  :  attendants  :  A.  Chapman,  to  Dec.  16,  $490  97  ;  T.  de  Coeli  to  Sept.  30,  $340  ; 
W.  Lachapelle,  $700;  W.  Lewis,  from  Dec.  2,  $238.07  ;  W.  Quigg  $700;  D.  St.  Jean, 
from  Oct.  27,  $309.68   2  778  72 

Woods  Building  :  attendants  :  VV.  J.  Connolly,  11\S83  m.,  $693.58  ;  H.  Mercier,  $700,  over- 
time $37.36  ;  E.  Pelletier,  11  83  m.  $690.83   2  121  77 

Relief  men  :  A.  Baker,  Dec.  14-Mar.  31,  $212.90,  overtime  $15;  J.  Blais,  July  13- Aug  9 
$49  68  ;  J.  Cleary,  to  Dec.  16,  $490.97,  overtime  $28.94  ;  F.  Dupuis,  Apr.-Aug.,  $212.38  ; 
A.  Enright,  Nov.  8-Mar.  31,  $284,  overtim-  $5.75  ;  J.  Graham,  Nov.  8-Mar.  31,  less3id. 
in  Dec,  $276.26  ;  H.  Goyette  $298.58  ;  W.  Hill  $56.45;  T.  F.  Ladouceur  from  Dec.  15, 
$210.97,  overtime  $8.51  ;  Geo.  Lafontaine,  $700,  overtime  $36.88;  P.  Lamirand,  from 
Dec.  26,  $191.61;  T.  Laroque,  from  Nov.  10,  $282;  J.  Lewis,  Nov.  $44;  C.  McConnell 
$700;  W.  McEwan  $699.11;  A.  Schingh,  Apr.-Aug.  $238.08;  Nap.  Seguin,  from  Nov. 
10,  $282  ;  I.  Trepanier  $700,  overtime  $17.14  ;  J.  Trepanier,  Feb. -Mar.  $30.69   6,121  90 


Total,  carried  to  page  V — 6   30,728  93 


Ottawa  Public  Buildings:  Gas  and  Electric  l.ai.ht.  Sec. 

Ahearn  &  Soper  ($5,929. 11)— 

Carbons  :  cored,  12  in.,  950  at  5  78c,  9£  in.,  1,000  at  4'6c;  solid,  12  in.,  1,500  at  5c   175  91 

Ballasts,  510  at  65c;  16  c  p.  Ed.  lights,  250  at  18c   370  50 

Glowers  for  Nernst  lamps  :  110  v.,  50  at  45c. ;  210  v.,  3,500  at  35c    1,247  50 

Heater  tubes,  500  at  85c;  new  type  wafer  heaters,  1,000  at  85c     1  275  00 

Inner  globes,  50  at  40c,  opal,  108  at  45o   '  68  60 

Tungsten  lamps,  1,000  at  85c,  1,000  at  69c,  2.0X|0  at  60c   2,740  00 

Sundry  electrical  supplies,  &c     '  45  60 

Cantello-WhiteCo.:  160  v.  lamps,  25  w.  mazda,  25  at  75c,  60  w.  tungsten,  12  at  $1  "."  30  75 

Costello  &  Crowe  :  16  cp.  107  v.  Ed.  lamps,  1,000  at  17c   170  00 

Ellacott,  J.  A.  L.:  clear  lamps,  16  cp.,  1,500  atl6'66c,  32  c.  p.,  500  at  27  44c;  mazda  iamps, 

40  w.,  50o  at  70  '56c   73;)  90 

Garrioch,  Godard  &  Co.:  16  c.  p.,  105  v.  sunbeam  lamps,  1,000   176  40 

Gravelle,  J.  G.  &  Co.:  16  c  p.  lamps,  1,500  at  19c,  1,500  at  18c,  1,000  at  17.64c  ;  sundry 

$5-33   736  73 

Hiscott,  W.  E.  :  tending  lights  on  Laurier  bridge,  1911-12    60  00 

Imperial  Realty  Co.:  Mar.  17. -Oct.  1,  1910  ($4,520.56)— 

Canadian  Building  :  30,349  k.w.h.  at  7 '2c. ;  meter  $1   2  186  13 

Queen  St.  Building  ;  5,262  k.w.h.  at  7'2c;  meter  50c   '379  36 

Woods  Building  :  27,140  k.w.h.  at  7'2c;  meter  $1   1  955  07 

Keeler,  C.  II.  L.,  Co.  ($3,682)-  , 

Carbon  lamps,  105  v.:  16  c.  p.,  3,000  at  13c,  32  c.  p.,  200  at  16c   4">2  00 

Tungsten  lamps,  40  Watt  ;  clear,  2,000  ot  43c,  frosted,  1,400  at  48c;  B.  F.,  3,600  at  48c  3,260  00 

Marchand  &  Donnelly  :  16  c.  p.,  110  v.  lamps,  clear,  3,325  at  17  c,  frosted,  500  at  22c.  675  25 

Ottawa  City,  MuniciprJ  Electric  Dept.  ($4,612.55)— 

Agriculture  Dept.,  Lyon  St.:  20  lamps,  Jan.  10-Apr.  10,  1911,  at  $2  per  ann   10  00 

Canadian  Building  :  1  y.  to  Sept.  30,  1911 :  16  cp.  lights,  1,207£  at  $2  per  ann   2,414  50 

Queen  Si.  Block  :  1  yr.  to  Sept.  30,  1911  :  232|  1.  at  $2  per  ann   '  465  25 

Woods  Block  :  1  yr.  to  Sept.  30,  1911  :  85U  1.  at  $2  per  ann   1  703  00 

Whiteway,  Sparks  St.:  3  m.  to  July  30,  1911 :  Seybold  Block  $9.90;  155  Sparks  St. 

19.90.   i980 

Ottawa  Electric  Co.:  lighting,  tungstens  and  carbons,  reduced  to  standard  16  c.  p.:  period  A., 
prior  to  Apr.  1,  1911;  B.,  Apr.  1-Aug.  12;  O,  Aug.  13-Mar.  31,1912:— 

House  of  Commons  and  Senate:  A.,  439  1.,  1  yr.  at  $2   878  00 

House  of  Commons  and  Senate:  B.,  3,000  1.  at  $2.25  per  ann.,  1,786  at  $2    3  773  65 

House  of  Commons  and  Senate:  O,  4, 798 '6  1.  at  $1.75,  per  ann   5*343  29 

Library:  B.,  670  at  $2;  C,  670  at  $1.75   1  235  % 

Tower  and  Grounds:  B.,  493,  at  $2;  O,  493  at  $1.75   '909  44 

East  Block:  A.,  1  yr.,  28f  at  $2.,  B.,  1,100  at  $2;  O,  1,143'1  at  $1.75    2  134  65 

West  Block:  A.,  1  yr.,  221 1  at  $2;  B.,  2,329  at  $2;  C,  2,389  at  $1.75     4' 800  63 

Langevin  Block:  A.,  1  yr.,  166^  at  $2;  B.,  1,413  at  $2;  C,  1,453  5  at  $1.75   2  984  12 

Post  Office:  B.,  771  at  $2;  O,  771  at  $1.75   1  422  07 

Supreme  Court-  A.,  1  yr.,  103  at  $2;  B.,  271  at  $2;  O,  271  at  $1.75   '705  91 

Archives:  B.,  263  at  $2;  O,  263  at  $1.75   485  15 

Agriculture,  Lyon  St.:  lighting,  Apr.  12-Mar.  31,  1912   35  61 


Carried  forward 


46,047  93 
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Ottawa  Public  Buildings:  Gas  and  Electric  Light,  &c. — Concluded.  %  cts. 

Brought  forward   46,047  93 

Ottawa  Electric  Co.— Concluded. 

Coramis.sioner  of  Exhibitions:  B.,  35  at  $2;  C,  35  at  $1.75   64  56 

Conservation  Commission:  B.,  69  at  $2;  C,  170  8  at  $1.75   133  95 

Cony  Block:  A.,  Jan. -Mar.,  10  at  $2;  B.,  268  at  $2;  C,  268  at  $1.75   499  38 

Custom  House:  B.,  159  at  $2;  O,  170-8  at  81.75   306  42 

Custom  House,  10-12  Albert  St.:  5  m.  to  Mar.  31, 1912,  691.  at  $1.75   50  31 

Customs  Laboratory:  B.,  21  1.  at  $2;  O,  21  at  $1.75    38  74 

Fish  Hatchery  and  Art  Gallery:  B..  149  at  $2;  O,  149  at  $1.75   274  86 

Fotheringham  &  Popham:  B.,  85  at  $2;  C,  914  at  $1.75   163  80 

Fuel-testing  Plant:  B.,  53  at  $2;  O,  53  at  $1.75   97  77 

Geological  Survey:  B.,  202  at  $2;  C,  Aug.  13-Dec.  31,  202  at  $1.75    284  25 

Green  houses:  B.,  21  at  $2;  C,  21  at  $1.75   38  73 

Harris-Campbell  Building:  A.,  1  yr.,  2h  at  $2;  B.,  269  at  §2;  C,  269'4  at  $1.75   501  67 

Imperial  Building:  B.,  138  at  $2;  O,  149  at  $1.75.   266  82 

Inland  Revenue  Laboratory:  O,  38  at  $1.75   42  31 

Interior,  Cliff  St.:  C,  12  at  SI. 75   13  36 

Interior,  25  Sparks  St.:  June-Mar.,  10  m   10  21 

Interior,  Mines  Branch:  Jan-Mar.  1912,  14  1.  at  $1.75   6  13 

Interior,  104  Wellington  St.:  B.,  91  1.  at  $2;  C,  91  1.  at  $1.75.   167  86 

Laurier  Bridge:  B.,  69  1.  at  $2;  C,  69  1.  at  $1.75    127  28 

Marine  and  Fisheries,  stores,  Sussex  St.:  O,  41.  at  $175   4  45 

Marine  and  Fisheries,  Victoria  Chambers:  7  1.,  13  m.  to  Mar.  31,  1912   14  09 

Militia  and  Defence,  113  Rideau,  lighting  11  m.  to  Apr.  10,  1912,  07  1    107  49 

Militia  and  Defence,  Sparks  St.,  lighting  June  30,  1910;  July  31,  1911   1  37 

Mines,  Sparks  St.,  B.,  18  1.  at  $2;  C,  18  1.  at  $§1.75   33  21 

Mines,  Wellington  St.:  B.,  58  1.  at  $2;  C,  58  1.  at  $1.75   106  99 

Nagle  Block:  B.,  90  1.  at  $2;  C,  90  1.  at  $1.75   166  02 

Naval  Dept.:  B.,  124  1.  at  $2;  O,  138  1.  at  $1.75   244  33 

Observatory,  Cliff  St.:  B.,  8  1.  at  $2;  O,  8  1.  at  $1.75   14  75 

Printing  Bureau:  A.,  1  yr.,  1 1.  at  $2;  B.,  1,738  1.  at  $2;  O,  1,738  1.  at  $1.75   3,208  13 

Regal  Building:  A.,  1  yr.,  78  1.  at  $2;  B.,  317  1.  at  S2;  O,  321  \S  1.  at  $1.75   746  02 

Royal  Mint:  A.,  Jan-Mar.,  1351.  at  $2;  B,  136  1.  at  82;  O,  136  1.  at  $1.75   318  37 

R.  N.  W.  M.  Police  Stor?s:  B,  42  1.  at  $2;  O,  42  1.  at  $1.75   77  47 

Royal  Observatory:  A.,  1  yr.,  1  1.  at  $2;  B.,  377  at  $2;  O,  391  6  at  $1.75   713  65 

Seybold  Block:  Jan-Mar.,  1911,  7  lights   3  50 

Rurveyor-General's:  B.,  163  1.  at  $2;  C,  163  1.  at  $1.75   300  69 

Trafalgar  Block  :  A.,  3  m.  to  Mar.  31,  6  1.  at  $2;  B.,  375  1.  at  $2;  C,  377"4  1.  at  $1.75. ...  697  39 

Trafalgar  Block,  Room  214.:  1  vr.  to  Jan.  10,  1912    15  88 

Victoria  Museum: '  A.  3  m.  to  Mar.  31,  126  1.  at  $2;  B.,  126  1.  at  $2;  C,  201  1.  at  $1.75. . .  378  92 

Sparks  St.,  No.  209:  11  lights,  7  m.  to  Dec.  31,  1911,  at  $1.75   11  23 

Arc-lights,  29  lights,  15  tn.  to  Mar.  31,  1912,  at  $50  each  per  ann    1,812  50 

Ottawa  Gas  Co.  ($270.50)— 

French  Translators:  gas  lighting,  Mar.  3,  1911-Mar.  1,  1912;  119 "3  M.  cu.  ft.  at  $1.10; 

meter  $3. 60   134  83 

Geological  Museum:  gas  lighting,  Mar.  3,  1911-Mar.  1,  1912:  1157  M.  cu.  ft.  at  $1.10; 

meter  $3. 60   130  87 

Gas  mantles  ,24  at  20c   4  80 

Detailed  in  1910-11;  Ottawa  Electric  Co.,  V— 78   3,3  l6  93 


Total   61,700  22 

Less,  charged  to  year  1912-13  '. .     8,705  42 


Total,  carried  to  (Page  V-6)   52,994  80 


Ottawa  Public  Buildings:  Grounds. 

Foreman  of  grounds,  T.  E.  Davis :  12  m.  to  Mar.  31,  1912,  at  $121 .66  ;  less  7  m.  charged  to 

Major's  Hill  Park   608  30 

Assistant  foreman,  G.  W.  Renr.ie  :  13  m.  to  March  31,  1912,  at  $1,000  per  y   1,083  37 

Florists:  J.  Rowley,  13  m.  to  Mar.  31,  1912,  at  $56.27  ;  D.  Smith,  13  m.  to  Mar.  31,  1912,  at 

$56.27,  watering,  5  nights  at  $1.33,  61§  nights  at  $1.30   1,549  62 

Carters  :  H.  Dupuis,  6£  d.  at  $4  ;  C.  Gagne,  12.82  m.  to  Mar.  31,  1912,  at  $74.25;  C.  Joyce, 

15£  d.  at  $4  ;  W.  Lynch,  3 . 074  m.  at  $74 . 25   1,268  06 

Batterton,  T.:  labourer,  3  m.  at  $47.25,  4.944  m.  at  $45.90   368  61 

Beauchamp,  H:  labourer,  3  m.  at  $47.25,  5  m.  at  $45.90   371  25 

Benoit,  X.:  labourer,  2.93  m.  at  $47.25,  3.926  m.  at  $45.90  :    318  45 

Bouchard,  O.:  labourer,  1  m.  $47.25,  3.963  m.  at  $45.90   229  15 

Burk,  G,  labourer,  6  m.  at  $55  ;  Croll,  J.,  labourer,  13  d.  at  $2.75   365  75 

Charette,  S.:  labourer,  2.96  m.  at  $47. 25,  3.8147  m.  at  $45.90   315  10 


Carried  forward   6,477  66 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 79 

SESSIONAL  PAPER  No.  1 


Ottawa  Public  Buildings:  Grounds—  Concluded.  $  cts. 

Brought  forward.    6,477  06 

Fauteux,  F.:  labourer,  2  m.  at  $54,  2.5185  in.  at  $52.65,  1.4814  m.  at  $45.90;  watering,  6 

nights  at  $1.33,  53£  nights  at  $1.30,  8  nights  at  $1.13   395  17 

Fortier,  A.:  labourer,  3  m.  at  $54,  4  m.  at  $52.65;  watering,  6  nights  at  $1.33,  60£  nights  at 

$1-30    459  23 

Gauvreau  A.:  labourer,  3  m.  at  $47.25,  5  m.  at  $45.90   37I  25 

Heron,  A.:  labourer,  3  481  m.  at  $47.25,  3.33  m.  at  $45 .90   317  50 

Huard,  J.  B.:  labourer,  '481  m.  at  $54,  4  m,  at  $52.65;  watering,  6  nights  at  $1.33,  61£ 

nights  at  $1.30  :   324  53 

Labelle,  J.:  labourer,  1481  m.  at  $47. 25,  4  m.  at  $45.90;  watering,  6  nights  at  $1.16,  60J 

nights  at  $1.13   328  92 

MeCusher,  J.:  labourer,  1  795  m.  at  $47.25,  3  442  m.  at  $45.90   242  88 

Millaire,  N.:  labourer,  '481  m.  at  $47.25;  4  m.  at  $45.90   206  35 

Portugais,  W.:  labourer,  2  in.  at  $51.30,  4  m.  at  $49.95  ;  overpaid  70c   303  10 

St.  Amour,  A.  D.:  labourer,  '63  m.  af- $45.90   28  90 

Tompkinson,  T.:  labourer,  1  074  m.  at  $47.25,  5  m.  at  $45.90;  watering,  6  nights  at  $1.16, 

62  nights  at  $1 . 13   357  27 

Ahearn  &,  Soper,  Ltd.:  ball  globes,  108  at  33c;  sundry  $17.40   53  04 

Brule,  E.  D. :  supplying  and  laying  sod,  2,800  sq.  y.  at  9c   252  00 

Canadian  Da vey  Tree  Expert  Co.:  tree  surgery,  291  h.  at  65c. :  sundry  supplies  $10.85   200  00 

Dupuy  &  Ferguson  :  46,500  tulips  $415.92  ;  4,600  hyacinths  $105  ;  sundry  bulbs,  &c,  $125.60.  646  52 
Graham  Bros.:  smilax,  304  yd.  at  25c;  asst.  ferns  and  palms  $57.40 ;  8  hanging  baskets  $24  ; 

400  pans,  $14.50  ;  1,000  4-in.  pots,  $12.50  ;seeds,  bulbs,  &c,  $197.81 ;  sundry,  $15.51   397  72 

Graham,  John  :  asst.  ferns,  1,000  at  5c   50  00 

Martin,  J.  S.  &Co.:  7193  tons  hay,  $114.95;  156  bush,  oats,  $72.30;  sundry,  $39.15.. ......  226  40 

Scum's  :  smilax,  225  yd.  at  25c;  300  pots,  $12.50  ;  sundry,  $21.25   90  00 

Watt,  Chas.:  cctton  covered  hose,  300  ft.  at  30c;  sundry,  $19.10   109  10 

Workman,  A.,  Co.,  Ltd.:  motor  lawn  mower,  style  "  D,"  $1,720  ;  sundry,  $9.37   1,729  37 

Small  payments:  seeds,  asst.  $42.05;  clover,  60  lb.  at  32c;  50  lb.  grass,  $8.75;  200  ft.  1-in. 

Ii — .  >  12  ;  t:irp;uilin,  S14;  73  gal.  gasoline  $12.38;  smithwork,  $49.85;  foundry  work, 

$29.10;  sundry,  $56.97   274  30 

Freight,  &c:  C.  P.  Ry.  Co.,  $13.46  ;  Dom.  Ex.  Co.,  $1   14  46 


Total,  carried  to  page  V— 6   13,855  67 


Ottawa  Public  Buildings:  Government  share  of  cost  of  pavements,  side- 
walks, Arc,  constructed  by  the  municipality  in  front  of  these  buildings. 

Ottawa  City  ($9,610.80)— 

Intension  of  Metcalfe  St.,  Museum  :  arrears  cf  taxes,  1904-10   36  05 

McKenzie  Ave.  E.,  concrete  walk  :  arrears  to  1910,  $156.78  ;  commuted  payments,  1 911- 

15,  $335.48   '  492  26 

O'Connor  St, 8  ft.  concrete  walk:  arrears,  1904-10,  $46.20;  commuted  payments,  1911- 

12,  $12.35   gg 

Queen  St.,  8  ft.  walk  :  arrears,  1904-10,  $91.49 ;  commuted  payments,  1911-16,  $68  51  igo  00 

Queen  St.,  asphalt  roadway  :  arrears,  1904-10,  $304 . 92 ;  commuted  payments,  1911-18" 

*5>290 . 42    60*4  34 

Sussex  St.,  west,  lots  A  to  G,  10  ft.  walk:  arrears  1909-i6,  $245.78 ;  commuted 'pay- 
ments, 1911-12,  $230.13    4>>g  qi 

Sussex  St.,  west,  lots  H  to  S,  10  ft.  walk:  arrears  to  iSW, $168.51;  commuted  i)av- 

ments,  1911-16,  $424.14    ,  ^y  502  C,5 

Sussex  St.,  west,  lots  A  to  L,  asphalt  road  :  arrears,  1909-10,  $527.52 i ;  commuted  Dav- 

ments,  1911-19,  $2,006.60  .  v  '        2  534  12 

Sussex  St.,  west,  lots  M  to  S,  asphalt  road  :  arrears  to  ioiO,  $424.74  ;  commuted  nav- 

ments,  1911-22,  $1,871.20  '   F  *        2  295  94 

Sussex  St.,  west,  lots  6-7,  asphalt  roadway:  arrears,  1909-10,  $136.22;  commuted  nav- 

ments,  1911-28,  $862.22  '  F  '  998  44 

Sussex  St.,  west,  lots  1-6  and  west  half  of  8-16,  walk  :  arrears  to  1910,  $139 .12  :  commuted 

payments,  1911-18,  $407.83   546  95 

Sussex  St.;  west,  lot  7,  8  ft.  walk  :  arrears,  1909-10,  $18.80  ;  commuted  payments,  1911- 

13,  $25.84   44  64 

Sussex  St.,  west,  sewer,  lots  12-14  :  arrears  to  1910,  $107.55  ;  commuted  payments,  1911- 

25,  $531.45   '  639  00 

Sussex  St.,  west,  sewer.  Mint  :  arrears  to  1910,  $43.56  ;  commuted  payments,  1911-12*, 

S27 . 19  ,   i*p> 

St.  Patrick  St.,  Sussex  to  McKenzie,  walk  :  arrears,  1909-10,  $21.78 ;  commuted  nav- 

ments,  1911-14,  $39 . 42   "  * y  gl  2Q 

Total,  carried  to  page  V— 6  ,   g  61~0~80 
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Ottawa  Public  Buildings  :  Heating,  including  salaries  of  engineers,  firemen,         $  eta. 

caretakers,  6cc. 

Parliament  Buildings,  paylists,  12  in.  to  Mar.  31,  1912  ($S,737.15)— 

Engineer,  Thos.  Wensley  :  5  m.  at  895,  7  at  $100   1,175  00 

Assistants  :  A.  Bourgeois,  Mar.,  870 ;  E.  Gariepy,  to  Dec.  17,  6  m.  at  805,  2 '516  at  $70  ; 
J.  Hennessy,  Apr. -Jan.,  part  March,  6  m.  at  865,  4 "355  m.  at  §70  ;  G.  McDonald,  6 
m.  at  §05,  6  at  .-570  ;  O.  Rivet,  from  Dec.  14,  8246.13  ;  T.  Timlin,  April,  844   2,431  10 

Firemen  :  E.  Benoit,  11  m.  at  855,  one  $60 ;  A.  Bourgeois,  3  m.  at  855,  8  at  860  ;  L 
Granger,  11  m.  at  $55,  one  860  ;  A.  Guindon,  11  m.  at  $55,  one  $60  ;  A.  Houle,  Apr. 
$55;  A.  Hudon,  10  m.  at  855,  one  $60,  part  Jan.,  §49.68;  J.  Leclerc,  Nov. -Mar., 
8237.13  ;  H.  C.  Overton,  Nov.-Mar.,  8245.51 ;  J.  Reeves,  11  m.  at  855,  one  860   4,502  32 

Ashmen:  F.  Fardais,  Jan. -Feb.,  849.43;  I.  Langlois,  Apr., -Nov. -Mar.  6m.  at 848,  firing, 
$8.36;  T.  McAllister,  Jan.-Feb.,  $39.68;  N.  Periard,  April,  848;  O.  Proulx,  Nov.- 
Mar.,  $195.26   628  73 

Archives  :  firemen  :  F.  Audette,  Dec.  16-Mar.  31,  8196.61  ;  W.  Brennan,  Apr..  Oct.  14-Dec. 

17,  $166.78  ;  I.  Fournier,  Apr.,  Oct.-14-Mar.  31,  8363.39   726  78 

Canadian  Building :  April,  1911  :  engineers,  E.  Guimond  §60,  N.  Reindeau  860  ;  firemen,  A. 

Chapman  $55,  N.  Foran  855,  P.  Kehoe  853.17,  back  pay  $7,  F.  Mulligan  855  ;  ashmen, 

A.  Chouinard  848,  A.  Paquet  848,  A.  Periard  848    489  17 

East  Block  (84,352.47)— 

Engineers:  J.  B.  Belanger,  11  m.  at  860,  one  870;  T.  Butterworth  from  Dec.  17,  2451 

m.  at  $60,  one  $70  ;  T.  Haig  from  Feb.  10,  $109.31  ;  A.  Reindeau,  May- June,  8120. .       1,176  40 
Firemen  :  O.  Bouchard,  April,  Nov.-Mar.,  5  m.  at  S55,  one  860  ;  A.  Cuddie,  Apr.,  855; 
A.  Dugal  from  Nov.  6,  3  8  m.  at  855,  one  $60  ;  A.  Dunn,  to  Dec.  17,  less  9  d.  in 
May,  8  258  m.  at  $60;  A.  Gagnon,  from  Nov.  3,  $272.46  ;  O.  Langlois,  from  Nov.  2, 
$274.50;  A.  Lortie,  from  Nov.  3,  8272.78;  S.  Lurette,  Apr.,  855;  T.  Renaud,  Apr., 

$55  ;  A.  Ross,  11  m.  at  $55,  one  860    2,749  22 

Ashmen,  Nov.-Mar.:  A.  Bowman  8213.85  ;  P.  Kehoe  8213   426  85 

Geological  Survey  Building  :  firemen  :  W.  A.  Davis,  from  Nov.  2,  3 '966  m.  at  855,  one  §60  ; 
A.  Girling,  Nov.,  840.30,  Dec. -Mar.,  3  m.  at  $55,  one  $60  ;  W.  Lurette,  Oct.,  839.03  ;  D. 
J.  Manion,  Apr..  855  ;  N.  Millaire.  Apr.,  855     692  49 

Greenhouses  :  Hill,  A.  Fauteux,  Apr.,  Nov.-Mar.,  5  m.  at  $55,  one  $G0  ;  Park,  J,  Chartrand, 

Apr.,  Nov.-Mar.,  5  m.  at  $55,  one  $60   670  00 

Government  Workshop  :  Geo.  Burk,  Apr.,  Nov.-Mar,  4 '966  m.  at  $55,  one  $60  ;  J.  Carpen- 
ter, Apr. -Mar.,  11  m.  at  $60,  one  $70   1,063  11 

Langevin  Block  :  firemen:  P.  Chartrand,  Nov.,  $3.66;  O.  Clairmont,  Apr. -Dec,  8'367  m. 
at  855  ;  E.  Cyr,  Apr.,  855;  J.  Dallaire,  Apr.,  $55;  J.  B.  Delorme,  Apr. -Dec,  8'367  m. 
at  $55  ;  A.  Grecco,  Dec,  $12.42  ;  C.  Heacherington,  Nov. -Mir.,  3 '865m.  at  855,  one $60; 
J.  Labelle,  Apr.,  $55,  Oct.,  -S2S.39,  Nov.-Mar.,  4  m.  at  855,  one  $60  ;  S.  McElroy,  Dec, 
$28.29,  Jan. -Mar.,  2  m.  atS55,  one  $60;  A.  Richard,  Dec,  $23.07,  Jan.-Mar.,  2  m.  at 
$55  one  $60;  A.  Tremblay,  $56.83;  J.  Turpin,  Nov.,  S51.33,  Dec. -Mar.,  3  m.  at  $55, 
one  $60  ;  D.  White,  Nov.,  $51.33,  Dec-Mar.,  3  m.  at  $55,  one  860    2,683  82 

Nagle  and  Imperial  Buildings  :  firemen:  J.  Charron,  Apr.,  $55;  S.  Lurette,  Oct. -Mar.,  5  m. 

at  $55,  one  $60   390  00 

Naval  Building  :  firemen:  A.  Bastien,  Apr. -Mar.,  11  m.  at  $55,  one  $60;  T.  Dugal,  Dec- 
Mar.  ,  3  m.  at  855,  one  $60  ;  E.  Vanasse,  Apr. ,  S55   945  00 

Post  Office  :  firemen  :  J.  B.  Ethier,  12  m.  $665  ;  F.  Dumoulin,  12  m.  $710  ;  W.  Lurette,  Nov. 

$38.50  ;  N.  Martin,  9g  m.  $535.65   1,949  15 

Regal  Block  :  fireman  :  T.  Buckley,  Apr.  $55,  10  m.  at  $60,  Mar.  $70    725  00 

Roval  Mint:  firemen:  E.  Archambault,  Apr.,  $55;  A.  Cuddie,  Feb.-Mar.,  $115;  A.  W. 
Fisher  Nov.-Jan.,  $143.35;  W.  Lurette,  Apr.,  $40.34  ;  N.  Millaire,  Sept.  15- Mar.  31, 
$362  .33   716  02 

Seybold  Block:  fireman  :  H.  Finister,  Apr.,  Sept.  15-Mar.  31   417  33 

Supreme  Court  (§1,395)— 

Emnneer:  W.  Hill,  Apr.-June  $180 ;  P.  O'Connor,  Sept.-Mar.,  6  m.  at  §60,  one  §70; 

°A.  Reindeau,  July  - Aug.  $120   730  00 

Fireman:  A.  Masson,  11  m.  at  $55,  Mar. $60   665  00 

Surveyor  General's:  firemen:  J.  B.  Huard,  Sept.  15-Mar.  31,  $362.33;  T.  Lamb,  Apr. 

$55   417  33 

Victoria  Museum  ($4,430.22)- 

Engineer,  W.  N.  Rice  :  Apr-Mar.,  4  m.  at  $90,  8  at  $100   1,160  00 

Assistant,  T.  Whalen  :  Apr. -Mar.,  10  m.  at  $65,  2  at  $70    790  00 

Firemen:  H.  Barton,  Nov.  2-Mar.  31,  $276.33;  T.  C.  Binks,  Apr.  $55;  J.  Blais,  Apr. 
$55;  H.  Carter,  Nov.  2-Mar.  31,  $276.33;  J.  Donahue,  Nov.  2-Mar.  31,  $276.33;  A. 
Fisher,  Apr.-  $55  ;  D.  Fortier,  Apr.-Nov.  $62.33;  F.  Mulligan,  Nov.-Mar.  $2S0;  H. 
McCann,  Apr.  $27.50,  backpay  $3.43;  W.  Ranger,  Nov.-Mar.,  $274.44;  A.  St.  Amour, 

Apr.  $55;  A.  Tourgeon,  Nov.  2-Mar.  31  $276.33   1,973  02 

\shmen  at  $4S  per  m.:  A.  Deball,  Nov.  17-Mar.  31,  8212.80;  M.  Gauvreau,  Ap.  $16;  C. 

Mercer,  Nov.  G-Mar.  31  §230.40  ;  J.  McCoy,  Apr.  §48   507  20 

West  Block  (§4,002.38)— 

Engineers:  A.  Migneault,  11  in.  at  800,  one  870;  T.  Timlin,  Nov.  6-Mar.  31,  3' 8  m.  at 

$60,  one  $70   1.02S  00 


Carried  forward   31,828  04 
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Ottawa  Public  Buildings  :  Heating,  Ac—  Continued.  $  cts. 

Brought  forward   31,828  04 


jck— ( onciuaca. 

nen:  H.  Bannerman,  Feb. -Mar.  $117.59;  J.  W.  Bartlett,  Nov.  2-Mar.  31,  $270  33; 
1\  Dugal,  Apr.  1-Nov.  28,  7  967  in.  at  $55;  J.  Fortin,  Apr.  $55;  J.  B.  Huard,  Apr 
555;  P.  Labelle,  Nov.-Mar.  $260.90;  P.  Marchand  $66.61;  T.  Mason,  11  in.  at 


West  Block—  Concluded. 
Firemen : 
T. 
S55  ■ 

$55,' one  $60;  J.  B.  Mulligan,  Nov.-Mar.  $264.72;  J.  O'Deaj  Nov.-Mar.  $239.55; 

T.  Quinlan,  Apr.  $55;  A.  Robert,  Nov.-Mar.  $278.16   2,772  11 

Ashmen:  J.  McCusker,  Nov. -Jan.  $86.30;  W.  A.  McLean,  Jan.-Mar.  $115.97   '202  27 

Woods  Building,  Queen  St. :  firemen:  O.  Bouchard,  Oct.  $55;  C.  Goyette,  Apr.,  Nov.  13^- 

M  u\  31,  4  567  m.  at  $55,  one  $60;  J.  Marks,  Apr.-Mar.,  9  984  m.  at  $55,  one  $00   975  30 

Woods  Building,  Slater  St.:  April,  1911:  firemen,  A.  Courville,  A.  Labonte,  A.  Legault, 

each  $55  ;  ashman,  J.  MCusker,  $48    213  00 

Woods  and  Canadian  P.uildings ;  fireman,  P.  Way,  .Ian. -Mai  ..  1912   1G4  70 

S]>are  firemen:  A.  Cuddie,  Jan.  $49.08;  W.  Lurette,  Jan.-Mar.  $95.49   145  17 

Weighing  coal :  O.  Joubarne,  12  m.  $000;  J.  Shea,  12  m.  $799.92   1,399  92 

Wood  and  coal  men :  M.  Gorman,  Apr.  $48,  May-Mar.,  1 1  111.  at  $50  ;  J.  Manners,  Dec- 
Mar.,  4  m.  at  $48;  E.  O'Reilly,  Apr.  $48;  E.  Quesnel,  Nov.-Mar.  $238.07   1,070  07 

Carter  with  government  cart:  W.  Portugais,  Apr.  $48,  Nov.-Mar.,  5  m.  at  $51.30   304  50 

Carters  ai  $2.75  per  day  :  C.  Carisse,  Apr.-May,  Nov— Mar.,  105  d.;  J.  Croll,  Apr.,  25  d.;  J. 
Gorman,  Apr.-May,  Oct. -Mar.,  195d.;  Geo.  Lumsden,  Nov.-Mar.,  U0"12.:  Jas.  Plunkett, 

Nov.-Mar.,  119  d.;  J.  Robillard,  142  d   2,079  31 

Carter  at  $4  per  dav  :  E.  Vadeboncteur,  Dec-Mar.,  87  d   '348  o0 

Watchmen,  caretakers,  &c,  12  m.  to  Mar.  31,  1912  ($9,234.55)— 

Custom  House:  S.  Chapman,  4  m.  at  $55,  S  at  $00   700  0U 

East  Block  :  J.  Whitton,  4  m.  at  $55,  7 '774  m.  at  $00   680  45 

Fuel-testing  plant:  A.  Godard,  Aur.-May,  $110 ;  D.  J.  Manion,  June-Mar.,  2  m.  at 

$55,  8  at  $00   700  00 

Geological  Museum:  P.  Creegan,  May-Mar.,  2  484  m.  at  $55,  8  at  $G0   610  61 

Goverment  Workshop :  watchman,  J.  Sy mines,  4  m.  at  $55,  8  at  $00  ;  asst.  storekeeper,  H. 

Mercier,  12  m.  at  $75   1  600  00 

Harris-Campbell  Block:  F.  X.  Girouard,  4  m.  at  $55,  8  at  $00.    700  00 

Imperial  Building;  Win.  Gardner,  caretaker,  4  m.  at  $55,  8  at  $00   700  00 

Parliament  Tower:  Geo.  Vincent,  caretaker,  300  d.  at  $2   732  00 

Post  Office :  F.  Moyneur,  4  m.  at  $55,  8  at  $00    70(>  00 

RideauHall:  watchmen:  Wm.  Schofield,  Jan.-Mar.  $179.49;  Geo.  Sleeman,  Apr. -Dec, 

4  in.  at  $55,  5  at  $00     699  49 

Supreme  Court:  R.  Nash,  4  m.  at  $55,  8  at  $60. .    700  00 

West  Block  :  R.  Cornwall,  4  m.  at  $55,  8  at  $60  .'  700  00 

Paylists  detailed  with  Ottawa  Buildings  Repairs  (Page  V— 100)  1,174  43 

Error  in  addition  of  paylists   0  30 

Boiler  Inspection  and  Insurance  Co.:  22  boilers  inspected  during  1911    220  00 

Chaudiere  Machine  &  Foundry  Co.:  6  ash  boxes   96  00 

Edwards,  W.  C.  &  Co.:  wood,  Dec.  1910-Mar.  1912,  227  cords  at  $3.25   737  76 

Egan,  Scott  &  Chambers:  boilers  insured  in  Fidelity  &  Casualty  Co.  New  York   525  DO 

Fisher  Fuel  Economizer:  fuel  economizer,  500  lb.  at  10c,  800  at  8c;  freight  $1  65  115  65 
Heney,  John  &  Son  ( $72, 309.2*)— 

Coal,  lelivered  under  contract  8,468  to  Apr.  25,  1912;  cannel,  315  87  tons  at  $8.70;  epg, 
649  29  at  $6.90;  furnace  8,419  73  tons  at  $6.70;  smith  10  06  tons  at  $7  ;  stove  227  31 

tons  at  $0.90 ;  less,  $8,081 .03  paid  in  1912-13    57  198  20 

Wood  :  mill,  92i  cords  at  $5,  2  at  $6 ;  hard,  16  cords  at  $6.50,  2;at  $6.75,  9  at  $7.50,  one 

$8-25  T   66776 

Detailed  in  1810-11,  V— 81   14,443  29 

Imperial  Realty  Co. :  coal  in  stock  in  Canadian  &  Woods  Buildings,  Oct.  29,  1910,  205  225 

tons,  estimated  at  $3.88  „  . ..    796  27 

Ottawa  Gas  Co.:  heating  gas,  Mar.  3,  1911-Mar.  1,  1912,  ($5,649.56)— 

Archives:  14'7M.  cu.  ft  at  $1.10;  meter  $3   19  17 

Canadian  Building:  130  M.  cu.  ft.  at  $1.10;  meter  $3   17  96 

City  Post  Office  :  50  M.  cu.  ft.  at  $1 .10  ;  meter  $2.40   57  40 

Customs,  Albert  St.:  4  m.  to  Mar.  1,  1912   1  00 

Customs,  Queen  St.:  from  Jan.  28,  1911,  7' 4  M.  cu.  ft   10  34 

Customs,  Sparks  St.:  15  M.  cu.  ft.  at  $1.10;  meter  $2.04   3  69 

Customs  Laboratory  :  33  0  M.  cu.  ft.  at  $1.10  ;  meter  $2.04    39  00 

(las  Inspection;  3  M.  cu  .  ft.  at  $1.10;  meter  $2 .  40   5  70 

Geological  Museum  :  34  5  M.  cu.  ft.  at  $1.10;  meter  $9.00   47  55 

Imperial  Building:  from  June  7,  1910,  7  3  M.  cu.  ft.  at  $1.10;  meter  $3.52   11  50 

Inland  Revenue  Laboratory:  July  7-Mar.  31,  1108  cu.  ft.  at  $1.10,  meter  $1.84, 

arrears  to  Mar.  1,  1911,  $78.31   208  03 

Interior,  Queen  St.:  2  6M.  cu.  ft.  $2.80;  meter  $2.04                                          .....  4  90 

Interior,  25  Sparks  :  Feb.  7-Oct.  6,  1911   1  68 

Interior,  Trafalgar  Building  :  47  M.  cu.  ft.  $5.17;  meter  $2.04     7  21 

Langevin  Block;  119  3  M.  cu.  ft.  at  $1.10;  meter  $6   137  03 

Medical  Stores  :  180  M.  cu.  ft.  at  $1.10;  meter  $3. 00   201  00 


Carried  forward   127  492  22 

1—  6v 
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Ottawa  Public  Buildings:  Heatiiig,  &c. — Concluded.  $  cts. 

Brought  forward   127,492  22 


Ottawa  Gas  Co. — Concluded. 

Nagle  Block:  meter  rent   3  00 

Naval  Service:  3'2  M.  cu.  ft.  at  $1.10;  meter  $2.04..   5  56 

Parliament,  East  and  West  Blocks:  8816  M.  CU.  ft.  at  $1.10    909  76 

Printing  Bureau;  3,312  7  M.  cu.  ft.  at  SI.  10   3,643  97 

Public  Works,  Cony  Block:  from  Feb.  3,  1911,  2  19  M.  cu.  ft   5  39 

Regal  Building:  9  4  M.  cu.  ft.  at  SI.  10;  meter  $2.20   12  54 

Royal  Mint;  8  9  M.  cu.  ft.  at  SI.  10;  meter  §2.04   11  72 

Supreme  Court :  14  6  M.  cu.  ft.  at  $1.10;  meter  $3.60    19  66 

Surveyor  General's  :  45 '3  M.  cu.  ft.  at  $1.10 ;  meter  $3     52  83 

Thistle  Block;  130' 7  M.  cu.  ft.  at  $1.10;  meter  $3   146  77 

Wellington  St.  No.  104:  from  Feb.  2,  1911,  14  M.  cu.  ft   3  74 

Ray,  C.  C.  Co.:  furnace,  coal,  delivered  to  Astronomical  Observatory,  16 '7  tons  at  $7   116  90 

Standard  Chemical  Co.:  charcoal,  395  bush,  at  16c     63  20 

Taylor,  Edith:  extra  heating,  3  flats  Corry  Building,  May  1-15,  Sept.  24-30,  1911,  22  d  .  at 

$4.25   93  50 

Small  payments:  2  cords  hardwood  $13.65;  3  cords  kindling  $12.75;  sundry  $11   37  40 

Detailed  with  Dominion  Buildings  Maintenance  (Page  V-174).  332  50 

Advertising  $63 . 25 ;  King's  Printer  $10 . 16   73  41 


Total,  carried  to  page  V—  6   133,084  07 


Ottawa  ;  Major's  Hill  Park:  MaintenancCf 


Foreman  of  grounds,  T.  E.  Davis;  detailed  with  Ottawa  Public  Buildings,  Grounds.  (V— 78)  851  62 
Beattj.W:  labourer,  Apr. -Nov.,  2  m .  at  $54,  4  406  m.  at  $52.65;  watering,  one  night 

$1.14,  11  nights  at  $1.30   355  49 

Berthiaume,  O.:  labourer,  Apr.-Dec,  4  m.  at  $47.25,  5  in  .  at  $45  90   418  50 

Brault,  L.:  labourer,  Apr. -May,  July-Nov.,  2" 482  m.  at  $47.25,  4  m.  at  $45.90    300  85 

Brennan,  W.:  labourer,  May -Oct.,  1  4,814  m.  at  $47.25,  4  m.  at  $45.90;  watering,  67  nights 

$75.72     329  32 

Chartrand,  J.:   labourer,  May -Oct.,  2  m.  at  $54,  4  m.  at  $52.65;   watering,  62  nights 

$80.62   399  22 

Davis,  W.  J.:  labourer,  Aug.-Dec.,  3  4,814  m.  at  $47.25,  4  d.  at  $1.70   171  30 

E^an,  H.:  labourer,  Aug.-Nov.,  2  499  m.  at  $47.25;    852  m.  at  $45.90   157  32 

Fournier,  I.:  labourer,  May-Oct.,  1' 4,814  m.  at  $47.25,  3  «311  m.  at  $45.90;  watering,  54 

nights,  S49.73  ••••    295  59 

Ga<me  E.:  gardener,  12  m.  to  Mar.  31,  1912  at  $56.27  ;  watering.  G9  nights  $89.72   764  96 

Hayden,  J.:  labourer,  Apr. -Nov.,  3  m.  at  $47.25,  4  518  m    at  $45.90   349  15 

Langlois,  I.:  labourer,  May-Oct.,  2  m.  at  $47.25,  4  m.  at  $45.90    278  10 

Lurette,  S.:    labourer,  May  Sept.,  one  m.  $54,  4m.  at  $52.65;    watering,  69  nights 

$89.72   354  32 

Sauve,  S.:  carter,  12  m.  to  Mar.  31,  1911  at  $74 .25  ...   891  00 

Sundry  labour,  "518  m.  at  $45.90   23  80 

Brule,  E.  D.:  supplying  and  laving  sods,  632  sq.  yd.  at  9c   56  88 

Dupuy  &  Ferguson:  42,000  tulips  SM67.02;  hyacinths,  &c.  $54.15;  50  begonias  $12;  lawn 

sweeper  $20;  cases  $7.80     460  97 

Edwards,  W.  C.  &  Co.,  Ltd.:  pine,  1,500ft.  at  $50;  sundry  lumber  &c.,  $32   107  00 

Graham  Bros.:  seeds,  plants  &c.  $219.29;  6  waste  paper  baskets  $21;  sundry  pots  &c. 

$40.23    280  52 

Marchand  &  Donnelly:  1—4  lew.  6  amp.  constant  current  transformers,  60  cycles  prymary, 

2,200  volts,  single  circuit  panel,   set  horn  lightning  arresters,   100  —75  watt  tungsten 

lamps  sundry  sockets,  conduit,  elbows,  &c,  $1,085.75  ;  radial  wave  reflectors,  complete, 

40  at  $5;  sockets  with  cutouts,  41  at  $1.58;  less  paid  in  1910-11,  page  V— 82,  $662.23.  688  30 

Ottawa  Fireproof  Supply  Co.  ;  2>1\  brls.  cement   67  30 

Steele  Briggs  Seed  Co.,  Ltd.  :  asst.  seeds,  plants,  &c   54.15 

Small  payments  :  hose,  200  ft.,  4  ply,  at  $21.37  per  hundred  ;  200  ft.  cotton  $38  ;  200  brls. 

cement  $36  :  sm ith work  $34.75  ;  harrow  $18  ;  48  panes  glass  $13.80  ;  grass  seed,  50  lbs. 

at  20c;  12  ft.  Union  Jack  $6.75;  sundry  hardware  $23.20;  sundry  $55.93;  freight 

$18  .88      298  05 

Detailed  with  Ottawa,  Major's  Hill  Park,  Electric  Light  Installation. , .  ....  .(Page  V— 58)  46.96 


Total,  carried  to  page  V— 6,  8,000  67 
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Ottawa  Public  Bnlldiugs  (includiug  Rideau  Hall)  :  Removal  of  Snow,  $  eta. 

Pay-lists,  Rideau  Hall,  Dec. -Mar.,  1912  ($1,777)— 

Foreman,  H.  Sims,  Feb. -Mar.,  'I  m.  at  $60     120  00 

Labourers  at  5*47.25  per  m.:  F.  Bambrick  $18!) ;  N.  Cardiff  $17G.75  ;  W.  Court  $24  50  • 
J.  Crover  $113.75 ;  F.  Dagenais  $189 ;   W.Hughes  $141.75;   W.  Jones  $42:  M 
O'Donnell  $141. 75  ;  M.  Quinn  $189  ;  A.  Roby  $73.50  ;  J.  Sharp  $131 . 25  ;  F.  Steven- 
son $94 . 50  ;  J.  Wendt  $89 . 25   1,59(1  00 

Horse-hire :  N.  Green   '  61  00 

Pay-lists,  Museum,  Dec-Mar.  ($526.12)— 

Labour  at  $47.25  per  m.  :  W.  Dolan  $106.95  ;  J.  E.  Forrest  $166.95   333  90 

Labour  at  $2  per  day,  H.  McCann  $190  ;  teaming  $2.22  '.   192  22 

Pay-lists,  Generally,  Nov.  15-Mar.  31,  ($3,821.57)-' 

Labour  at  $2  per  day,  A.  Fortier  $28  ;  Labour  at  $51.30  per  in.,  P.  Hayden,  A.  Laurin, 

L.  Quesne!,  each  $205  .20   (J43  qq 

Labour  at  $42 . 75  perm.  :  T.  BattGrton  SI 87.25  ;  H.  Beauchauip  $1X4.53  ;  O.  Bertlnaume 
$140  ;  T.  C.  Binks $127.75  ;  W.  Bottomley  $187.25  ;  L.  Brault $166.25  ;  A.  Gauvreau 
$189;  A.  Heron  $129.50  ;  J.  Lacroix  $189;  Y.  M.  Piving  $106.56;  T.  Tomkinson 

$126.78 ;  payments  under  $100,  $477.75     2  2116? 

Teaming:  H.  Green  $183 ;  H.  Groulx  $203  ;  T.  Landry  $101.25;  D.  Macdonald  $265; 

payments  under  $100,  $214.10   %q  35 

McGrath,  E.  P.  &  Co.  :  snow  plough   55  00 

Small  payments:  lumber  $14.97;  matting  for  steps,  &c,  $24.50;  axle  for  snow  plough 

$6.10  ;  sand  $6  ;  salt  $12.05  ;  snowshovels,  &c,  $42.43   106  05 


Total  6,285  74 

Less,  charged  to  1912-13   1,088  13 


Total,  carried  to  page  V — 6.  5,197  61 


Ottawa  Buildings  :  Repairs,  Fui-isiture,  Arc. 

General  Repairs  Pay-lists,  April  1911 — March  191S. 

Archambault,  O.,  painter,  52"5  d.  at  $2.40  ;  Aubin,  A.,  carpenter,  66  d.  at  $2.50   290  87 

Auborne,  E.,  mason  and  biicklayer,  324  d.  at  $3.25  ;  Auger,  Ach.,  carpenter,  109  d.  at  $2.50  1,325  24 
Auger,  Arth.,  labourer,  130d.  at  $1.75,  overtime  $2.72  ;  J.,  labourer,  117  d.  at  $1.85,  75  at 

$190     589  17 

Aussang,  A.,  mason  and  bricklayer,  297  d.  at  $3.25   9(55  25 

Barclay.  A.,  cement  finisher,  68"23  d.  at  $4  ;  Baril,  J.  A.,  carpenter,  310*4  d.  at  $2.50  ...  1,049  04 

Barl,  D.,  labourer,  Barnett,  J.,  labourer,  each*37"44  d.  at  $1.75   'l31  06 

Basinet,  J.  B.,  labourer,  135  d.  at  $1.85,  1S9  at  $1 .90  ;  Beaulieu,  A.,  painter,  216  d.  at  $2.40; 

Beaulieu,  J.,  mason,  67  d.  at  $3.25  ;  Beauvais,  W.,  labourer,  34-44  d.  at  $1.75*   1.405  28 

Beihler,  J.,  mason  and  bricklayer,  216  d.  at  $3.25  ;  Beland,  A.,  labourer,  44  d.  at  $1.70,  13  at 

$1-90   801  50 

Belanger,  A.,  carpenter,  132"4  d.  at  $2.50,  Ferd.,  labourer,  36  44  d.  at  $1.70,   Frs.,  labourer 

45  d.  at  $1.70,  35  at  $1.75,   J.,  labourer,  117  d.  at  $1.70.  14  at  $1.85,  178  at  $1.90   1,093  82 

Belley,  Geo.,  labourer,  91  d.  at  $1.75  ;  Benjamin,  R.,  painter,  86  d.  at  $2.40   365  65 

Bergeron,  J.,  carpenter,  303  d.  at  $2.50  ;  Berube,  J.,  carpenter,  92*44  d.  at  $2.50   988  62 

Berube,  O.,  carpenter,  290  d.  at  $2.50  ;  Bisson,  E.,  labourer,  135  d.  at  $1.70,  67  at  $1  75  1  071  75 

Blais,  A.,  labourer,  58  d.  at  $1.75;  Binks,  T.  C,  labourer,  41  d.  at  $1.70   '171  20 

Bogart,  J.  B.,  labourer,  34  d.  at  $1.75  ;  Boileau,  J.,  labourer,  27  d.  at  $1.95;  66  at  $2   244  15 

Bois,  L.,  labourer,  52  d.  at  $1.75  ;  Bompas,  H.,  labourer,  54  d.  at  $1.75   185  50 

Bottomley,  W.,  labourer,  122  d.  at  $1.70,  60  at  $1.75  ;  Bouchard,  A.,  labourer,  92  d.  at  $2! . '.  496  40 

Boucher,  Frs.,  carpenter,  108  44  d.  at  $2.50;  Bourgeau,  C,  mason,  53'44  d.  at  $3.25   444  56 

Bourgeois,  E.,  labourer,  45  d.  at  $1.70,  141  at  $1.90  ;  Boyer,  J.,  labourer,  37  44  d.  at  $1.75.  168  84 

Boulais,  D.,  painter,  94  d.  at  $2.40  ;  Brady,  J.,  labourer,  42  d.  at  $1.75   299  10 

Brault,  L,  labourer,  27  d.  at  $1.70,  27  at  $1.75 ;  Bra/.eau,  F.,  labourer,  135  d.  at  $1.70,  i89 

at  $1.75   653  40 

Browne,  E.  A.,  painter,  27  d.  at  $2.25  ;  Brown,  W.,  labourer,  53  d.  at  $1.75   153  50 

Brennan,  W.,  labourer,  45  d.  at  $1.75  ;  Burges3,  E.,  labourer,  44'72d.  at  $1.90   163  52 

Burnside,  H.,  labourer,  35  55  d.  at  $1.75  ;  Byrne,  J„  labourer,  145  5  d.  at  $1.70,  81  at  $1.75.  451  41 

Campbell,  Jas.,  labourer,  46  d.  at  $1.75,  T.,  cabinet  maker,  324  d.  at  $2.50    890  50 

Carisse,  A.,  mason  and  bricklayer,  33  44  d.  at  $3.25  ;  Caron,  A.,  carpenter,  317  d.  at  $2.50. .  917  45 

Carriere,  J.,  labourer,  53  d.  at  .$1.75  ;  Causet,  P.,  labourer,  40  61  d.  at  $1.90  .  170  01 
Charlebois,  J,  H.,  painter,  23  d.  at  $2.25,  211  at  $2.40  ;  Charron,  W.,  labourer,  123  d.  at 

$1.70,  76  at  $1.75  ,   900  25 

Chartrand,  C,  carpenter,  324  d.  at  $2.50,  Z.,  carpenter,  132  d.  at  $2.50   1  139  74 

Chenier,  J.,  labourer,  135  d.  at  $1.70,  189  at  $1.75  ;  Chitty,  W.,  carpenter,  93  d.  at  $2.50..  '  792  75 

Chevner,  U.,  labourer,  145  d.  at  $1.70,  200  at  $1.75;  Clark,  H.,  labourer,  43'55d.  at  $1.75  672  72 

Cloutier,  A.,  carpenter,  223  d.  at  $2.50,  A.,  labourer,  10  d.  at  $1.70,  27  at  $1.75   621  75 

Cloutier,  J.,  labourer,  51  d.  at  $1.75  ;  Cossette,  F.,  carpenter,  209  d.  at  $2.50   611  75 

Calouette,  L.,  mastic  finisher,  86  67  d.  at  $4.75  ;  Collins,  J.,  carpenter,  117  5  d.  at  $2.50  '.  705  45 

Connell,  J.,  foreman,  mastic  sidewalk,  4  d.  at  $3,  33  at  $3.50   127  50 


Carried  forward   21  059  00 
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Cote,  A.,  labourer,  121  d.  at  SI. 70,  apprentice  painter,  203  d.  at  §1.85                                  .  581  25 

Cote,  C,  labourer,  121  d.  at  $1.95,  14  at  $2.10,  189  at   $2.15,   L.,  carpenter,  317  d.  at 

$2.50,  R.,  labourer,  135  d.  at  SI  .70,  188  at  $1.75    2,022  70 

Cousineau,  T.,  labourer,  48  d.  at  $1.75,  W.,  labourer,  124  99  d.  at  $1.70,  75"88  at  $1.75   429  31 

Crevier,  A.,  painter,  94  d.  at  $2.25,  94  12  at  $2.40;  Cyr,  E.,  labourer,  106  45  d.  at  $1.70, 

13  at  $1.75    641  11 

Dagenais,  E.,  labourer,  230  d.  at  $2,  M.,  labourer,  42  55  d.  at  $1.70,  69  at  $1.75   653  09 

Dallaire,  J.,  labourer,  13  d.  at  $1.70,  97  at  $1.75   191  85 

Damphouse,  M.,  labourer,  364  d.  at  $1.75  ;  Davis.  A.,  labourer,  35  4  d.  at  $1.75,  26  at  $1.90.  175  21 

Dar.e,  O.,  labourer.  148  d.  at  $1.70,  122  at  $1.75  ;  Denard,  ¥.,  paver,  22  d.  at  $4   553  10 

Delaney,  Jas.,  lalxnirer,  50  d.  at  $1.70,  66  at  $1.75,  Jno.,  labourer,  52  d.  at  $1.75   291  50 

Delorme,  J.  B.,  labourer,  52  5  d.  at  $1.75  ;  Dery,  N.,  painter,  108  d.  at  $2.25,  216  at  $2.40. . .  853  18 

Devaney,  J.,  labourer,  135  d.  at  $1.70,  183  5  at  $1.75  ;  Dinelle,  P.,  labourer,  64  4  at  $1.75. . .  663  31 

Dionne,  P.,  carpenter,  92  5  d.  at  $2.50;  Donovan,  J.,  labourer,  4S4  d.  at  $1.75   315  90 

Doran.  \V.,  labourer,  44  55d.  at  $1.70,  30  at  $1.90  ;  Dorval,  J.,  labourer,  37  4  d.  at  $1.75. . . .  198  27 

Duffield,  E.,  labourer,  130  d.  at  $1.85,  175  11  at  $1.90  ;  Dunn.  S.  E.,  carter,  39  d.  at  $2.75. ..  6S0  40 

Duhau.el,  J.,  labourer,  135  d.  at  $1.70,  189  at  $1.75  ;  Draffer,  M.,  labourer,  13  d.  at  $1.90.  . .  584  95 
Dumoulin,  H.,  labourer.  127  d.  at  $1.85,  185  at  $1.90 ;  Dussault,  O.,  labourer,  13  d.  at  $1.70, 

172  at  $1.75,  12  at  $2   933  55 

Ethier,  John,  labourer,  46  d.  at  $1.75  ;  Fardais,  F.,  labourer,  135  d.  at  $1.70,  121  at  $1.75. .  521  75 

Faucher,  E.,  painter,  100  d.  at  $2.25,  215  2  at  $2.40,  back  time,  $2.14   74o'  62 

Favreau,  T.,  labourer,  53  d.  at  $1.75  ;  Fisher,  F.,  raker,  29  55  d.  at  $3.50   196  18 

Foisv:  F.,  painter,  108  d.  at  $2.25,  216  d.  at  $2.40;  I.,  labourer,  125  d.  at  $1.85,  182  43  at 

$1.90  ;  W.  J.,  labourer.  45  d.  at  $1.70,  125  44  at  $1.75,  41  54  at  $1.90   1,714  18 

Foley,  Jas.,  plasterer,  324  d.  at  $3  ;  John,  labourer,  37  d.  at  $1.50   1,027  50 

Foran,  N.,  labourer,  53  d.  at  $1.70  ;  Forde,  J.,  labourer,  50  44  d.  at  $1.75   178  38 

Forest,  J.,  labourer,  16  d.  at  $1.90  :  Fortier,  A.,  labourer,  27  d.  at  $1.95,  94  at  $2   271  05 

Fortin,  A.,  carpenter,  324  d.  at  $2.50;  J.,  labourer,  64  5  d.  at  $1.70   919  65 

French,  T.  W.,  roofer,  324  d.  at  $2.25  ;  Fournier,  N.  C,  cabinet-maker,  324  d.  at  $2.50   1,539  00 

Gagnon,  T.:  carpenter,  39  d.  at  $2.50  ;  labourer,  55  44d.  at  $1.70,  2  55  d.  at  $1.75   196  23 

Gamache,  O.,  labourer,  36  d.  at  $1.75  ;  Gascon,  M.,  labourer,  48  44  d.  at  $1.75   147  78 

Gauthier,  J.  V.,  painter,  86  d.  at  $2.25,  215  at  $2.40   709  50 

Gervais,  W..  painter,  94  d.  at  $2.25,  2)212  at  $2.40,  27  at  $2.65   768  15 

Gillard,  F.,  labourer,  37'44  d.  at  $1.75 ;  Gooden,  F.,  painter,  108  d.  at  $2.25,  122  at  $2.40. ...  601  33 

Gorman:  E.,  labourer,  135  d.  at  $1.95,  135  at  $2,  54  at  $2.10 ;  G.,  labourer,  52  55  d.  at  $1.75.  738  62 

Gorman,  J.,  labourer,  135  d.  at  $1.70,  189  at  $1.75    560  25 

Goulet,  J.,  labourer.  135  d.  at  $1.70, 175  at  $1.75   535  75 

Grace,  P.  J.,  labourer,  135  d.  at  $1.85,  189  at  $1.90  ;  Gravel,  A.,  carpenter,  10S5  d.  at  $2.50.  879  97 

Gray,  R.  E.,  foreman,  96  55  d.  at  $4  ;  Grecco,  A.,  labourer,  86 ■  44  d.  at  $1.75    537  50 

Green,  H.,  carter,  197  5  d.  at  $2.75,  7  d.  $11.50  ;  Griken,  A.,  labourer,  38  44  d.  at  $1.75.  ...  621  91 

Groulx,  S.,  labourer,  94  44  d.  at  $1.75  ;  Gruson,  J.,  carpenter,  317  d.  at  $2.50   957  78 

Guilbault,  P.,  mason,  53  55  d.  at  $3.25   174  05 

Hall,  H.,  labourer,  17  d.  at,  $1.90.  sub-foreman,  38  d.  at  $2.25   117  80 

Hayden,  P.,  labourer,  135  d.  at  $1.85,  67  at  $1.90 ;  Hebert,  Chas.,  carpenter,  324  d.  at  $2.50. .  1,187  05 

Hebert,  Cheri,  labourer,  77  d.  at  $1.75  ;  Sam.,  painter,  129  5  d.  at  $2.40   445  42 

Heron,  A.,  labourer,  45  d.  at  $1.7<» :  Hogan,  Jas..  labourer,  54  d.  at  $1.75    171  00 

Hillnian,  3.  A.,  labourer,  162  d.  at  $1.70,  14  at  $1.85,  189  at  $1.90  (Feb.  16, 1911-Mar.  31,  1912)  660  40 

Hetu,  Jos.,  labourer.  30  44  d.  at  $1.75  ;  Howell,  H.,  carpenter,  317  d.  at  $2.50   845  78 

Huot,  P.,  labourer,  135  d.  at  $1.70.  181  at  $1.75   546  25 

Ingram.  W.  R.,  carpenter,  103  6  d.  at  $2.50;  Isabelle,  C,  carpenter,  317  d.  at  $2.50   1,051  38 

Jones,  J.,  35  d.;  Jordan,  J.,  33  d.;  Joy,  C,  49  44  d.:  all  labourers  at  $1.75   205  53 

Kehoe,  F.,  labourer,  40  99  d.  at  $1.90;  Kelly,  E.,  painter, .85  99  d.  at  $2.25,  225  64  at  $2.40.  812  94 

Kieley.  Thos.,  labourer,  38' 99  d.  at  $1.75  ;  Eilleen,  D.,  labourer.  135  d.  at  $1.85,  189  at  $1.90.  677  10 

Kirkiand,  W.,  cement  finisher.  28  88  d.  at  $4.50    130  00 

Labbe,  A.,  labourer,  92  d.  at  $1.90;  C,  labourer,  50  55  d.  at  $1.75   263  27 

Lab^rge,  L.,  painter,  108  d.  at  $2.40  ;  Lacroix,  J.,  labourer,  135  d.  at  $1.70,  67  at  $1.75   605  95 

Lafrance,  S.,  labourer,  92  d.  at  Si. 75  ;  Lalande,  F.,  labourer,  135  d.  at  $1.70,  81  at  $1.75   532  25 

Laliberte,  J.,  labourer,  51  d.  at  $1.75;  Lalonde,  E.,  labourer,  53  d.  at  $1.75   182  00 

Lamb,  F.,  painter.  108  d.  at  $2.25,  216  at  $2.40  ;  Lang,  J.,  labourer,  35  d.  at  $1.75   822  65 

Lambert,  B.,  labourer,  54  d.  at  $1.70,  1  at  $1.75  ;  Lapiinte,  C,  labourer,  38  d.  at  $1.70   15S  15 

Landry,  T.,  carter,  237  "5  d.  at  $2-75,  team  hire  $20.63;  Lapointe,  P.,  labourer,  45  99  d.  at  51. 75.  754  26 

Lapensie,  O.,  labourer,  135  d.  at  $1.70,  189  at  $1.75 ;  Larocque,  O.,  labourer,  52  d.  at  $1.75. . .  651  25 

Larose,  S.,  labourer,  41  d.  at  $1.75  :  Latimer,  J.,  blacksmith.  12  m.  at  $75   971  75 

Laurin,  A.,  labourer,  135  d.  at  $1.85,  67  at  $1.90  ;  Lauzon,  O..  labourer.  49"44  d.  at  $1.75   463  58 

Lavallee,  J.,  labourer,  133  55  d.  at  $1.70,  81  at  $1.75  ;  Leblanc.  P.,  labourer,  38  44  d.  at  $1.75  436  07 

Leduc:  C.,  labourer,  52  d.  at  $1.70  ;  D.,  labourer,  45  d.  at  $1.75   167  15 

Legare,  P.,  labourer,  135  d.  at  $1.70,  189  at  $1.75  ;  Le^ault,  A.,  plasterer,  176  d.  at  $3    1,088  25 

Lemieux,  J.,  painter,  101  d.  at  $2.25,  216  at  $2.40  ;  Lepiue,  J.,  painter,  1C8  d.  at  $2.40   1,004  85 

Lepage,  C,  painter,  108  d.  at  $2.25,  216  at  $2.40;  L'Heureux,  H.,  carpenter,  303  d.  at  $2.50.  1,518  90 


Carried  forward   61,838  79 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 85 

SESSIONAL  PAPER  No.  1 


Ottawa  Building*  :  Repairs,  Furniture,  &C. — Cemtinn&l.  $  cts. 

Brought  forward   61,838  79 

General  Repairs  Pay-lists — Continued. 

Lessard,  J.  A.,  labourer,  135  d.  at  $1.85,  155  at  $1.90   544  25 

Letourneau,  O.,  labourer,  31  d.  at  $1.70,  75  at  $1.75 ;  Liberty,  C,  labourer,  53  d.  at  $1.75   276  70 

Little,  J.,  labourer,  135  d.  at  $1.70,  189  at  $1.75  ;  Low,  G.,  locksmith,  12  m.  at  $80   1,520  25 

Low,  R.  S.,  foreman,  May  15-Sept.  2  at  $150  per  rn   537  42 

Lowden,  D.,  labourer,  53  d.  at  $1.75  ;  Lurette,  W.,  labourer,  68  d.  at  $1.75   211  75 

Loux,  O,  painter,  41  5  d.  at  $2.40  ;  McAllister,  T.,  labourer.  41  d.  at  $1.75   171  35 

McCoy,  J.,  labourer,  16  d.  at  $1.70,  26  55  at  $1.90  ;  McElery,  S.,  labourer,  53  d.  at  $1.75. ...  170  40 
McDonald:  A.  R.,  mason  and  bricklayer,  230  d.  at  $3.25;  A  ,  labourer,  43 '55  d.  at  $1.75, 

carter,  77  d.  at  $2.75   1,035  47 

McGuire,  J.  E.,  mason  and  bricklayer,  113  99  d.  at  $3.25   370  51 

McKenna,  S.,  labourer,  135  d.  at  $1.70,  189  at  $1  75   560  25 

MoKra,  A.,  painter,  108  d.  at  $2.25,  216  at  $2.40    761  40 

M.Martin,  T.,  labourer,  17.44  d.  at  $1.75,  215  at  £1 .85       428  20 

Manson,  \V.,  labourer,  52  d.  at  $1.75  ;  Marie,  G.,  labourer,  82  d.  at  $1.75   234  50 

Marchan  i,  P.,  labourer,  38  d.  at  $1.70,  93  at  $1.75 ;  Masson,  J.,  labourer,  34  44  d.  at  $1.75. .  287  63 

Martin,  I.,  labourer,  30  d.  at  $1.70  ;  Matthews,  A.,  painter,  8  44  d.  at  $2.25,  92'12  at  $2.40. .  291  10 

Mask.'l),  A.,  painter,  10S  d.  at  $2.40  ;  Mayer,  O.,  roofer,  320  d.  at  $2.45   1,043  20 

Melock,  G.,  labourer,  26  66  d.  at  $1.90  ;  Meunier,  A.,  labourer,  128  d.  at  $1.85,  189  at  $1.90.  646  56 

Merilield,  C,  mason  and  bricklayer,  5  41  d.  at  $3.25,  175  d.  at  $1.16   745  70 

Meunier,  N.,  mason  and  bricklayer,  131  d.  at  $3.20  ;  Miller,  R.,  labourer,  43  d.  at  $1.75   501  00 

M  .  hand,  O.,  mason,  23  d.  at  $4.05  ;  Millette,  P.,  labourer,  32*88  d.  at  $1.75   150  71 

Monette:  A.,  roofer,  321  d.  at  $2.45  ;  O.,  mason  and  bricklayer,  216  d.  at  $3.25   1,495  SO 

M   ..1.  v.  W\,  painter,  10  d.  at  $2.70,  93  at  $2.40  ;  Myers,  S.  H.,  carpenter,  92  d.  at  $2.50   480  20 

Mulligan,  F.,  lal>ourer,  72  d.  at  $1.70 ;  Murphy,  Jas.,  raker,  20' 1  d.  at  $3.50,  J.,  painter,  61 

d.  at  $2. 25,  93  at  $2. 40    553  2  5 

N.i  !•  ,m,  A  .  carpenter,  317  (1.  at  $2.50 ;  Nadou,  R.,  labourer,  53*44  d.  at  $1.75   886  03 

V  ligan,  Win.,  steamroller  man,  58  45  d.  at  $3.50  ;  Normand,  J.,  carpenter,  106  d.  at  $2.50.  469  56 

Nicol:  J.,  labourer,  31  d.  at  $1.70,  75  at  $1.75  ;  Sam.,  labourer,  38  5  d.  at  $1.75   251  42 

( » •  onnor:  F.,  labourer,  40  54  d.  at  $1.90  ;  John,  labourer,  135  d.  at  $1.95,  189  at  $2   718  29 

O'Connor,  John,  carpenter,  63  d.  at  $2.50 ;  O'Donnell,  J.,  mason  and  bricklayer,  324  d.  at 

*3.25     1,210  50 

c  \    11:  H.,  labourer,  133  d.  at  $1.85,  186  4  at  $190  ;  T.  J.,  carpenter,  218'44d.  at  $2.50....  1,146  41 

Oflborne,  N.,  carpenter,  111  d.  at  $2.50  ;  Ouellette,  Z.,  labourer,  27  d.  at  $1.95,  66  at  $2   462  15 

Palmer:  <Jeo.,  asphalt  man,  51  d.  at  $4  ;  R.,  labourer,  15  33  d.  at  $1.90,  16  at  $2.25   269  13 

Paquet,  A.,  labourer,  51.55  d.  at  $1.75  ;  Parent,  E.,  labourer,  45  d.  at  $1.70   166  72 

ran/..-.  1'.,  carter,  103  d.  at  $2.75  j  Pearson,  A.,  labourer,  26  d.  at  $1.70,  67  at  $1.75    444  70 

Pitre,  EL,  labourer,  92  d.  at  $1.75;  Picard,  L.,  carpenter,  324  d.  at  $2.75   1,052  00 

Planchet,  D.,  labourer,  129  43  d.  at  $1.70,  172  32  at  $1.75;  Proulx,  D.,  painter,  27  d.  at  $2.25.  582  40 

Plouffe,  O.,  91  d.,  Ls.  35  d.,  both  labourers  at  $1.75  ,  Pruneau,  L.,  carpenter,  45  d.  at  $2   310  50 

Hui  snel,  E.,  labourer,  8  d.  at  $1.70,  375  at  $1.75,  L.,  labourer,  135  at  $1.85,  67  at  $1.90.  456  27 

Quinlan,  T.,  labourer,  43  44  d.  at  §1.70,  92  at  $1.75     234  85 

Racicot,  A.,  painter,  2  m.  at  $60,  36  d.  at  $2.40  ;  Reginibal,  O,  carpenter,  317  d.  at  $2.50   998  90 

Rafter,  H.,  team,  14  d.  at  $1.86.  23  h.  at  54c  ;  Randall,  J.,  painter,  101  d.  at  $2.25,  122  at 

$2.40   600  51 

Rheautne,  A.,  labourer,  50  d.  at  $1.75  ;  Richard,  J.,  carpenter,  324  d.  at  $2.50     897  50 

Rochon,  J.,  labourer,  135  at  $1.70,  189  at  $1.75;  Rodier.  S.,  labourer,  324  d.  at  75c   803  25 

Eta  <pie,  C,  mason  and  bricklayer,  54  44  d.  at  $3.25 ;  Russell,  R.,  labourer,  102  d.  at  $1.75. . .  355  45 

Roy,  D.,  carpenter,  54  d.  at  $2.50,  back  time,  $1.38   136  38 

Roy,  D.,  labourer,  135  d.  at  $1.70,  189  at  $1.75   560  25 

St.  Aubin,  A.,  carpenter,  20d.  at  $2.50  ;  St.  Denis,  A.,  labourer,  144  d.  at  $1.70,  81  at  $1.75. .  436  55 

St.  Georges,  E.,  mason,  27  d.  at  $3.25  ;  St.  Jean,  S.,  carpenter,  21144  d.  at  $2.50   616  25 

St.  Laurent,  J.  B.,  carpenter,  324  d.  at  $2.50  ;  St.  Marie,  H.,  labourer,  45  d.  at  $1.70   886  50 

St.  Martin,  D.,  carpenter,  224  d.  at  $2.50 ;  St.  Pierre,  W.  L.,  carpenter,  318  d.  at  $2.50    ....  1,355  00 

Sanderson,  R  ,  labourer,  37  d.  at  §1.75;  Sarazin,  H.,  labourer,  34  d.  at  $1.75   124  25 

Sauriol,  T.,  labourer,  135  d.  at  $1.70,  173  at  $1.75;  Sevigny,  N.  J.,  carter,  239  d.  at  $2.75. . . .  1,189  50 

Sauve,  J.,  mason,  79  55  d.  at  $3.25  ;  Schroeder,  E.,  painter,  94  d.  at  $2.25,  229  12  at  $2.40. . .  1,019  95 
Seguin:  J.  B.,  labourer,  128  d.  at  $1.85,  209  5  at  $1.90  ;  J.  B.,  jr.,  labourer,  135  d.  at  $1.85, 

162  at  $1.90   1,192  30 

Shea,  T.,  carpenter,  314  6  d.  at  $2.50;  Simard,  L.,  labourer,  37  d.  at  $1.70   849  28 

Sigouin,  A.,  labourer,  81  d.  at  $1.70,  13  at  $1.75   160  45 

Simard,  P.,  mason  and  bricklayer,  98  d.  at  $3.25  ;  Soapa,  L.,  labourer,  27 '  11  d.  at  $1.90    370  01 

Shepherd,  J.,  painter,  93  d.  at  $2.40  ;  Soucy,  J.  B.,  labourer,  915  d.  at  $1.75   383  23 

Sneddin,  O.,  cement  finisher,  14  22  d.  at  $4  ;  Storey,  E.,  labourer,  36  88  d.  at  $1.75   121  44 

Stractoche,  N.,  labourer,  37  d.  at  $1.90 ;  Sturges,  A.  W.,  mason  and  bricklayer,  39  d.  at  $3.25  197  05 

Sullivan,  D.,  carpenter,  324  d.  at  $2.50   810  00 

Taylor,  \V.,  mason  and  bricklayer,  78'55  d.  at  $3.25 ;  Theberge,  H.,  carpenter,  317  d.  at  $2.50  1,047  62 

Thibault,  carpenter,  5344  d.  at  $2.50  ;  Tierney,  W.,  helper,  1194  m.  at  $55   790  45 

Trappitt.  J.,  labourer,  50  99  d.  at  $1.75  ;  Tremblay,  A.,  labourer,  108  d.  at  $1.70,  92  at  $1.75.  433  85 

Trudel,  H.  A.,  upholsterer,  101  d.  at  $2.80,  216  at  $2.90;  Tyres,  C,  carpenter,  79  d.  at  $2.50.  1,100  70 
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General  Repairs  Pay-lists— Concluded. 

Viau:  A.,  labourer,  135  d.  at  $1.70,  131  at  $1.75 ;  J.,  labourer,  51  d.  at  $1.70,  14.11  at  $1.90. . .  659  76 

Villeneuve,  H.,  labourer,  36  d.  at  $1.75   63  00 

Wall,  J.  C.  painter,  98  55  d.  at  $2.25,  211  at  $2.40  ;  Walton,  T.,  turner,  39  6  d.  at  $2.50   827  03 

Watters,  W.,  labourer,  70  at  $1.75  ;  Whelan,  T.,  painter,  50  55  d.  at  $2.25,  189  99  at  $2.40. . .  691  99 

Wigmore,  J.,  carter,  84  d.  at  $2.75  ;  Williams,  T.,  carpenter,  222  d.  at  $2.50   786  00 

\Villiamson,  W.,  plasterer,  1544  d.  at  $3  ;  Wilson,  A.  J.,  painter,  92 •  44  d.  at  $2.40   685  07 

Zalaba,  P.,  labourer,  54'  11  d.  at  $1.90   102  81 

Small  payments  :  painters,  2  44  d.  at  $2.25,  43  at  $2.40,  10  at  $2.70  ;  cement  finisher,  9  33  d. 
at  $4  ;  mason  and  bricklayer,  76  h.  at  52c. ;  foremen,  7  d.  at  $3,  81  at  $3.50  ;  steamroller 
men,  13  9  d.  at  $3.50,  7  at  $4  ;  labourers,  8  d.  at  $1,  515  at  $1.70,  37  at  $1.75,  223  11  at 

$1.90,  6  at  $2.04  ;  carters,  34  d.  at  $2.75 ;  sundries,  $34.86   1,063  55 


Clerk  of  Works  Staff  ($U,1S6.54.) 


Foreman  of  carpenters,  J.  H.  Ellis,  4  m.  at  $95,  8  at  $100;  assistants,  Z.  Chartrand,  6  766 

m.  at  $85,  D.  Lafortune,  4  16  m.  at  $85,  1  at  $90  ;  carpenters,  C.  Tresidder,  12  m.,  $730.  2,928  88 
Foreman  of  painters,  J.  Randa'l,  7  m.  at  $100,  5  at  $105,  A.  Crevier,  5  m.  at  $100  ;  assistants, 

TJ.  Sauriol,  8  "516  m.  at  S90,  J.  J.  Diguer,  3  451  m.  at  $90   2,802  09 

Foremen  of  masons:  S.  Robitaille,  3  29  m.  at  $100,  8  516  at  $114.06  ;  J.  A.  Seguin,  3  516  m. 

at  §114.06  ;  assistant,  J.  Baxter,  12  m.  at  $90   2,781  43 

Foreman  of  roofers,  A.  Spenard,  12  m   1,075  00 

Foreman  of  labourers,  W.  A.  J.  Bedard,  11  443  in.  at  $80;  assistant,  R.  Renault,  11  m.  at 

$65,  1  at  $80 ;  labourers,  R.  de  Beaumont,  12  m.  at  $53.22,  R.  Mackie,  12  m.  at  $50,  C. 

N.  Poirier,  12  m.,  $700   3,649  14 

Time-keepers:  P.  A.  Dion,  12  m.,  $730;  P.  Burns,  110  d.  at  $2   950  00 

Mechanical  Staff  ($36,213.06). 

Foremen  engineers  at  $100  per  m.  :  A.J.  Brennan,  8'516  m.,  back  time,  $16.13;  J.  Law, 

8  516  m.;  J.  C.  McDonald,  3  451  ;  N.  H.  Perkins,  3  516   2,416  12 

Assistants  :  M.  Clancy,  12  m.  at  $80 ;  A.  Dugal,  3  m.  at  $65  ;  engineer,  A.  Riendeau,  6  m.  at 

$60,  1  at  $70  '   1,585  00 

Foreman  of  electric  light,  N.  Smith,  12  m.  at  $100;  asst.,  W.  Jenkins,  12  in.  at  $80;  night 

electrician,  J.  Gleeson,  12  m.  at  $75   3,060  00 

Foreman  of  bell-hamrers,  R.  Croll,  3  m.  at  $90,  9  at  $95  ;  bell-hangers,  J.  Devine  12  m.  at 

$70,  M.  Mahon  12  m.  at  $70,  W.  Thompson  12  m.  at  $65    3,585  00 

Inspecting  engineer,  W.  Mansfield,  2  m.  at  $100,  10  m.  $1,083.34   1,283  34 

Care  of  shop  machines.  Jos.  Ferguson,  smith.  M.  Whelan  :  each  12  m.  at  $75   1,800  00 

Pattern-maker,  T.  Ferguson,  11 ' 576  m.  at  $65   752  53 

Fireman  and  helper,  P.  O'Connor,  4  m.  at  $55,  1  at  $60   280  00 

Machinists:  A.  Dunlop,  3  451  m.  at  $75;  Geo.  Ross,  3742  m.  at  $60,  4  516  in.  at  $75;  W. 

Daly,  A.  Giroux  and  J.  Mahon,  each  12  m.  at  $60   2,982  10 

Plumbers  and  pipe-fitters :  F.  A.  Burden,  1451  m.  at  $65.  2  at  $75  ;  F.  Cuthbertson,  $40.35  ; 
A.  Desjardins,  12  m.  at  $70  ;  F.  Desmarais,  8  935  m.  at  $75  ;  W.  Evoy,  3195  m.  at  $70  ; 
M.  Flanagan,  3  m.  at  $65,  5516  at  $70 ;  F.  Jacques,  9  m.  at  $75,  back  time,  5  d.,  §17 .46  ; 
D.  Lang,  5  m.  at  $65,  6  586  at  $70 ;  McDonald,  A.,  1  in.,  $65  ;  S.  Perkins,  12  m.  at  $70  ; 

T.  Pilon,  4  m.  at  $65,  6  at  $70   5,663  22 

Wiremen  :  J.  Aubry,  11  834  m.  at  $65  ;  A.  Catellier,  12  m.  at  $65  ;  G.  R.  Chisholm,  2"518  m., 
$150.81;  O.  Cousineau,  4-466  m.  at  $60;  F.  Hickey,  5  {m.  at  $70,  7  at  $80;  C.  Isner, 
3-645  m.  at  $60 ;  J.  Jessup,  8  581  m.  at  $65 ;  C.  Masson,  11783  m.  at  $65  ;  B.  J.  Nolan, 
6  379  m.  at  $70 ;  H.  C.  Nolan,  10  m.  at  $65  ;  J.  Poitras,  12  m.  at  $60 ;  A.  Roy,  3  355  m., 

$218.07;  H.  Salmon,  2"548  m.,  $152.93  ;  J.  F.  Smith,  2-451  m.,  $147.09   6,755  15 

Helpers  at  $55 :  E.  Burden  §96.72  ;  H.  Cain  $332.36;  N.  Charbonneau  $495;  F.  Cuthbert-  ■ 
son  $54.11;  J.  Dube  $660 ;  W.  Ferriman  $550;  W.  Hvland  $647.29;  D.  J.  Kennedy 
$637.25;  F.  Kennedy  §660;  L.  Laroche  §1S6.25;  N.  Martin  $110;  W.  Montgomery 

$493.23  ;  O.  Sabourin  $468.39  ;  M.  F.  Whelan  $660   6,050  60 


Agriculture  Department  ($2,343.88). 
Capital  Office  Supply  Co.:  desks,  1  sanitary  $21.26,  2  typewriter  at  $28,  1  at  $24.97;  sections 


with  doors,  4  at  $13  ;  base  $26  ;  top  $4.50    184  73 

Cleghom  &  Beattie :  Brussels  carpet,  32  yd.  at  $1.60 ;  making  and  laying,  32  yd.  at  8c;  felt 

paper,  15  yd.  at  4c;  tin  rollers,  6  at  $5.40   86  76 

Costello  &  Ciovve  :  4  It.  Tungsten  clusters,  12  at  $7  ;  10  pt.  annunciator,  $10  ;  call  bells,  15  at 

75c;  sundries  $20.40     125  65 

Fournier,  L.  G.  &  Co.:  50  chairs  $104.17  ;  sundries  $7.75   Ill  92 

Gravelle,  J.  G.  &  Co.:  electrical  supplies,  $9. SO ;  electrician's  time,  109  h.  at  60c   75  20 

Harris  &  Barry,  Ltd. :  desks,  3  oak  f.  t.  at  $29.20,  2  typewriter,  $19.60,  $36;  tables,  6  at 

§6.50,  12  at  $2  50  ;  rev.  stools,  3  at  $4.40   225  40 


Carried  forward   157,048  41 
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Agriculture  Department — Concluded. 

Library  Bureau  of  Canada,  Ltd.:  I  oak  r.  t.  desk,  $75;  1  oak  cabinet,  $55;  oak  typewriter 

chairs,  2  at  $7  . 50   145  00 

McNeill,  E.  R.:  1  r.  t.  cabinet   50  00 

Marchand  &  Donnelly  :  4  It.  tungsten  clusters,  5  at  $6.25,  12  at  $6  ;  switches,  5  at  60c   106  25 

Murphy-Gamble,  Ltd.:  cork  carpet,  61^  yd.  at  95c;  laying  same  at  5c,  $3.06    61  25 

« >tn.  Specialty  Mfg.  Co.,  Ltd.:  sections,  3  at  $31, 1  at  $24.75,  6  at  $13,  1  at  $8.50,  1  at  $8, 
1  it  $6.25,  2  at  $4,  2  at  $3.50 ;  tops,  4  at  $4.25,  1  at  $2.25  ;  bases,  4  at  $5.50,  2  at  $2.50  ; 
desk,  $50;  cabinet  with  flat  rods,  $12.50;  chairs,  6  $13.50,  2  filters  $11.48,  $6.98;  sun- 
dries. $14.05   431  01 

Ottawa  Typewriter  Co.,  Ltd.:  f.  t.  typewriterde.sk  $28;  book  sections,  10  at  $3.24;  tops, 

3  at  $2 . 09  ;  bases,  3  at  $1 . 76   71  95 

Savage  &  MacDonell  Co.:  t.  and  g.  pine,  d.  2  s.,  7,657  ft.  at  $32  ;  cartage,  $3.83   248  85 

Stewart  &  Co.:  chairs,  Austrian,  24  at  $2.35,  1  g.  o.  revolving  $21 .60  ;  alterations  $3.50   81  50 

Small  payments :  rug  $45.94,  Sturtevant  ventilating  set  $45.88;  typewriter  desk  $36;  sec- 
tions, 4  at  $3.35;  5  blinds  and  putting  up  same  $13.45  ;  window  frame  $7  ;  ice,  4  in.  at 
$2;  3  It.  tuntrstolier  $10.29 ;  kitchen  tables,  10  at  $2;  team,  3  d.  at  $5;  sundry  labour 
$19 . 65  ;  sundries  $103 . 80   33  84 

Archives  ($254.95). 

Tobin,  Ltd.:  col.  awnings,  5  at  $10,  4  at  $9.50,  4  at  $7.50,  1  at  $6.50;  repairing  awnings, 

$7  25.  131  75 

Small  payments:  plate  castings,  l,366*lb.  at  3c;  4  blinds  $22;  cement  $18;  sundries  $44.20."  123  20 

Auditor  General's  Office  ($726.51). 

lb  vson-Graham,  Ltd.:  21  blinds  and  labour  putting  up  same   52  09 

Harris  &  Barry,  Ltd.:  f.  t.  desks,  2  at  $18.25,  2  at  $17.35,  6  at  $16.85,  1  at  $16.20   188  50 

ottiee  Specialty  Mfg.  Co.,  Ltd.:  sections,  4  at  $16.50,  2  at  $13,  1  at  $8.50,  4  at  $3.50  ;  tops,  2 
at  $4.25,  1  at  $2.25 ;  3  bases,  $5.50,  $5,  $4.25  ;  1  f.  t.,  g.  o.  desk  $24.08  ;  1  cane  seat  t.w. 

chair,  $7.10   171  18 

Small  payments  :  carpet,  31  h  vd.  at  $1.30  ;  2  electric  water  heaters,  $16.17,  $14.85  ;  tungsten 
clusters,  5  It.,  3  at  $15.19,  4  It.,  1  at  $6.25,  2  at  $6.50,  1  at  $6.86  ;  12  x  9  rug  $28.50  ;  brass 
sign  engraved  $13  ;  chairs,  1  at  $7.75,  2  at  $6.75  ;  tables,  8  at  $4  ;  ice,  4  m.,  20  lb.  daily, 
$16;  sundries  $60.34   314  74 

Canadian  Building  ($453.29). 

Costello  Sc  Crowe:  supplying  and  installing  motor,  1  h.  p.,  110  volts   90  00 

Forl>es,  Jas.  F.,  Montreal:  Forbes  water  sterilizer  with  storage  tank  and  cooling  chest   350  00 

Small  payments:  glass  $8.51,  sundries  $4.78   13  29 

Canadian  and  Woods  Buildings  ($531.24-) 

Fotbes,  J.  F.,  Montreal:  Forb?s  sterilizer   187  00 

Ottawa  Fireproof  Supply  Co.,  Ltd.:   1  in.  wool  felt  pipe  covering,  345  ft.  $46.57,  sundries 

$3.65   50  22 

Robertson,  T.  &  C<>.,  Ltd.,  Montreal:  ci.  enam.  drinking  fountains,  28  at $7.70;  sundries 

$26.05     241  65 

Small  payments:  8  self  closing  cocks  for  fountains  $23.52;  sundries  $28.85    52  37 

Census  ($607.77). 

Costello  &  Crowe:  12  in.  electric  fans,  3  at  $18;  sundries  $12   66  00 

Marchand  &  Donnelly:  steel  conduit,  l\  in.,  150  ft.  at  20c,  1  in.,  325  ft.  at  12c,  %  in.,  216  ft. 
at  9c;  r.  c.  d.  wire,  1,300  ft.  at  3c,  800  at  2c. :  condulets,  \\  in. ,  12  at  $1,  1  in.,  9  at  95c, 
6  at  85c;  H  in.  elbows,  12  at  62c;  sundries  $25.99   202  52 

Office  Specialty  Mfg.  Co.,  Ltd.;  sections,  6jat  $18,  6  at  $14.75,  3  at  $13;  tops,  3  as $4.50;  bases, 

3  at  $5.75;  steel  guides,  60  at  30c.;  1  'E'  truck  $25    309  25 

Small  payments:  cartage,  5  d.  at  $5;  rent  of  chairs,  $5     30  00 

Civil  Service  Commission  ($268.54). 

Ottawa  Typewriter  Co.,  Ltd.  ■  desks,  f.t.  $35,  t.w.  $36;  cabinets,  $6,  $.3.75,  2  at  $9;  No.  15  OF. 

drawers,  3  at  $5.25,  8  $21;  sundries  $16   151  50 

Small  payments:  1  qr.  oak  top  desk  $35.10;  white  awnings,  9  at  $4.25,  2  at  $3.75;  sundries 

$36.19   117  04 
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Coal  shed  ($27.44). 

Davidson,  Jas.;  t.  and  g.  sheeting,  1,000  ft     27  44 

Conservation  Commission  {8915. IS). 

Office  Specially  Mfg.  Co.,  Ltd. :  sections,  1  $18.25,  2  at  $16.50,  8  at  $14,  2  at  $0.25,  2  at  $7.50,  2  at 
$7,  1  at  $4.75,  36  at  $4,  42  at  $3.50;  tops,  1  at  $7,  3  at  $4.25, 16  at  $2.50;  basps.l  at  $8,  2  at 
$5,15  at  $4.25,  12  at  $4,  1  $2.50;  desks,  1  f.t,,  g.o.  $43.20,  1  standing  $28.50;  sundries $19.75        789  95 

Small  payments:  desk  $28.50;  chairs,  $13.85,  $7;  4  It.  tungstolier  $21;  5  oil  opaque  shades  $28; 

sundry  labour  $18.51;  sundries  $8.37   125  23 

Customs  (-n.338.44). 

Capital  Office  Supply  Co.:  sanitary  d.  f.  desks,  3  at  $54   162  00 

Davidson,  Jas.:  5  pa,  2  in.  pine  panel  and  4  pc.  sash,  $93.20;  1,000  ft.  t.  and  g.  sheeting,  $27.44        120  64 

Edwards,  W.  C.  &  Co.,  Ltd.:  h  in.  basswood,  d.  2  s.,  1,500  ft.  at  $40;  cartage,  25c   60  25 

Ellacott,  J.  A.  L.:  tungstoliers,  5  It.,  3  at  $15.19,  3  It.  $10.29;  sundries,  $10.29   66  15 

Garrioch,  Godard  &  Co.:  Benj.  clusters.  5  It.,  2  $16.17,  4  It.,  6  at$t>.37   54  39 

Gravelle,  J.  G.  &  Co.:  4  It.  Benj.  clusters,  3  $24.55,  tungsten  10  at  $9.51;  2  small  wall  tele- 
phones, $14.21    133  82 

Harris  &  Barry,  Ltd.:  chairs,  1  g.  o.  spec,  office  (minister)  $55,  1  oak  rev.  $11.50,  10  at  $10, 

1  $7.85,  12  oak  arm  at  S13;  1  oak  t.  w.  desk  $36   366  35 

McGrath,  E.  P.  &  Co.:  Am.  box.  window  frame,  10-8i  x  4-7  to  sweep  6-2^   50  00 

McLennan,  J.  R.:  F.  169  basins,  2  at  $10.04;  \\  in.  basin  traps,  2  $19.11;  sundries,  $16.11   55  30 

Mason.  Geo.  M.  Ltd.:  white  pine,  t.  &  g.,  d  2s",  9,050  ft.  at  $32.50;  cartage,  $2.25   296  38 

Office  Specialty  Mfg.  Co.,  Ltd.:  sections,  1  $14.75,  I  $13.50,  3  at  $8,  2  at  $4,  3  at  $3.50;  tops, 

2  at  $4.25,'  1  $2.25;  1  base  $2;  tables,  4  at  $23  ,   175  50 

Rea,  A.  E.  &  Co.,  Ltd.:  linoleum,  40  yd.  at  95c;  carpet,  28  y.  at  $1.25;  felt,  12  y.  at  4c   73  48 

Ross,  C.  Co.,  Ltd.:  carpet,  39i  y.  at  $1.85;  making  $3.95;  felt  paper,  21  y.  at  5c;  rug,  $52;  2 

shades,  $4.35  ".   134  43 

Stewart  &  Co. :  f.  t.  oak  desks,  2  at  $39.15   78  30 

Small  payments:  5  no-draught  ventilators,  $38.30;  5  It.  tungstoliers,  2  $31;  new  parts  for 

rotary  pump,  $16;  No.  7361  oak  desk,  $46;  2  steam  radiators,  $33.32;  metallic  ceiling,  10  sq. 

at  $3.35;  iron,  973  lbs.  at  3ic,  112  at  3c;  i  box  frame  with  brass  pulleys,  $17.64; 

gold  leaf,  2  pkgs.  at  $7;  ice,  4  m.  at  $2;  cartage,  6  d.  at  $5;  sundries,  $206.28   511  45 

Custom  House  ($40.87). 

Capital  Plaining  Mill  Co.,  Ltd.:  12  pes.  sash,  asst.,  $20.62;  5  doors,  $20;  cartage.  25c   40  87 

Dominion  Police  ($169.62). 

Mackenzie  &  Co.:  nozzles  to  fit  2i  in  hose  couplings,  10  at  S6.25   62  50 

Small  payments:  hydrant  caps,  23 "at  50c,   92  at  35c;  leather  straps,  24  at  65c. ;  hose  racks, 

6  at'  $2.75;  sundries,  $31.32   107  12 

East  Block  ($602.34). 

Forbes,  Jas.  F.,  Montreal:  Forbes  filter   140  00 

General  Supply  Co.,  of  Canada,  Ltd.:  7£  x  3|  x  10  duplex  B.  fitted  low  pres-ure  steam 

pump   215  00 

Mercer.  W.  J.:  sweeping  chimneys,  83  flues  at  75c   62  25 

Twin  City  Oil  Co.,  Ltd.:  Manzell  oil-saving-pumps,  1  qt.  1  feed,  2  at  $25   50  00 

Small  payments:  lime,  4,200  lb.,   $14.70;  stand  $12;  9  awnings  S39.77;  table  $12;  sundries 

$56.62   135  09 

Experimental  Farm. 

Small  payments:  sundries   23  11 

External  Affairs. 

Charlebois  Pure  Ice  Supply  Co.:  ice,  Nov.  7-Mar.  7,  4  m.  at  $2   8  00 

Finance  ($245.03.) 

Small  payments:  baffle  plates  and  castings,  1,228  lb.  at  4c,  598  at  3Jc;  oak  'tables,  2  at 
$15.50;  tungstoliers,  5  It.,  2  at  $15.19,  4  It.,  1  $12.74;  office  chairs,  $13.83,  $9.25,  $8.55, 
$7.20;  ice,  4  m.  (20  lb  daily)  $16;  sundry  repairs,  $20.80;  sundries,  $25.23   245  03 
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Forestry  ($222.70). 

Capital  Office  Supply  Co.,  Ltd.:  G  units,  1  top  and  1  base   27  70 

Library  Bureau  of  Canada,  Ltd.:  1  oak  desk,  $65;  oak  units,  3  at  $18,  1  $10;  1  base,  $4;  1 

cornice,  $3   13<>  00 

Office  Specialty  Mfg.  Co.:  sections,  3  at  $14.50;  base,  $5.50;  top,  $3.25;  225  guides,  $(5.75   59  00 

French  Translator's   Office  ($.19.70). 

Small  payments:  team  hire,  5  d.  at  $5;  sundries  $14.70   39  70 

Geological  Survey  (-$34.88.) 
Small  payments  :   wooden  filing  cabinet,  $25  ;  sundries,  $9.88   34  SS 

Governor  General's  Office  ($159.35.) 

McGrstb,  E.  P.  &  Co.:  Am.  box  window  frames  to  sweep,  5-5i,  1  $50,  2  at  $28   10(5  00 

Small  payments:  1  brass  folding  wire  screen,  $20;  sundries,  $33.35   53  35 

Grounds  ($197.98.) 

Canadian  Davey  Tree  Expert  Co.,  Toronto  :  tree  surgery,  250  h.  at  65c;  sundries,  $29.78   196  18 

Small  payment  :  3  in.  sleeve,  45  lb.  at  4c.   .    1  80 

Harris  <L-  Campbell  Building  ($1(12 .24.) 

Forbes,  Jas.  F.,  Montreal :  Forbes  water  filter   140  00 

Lamoureux,  H. :  roof  repairs,  8  sq.  at  $2.78   22  24 

House  of  Commons  ($2,654.16) 

Canadian  Buffalo  Forge  Co.,  Ltd.:  repairs  to  fan  :  labour,  69  h.  at  60c,  50  at  25c;  material, 

$1.90   55  80 

Charlelwis  Pure  Ice  Supply  Co.:  ice,  31,420  lb.  at  25c.  per  cwt     78  55 

Costello  &  Crowe  :   repairing  exhaust  fan,  $15  ;  repairing  d.c   Peerless  motor  armature, 

electrician's  time,  120  h.  at  50c,  material,  $3.95    78  95 

Forbes,  J.  F.,  Montreal :  Forbes  water  filter     140  00 

(Jurney  Foundiy  Co.,  Ltd.:  boiler  and  economizer   92  00 

McKinlev  &  North  wood  :  brass  fender,  $11.76  ;  1  set  fire  irons,  $8.82  ;  1  fire  screen,  $6.37  ; 

1  pore,  slop  sink,  $22  ;  sundries,  $12.05   ....  61  00 

Otis-Fensom  Elevator  Co.,  Ltd.:  changing  and  repairing  armatures,  $95.30  ;  gin.  hoisting 

cable,  450  ft.  at  10c;  1  switch  coil,  $3    143  30 

Ottawa  Gas  Co.:  bake  oven  and  hot  plate,  $70;  sundries,  $6.10   76  10 

Ottawa  Vacuum  Cleaner  Mfg.  Co.:  Sunday  vacuum  cleaner  and  equipment,  $125;  extra 

hose  and  connections,  $5.50   130  50 

Hea,  A.  E.  &  Co.,  Ltd.:  carpet,  59  yd.  at  $1.75;  sewing  and  laying  at  10c,  $5.90  ;  1  leather 

couch,  $30  ;  sundries,  $4.93   144  08 

Shantz,  I.  E.  &  Co.:  1  set  diamond  grate  bars,  18  sq.  ft.  at  $5   90  00 

Sproule,  R.  A.:  newspaper  stands,  2  at  $198.75     397  50 

Stanley,  L.  E.  &  Co.:  carpet,  80  yd.  at  $1.50  ;  making  and  laying  at  8c,  $6.40  ;  sundries, 

$3.80   130  20 

Stewart  &  Co.:  desks,  5  at  $18.50,  1  r.t.  $31.95   124  45 

Storey,  D.:  1  f.  t.  desk,  $22 ;  1|  in.  pine  pole,  150  lengths  at  9c;  g  in.  qr.  round,  150  lengths 

at  6c;  sundries,  $9.84   54  31 

Victoria  Foundry  Co.:  repairs  to  duplex  steam  pump  :  labour,  5  h.  at  80c,  275  at  00c,  39  at 

25c;  material,  brass  and  bronze,  98  lb.  at  35.;  sundries,  $7.34   220  39 


Small  payments  :  regulator  for  variable  motor,  $43.3";;  3  It.  tungstoliers,  3  $35.08;  1  r.  t. 
desk,  $32.40  ;  1  radiator,  $20.88  ;  iron,  602  lb.  at  34c;  1  oak  unit,  $30;  1  style  'H'  truck 
$25  ;  rug,  $40  ;  6  doz.  corners  for  desk  pads  $12.65 ;  8  rolls  r.  roofing  $23.52  ;  4  gr.  key 
blanks  $25.13  :  1  in.  blk.  pipe,  318  ft.  at  6c;  moss,  165  lb.  at  9c;  curled  hair,  25  lb.  at 
40c;  leather,  63  lb.  at  28c;  sweeping  chimneys,  19  flues  at  75c;  map  rollers,  10  at  $1.95; 
sundry  labour,  $30.59  ;  sundries,  $1!)3.91     637  00 

Indian  Affairs  ($566.25.) 

Empire  Electric  &  Mfg.  Co.,  Ltd.:  steel  conduit,  1  in.,  100  ft.  at  lie,  £  in.,  500  ft.  at  lOAc;  \ 
in.  condulets,  106  at  40c. ;  16  in.  fan  motor,  $22  ;  holophane  shades,  27  at  $1  ;  reinforced 

cord,  405  ft.  at  4c;  wire,  300  ft.  at  3c;  twin  sockets,  8  at  $1.20  ;  sundries  $31.50   221  20 

Harris  &  Barry,  Ltd.:  2  office  chairs,  rev.  $19.95,  leather  $32.40   52  35 

Ottawa  Typewriter  Co.,  Ltd.:  1  t.w.  desk  $42,  chair  $6.41,  6  sections  $18.34   66  75 

Small  payments  :  1  no-draught  ventilator,  $12.40  ;  1  oak  rev.  bookcase,  $38  ;  1  Ax.  rug,  9  x 
12,  .$38  ;  1  t.w.  cabinet  $35  ;  1  ci.  enam.  basin  $10.25  ;  green  cloth,  8  yd.  at  $2.50  ;  ice, 
4  m.  at  $2  ;  sundries  $64.30     225  95 
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Inland  Revenue  '$934.04.) 

Bivson-Graham,  Ltd.:  76  blinds  and  labour  putting  up  same  $95.65  ;  sundries  $8.73   104  38 

Gilmour,  D.  G.  &  Co.:  dry  pine,  2,4S9  ft.  at $27. 94  ;  cartage  59c   70  11 

McGrath,  E.  P.  &  Co.:  1  dr.  tables,  oiled  and  varnished,  8jat  $16   128  00 

Marchand  &  Donnelly  :  tungstoliers,  4  It.,  2  at  $13.50,  4 at  $9,  2  It.  ,  1  $9.50  ;  wall  brackets,  2 

at  $1.25                                                             . .".   75  00 

Murphy-Gamble,  Ltd.:  inlaid  linoleum,  281  yd.  at  $1.18;  laying  same  $2.03;  26  cream 

Holland  blinds  $23  ;  1  Wilton  rug  $3.75   62  85 

Office  Specialty  Mfg.  Co.,  Ltd.:  tables  with  locks  on  each  drawer,  2  at  $26   52  00 

Tobin,  Ltd.:  awnings,  1  $4.80,  1  $4.75,  6  at  $4.35,  1  $3.75,  15  at  $3.25   88  15 

Wigtnore,  J.:  team  hire,  8i  d.  at  $5  ;  men,  12  d.  at  $1 .75,  7£  at  $1.50   74  76 

Small  payments  :  trimming  leather,  83  lb.  at  28c;  1  steam  radiator  $10.44  ;  2  water  filters 

and  coolers  $30  ;  qr.  oak  bookcases,  2  at  $23  ;  1  rev.  chair  $27  ;  3  rev.  stools  $13.75  ;  ice  4 

m.,  30  lb.  daily,  $24  ;  sundries  $104.36    278  79 


Interior  ($6,325.77) 

Cleghorn  &  Beattie :  Axininster,  43  yd.  at  $1.85  ;  Wilton,  40  yd.  at  $1.75,25  at  $1.25; 
making  and  laying  carpet,  108  yd.  at  10c;  repp,  13|  yd.  at  90c;  52  in.  comb,  opaque,  16 
yd.  at  70c;  tin  map  rollers,  6  at  $1.95  ;  Holland  shades,  6  at  $3.90  ;  sundries  $19.55..  . .        269  75 

Currier,  T.  W.  &  Co.:  f.t.  desks,  4  at  $13.25  ;  1  rotary  office  chair  $13.50   86  50 

Davidson,  Jas.:  1  drafting  table  '   60  00 

Ellacott,  J.  A.  L.:  11  flexible  goose  neck  lamps  $42.63  ;  4  It.  tungstoliers,  6  $82.32  ;  sundries 

§7  ....  131  95 
Fournier^  L.  G.  &  Co! :  office  tables,  3  at  $22  ;'  i  chair  $5   71  00 

Garrioeh,  Godard&Co.:  1  desk  telephone  $22.05  ;  3  It.  tungstoliers,  2  $20.58  ;  sundries 

$48.75   91  38 

Gravelle,  J.  G.  &  Co.:  37  holophane  shades  $42.38  ;  5  It.  tungstolier  $15.19  ;  5  Gail  Webb 

extension  arms  $23.03  ;  7  desk  lamps  $17.15  ;  sundries  $4.12   101  87 

Harris  &  Barry,  Ltd.:  oak  arm  chairs,  3  at  $8.50,  4  at  $8.10,  14  at  $7  ;  desks,  2  at  $18.25, 
f.t.  $43.20,  $33.25  ;  1  oak  rev.  chair  $32.40  ;  rev.  stools,  5  at  $5.75,  6  at  $3.15  ;  sundries 
$30.15   379  05 

Kingston,  J.  S.:  preparing  plans  for  ventilating  2  floors  of  Canadian  Building   50  00 

Library  Bureau  of  Canada,  Ltd.:  units,  2  oak,  4  dr.  at  $33,  bookcase,  3  at  $22.50,  2  at  $16,  3 
at  S15,  card  and  cupboard,  1  $19,  1  $18,  5  at  $12,  map,  3  at  $17.50,  5  at  $17  ;  3  oak  book- 
case units  with  ends  and  separators,  $91.50  ;  3  oak  cupboards  units  with  6  shelves  each, 
label  holders,' &c„  $163.50;  19  oak  units  with  ends,  &c,  $415;  oak  ends,  8  at  $5; 
mahogany  table,  red  cloth  top  and  2  drawers,  $175 ;  desks,  1  $95,  1  $70,  5  at  $40,  2  at 
$32.50,  l'S30,  4  at  $25  ;  one  oak  settee  $18  ;  1  oak  9  dr.  card  case  $25  ;  g.  o.  stools,  5  at 
S7  ;  chairs,  1  $17,  1  $15,  2  at  S9.  8  at  $5.50  ;  1  oak  4  dr.  section,  $25  ;  office  tables,  $20, 
S12.50;  10  letter  trays  $20;  10  desk  tray  $20.75;  tray  cabinets,  2  at  $7;  sundries 
$178.25   :    2,352  50 

Low,  J.  &  O:  1  cupboard,  12  ft.  x8  ft.  with  glass  doors  and  sundry  fittings,  $65.35; 

changing  shelving  in  cupboard,  $17.21   82  56 

Luke,  S.  A.  :  tables,  4  at  $18.90   75  60 

McNeill,  E.  R.:  f.  t.  sanitary  desks,  3  at  $33   99  00 

Marchand  &  Donnelly  :  electric  fans  16  in.,  $22,  12  in.,  2  at  $18 ;  4  It,  tungstoliers,  2 at  $15.50  ; 
18  in.  flex,  goose  necks,  4  at  $2.50;  12  in.  fan  oscilator  stands,  2  at  $6.25  ;  2-pt.  annun- 
ciators, 5  at  $2.40  ;  sundries  $30.50   154  00 

Murphy-Gamble,  Ltd.:  spring  rollers,  4  at  $5.60  ;  inlaid  linoleum,  18  yd.  at  $1.10  ;  sundries 

$7.90     50  10 

Office  Specialty  Mfg.  Co.,  Ltd.:  r.  t.  desks,  3  at  $67.50,  sections,  6 at  $17.50, 1  $16.75,  6 at $15.50, 
3  at  $11,  4  at  $8.50  4  at  $5.70,  12  at  $4.90,  4  at  $4.75  ;  tops,  3  at  $4.25,  4  at  $2.25,  1  $3.25 ; 
bases,  4  at  $5,  4  at  $3,  1  $2.50  ;  1  banner  table  $18.50  ;  4  dr.  cabinet  $13.50;  sundries  $41 .43         717  78 

Ottawa  Typewriter  Co.,  Ltd.:  3  desks,  $23.66,  $21.60,  $20.93;  1  oak  table  $11.47  ;  swinging 

stand  $6;  chairs,  3  at  S7. 50,  1  $6,  1  $4.19   116  3a 

Pritchard- Andrews  Co.:  bent  brass  tubing.  22|  ft.  at  40c;  brass  rod,  22  ft.  at  25c;  sundries 

$9.02;  oveipaid  50c    22  92 

Rea,  A.  E.  &  Co.,  Ltd.:  carpet,  18  yd.  at  $1.75,  20  at  $1.65  ;  cork  63  yd.  at  95c;  linoleum,  51 

yd .  at  $1 . 1 5  ;  rug  $26 . 50  ;  3  blinds  $9 . 50   219  00 

Ross,  C.  Co.,  Ltd.:  carpet,  120  yd.  at  $2.75,  making  $24  ;  felt  paper,  75  yd.  at  5c;  sundries 

$17.17  ,   374  92 

Sproule,  R,  A.:  spec.  f.  t.  desk,  72  in.  x  48  in.,  qr.  cut  oak   '5  00 

Stewart  &  Co.:  24  oak  chairs  $51.84  ;  3  side  chairs,  upholstered,  $66   117  S4 

Storev,  D.  sections,  10  at  $3.35  ;  10  locks  $7.50  ;  bases,  2  at  $2  ;  tops,  2  at  $2.25  ;  sundries 

$3  .72    53  22 

Wigmore,  J.:  men,  27  d.  at  $1.75,  team,  8*  d.  at  $5   89  76 

Small  payments :  electric  fan,  16  in.,  $30;  8  day  clock  $12;  lead,  619  lb.  at  6c;  40  bags 
cement  $19  ;  r.  and  t.  chair  $11.47  ;  g.  o.  settee  $16;  sweeping  chimneys,  15  flues  at  75c; 
cartage,  \\  d.  at  $5  ;  ice,  4  m.  at  $2  ;  sundries  $316.36   483  72 

Carried  forward   177,092  03 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 91 

SESSIONAL  PAPER  No.  1 


Ottawa  Buildings  :  Repairs,  Furniture,  Sec. — Continued.  $  cts. 

Brought  forward   177,092  03 

Justice  (94-98.04) 

Cleghorn  &  Beattie  :  1  Wilton  rug  $36  ;  cork  carpet,  58  yd.  at  $1  ;  1  mohair  mat  $6   100  00 

Harris  &  Barry  :  1  roll  top  desk  .' .   54  00 

Small  payments  :  no-draught  ventilators,  1  $15 . GO,  1  $7  ;  linoleum,  21  yd.  at  $1 . 17,  18  at  50c. ; 
rugs,  1  $21.  2  at  $7.75,  1  $5  ;  5  It.  tungstoliers,  $23,  $15.19;  green  cloth,  8  08  yd.  at 
$2  50;  office  table  $10.88;  500  ft.  t.  and  g.  pine,  $15.68;  sheet  lead,  198  lb.  at  Oic; 
chairs,  tilter  $13.50,  t.  w.  $6.75,  4  at  $2.30  ;  ice,  4  m.  at  $2  ;  sundries  $101.90  ". . .         344  04 

Labour  {$609.25). 

Capital  Office  Supply  Co.:  office  tables,  6  at  $16.88  ;  rack  $1.75   103  03 

Library  Bureau  of  Canada,  Ltd.:  desks,  1  oak  f.  t.  with  v.  f.  drawer  and  stationery  cabinet 

$70,  I  t.  w.  $29.50  ;  1  library  book  truck  $25  ;  sundries $12. 70    137  20 

Mason,  Geo.  M.,  Ltd.:  8  in.  pine  sheeting,  t.  ard  g.,  d.  1  s.,  3,025  ft.  at  $32.50;  cartage, 

75c   99  0G 

Office  Specialty  Mfg.  Co.,  Ltd.:  sections,  2  at  $24.75,  1  $8.50,  2  at  $5.50,  6  at  $4,  3  at  $3.50  ; 

bases,  1  $2.50,  3  at  $2 ;  tops,  4  at  $2.25 ;  t.  w.  stand  $6.75   127  75 

Small  payments:  20  panes  glass  $49.80;  3  It.  tungstoliers,  8  at  $4  75;  ice,  4  in.  at  $2; 

sundries  $46. 41   142  21 

Langcvin  Block  {$2,280.07). 

Enright,  Jas.  J.:  sundry  smith  work       114  78 

Forbes,  Jas.  F.,  Montreal  :  Forbes  water  filter     140  00 

General  Supply  Co.  of  Canada,  Ltd.:  covering  30  ft.  of  12  in.  pipe  with  magnesia  blocks  and 
cement,  16  ft.  of  8  in.  pipe,  7  ft.  of  2  in.  and  4  each  12x8  tees  and  8  x  6  y's  with 4  ply  air 

cell  asbestos  covering     59  40 

Victoria  Foundry  Co.:  repairing  pumps,  elevator,  &c. :  labour,  pattern  maker  and  machin- 
ist, 2,428  h.  at  60c,  helper,  59  h.  at  25c;  material,  rubber  packing,  79  lb.  at  $1.25,  bronzf, 

256  lb.  at  35  c,  castings,  1,798  lb.  at  4c,  sundries $66. 01  . .       1,797  83 

Small  payments  :  wheel  handle  bibbs,  20  at  $1.90;  10  brl.  cement  $22;  16  bags  fire  clay 
$25). 40  ;  sweeping  chimneys,  9  flues  at  75c;  steel  rollers,  12  at  75c;  team,  7  d.  at  $5; 
sundries  $27.91      168  06 

Library  {$303.24). 

Savage  &  MacDonell  Co.:  t.  and  g.  pine,  d.  2  s.,  8,237  ft.  at  $31.36 ;  \  in.  pine  flooring,  590  ft. 

ft.  at  $58.30  ;  cartage  $4.17  ,   291  88 

Small  payments  :  sundries   11  36 

Major's  Hill  Park  {$13.75). 
Small  payments  :  1  in.  t.  and  g.  pine,  500  ft.  at  $25  ;  sundries  $1.25  ... .    13  75 

Marine  and  Fisheries  {$5,074.27). 

Bertschinger,  A.  H.:  tungstoliers,  4  It.,  3  at  $13,  3  It.,  3  at  $10.50 ;  desk  lamp  $5    75  5o 

Capital  Office  Supply  Co.:  typewriter  roll  top  desk     63  00 

Davidson,  Jas.:  t.  and  g.  sheeting,  2,000  ft.  at  $27.44    54  88 

Garrioch,  Godard  &  Co.:  5  It.  tungstoliers,  2  at  $15.19  ;  10-point  annunciator $9.30  ;  1  phoneze 

bracket  $5 . 88  ;  sundries  $10 . 27   55  83 

Grant- Holden-Graham,  Ltd.:  blinds,  3  at  $14.25,   2  at  $6.25,4  at  $1.75,8  at  $1.50,4  at 

$1.35.  4  at  $1  25,  5,  $6.25  ;  sundries  $6.95   97  85 

Harris  &  Barry,  Ltd.:  rev.  bookcases,  2  at  $11.50;  chairs,  2  at  $13.85,  2  at  $11.85;  r.  t. 

desk  $37  ;  2  toilet  cabinets,  $6.50,  $4.25   122  15 

Hurdman  Lumber  Co.,  Ltd.:  basswood,  d.  2  s.,  3.000  ft.  at  $45    135  00 

Kyle,  S.  L.:  2  cabinets,  6  dr.  qr.  oak,  $73,  $70. . . '.   143  00 

McNeill,  E.  R.:  t.  w.  desks,  2  at  $38,  1  $36  ;  1  letter  cabinet  $34.50    146  50 

Murphy-Gamble,  Ltd.:  rugs,  1  ax.  $47.50, 1  Wilton  $43  ;  carpet  20£  yd.  at  $1.65,  20j  at  $1.50 
22at  $1.45,  16|  at  $1.30  ;  miking  and  laying  $7.20;  felt  paper  $1  ;  linoleum,  45  yd.  at 

95c.  laying,  45  y.  at  7c;  green  cloth,  8  yd.  at  $2.50   282  21 

Offic-  Specialty  Mfg.  Co.,  Ltd. :  sections,  1  $16.75,  4  at  $16.50,  6  at  $15,  9  at  $14,  5  at  $13, 
11  at  $12,  4  at  $9.25,  3  at$8,  8  at  $6.25,  5  at  $4.75  ;  tops,  5  at  $4.25,  3  at  $3.50,  5  at  $3.25 ; 
bases,  3  at  $21,  2  at  $5,  1  at  $3.25,  2  at  $2.75,  4  at  $2.50  ;  1  cupboard  $21.75  ;  sundries 
$30    822  00 


Ottawa  Typewriter  Co.,  Ltd.  :  sections,  4  at  $13.80,  2  at  $8,  2  at  $5.25,  2  at  $4.50,  4  at  $4.10, 
2  at  $3 . 25 ;  tops,  2  at  $4 . 50,  2  at  $3 . 50,  2  at  $2 ;  bases,  2  at  $9 . 50,  2  at  $3,  3  at  $2 . 50  ; 
comb,  bases,  2  at  $26  ;  1  Watson  couch,  g.  o.,  tufted  leather,  $51.98  ;  uuits,  1  $35,  4  at  $18, 
1  $17,  5  at  $7.50  ;  cabinets,  2  at  $32,  1  $25,  4  at  $15;  m.s.  drawers,  8,  $42  ;  2  office  ward- 
robes $54;  1,200  folders,  $13.20  ;  7  desks,  $66 . 15,  $57,  $55,  $35.10,  $33,  $32.50,  $23.96; 
chairs,  2  Macey  arm  $54,  2  $19.58,  1  $10.12,  1  $8.10;  office  tables,  3  at  $14.17,  4  $75.79; 
sundries  $96.36;  overpaid  $10   1,308  95 


Carried  forward 
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Brought  forward   184,103  25 

Marine  and  Fisheries — Concluded. 

Rosenthal,  A.  &  Sons,  Ltd.  :  counter  and  wall  cases,  221  ft.  at  $5;  sundries  $13.65   1,118  65 

Stanley,  L.  E.  &  Co.:  Ax.  rug  §42  ;  sundries  $12.50    54  50 

Small  payments:  6  jardinieres  $17.22;  ice.  4  m.  at  $2;  16"  elec.  fan  §22;  2  book  cases,  $14, 

$11;  6  dr.  cabinet  S12  ;  clocks,  2  at  $12;  map  rollers,  6  at  $4. 95  ;  2  tungstoliers  $27.93  ; 

1  enaui.  ceiling  air  register  $14.46;  1  office  table  $34;  chairs,  3  at  $5.40,  1$8.10;  1 

radiator  $16.74  ;  damask,  14  yd.  at  $2.50  ;  glass  $22.47  ;  rep.  roof,  9£  sq.  at  $2.78 ;  3  pr. 

brass  hinges  $26;  team  hire,  5d.  at  $5  ;  sundries  $204.02   594  25 

MUitiaand  Defence  ($4,130.19). 

Capital  Office  Supply  Co.  :  desks,  1  $42,  2  at  $23.62  ;  table  $28  ;  2  rev.  stools  $11 .47   128  71 

Christie,  Alex.:  39  ft.  partition  $165.95;  ash  and  pine  tables,  88  ft.  $191,  75  ft.  $165;  1 

ash  top,  finished  with  1  coat  filler,  1  shellac,  and  1  varnish,  $53   574  95 

Clegh  orn  &  Beattie  :  1  Brussels  rug  $22.50  ;  carpet,  37^  yd.  at  $1.35  ;  making  and  laying  same 

at  8c. ;  sundries,  $4  .32   80  45 

Garrioch,  Godard  &  Co.  :  2  It.  Benj.  tungstoliers,  16  at  $5.59  ;  3  telephone  brackets  $17.64  ; 

sundries  $29.41   136  43 

Harris  &  Barry,  Ltd. :  oak  desk  $29.20,  r.  t.  $35.80  ;  chairs,  2  arm  at  $10.80,  1  t.  w.  $6.75. . .  93  35 

Hill,  Jas.  :  16  Its.  glass  $33.32  ;  sundries  $27.17   60  49 

Howe,  Wm. :  glass,  120  Its.  at  45c,  60  at  40c,  56  at  39c,  16  at  34c,  40 at  31c,  148  at  29c,  176 

at  24c,  32  at  16c,  16  at  14c   210  20 

McAvity,  T.  &  Sons  :  2-in.  hose  valves  with  cap  and  chain,  12  at  $7.5C   90  00 

McLennan,  J.  R. :  2-in.  Crown  n.  w.  hose,  614  ft.  at  $14.40;  hose  nozzles,  12  at  §2.20;  hose 

racks,  12  at  $3;  sundries  $25.66   176  48 

McNeill,  E.  R. :  r.  t,  cabinet  $54;  t.  w.  desk $40. 50;  table  $17  ;  sundries  $25.10   136  60 

Mason,  Geo.  M.,  Ltd.  :  S  pr.  doors  $39.20;  sundries  $31.39   70  59 

Murphy-Gamble,  Ltd. :  inlaid  linoleum,  33  yd.  at  $1.20,  86  at  $1.10;  carpet,  8  yd.  at  $1.50; 

making  and  laying  carpet  and  linoleum  $8.13;  black  cloth,  4^  yd.  at  $1.25;  felt  paper, 

40c   160  35 

Office  Specialty  Mfg.  Co.,  Ltd.  :  qr.  oak  cabinets,  4  at  $28.50;  1  system  desk  $30;  tables,  2 

at  $23,  1  $18  50,  1  $12;  chairs,  tilters,  2  at  $13.50,  1  $8.10,  3at$7.65,  1  arm  $5.40;  white 

cards,  4,000  at  $11.50;  sections,  2  at  $19.50,  1  $18.50,  1  $12,  1  $8,  2  at  $6.25,  1  $5,  2  at 

$4.  2  at  $3 . 50,  2  at  $3 . 25 ;  sundries  $28 . 26   474  71 

Ottawa  Gas  Co.,  gas  heater  $115;  Ottawa  Typewriter  Co.,  Ltd.,  2  f.  t.  desks,  dble,  $54, 

sgle.  $18.23   187  23 

Rea,  A.  ¥,.  &  Co.,  Ltd.  :  carpet,  18  yd.  at  $1 .75,  20i  at  $1.65,  27i  at  $1.25;  sundries  §13.98  .  113  69 

Remington  Typewriter  Co.,  Ltd.  :  2  t.  w.  desks,  $35,  $30  ".   65  00 

Rosenthal,  A.  &  Sons,  Ltd.  :  second  hand  safe  $250;  lettering  4  bell  blocks  $4.32   254  32 

Stewart  &  Co.  :  desks,  1  g.  o.  $72,  1  standing  $21 .60  ;  tables,  1  walnut  $45,  1  ash  $18    156  60 

Thornton  &  Truman :  machine  and  locksmith  work,  27  £  h.  at  75c,  17h  h.  at  60c,  sundry 

work  $28.85;  material  $6.85     66  65 

Tobin,  Ltd. :  awnings,  4  at  $5.50,  1  $5.35,  1  $5.25,  1  $4.25,  3  at  $4,  10  at  $3.50,  6  at  $3.40,  6 

at  $3.25   123  75 

Watt,  Chas. :  iron  track,  1,250  ft.  at  $3.75  ;  ball-bearing  sheaves,  23  doz.  at  §1.75;  sundries 

$23.60   110  75 

Small  payments:  16-in.  fans,  2  at  $22;  2  desks,  $3*,  $32.40;  8-in.  beams,  702  lb.  §22.82;  1 

Brussels  rug  $24  ;  wash  stands,  3  at  $5.50  ;  20  Its.  glass  §37.80  ;  cartage,  7  d.  at  §5;  ice, 

4  m.  at  $2,  extra  §4.90  ;  sundries  §395.47   658  89 

Mines  ($595.36). 

Eclipse  Mfer.  Co.,  Ltd.  :  f.  t.  desk  §36,  h.  d.  base  $30,  unit  $21,  sundries  $17.50   104  50 

Office  Specialty  Mfg.  Co.,  Ltd.:  sections,  2  at  $18,  5  at  $4,  18  at  $3.50;  tops,  3  at  $2.25; 

bases,  5  at  $4.25,  1  $3.25  ;  sundries  $12.65      162  90 

Ottawa  Stair  Works,  drawer  cabinet,  $125  ;  Storey,  D.,  12  arm  chairs  at  $4.75   182  00 

Small  payments  :  28  yd.  linoleum  $37.80,  2  umbrella  racks  $20,  4  goose  neck  lamps  $17.64, 

sundries,  $70.52. . .    145  96 

Naval  Service  ($1,S52.54). 

Canadian  House  Furnishing  Co. :  chairs,  1  $28.35,  3  at  $13.50  ."   68  85 

Capital  Office  Supply  Co.  :  units,  2  at  §21,  1  $7.50  ;  stools,  3  at  $5.74   66  71 

Davidson,  Jas. :  t.  and  g.  sheeting,  3,000  ft.  at  $27.44    82  32 

Insulyte  Co.,  Ltd.  :  pipe  covering,  85  p.  c.  magnesia,  as  per  contract,  $229.14;  24  ft.  5  in. 

covering,  $10.08    239  22 

Office  Specialty  Mfg.  Co.,  Ltd. :  sections,  1  §26,  2  at  §20.75,  1  §19.50,  1  §18.25,  3  at  $18,  3  at 
$16.75,  4  at  $16.50,  2  at  $13,  1  $12.50,  1  §9.25,  1  $8.50,  5  at  $S.25,  5  at  $8,  2  at  $7,  6  at 
$6.25,  2  at  $4,  11  at  $3.50,  3  at  $3.25  ;  tops,  7  at  $4.25,  2  at  $3.25,  3  at  $2.25;  bases,  2  at 
$  )  75,  5  at  $5,  5  $22 ;  tables,  2  at  $23,  1  $18.50 ;  cabinets,  2  at  $17,  1  $S,  2  at  $6.75,  1  steel 
$33;  card  index  case  $17  ;  2  tilters  at  $7.65;  sundries  $48.19   860  74 


Carried  forward       191,914  04 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 93 

SESSIONAL  PAPER  No.  1 


Ottawa  Buildings  :  Repairs,  Furniture,  &c. — Continued.  $  cts. 

Brought  forward   191,914  04 

Naval  Service — Concluded. 

Ottawa  Typewriter  Co.,  Ltd.  :  qr.  oak  dble  desk  §46  ;  sections,  1  §25,  3  at  $21 :  r.  &  t. 

chairs,  2  at  §12.80,  1  $11.50,  1  $10.60  ;  stools,  3  at  $5.73;  1  unit  $32  ;  2  bases,  $30,  $21 ; 

sundries  $18.25    300  15 

Small  payments  :  534  ft.  spruce  $11.75,  3  Quebec  heaters  $27.14,  3  stools  $17.25,  30.60  y.  cork 

carpet  $27 . 60, 'sanitary  cabinet  $33,  sundries  $1 17 . 81   234  55 

North  West  Mounted  Police  (-S2S.15). 

Small  payments  :  r.  and  t.  chair  $12.50  ;  sundries  $15.65   28  15 

Observatory  (-$23.65). 

Small  payments:  4  in.  drain  pipe,  200  ft.  $20  ;  sundries  $3.65    23  65 

Parliament  Building  ($500.69) 

Fitzpatrick,  W.  J.  :  6  boiler  door  frames  and  6  bathe  plates,  1,314  lb.  at  4c   52  56 

Lapierre,  Chas.  :  care  of  tower  clock,  11  m.  24  d   98  00 

Shantz,  I.  E.  &  Co.  :  12  grate  bars,  855  lbs.  at  6c   51  30 

Shore  &  Cockburn  :  watchmaker's  time,  60  h.  at  $1.50;  sundry  machine  work,  $48.75 ;  mater- 
ial used,  $11.25     150,00 

Twin-City  Oil  Co.,  Ltd.  :  Manzel  oil-saving  pumps,  2  qt.  2  feed,  2  at  $40,  1  qt.  1  feed,  1  $25.  105  00 

Small  payments  :  repairing  flags  $12,  sundries  $31.83   43  83 

Post  Office  ($1,353.51). 

Bryson-Graham,  Ltd.  :  32  blinds  and  putting  up  same   62  96 

Capital  Office  Supply  Co.  :  3  r.  and  t.  chairs  $28.35,  6  office  stools  $29.02    57  37 

Costello  &  Crowe:  repairing  3  h.  p.  motor,  electrician  70|  h.  at  50c,  material  $4.05  ;  rewind- 
ing elevator  armature  and  repairing  commutator,  electrician  100  h.  at  50c,  1  set  armature 

coils  $48.  2  transfer  trips  $1     138  43 

Currier,  T.  W.  &  Co.  :  g.o.  chairs,  3  at  $6.10,  9  at  $4.75   61.05 

Harris  &  Barry,  Ltd.  :  office  chairs,  1  bev.  spec,  (for  Postmaster  General)  $55,  5  at  $9.10  ; 

stools,  2  at  $7 .50 ;  f.t.  oak  desk  $40.50  ;  box  brass  nails  70c   156  70 

Hill,  Jas.  :  t.  &  g.  sheeting,  1,000  ft.  at  $39.20,  2,000  at  $29.40  ;  cartage  75c   98  75 

Office  Specialty  Mfg.  Co.,  Ltd.  :  sections  with  locks,  6  at  $19.50,  2  at  $15  ;  2  tops  and  2  bases, 

each  at  $3.25  ;  metal  guides,  50  at  30c.  ;  1  arm  chair  $5.40   180  40 

Stewart  &  Co.  :  oak  office  chairs,  6  at  $9   54  00 

Small  payments  :  16  in.  elec.  fans,  2  at  $18  ;  Ax.  rug  $37  ;  water  cooler  $12  ;  filters,  2  at 
$16.75  ;  250  ft.  wire  $20.82 ;  blinds,  9  at  $1.60,  18  at  $1 ;  ventilators,  4  no-draught  $48.40, 
4  rotary  $20 ;  10  in.  disc  heater  $10.29  ;  300  fire  bricks  $10.50 ;  5-lt.  tungstoliers,  2,  $15.68, 
$15.19  ;  glass  $32.49  ;  56  lb.  leather  $15.68  ;  team  hire  $12.50;  ice,  5  m.  at  $2  ;  sundry 
labour  $16.65  ;  sundries  $164.75   543,85 

City  Post  Office  {$862.84). 

Canadian  Revolving  Door  Co.  Ltd.  :  1  qr.  oak  revolving  door   650  00 

Small  payments  :  repairs  to  motor  $19.93  ;  8  kitchen  tables  $18  ;  chairs,  30  kitchen  $16.50,  8 

t.w.  $48.00  ;  wire  screens  and  fixtures  $25.60 ; .sundries  $84.21   212  84 

Printing  Bureau  (■$5,114.00). 

Bryson-Graham,  Ltd.  :  cork  carpet,  727  yd.  at  $1  ;  linoleum,  68  yd.  at  $1.20,  10  yd.  at  $1.10  ; 

sundries  $6.15   825  75 

Canadian  General  Electric  Co.,  Ltd.  :  multiple  clusters,  4  It.,  40  at  $4.60,  14  at  $4.09,  90  at 

$3.  14,  8  at  $3.32  ;  3-lt.,  12  at  $3.32,  8  at  $3. 18   642  70 

Capita]  Office  Supply  Co.  :  units,  8  at  $18  ;  1  r.  and  t.  chair  $13.50  ;  bases,  2  at  §9  ;  tops,  2 at 

$4.50   184  50 

Costello  &  Crowe  :  d.b.r.c.  wire,  500  ft.  at  21c.,  1,000  at  2c,  3,000  at  He  ;  bolts,  250  at 

20c.  ;  kev  sockets,  100  at  20c.  ;  sundries  $14.94    162  44 

Desrivieres,  J.  A.  :  ash  partition,  78  1.  ft.  at  $4.25  ;  sundries  $13.09   .    344.59 

Edwards,  W.  C.  &  Co.,  Ltd.  :  4,218  ft.  basswood  $161. 72,  sundries  $23.85   185  57 

Empire  Electric  &  Mfg.  Co.,  Ltd.  :  4-lt.  Benj.  clusters,  4  at  $9.40;  r.c  wire,  1,000  ft.  at  l^c.  ; 

2  switches  $2   54  60 

Enright.  Jas.  J.  :  Lawson  contra  balanced  hand  elevator  $318;  2  speaking  tubes,  and  at- 
taching same,  $7 . 50   325  50 

Garrioch,  Godard  <&  Co.  :  30  amp.  250  v.  cart,  fuses,  100,  $24  .50  ;  batteries,  28  at  98c. ;  6  in. 

iron  box  bells,  14  at  $1.57  ;  sundries  $22.40   96.29 


Carried  forward   198,039  52 


V— 94 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 
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Brought  forward     138,039  52 

Printing  Bureau — Concluded. 

Gravelle  .T.  Geo.  &.  Co.  :  2,000  ft.  copper  wire  $29.40 ;  100  fuses  $29.40 ;  1,800  ft.  lamp  cord 

.$44  10  ;  h  in.  condulets,  3  doz.,  $15.88  ;  sundries  $13.32   132  10 

Harris  &  Barry,  Ltd.  :  oak  f.t.  desk  $21  ;  tables,  15  at  $3  ;  office  chairs,  1  $14.85,  2  at  $8.10, 

2  at  $6.50  ;  stools,  20  at  90c.  ;  sections,  4  at  $4.05  ;  sundries  $10.60   154  85 

Hill,  Jas.  :  t.  &  g.  bass  wood,  1,000  ft.  at  $34.30,  500  at  $00  ;  sundries  $30.39     94  69 

Library  Bureau  of  Canada.  Ltd.  :  1  oak  desk  $40  ;  settee  $18  ;  chairs,  1  $11,  2  at  $4.50   78  00 

McGrath,  E.  P.  &  Co.  :  partition,  104  1.  ft.  at  $3.60;  oak  rail  and  counter,  33  ft.  at  $4.25; 

sundries  $17.08   51173 

Office  Specialty  Mfg.  Co.,  Ltd.  :  roll  top  desk   67  50 

Ottawa  Typewriter  Co.,  Ltd.  :  roll  top  desk  $63  ;  rotary  chair  $13.50   76  50 

Robertson,  Jas.  Co.,  Ltd.,  Montreal  :  2  in.  traps  and  fittings,  10  at  $11.75   V7  50 

Savage  &  MacDonell  Co.  :  pine  boards,  1,187  ft.  at  $40  ;  sundries  $1]  .52   59  00 

Standard  Supplies,  Ltd.  :  window  shades,  18  at  $7.50  ;  4  yd.  washed  sand  $3.76   138  76 

Storey,  D.  :  revolving  stools,  12  at  $4.50  ;  1,000  L  ft.  coat  hook  rail  $33.60  ;  arm  chairs,  4  at 

$4.75   1)6  60 

Tobin,  Ltd.  :  awnings,  13  at  $5,  2  at  $4 . 75   74  50 

Twin-City  Oil  Co.,  Ltd.  :  1  qt.  1  feed  manzel  oil-saving  pumps,  6  at  $25   1  >0  00 

Small  payments  :  extra  ice,  $25.75  ;  \  in.  loricated  pipe,  400  ft.  $32  ;  jellstone,  840  lb.  at  4c.  ; 

steel'.  384  lb.  at  3c.  ;  3  steam  radiators  $30.87  ;  cable  $15  ;  fire  clay  $13  ;  glass  $46.86  ; 

20  brl.  cement  $44  :  moving  safe  $20  ;  54  lb.  copper  $18  90  ;  sundries  $219.43   510  93 


Privy  Council  (8573.16). 


Ottawa  Typewriter  Co..  Ltd.:  oak  units  with  Yale  locks,  4  at  $28;  1  t.w.  desk  $40.50; 

folders,  4M  at  $5  ;  300  guides  $15  ;  sundries  $28.95   216  45 

Ross,  C.  Co.,  Ltd.:  carpet,  67  81  y.  at  $2.75  ;  sundries  $19.50   206  00 

Smal!  payments  :  3  r.  and  t.  chairs  $40.05  ;  2  awnings  $17.60  ;  12  y.  silk  $33  ;  cleaning  carpet 

$10.06  ;  sundry  labour,  69  h.  at  50c. ;  sundries  $14.60   150  71 

Public  Service  Commission  ($916.65). 

Federal  Typewriter  Co.,  Ltd  :  chair  $8,  set  pedestals  $2.85    10  85 

Murphy-Gamble  Co.,  Ltd.:  Wilton  rugs,  4  at  $40  50, 1  $22.50   184  50 

Ottawa  Typewriter  Co.,  Ltd.:  desks,  1  t.w.  $40,  4  f.t,  at  $45,  1  $29  ;  tables,  3  at  $20,  1  at  $14  ; 
chairs,  6  at  $13,  16  at  $11,  1  $5.50.  3  $13.50  ;  4  dr.  oak  unit,  1  $33  ;  oak  ends,  3  at  $5  ;  1 
bookcase  $22.50  ;  hat  trees,  2  at  $10  ;  sundries  $34.80   721  30 

Public  Works  (-$8,072.06). 

Bertschinger,  A.  H.:  sundry  electrical  supplies   144  38 

Blyth  &  Holloway :  pipe,  6-in.  med.  soil,  185  ft.  $52.45,  2-in  steam,  300  ft.  $36,  1-in.  galv.  iron, 

400  ft  $40;  n.p.  taps,  20  at  $1.90 ;  200  Jenkins  1-in.  discs,  $24  ;  syphon  washers,  24  at 

35c  ,  24  at  30c:  pig  lead,  200  lb.  $0.50  ;  50  galv.  elbows,  $10  ;  50  galv.  tees,  $12.50  ;  1  set 

stocks  and  dies  $22.50  ;  sundries  $40.11   300  66 

Bristow,  M.  G.:  4  desks,  $32.  $30,  $28.50,  $23.50 ;  chairs,  2  at  $7    128  00 

Canadian  General  Electric  Co.,  Ltd.:  electric  fans,  6  at  $13.78  ;  repairs  to  wattmeter  $11   93  68 

Capital  Office  Supply  Co.:  f.t.  desk$;<2;  2  g.o.  units  $14  ;  sections,  1  $5,  1  $4.75,  4  at  $3.25  ; 

3  tops  and  3  bases.  $15.10   83  85 

Central  Hardware  Co.,  Ltd.:  sundry  hardware  $14.08,  overpaid  $3   17  08 

Cleghorn  &  Beattie:  tin  rollers,  7  at  $4.80;  carpet,  15  y.  at  $1.85;  linoleum,  12^  y.  at  90c; 

sundries  $12.23   84  68 

Davidson,  Jas.:  oak  partition,  14  1.  ft.  stained  to  match       84  00 

Edwards.  W.  C.  &  Co.,  Ltd  :  spruce,  1,452  ft.  at  $30,  2,000  at  $22,  341  at  $19  ;  basswood,  500 

ft.  at  $45  ;  cartage  75c   117  28 

E;!acott,  J.  A.  L.:  tungstoliers,  5-lt.,  1  $15.19,  4-lt.,  2  at  $12,74,  3-lt.,  2  $20.58 ;  5-lt.  fixtures, 

2  at  19.50  :  flex,  goose  neck  lamps,  18  at  $2.94     133  17 

Empire' Electric  &  Mfg.  Co.,  Ltd.:   non-insulated  copper  cable,  500  ft.  at  29c;  4-lt.  tung- 

stolier  $16   161  00 

Faulkner,  J.  A.:  sheeting,  65  y.  at  $47^c,  79  at  40c   62  48 

Fleck  Alex.,  Ltd.:  taking  down  electric  pump,  &c:  labour,  machinists  200  h.  at  60c,  helper 

40c;  material,  babbitt  57  lb.  at  50c,  sundries  $28.40   177  30 

Fournier,  L.  G.  &  Co.:  1  desk  $52,  sundries  $13.50    65  50 

Garrioch,  Godard  &  Co.:  Benj.  tungsten  adapters,  25  at  49c;  Ferries  lamps,  24  at  $2.45  ;  3,500 

t  win  spot  cord,  braided  $68.59  ;J800  cp.  Cooper  Hewitt  mercury  vapour  lamps.  Sat  $58.80; 

Sanson  batteries,  72  at  $1.22i  ;  flex  necks,  12  at  98c;  1-iri.  conduit,  500  ft.  $24.50  ;  annc. 

wire.  105  lb.  $46.31;  fuses,  24" at  54c,  12  at  49c;  sundries  $12S  83   752  08 

Gravelle  J.  Geo.,  &  Co.:  electrician's  time,  134  h.  $78.80,  59 h.  at  60c;  3-lt.  tungsten  clusters, 

'  3  at  $6.57;  sundries  $38.52   172  43 

Gutta  Percha  &  Rubber  Mfg.  Co.,  Ltd.:  3  maltese  cross  perforated  mats   226  00 
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Public  Works— Concluded. 

Harris  &  Barry,  Ltd.:  3  desks,  f.t.  $34.50,  r.t.  $32.50,  t.w.  $29  ;  stools,  1  $5.75,  3  at  $4.25  ; 

labour,  68  h.  at  50c;  tacks  $1   j49  51) 

Hurdman  Lumber  Co.,  Ltd.:  red  pine,  2,162  ft.  at  $30  ;  L-in.  w.  pine  shelving,  4,666  ft.  at  $35; 

cartage  $3  ;  short  paid  86c  ,     207  00 

Keeler,  C.  H.  L.  Co.,  Ltd.,  Toronto:  direct  current  ammeter  with  carrying  case  $77;  a.  c. 

ammeters,  1  $32.80,  2  at  $31.95   173  70 

Lamoureux,  H.:  repairing  roof,  19  sq.  at  $2.78   52  82 

Law,  Gordon:  grate  bars,  headers,  &c„  11,457  1b.  at  4c;  machinist's  time,  49  h.  at  60c; 

sundries  $14   501  68 

Library  Bureau  of  Canada,  Ltd.:  desks,  $45,  $32.50  ;  units,  15-dr.  arch,  file  $45,  5  $40 ;  desk 

letter  trays,  15  at  $2  ;  sundries  $25.60   218  10 

Low,  J.  &  C:  partition,  64£  ft.  at  $1.40;  doors,  7  at  $10. 65.  2  at  $3 ;  sundries  $24.15. ...... 1<J4  60 

McAvity,  T.  &  Sons,  Ltd.:  nickel  plated  auto  values,  including  adjustment  after  installation, 

50  at  $8   400  00 

Marchand  &  Donnelly :  1  luxometer  $44.50,  5-lt.  tungstolie.r  $15.50,  1  pr.  wall  telephones 

$15,  sundries  $3.50     ...  78  50 

Mills,  A.  K.  &  Son  :  rent  of  warehouse  for  storage,  July  and  August,  $95.55  ;  X  coal  hod 

$2.75   9S  30 

Murphv-Gamble,  Ltd.:  sheeting,  42  y.  at  45c,  30£  at  40c;  oilcloth,  17|  y.  at  $1.15;  5A  y. 

British  cloth  $13.34;  sundries  $29.17   9345 

Office  Specialty  Mfg.  Co.,  Ltd.:  sections,  1  $21.75,  1  $18,  1  $16.75,  3  at  $16.50,  2  at  $15  50,  5 

$23.25  ;  7  tops  $22.75;  5  bases  $15  ;  1  cabinet  $22  50;  1  shell  with  dble.  compartments 

$50  ;  sorting  cases,  1  $45,  2  at  $40  ;  desks',  3  t.w.  at  $27.68,  1  $21 .60,  1  system  $35  ;  cards, 

3M  at  $5.75,  6M  at  $4.75  ;  swinging  seats,  4  at  $3  50 ;  1  newspaper  bin  $20  ;  4,-cut  buff 

guides,  4  sets  at  $1.90,  apparent  overpayment  $15.20;  sundries  $74.80      712  49 

Ottawa  Typewriter  Co.,  Ltd.:  t.w.  desks,  1  $44,  2  at  $36  ;  oak  trays,  12  at  $2.25.  143  00 

Rea,  A.  E.  &  Co.,  Ltd  . :  green  repp,  105  y .  at  $1 . 45  ;  1  \Vilton  rug  $16 . 50  ;  sundries  $35 . 30 . .  204  05 

Robertson,  T.  &  Co.,  Ltd.:  pore,  drinking  fountains,  20  at  $14.20  ;  sundries  $18.23   302  23 

Sproule,  R.  A.:  1  oak  counter  and  screen,  as  per  tender   562  50 

Stanley,  L.  E.  &  Co.:  linoleum,  85  y.  at  85c;  laying  same  at  5c;  sheeting,  38  y.  at  39c; 

sundries  $22   113  32 

Sundry  hardware  and  plumbing  supplies  as  follows  :— McKinley  &  Northwood,  $67.79  ;  J.  R. 

McLennan,  $62.94   130  73 

Small  payments  :  ice,  4  m.,  20  lb.  daily,  $16;  desks,  1  r.  t.  $33.75,  1  f.  t.  $18  ;  copper,  io6 

lb.  at  40c;  360  ft.  governor  cable  $29  25  ;  1  awning  $12  ;  10J  in.  diaphragms,  12  at  00c; 

charts,  300  at  5c;  21  blinds  $17.25 ;  7  loads  sand  $13.16.;  2  pr.  trestles  $27;  2  clocks, 

$12.15,  $12;  14  wiremen's  knives  $10.50;  electrician's  time,  56  h.  at  50c;  sundry, 

repairs  $35.25 ;  cartage  $38.25  ;  sundry  labour  $59.45  ;  sundries  $504.71   932  52 

Publtc  Works:  Govt.  Workshops  ($723.95 ). 

Gilmour,  D.  G.  &  Co.:  1,005  ft.  birch  $59.10;  w.  pine,  2,837  ft.  at  $47.04,  3,397  at  $37.24  ; 

cartage  $1.72    320  79 

Hill,  Jas.:  1|  in.  spruce  flooring,  3,000  ft.  at  $24.50  ;  1,000  ft.  pine  panel,  $50  ;  1,000  ft.  pine 

v  joint  $28;  cartage  $1.25   152  75 

McGrath,  E.  P.  &Co.:  1  Am.  box  window  frame  9-7i  x  4-2  to  sweep  6-l|,  $43;  500  I.  ft. 

basswood  bead  $12 .09    55  09 

Storey,  I).:  pine,  2,000  ft.  at  $65;  cartage  50c   130  50 

Small  payments  :  1  drill  machine  $13  ;  1  anvil  $14;  sundries  $37.82   64  82 

Railways  and  Canals  (SI,  126. 42). 

Dominion  Transport  Co.,  Ltd.:  transporting  safes      50  00 

Ellacott,  J.  A.  L:  tungstoliers,  6  It.  $17.64,  5  It.  $15.19,  4-4  It.  at  $12.74,  1-3  It.  $6.57; 

Benj.  fixtures,  4-3  It.  at  $6.57,  2-2  It.  at  $5.64  ;  2  wire  fire  guards  $3.70   131  5!) 

Esmond,  J.  P.  &  F.  W.:  water  coolers,  1  with  stand  $10.25,  1  $8.75,  6  at  $6.25   56  50 

Harris  &  Barry,  Ltd.:  1  f.  t.  desk  $40.50  ;  2  chairs,  $18.45,  $13.50    72  45 

Office  Specialty  Mfg.  Co.,  Ltd.:  1  r.  t.  desk  $67.50  ;  1  sliding  ladder  $35  ;  2  cabinets,  $28.50, 

$27 . 50  ;  sundries  $42 . 10   200  60 

Ottawa  Typewriter  Co.,   Ltd.:   f.   t.   desk  $35,   typewriter  stand  $20,  revolving  chair 

$7  .50   62  50 

Rea,  A.  E.  &  Co.,  Ltd.:  rugs,  2  at  $40,  1  $38,  1  $25;  linoleum,  47  yd.  at  $1.15 ;  blinds,  8  at 

$3;  sundries  $30.03   251  08 

Small  payments:  Brussels  square  $12;    Afghan  rug  $27.50;  §  in.  cable,  360  ft.  at  10c; 

chairs,  2  leather  $27,  2  t.  w.  $15.50;  2  tungstoliers  $15.19,  $7;   table  $17.50;  t.  w. 

cabinet  $29.70  ;  7  yd.  British  cloth  $17.50;  team,  5  d.  at  $5  ;  ice,  4  in.,  20  lb.  daily,  $16; 

sundries  $55. 81   301  70 
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Railway  Commission  (-95, 158. 41). 

Chabot,  A.:  cupboards  with  glass  doors,  &c,  1  $40,  33  58  ft.  at  $5  ;  sundries  §54.15   262  05 

Garrioch,  Godard  &  Co.:   2  telephones,  desk  $22.54,    wall  §10.66;   200  ft.   con.  cable 

$19.60;  sundries  $12. 84   71  64 

Gutta  Percha  &  Rubber  Mfg.  Co.  of  Toronto,  Ltd.:  Maltese  cross  perf.  mat,  96  in.  x  42  in. 

x  §  in.  $55.50  ;  mat  $4.08   59  58 

Marshall,  E.  W.:  curtains,  2  pr.  at  $11.50,  2  at  $9,  1  $7  ;  cleaning  curtains,  13  at  75c,  10  at 
50c;  taking  up  and  laying  carpet,  60  yd.  at  50c;  cleaning  and  remaking $25.10  ;  sundries 

$20.70   1S8  55 

Marchand  &  Donnelly  :  desk  telephones,  1  $24.50.  3  at  $24,  8  at  $23   280  50 

Mills,  A.  K.  &  Son  :  3  brass  fenders  $29  ;  2  firesets  $15.50  ;  sundries  $56   100  50 

Western  Electric  Co.:  furnishing  and  installing  conduit  and  wire  for  12  telephones   325  00 

Woods,  Ltd.:  awning  covers,  2  at  §6.75,  2  at  $5.35,  2  at  $4.90,  7  $32.45   66  45 

Desks,  3  sanitary  at  $54,  1  oak  r.  t.  $95,  1  dble.  f.  t.  $60.75,  1  f.  t.  $50,  1  $20;  tables,  1 
director's  §49.95,  3  at  $28,  1  at  §21,  2  at  §18.90,  1  §17  ;  cabinets,  2  dble.  flat  at  §5i,  1 1. 
w.  $12  ;  recovering  desk  in  leather  $63.50;  Spanish  leather  couch  $132.30;  chairs,  1 
rotary  and  tilter  §33.08,  5  r.  and  t.  at  $20.25,  1  $16.20,  2  at  §11.80,  4  at  $9.45,  2  at  $7.85, 
27  at  $5.40,  75  at  $2.85,  6  §28.35  ;  units,  5  at  $18;  book  cases,  1  revolving  §42  30,  I 
$19.20  ;  wardrobes,  1  §27,  2  at  §17.90,  1  $17. S5  ;  2  g.  o.  settees  §32.40  ;  sundries  $104.13. 
Paid  as  follows:  Capital  Office  Supply  Co.,  $281.45;  T.  W.  Currier*  Co.,  $114.10; 
Federal  Typewriter  Co.,  Ltd.,  $50  ;  Harris  &  Barry,  Ltd.,  $76.45  ;  Lord  Furniture  Co., 
§132;  S.  A.  Luke,  $103.40;  E.  R.  McNeill,  $417.75;  Ottawa  Typewriter  Co.,  Ltd., 

§405.13  ;  Stewart  &  Co.,  §347.23   1,927  51 

Carpet,  24g  yd.  at  $2.75,  at  §2,  35  at  §1.85,  23^  at  §1.80,  160  at  §1.75,  78  37  at  SI. 65, 
95  79  at  $1.45,  44  91  at  §1.10,  cork  196  yd.  at  $1.15,  17  at  95ic;  5  rugs,  $110,  $60,  §48, 
$35,  $30;  brass  binding,  230  ft.  at  12c;  53  blinds  $89.37;  making  carpet  S53.12;  sun- 
dries $73.22.    Paid  as  follows:  Murphy,  Gamble,  Ltd.,  $1,131.81:  A.  E   Rea  &  Co., 

Ltd.,  §274.70;  C.  Ross  Co.,  Ltd.,  §312.37,  apparently  overpaid,  §21.70   1,718  88 

Small  payments  :  ice,  4  m.  at  $2;  sections,  5  at  §4.40  ;  tilter  §6.98  ;  g.  o.  table  $20.58  ;  settee 

$13.72  ;  team,  14  d.  at  §5  ;  sundries  §66.47   207  75 

Royal  Mint  ($3,102,92).. 

Central  Hardware  Co.,  Ltd.:  Dutton  grease  traps,  3  at  §17.50   52  50 

Edwards,  W.  C.  &  Co.,  Ltd.:  oak  door  §19.28,  door  frame  §12,  box  frame  with  2  Its. 

glass  $15,  sundries  §57 . 51    103  79 

Garrioch,  Godard  &  Co.:  changing  system  of  lighting  as  per  plans  and  specification  $435 ; 

sundries  §34.05  9   469  05 

Kirby,  T.  S.  Co.,  Ltd.:  stone,  15  31  t.  at  $2.50,  3^  at§1.90  ;  cement,  25  bri.  at  §2.20;  filter 

cement,  50  lb.  at  35c;  sand  §2   119  43 

McKinley  &  North  wood  :  radiators,  160  ft.  column";  $51.74,  198  ft.  wall  §58.21  ;  620  ft.  c 

i.  pipe  $48.22  ;  set  grate  bars  $23.52  ;  grate  $22.54  ;  sundries  $74.83   279  06 

Ottawa  Fireproof  Supply  Co.:  cement,  10  brl.  $18,  1  brl.  Keen's  $10.50;  500  tire  bricks 

$17.50  ;  3  in.  expanded  metal,  189  ft.  at  6c;  beams,  440  lbs.  at  3  4c   72  30 

Ritchie,  Jas.:  completion  of  addition  as  per  tender,  $1,750,  less  paid  in  1910-11  (V— 26)  $550; 

building  pressed  brick  doorway  $37.24   1,237  24 

Terrano  Flooring  Cx,  Ltd.:  laying  fine  grade  terrano,  504  ft.  at  30c   151  20 

West  Disinfecting  Co. :  52  gal.  euchrelyptum    91  00 

Small  payments  :   2  sets  grates,  $26.30,  $14  ;  set  grate  bars  §13  ;  lead  covered  wire,  139  ft. 

at  12c;  iron  truck  $27;  980  lb.  beam  $32.63;  plate  castings,  1,335  lb.  at  3c;  door 

with  6  panels  $45  ;  glass  $16.43  ;  7  shades  §17  ;  4  awnings  $17.20  ;  sundry  labour  $37.15  ; 

sundries  $224. 91   527  35 

Royal- Mint  and  Archives  ( -S  1,438 .01) 

Cayer,  Alex . :  making  connections  on  underground  cable  for  service  wires  at  Royal  Mint, 

Archives,  and  Refinery  :  labour,  221  h.  at  50c  ;  material  $5.10.    115  60 

Macliand  &  Donnelly  :  underground  service  :  lead  covered  cable,  450  ft.  at  45c,  1000  at  30c, 
500  at  26c,  500  at  20e  ;  pot  he;ids,  gauge  2  wire,  23  $299.35  :  4  non  automatic  oil  switches 
$140  ;  100  ft.  steel  conduit  $50  ;  sundries  $30.90   1,252  75 

Small  payments  :  1^  in.  stone,  22  437  t.  at  $1.50  ;  20  brl.  cement  $36   69  66 

Secretary  of  State  (9560.31). 

Library  Bureau  of  Canada,  Ltd.:  unit",  1  $30,  4  at  $28,  1  $16,  3  at  $7.50;  2  ends  $10; 

pilaster  lock  $10  ;  sundries  $23 .25   223  75 

Marchand  &  Donnelly  :  tungstoliers,  4-lt.  1  at  $13.50,  3  at  $17,  3-lt.  2  at  §14  ;  sundries  $11.78  104  28 

Terrano  Flooring  Co.,  Ltd.:  terrano,  330  ft.  at  30c   99  00 

Small  payments:  ice,  4m.  at  $2  ;  carpet,  31  y.  at  $1.35  ;  16  in.  fan  S22 ;  2  awnings  $12; 

water  filter  $12.75  ;  oak  chair  $17  ;  smith  work  $7.75  ;  sundries  $11.93;   133  28 
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Senate  ($926.26). 

Federal  Typewriter  Co.:  1  roll  top  cabinet   70  qq 

Hun  is  &  Barry,  Ltd. :  chairs,  2  arm  at  $4.50,  4  side  at  $2.50  ;  crimson  cloth,  11  £  y.  at  $3.25; 

labour  covering  throne,  14  h.  at  50c  ;  tacks  40c   63  78 

Hopewell  &  McNeill :   roll  top  cabinet   50  00 

Laverdure,  E.  J.:  2  oval  marblized  basins  $6;  charged  in  error  to  this  vote,  $5.74  (See  oid 

Museum,  pa?e  V — 57)   1]  74 

Lord  Furniture  Co. :   leather  couch  $59.40  ;  i  .t.  desk  $32.40  ;  sofa  pillow  $7.75   99  55 

MrKinley  &  Northwood  :  sheet  lead,  223  lb.  at  6c  ;  sundry  plumbing  supplies  $37.17   50  55 

Marshall,  E.  W.:  cleaning  carpet,  2,710  yd.  at  4c     108  64 

Murphy-Gamble,  Ltd.:  carpet,  78£  yd.  Axminster  at  $1.50,  92|  Brussels  at  $1.35  ;  sundries 

$20.91   263  88 

Office  Specialty  Mfg.  Co.,  Ltd.:    3  sections,  $16. 75,    $13,   $8.50;    truck  $18;  sundries 

$12.05   68  30 

Ottawa  Electric  Co.,  Ltd.:  reflectors,  2  $20,  1  $8.50,  2  $12  35;  12  lamps  $15;  25  ft.  w.s. 

cord  $1 . 25    57  10 

Small  payments :  HI ter  $10.13,  tungstolier  $10.29,  sweeping  chimneys  $18.75,  desk  $18.23, 

sundries  $19.32     76  72 

Supreme  it  Exchequer  Courts  ($278 .4-3). 

Capital  Office  Supply  Co . :  1 .  f .  units,  4  at  $1S  ;  base  $9 . 50  ;  top  $4 . 50   86  00 

Small  payments  :  awnings,  12  at  $2.45,  8  $30  ;  storm  sashes,  8  at  $3.50  ;  trimming  leather,  92^ 

lb.  at28o;  sundries  $79.13   192  43 

Traded  Commerce  ($652 .91) . 

Garrioch,  Godard  &  Co. :  tungstoliers,  5  It.,  5  at  $15.19,  4  It.,  one  $12.74   8S  69 

Harris  <fc  Barry,  Ltd . :  desks,  5  at  $21 ;  chairs,  6  at  $9. 25             .  .   160  50 

Library^Bureau  of  Canada,  Ltd.:   mahogany  r.t.  desk   120  00 

Murphy-Gamble,  Ltd.:  carpet,  41£yd.  $1.75,  26f  at  $1.60;  making  and  laying,  08J  yd.  at 

10c  ;  felt  paper,  40  yd .  at  5c   124  26 

Small  payments  :  tungstoliers,  5  It.,  2  at  $23,  3  It.,  one  $10.29  ;  8^  yd.  cloth  at  $2.50  ;  7  awn- 
ings $44  ;  ice,  4m.  at  $2  ;  sundries  $30.54     159  45 

Victoria  Memorial  Museum  ($744-93). 

Goodwin,  Geo. :  stone  on  site,  as  per  tender,  750  c.yd.  at  80c   600  00 

\Vigmore,  J . :  moving  safe  to  museum   125  00 

Small  payments  :  sundries   19  93 

West  Block  ($482  94). 

Forbes.  Jas.  F.,  Montreal,  Forbes  filter  $140  :  Mercer,  W.J.,  sweeping  134  chimneys  at  75c.  240  50 

Twin-City  Oil  Co.,  Ltd.:  1  qt.  1  feed  Manzel  oil  saving  pump,  4  at  $25. . .    100  00 

Woods,  Ltd.:  awning  covers,  6  at  $6,  6  $21.10;  repairs  90c     58  00 

Small  payments  :  terrano  flooring  $41.10,  sundries  $43.34   84  44 

Woods  Building  ($430.19). 

Forbes,  Jas.  F.,  Montreal ;  Forbes  water  sterilizer,  storage  tank  and  cooling  chest   350  00 

Hifgman,  G.  &  Sons  :  plate  glass    2  30 

Kobfrtson,  T.  &  Co.,  Ltd.,  Montreal:  1,525  9  ft.  galv.  pipe   77  89 

Stores  :  Electrical  ($3,830.27). 

Ahearn  &  Soper,  Ltd. :  r.c.  wire,  3  M.  ft.  at  $18,  1  at  $12.50,  3  at  $9.30,  1  $28,  1  $22  ;  ball 
globes,  108  at  33c  ;  keystone  ammeter  $29.10  ;  aluminum  plugs,  5M  at  $3.50;  cleat 
rosettes,  50  at  22c  ;  carbon  brushes,  21  at  45c  ;  16  in.  fan,  $22;   sundries  $26.35   297  24 

Canadian  General  Electric  Co.,  Ltd.:  elec.  fans,  12  in,  48  at  $13.78,  8  in.,  7  at  $10;  20  pendant 

switches  $5.70   737  14 

Costello  &  Crowe  :  phone  wire,  4,000  ft.  at  2£c  ;  lightning  arresters,  2  at  $16,  1  $12  ;  shade 

holders,  50  at  27c ;  attach  plugs,  50  at  20c  ;  fuses  12  at  40c,  25  at  35c  ;  sundries  $31.70   202  75 

Ellacott,  J.  A.  L.:  75  condulets,  $31.85;  sundries  $17.35   49  20 

Empire  Electric  &  Mfg.  Co.,  Ltd. :  elec.  fans,  2  at  $22,  18  at  $16  ;  fuses,  60  at  40c  ;  zincs,  144 
at  30c  ;  5  amp.  switches,  100  at  32c  ;  attach  plugs,  100  at  30c  ;  tel.  wire  and  o.c.  cord, 
4,000  ft.  at  2c;  r.c.  wire,  2,000  ft.  at  2^c.  3,000  at  2c,  5,500  at  l£c;  flex.  n.c.  cord,  5,500 
ft.  at  2ic  ;  pore,  key  sockets,  30  at  29c,  1,000  at  19c  ;  oscillating  stands,  6  at  $6.25  ;  rein- 
forced cord,  500  ft.  at  6c  ;  sundries  $91.05   1,228  45 


Carried  forward   228,034  51 
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Brought  forward   228,"34  51 

Stores  :  Electrical — Concluded. 

Gravelle,  J.  G.  &  Co.:  1-in.  Star  anchors,  2,000  $78.40;  4,-in.  flex-  conduit,  500  ft.  $34.30; 

1,000  pr.  glazed  2-wire  cleats  $29 . 40  ;  rosettes,  60  at  22£c. ;  sundries  $86 . 40  ;  short  paid  60c.  241  42 

Marchand  &  Donnelly  :   2-12  way  pushes,  106  $152.55;  12-in.  fans,  16  at  $18;  oscillating 

stands,  4  at  $7,  6  at  $6  ;  cleat  wall  receptacles,  200^at  8c;  2-wire  cleats,  1,000  pr.  at  )£c. ; 

tungsten  lamp  adapters,  25  at  60c. ;   14-pt.  annunciator  $14  ;    sundries  $81.20   645  75 

Ottawa  Electric  Co.:  12-in.  fans,  6  at  $17.50  ;  10  lb.  Okonite  tape  $12  ;  arc  lamp  globes,  24  at 

25c   123  00 

Trudeau,  Arthur:  5,100ft.  flex.  n.  c.  cord  $149.94;  500  ft.  reinforced  cord  $24.50,  3,000ft. 

tel.  wire  $73.50;  600  plug  fuses  $29.40;  lOu  cleat  rosettes  $19.60;  sundries  $8.38   305  32 

Stores :  Furniture  ($3,509.11). 

Bristow,  M.  J.,  chairs,  33  at  $3.65,  r.  and  t.,  165  at  $9;   Library  Bureau  of  Canada,  Ltd.,  6 

stools  $28    1,633  45 

Malcolm,  A.,  Furniture  Co.,  Ltd.,  Kincardine  :  dull  g.  o.  desks,  12  at  $35,  36  at  $32.50   1,590  00 

Ottawa  Typewriter  Co.,  Ltd.,  chairs  72  at  $3.15;  Stewart  &  Co.,  2  doz.  mirrors  $54,  24 

'     perf.  seats  $4.86   285  66 

Stores:  Hardware  ($6,6b3.60). 

Blyth  &  Holloway :  Jenkins  globe  valves,  l^in,  6  $16.02,  £,25  826.75,  g,  25  $20.75,  \,  25 
$18.25;  350  mall,  elbows  $35  ;  f  brass  plug  cocks,  12  at  $1  ;  24  gate  valves  $39;  sundries 

$73.53   241  30 

Canadian  Oil  Co. 's,  Ltd.:  85|  gal.  turpentine  $65;  92  9  gal.  nat'l  light  oil  $15.79;  39f  gal. 

engine  oil  $13.91;  sundries  $4.95   99  65 

Central  Hardware  Co.,  Ltd.:  h.  and  c.  hooks,  10  doz.  at  $1 .20  ;  sundries  $66.78   78  78 

Cuzner  Hardware  Co.,  Ltd.:  sundry  hardware     79  29 

Gutta  Percha  &  Rubber  Mfg,  Co.,  Ltd.:  gaskets,  36|  lb.  at  60c;  packing,  50  lb.  at  27£c. ; 

sundries  $20.03   55  83 

Herbert,  J  as. :  4  gal.  water  filters  and  coolers,  41  at  $13   738  00 

Langelier,  J.  A.:  2,081§  ft.  black  pipe     78  19 

Le  Page  Door  Check  Mfg.  Co.:  '  D  '  door  checks,  12  at  $6  ;  springs,  12  at  $1.75,  12  at  $1 .50, 

12  at  $1.25   126  00 

McDougal's,  Ltd.:  iron,  541£  lb.  at  2£c;  297  nipples,  asst.,  $46.87;  sundries,  $81.26   140  30 

McLennan,  J.  R. :  400  gal  v.  elbows  $34.30  ;  iron,  131  lb.  Lowmoor  $14.87,  598  lb.  Com.  $17.58; 

N.  P.  Neptune  cocks,  6  at  $2.45  ;  sundries  $33.82   115  27 

Marshall,  A.  J.:  white  lead,  4,000  lb.  at  6c;  turpentine,  40£  gal.  at  95c;   blue,  300  lb.  at  9c; 

oil,  12  gal.  hard  at  $1.75,  43£  gal.  boiled  at  $1.07  ;  sundries  $45.31   418  34 

Martel  &  Langelier  :  elbows,  50  at  42|c,  50  at  30c;  dart  unions,  12  at  $1,  12  at  80c,  24  at 

30c,  24  at  25c,  24  at  20c,  24  at  15c;  sundries  $48.40   127  85 

Mulhall,  Robt.:  door  locks,  12  doz.  at  $5.75  ;  24  cupboard  locks,  $10.80  ;  glue,  24  pts.  at  50c; 

9  padlocks  $9  ;  sundries  $26.84   127  64 

Mulhall  Hardware  Co.,  Ltd.:  sash  cord,  448|  lb.  at  42£c,  578|  at  40c. ;  30  cases  d.  d.  glass, 
asst.,  $232.50  ;  18  kegs  nails  $49.60;  butts,  288  pr.  at  25c;  locks,  12  doz.  mortise  at  $4, 

24 cupboard  $24.50  ;  sundries  $57.65    906  47 

Otis-Fensom  Elevator  Co.,  Ltd.:  365  ft.  white  glazed  cotton  rope,  $46  ;  sundries,  $10.75.  ...  56  75 

Ottawa  Fireproof  Supplv  Co.:  fire  bricks,  6  M.  at  $33,  1,042  feather  edge  $41.68;  cement,  35 

brls.  at  $1.80  ;  fire  clay,  25  bags  at  $2.40  ;  white  waste,  487  lb.  at  10£c;  sundries  $6.30  420  12 
Ottawa  Hardware  Co.:  night  latches,  6  doz.  $110.40  ;  Yale  key  blanks,  3  grs.,  $31.50  ;  1  cask 
gold  medal  glue  $71.39  ;  drawer  locks,  6  doz.  at  $6  ;  ready  roofing,  10  rolls  at  $2.50;  sun- 
dries $239  .64                                                                                                               513  93 

Ottawa  Paint  Works  :  jellstone,  2,240  lb.  at  4c,  840  for  $32.93;  paripan,  100  lb.  undercoat 
$30,  100  lb.  finishing  coat  $40  ;  oil,  42£  gal.  at  $1,  42  at  98c;  turpentine,  43  gal.  at  75c; 

sundries  $43  01   351  51 

Robertson,  T.  &  Co.,  Ltd.,  Montreal :  1,251  2  ft.  black  pipe  $32.37  ;  125  dart  unions  $27.23; 
basin  cocks,  2  doz.  at  $22.50;   2,800  nipples,  asst.,  $76.83;  Jenkins  gate  valves,  6  at 

$3 . 72,  24  at  $1 . 19  ;  sundries  $143 . 99   376  29 

Stephen  Bros.:  orange  shellac,  44  gal.  at  $1.45,  39$  at  $1.40  ;  French  green  in  oil,  300  lb.  at 
15c;  whitefish  glue,  287  lb.  at  20c;  oil,  boiled,  48  gal.  at  $1.20,  44£  at  $1.10,  floor,  44  gal. 

at  50c.;',  turpentine,  43J  gal.  at  90c;  floor  varnish,  20  gal,  at  $3  ;  sundries  $31.56   480  76 

Stewart,  P.:  white  shellac," 44  gal.  at  $2   88  00 

Strang,  John  &  Son  :  white  lead,  2,000  lb.  at  6|c  ;  sundries  $5.90   135  90 

West  Disinfecting  Co.:  euchrelyptum,  52  gal.  at  $1.75   91  00 

Wilson,  Win.  C.  &  Co.,  Toronto  :  oil,  cyl.  and  lard,  180  gal.  at  90c,  mar.  eng.,  45  gal.  at  60c; 

asbestos  and  flax,  26  lb.  at  65c   205  90 

Workman,  A.  &  Co.,  Ltd.:  sheet  lead,  821  lb.  at  1%c.\  25  sheets  tin  $31.25  ;  solder,  50  lb.  at 

30c;  Arctic  metal,  31  lb.  at  50c;  1  r.  t.  truck  $11.75;  sundries  $80.25   215  33 

Small  payments  :  iron,  942  lb.  at  2\c.\  auto  dynamo  oil,  43  gal.  at  65c;  cyl.  oil,  43  65  gal.  at 
75c. ;  boiled  oil,  43i  gal.  at  $1 . 05  ;  700  lb.  white  muresco  $24.70;  castors,  100  sets  at 
17£c;  plate  glass  $36;  sundries  $189.60    395  20 


Carried  forward   239,522  71 
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Brought  forward   230,522  71 

Stores :  Lumber  ($3,879.09). 

Cameron  &  Co.,  Ltd.:  bass  wood,  2,004  ft.  at  860;   whitewood,  3,020  ft.  at  $45;  sundries 

$8.50     264  64 

Capital  Planing  Mill  Co.,  Ltd.:  t.  and  z.  pine,  4,000  ft.  at  $28 ;  cartage  $1   113  00 

Davidson,  Jas.:  t.  and  g.  sheeting,  3,000  ft.  at  827.44     82  32 

Desrivieres,  J.  A.:  red  oak,  3,075  ft.  at  $75;  basswood,  5,050  ft.  at  $55,  6,000  at  $10, 

3,000  at  $30  ;  70  cupboard  doors  $74.44  ;  sundries  $53  50    966  32 

Dupuis,  D.:  basswood,  2,000  ft.  at  $45,  2,000  at  $33  ;  cartage,  $1.50   157  50 

Edwards,  \V.  C.  &  Co.,  Ltd.:  cedar,  500  1.  ft.  at  6c;  pine,  385  ft.  white  at  $50,  1,000  Georgia 

at  $45,  3,000  t.  and  g.  at  $28,  2,000  red  at  $25 ;  basswood,  1,900  ft.  at  $40  ;  t.  and  g.  spruce, 

3,503  ft.  at  $24,  4,500  at  $22,  2,567  at  $20  ;  cartage,  $5  ;  sundries,  $14.47  ...  558  13 

Gilmour,  D.  G.:  4  in.  birch  plank,  1,905  ft.  at  $58.80;  w.  pine,  2,000  ft.  at  $39.20;  cartage, 

75c   138  25 

Hurdman  Lumber  Co.,  Ltd.:   basswood,  d.  2s.,  3,260  ft.  at  $45;   w.  pine  and  pine  shelving, 

12,604  ft.  at  $35  ;  spruce,  1,714  ft.  at  $30,  1,680  at  $25  ;  cartage,  $8  ;  sundries,  $1.57   690  83 

Mason,  Geo.  M.,  Ltd.:  |-in.  beech  flooring,  15,593  ft.  at  $39.20    611  25 

Ottawa  Stair  Works:   oak  spindles,  110  at  10c;   1,000  1.  ft.  moulding  and  1H  h.  labour  on 

same,  $26.55  ;  sundry  labour,  43  h.,  $28  ;  sundries,  $8.55   74  10 

Reinhardt,  J.:  ash,  4,500  ft.  at  $45  ;  cartage,  $2.25   204  75 

Reliance  Moulding  Co.,  Ltd.:  1^-in.  moulding,  1,000  ft.  at  $17.50 ;  packing,  50c.     18  00 

Stores:  Sundry  ($2,864.98). 

Boeckh  Bros.  Co.,  Ltd.:  1  doz.  kalso,  $52.92;  sundries,  $31.73     84  65 

Faulkner,  J.  A.:  green  cloth,  111  yd.  at  $2     222  00 

Fleming-Dupuis  Supply  Co.:  cement,  105,000  lbs.  at  48 '8c.  per  100  ;  bags,  1,200  at  ioc   632  40 

General  Supply  Co.  of  Canada :   white  waste,  206  lbs.  at  lC^c;  flax  packing,  greased,  50  lbs. 

at  40c;  sundries,  £27. 99   75  92 

Granville  Milling  Co.:  floor  polish,  1,152  lb.  at  26£c,  72  at  26c   324  00 

Gravelle,  J.  G.  &  Co.:  5,000  ft.  telephone  wire                                . .    122  50 

Hopewell  &  McNeill :  t.  w.  chairs,  12  at  $6.75,  12  at  $6.30   156  60 

Malcolm,  A.,  Furniture  Co.,  Ltd.:  60-in.  desks,  6  at  $32.50    195  00 

Metropolitan  Oil  &  Soap,  Ltd.:  oil,  60  24  gal.  cyl.  at  75c,  4172  engine  at  GOo   70  21 

Murphy-Gamble,  Ltd.:  green  repp,  112£  yd.  at  $1.50.;  black  cloth,  35  yd.  at  $1.25,  35 at  $1.20; 

sundries,  S27.80   282  68 

Ottawa  Paint  Works:   6  kalsomine  brushes,  $29.65;  560  lbs.  jellstone,  $22.18;  dry  green 

paint,  100  lbs.  at  10c;  sundries,  $32.04   93  87 

West  Disinfecting  Co. :  euchrelyptum,  156  gal.  at  $1.75;  sundries,  $4.75   277  75 

Small  payments:  corn  brooms,  9  doz.  at  84.75;  meth.  spirits,  20  gal.  at  65c;  12  doz.  pts. 

metal  polish,  $34.20;  120  lbs.  compression  grease,  $18;  sundries,  $219.45    327  40 

Supplies  for  Departments,  not  Specified  on  Vouchers  ($3,01/f.92). 

Central  Hardware  Co.:  file  hinges,  6  doz.  pr.  at  $3.25  ;  sundry  hardware,  $53.02   72  52 

Enright,  Jas.  J.:  smith  and  foundry  work    215  70 

Gilmour,  D.  G.:  red  pine,  2,211  ft.  at  $50;  sundries,  $7.57   118  12 

Howe,  Wm.:  43  gal.  orange  shellac,  $67.43;  sundries,  $18.47   85  90 

Keeler,  C.  H.  L.  &  Co.,  Ltd.:  Nalder  Bros. -Thompson  volt  meter   96  15 

Kirby,  T.  S.  Co.,  Ltd.:  8,400  lbs.  lime,  $29.40 ;  fire  clay,  25  bags  at  $1.20  ;  15  brls.  cement, 

$27  ;  plaster  Paris,  $1.80  '   91  20 

LePagn  Door  Check  Mfg.  Co.:  door  checks,  24  at  $6;  Murphy-Gamble,  Ltd.,   w.  rug, 

$57.50   201  50 

Ottawa  Hardware  Co.:   night  latches,  72  at  $1.60;   wardrobe  locks,  6  doz.  at  $6.62;  130 

square  metal  lath,  $25.48  ;  metal  ceiling,  43  sheets  at  65c;  sundries,  $73.30    281  62 

Ottawa  Typewriter  Co.,  Ltd.:  desks,  1  fitted  with  soecial  pigeon  holes  and  drawers  $70,  2  f.  t. 

$54,  $21.28,  2  t.  w.  $40.50,  $28.50;   office  tables,  1  $28,  2  at  $25;  2  sections,  $60;  oak 

unit,  $33  ;  sundries,  $100.72   486  00 

Rankin,  W.  A.:  12  Lepage  door  checks,  $70.56 ;  sundries,  $76.39    146  95 

Savage  &  MacDonell  Co.:  white  pine  shelving,  5,020  ft.  at  $35;  cartage,  $2   177  70 

Stanley,  L.  E.  &  Co.:  sheeting,  42  yd.  at  44c,  41  at  40c;  flannelette,  110J  yd.  at  12^c;  cotton, 

100  yd.  at  12f,c;  sundries,  $3.05   64  23 

Stewart  &  Co.:  1  r.  t.  desk,  $36 ;  1  mahogany  washstand,  $27  ;  sundries,  $33.04    96  04 

Storey,  D.:  basswood,  2,000  ft.  at  $35;  sundries,  $19.25   89  25 

Strachan,  W.:  10  doz  brooms,  $73.50;  6  doz.  draper  locks,  $38.22;  6  doz.  Putz  cream,  $14.70; 

sundries,  $91.47   217  89 

Small  payments  :   1  scavenger  bucket  cart,  $25  ;  26  panel  doors,  $38.22  ;  15  brls.  cement,  $27  ; 

cork  carpet,  27  yd.  at  95c;  6  oak  side  chairs,  $17.10  ;  chimney  pots,  8  at  $4.75  ;   11  panes 

glass,  $19.29  ;   1,500  ft.  pine,  $45  ;  24  yd.  enam.  duck,  $16.80  ;  500  fire  bricks,  $16.50  ;  10 

bags  fire  clay,  $13  ;  sand,  8  loads  at  $1.90  ;  storing  desks,  2  re.  at  $7  ;   teams,  Q  d.  at  $5 ; 

sundry  labour,  $41.15;  sundries,  $179.74   574  15 


Carried  forward   249,281  70 


V— 100 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Ottawa  Buildings:  Bepairs,  Furniture,  &c. — Concluded.  §  cts. 

Brought  forward   249,281  70 


Generally  (§11,443.82). 


Blodgett  Clock  Co.  of  Boston  :  2  cases  electric  clocks  containing  12  secondary  clocks  at  $10. .  120  00 
Canadian  Sand  Blast  Co.,  Ltd.:  sand  blasting  and  painting  fence  and  gates  from  Dufferin 

Bridge  to  Supreme  Court  as  per  contract    1,500  00 

Caron  Bros.:  uniforms  for  elevator  attendants,  18  at  §20   360  00 

Charlebois  Pure  Ice  Supply  :  ice,  May  7-Nov.  7.  1911,  787,916  lb.  at  25c.  per  c;  extra  ice,  15,280 

lb.  at  25c     2,008  05 

Dube  &  Laperriere :  premium  of  insurance  in  the  Rimouski  Fire  Insurance  Co.,  covering 

§3,000  insurance  on  chest  of  carpenters  tools  and  chest  of  steamfitter's  tools   112  50 

Herbert  Jas  :  Tyrell  water  coolers  and  filters,  56  at  818,  30  at  §15   1,458  00 

Howe  Wm.:  glass,  1  bev.  plate  $15.09,  49  lbs.  §71 .69;  sundries  S12.94   99  72 

Kingsbury,  G.  E.:  ice  supplied,  Dec.  12-May  6,  1911,  41,311  lb.  at  lc   413  11 

Landry,  T.:  teams,  23  d.  at  S5,  42  loads  at  §2   199  00 

McCracken  Bros.:  uniforms  for  elevator  attendants,  19  at  §20     330  00 

McDougal's,  Ltd.:  hat  and  coat  hooks,  12  doz.  at  S6.75;  6  at  $5.25;  drawer  locks,  12  doz.  at 
§6  45;  cupboard  locks,  12  at  $5.30  ;  drawer  pulls,  12  at  $5.90;  Yale  padlocks,  6  doz.  at 

$6.75,  6  at  §5.40;  sundries  §30.95   428  15 

Mackenzie  &  Co.:  Duke  of  Connaught  standards,  2  at  §55,  1  at  §27,  4  at  S22,  4  at  §18  ;  9  ft. 
Union  Jacks,  43  at  §3.40  ;  ensigns,  150  at  §3  ;  burgees,  64  at  $1.6SJ,  300  at  $1.87i,  16  at 

$2 . 40;  300  banners,  §487 .50   2,089  60 

Mason,  Geo.  M..  Ltd.:  t.  and  g.  pine,  d.  2s.,  4,099  ft.  at  §32.50;  cartage  §1   134  23 

Ottawa  Hardware  Co.:  44  sheets  japrt.  tin  §23.52;  6  kegs  nails  §17.20;  sundries  §18.38   59  10 

Parent  Dr.  R.H.:  professional  services  rendered  Alp.  Legault   100  00 

Strachan,  W.:  pipe,  1,016  ft.  gal  v.  iron  842.32,  1,519  ft.  black  steam  §97.01;  3031b.  sheet 

iron  §11.88;  putty,  600  lbs.  at  2  9c.;  sundries  §60.83   229  44 

Two  Macs,  Ltd.:  uniforms  for  elevator  attendants,  11  at  §20   220  00 

Victoria  Foundry  Co.:  iron  fence,  14  panels  at  §8.50     119  CO 

Woods,  Ltd.:  awnings,  taken  down,  stored,  insured,  and  put  up,  689  at  §1.50;  awnings, 

stored  and  insured  only,  100  at  §1  ;  sewing  curtains,  $1.20;  less  for  glass  broken  $10   1,124  70 

Small  payments  :  3  flags  §35  ;  1  bl.  muresco  §17.15;  500  side  arch  firebricks  $17.50;  semi- 
private  ward  in  hospital,  13  d.  at  §1.25;  cartage,  6  d.  at  §5;  sundries  §173.32   289  22 


Sundry  Expenditure  (SS23.01). 


General  Supply  Co.  of  Canada  :  1  emery  wheel  §1.80,  2  handsaws  §3  84,  overpaid  §1  

Small  payments  :  freight  and  express  $263.41;  cartage,  7  d.  at  §5;  sundries  §95.78  

King's  Printer  $154.74;  Stationery  Office,  Ottawa,  $251.69;  advertising  §15.75  


Less  charged  to  other  votes  as  follows — 

Decorations  :  Duke  of  Connaught  

Ottawa:  Parliament  Bldgs.:  Improvements  (Page  V — 55) 

Ottawa:  Victoria  Memorial  Museum  (    n    V — 28) 

Ottawa:  Royal  Astronomical  Observatory  (    ■■    V — 28) 

Ottawa  :  New  Departmental  Buildings    (    n    V — 28) 

Ottawa  :  Renewing  Lavatories  (    ■■    V— 54) 

Pavement  (    ■>    V— 54) 

Langevin  Block:  New  Boilers,  &c  (         V — 54) 

Buildings:  Heating  (    ,t    V— SI) 


Ottawa : 
Ottawa : 
Ottawa  : 
1912-3.. 


611  40 

2,950  61 
3,159  39 
2,443  20 
1,522  25 
2,361  08 
2,610  64 
3,117  85 
1,174  43 
16,47S  00 


6  64 
394  19 
422  18 


261,54.s  53 


36,428  85 


Total,  carried  to  page  V— 6    225,119  6S 


Ottawa  Public  Buildings:  Telephone  Service:  12  Months  to  April  1,  1912. 


Agricultural  Department  (§8S5.98)— 

Offices  :  Minister,  343,  $10,  4201,  $40,  at  House  of  Commons,  6  m.  to  Sept.  30,  5529,  $25  ; 
Deputy,  1753,  §55  ;  Accountant,  2857,  §40  ;  Archivist,  2591,  $40 ;  Secretary,  2092, 
$40;  Private  Secretary,  5S24,  $55;  Chief  Translator,  6353,  $40;  Patents  Branch, 
4121,  S40  ;  Trade  Marks  and  Copyrights,  4133,  $40 ;  Tobacco  Branch,  $50 ;  Census 
Commissioner  from  Mar.  25,  1911,  1916,  $79.38;  Census  and  Statistical  Branch,  7492, 
from  June  16,  $31.56;  Director  Experimental  Farm,  7390,  from  June  5-Sept.  30,  $9.58; 

Dir.  Genl  Public  Health,  1970,  extension  $6.69  ;  Messenger,  344,  $35   667  21 

Residences:  Minister,  1519  to  Sept.  30,  $26.27;  Deputy,  501,  $35;  Asst.  Deputy,  82,  $35; 
Accountant,  440,  $35  ;  Private  Secretary,  1425,  $35  ;  Census  Commissioner,  347,  $35 ; 
C.  M.  Godard,  3601,  to  Sept.  30,  $17.50   218  77 


Carried  flrward. 


8S5  98 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 101 

SESSIONAL  PAPER  No.  1 


Ottawa  Public  Buildings:  Telephone  Service— Continued.  $  cts. 

Brought  forward   885  98 

Audit  Office  ($495)— 

Offices :  Auditor  General,  1101,  $40  ;  Messenger,  East  Block,  310,  $35  ;  C.  Douglas,  4687, 
S55  ;  H.  A.  Folkins,  5395,  $40 ;  H.  Gross,  5251,  $50 ;  F.  Hayter,  3096,  $55  ;  Wm. 
Kearns,  3097,  $50;  VV.  C.  King,  376b,  $50;  J.  W.  Reid,  2753,  $50;  E.  D.  Suther- 
land, 4629,  $35    460  00 

Residence  :  Auditor  General,  1633   35  00 

Chil  Service  Commission  ($286.02) — 

Offices  :  No.  5325,  $55  ;  Dr.  A.  Shortt,  6806,  $45.51  ;  M.  G.  Larochelle,  6807,  $45.51   146  02 

Residences :  Wm.  Foran,  3092,  $35  ;  M.  G.  Larochelle,  2310,  $35  ;  Dr.  A.  Shortt,  5101, 

$35  ;  Dr.  Thorburn,  4026,  $35.    140  00 

Clerk  of  Crown  in  Chancery  ($125) — 

Offices  :  Clerk,  5258,  $50  ;  Deputy  Clerk,  5539,  $40   90  00 

Residence  :  Clerk,  J.  G.  Foley,  4050      35  00 

Conservation  Commission  ($227.11) — 

Offices:  Commissioner,  4620,  $93.04;  Secretary,  5331,  $40  ;  Dr.  Hodgetts,  7157,  $54.07..  187  11 

Residence:  Secretary,  J.  White,  3385    40  00 

Customs  Department  ($506.03) — 

Offices  :  Commissioner,  4894,  $40 ;  Asst.  Commissioner,  2524,  $40  ;  Private  Secretary, 
1016,  $60  ;  Chief  Appraiser,  3907,  $55  ;  Chief  Statistics,  2205,  $40;  Statistical  Branch, 
$35  ;  Clerk  of  Supplies,  2077,  $35  ;  Law  Clerk,  7572,  from  July  18,  $28.38  ;  Labora- 
tory, 6597,  from  Oct.  25,  1910,  $50.15;  Messenger,  284.  $35   418  53 

Residences  :  Commissioner,  1853,  $35  ;  R.  R.  Farrow,   3183,  $35  ;   R.  Telford,  4480  to 

Sept.  30,  $17.50     87  50 

Dominion  Police  (554.24) — 

Offices  :  Commissioner,  358,  $50  ;  Archives,  3849,  $35 ;  East  Block,  51,  $58,  1673,  $40 ; 
Langevin  Block,  52,  $40  ;  Printing  Bureau,  54,  $40 ;  Rideau  Hall,  55,  $45  ;  Royal 
Mint,  4688,  $35;  Victoria  Memorial  Museum,  7316,  from  June  1,  $31.24;  West  Block, 

53,  $40  ;  Woods  Building,  2546,  $35   449  24 

Residences  :  Commissioner,  206,  $35  ;  Inspector  Hogan,  1377,  $35  ;  Inspector  Parkinson, 

2160,  $35     ,   105  00 

Exchequer  and  Supreme  Court  ($105.40) — 

Offices  :  Registrar,  273,  $65;  Supreme  Court,  3521,  extension  bell,  40c   65  40 

Residence  :  Registrar,  40     40  00 

Finance  Department  ($559.87)  — 

Offices  :  Minister  at  House  of  Commons,  Session  1910-11,  2377,  $40  ;  Deputy,  2198,  $55.12; 
Private  Secretary,  2920,  $40  ;  Accountant,  2197,  $40  ;  Comptroller  of  Currency,  2744, 
$40 :  Clerk  of  Estimates,  2872,  $40 ;  E.  L.  Brittain,  6941,  from  Feb.  20,  1911,  $44.28, 
A.  B.  Foster,  5378,  $40  ;  Messenger,  304,  $50   389  40 

Residences  :  Minister,  1343,  to  Sept.  30,  $25;  Deputy,  3272,  $35  ;  Private  Secretary,  3865, 

$40  ;  H.  T.  Ross,  3998,  $35;  J.  A.  Russell,  5784,  from  Mar.  26,  1911,  $35.47    170  47 

Governor  General's  Office  and  Rideau  Hall  ($644.62) — ■ 

Offices  :  Secretary,  East  Block,  64,  $35  ;  Secretary,  Rideau  Hall,  2439,  $35 ;  Military 
Secretary,  5991,  $52  ;  Butler,  3478,  $35 ;  Orderlies  and  Household,  225,  from  Feb.  1, 
1911,  $65.56  ;  J.  F.  Crowdy,  7453,  from  June  13,  $31.89  ;  Rideau  Hall,  1562,  from 
Oct.  21,  $17.75  ;  2031,  from  Oct.  21,  $17.78   289  98 

Residences  :  Government  House,  6446,  from  Oct.  29,  1910,  $56.88  ;  Military  Secretary, 

1952,  $63  ;  W.  M.  Hutchison,  1693,  $35  ;  A.  F.  Sladen,  1782,  $35   189  88 

Private  line  system  between  East  Block  and  Rideau  Hall   164  76 

House  of  Commons  ($705) — 

Offices:  Speaker.  320,  $65;  Leader  of  Opposition,  2081,  $55;  Chief  Messenger,  551,  $40; 
Messenger,  313,  $35;  Committee  on  Agriculture,  2667,  $40  ;  Distribution  Office,  16, 
$40  ;  Translator  of  Debates,  1706,  $35  ;  Law  Clerk,  404,  $40  ;.  Asst.  Law  Clerk,  3548, 
$40  ;  Printing  Committee,  1464,  $40  ;  Examiner  of  Private  Bills,  2082,  $40  ;  Sergeant- 
at-Arms,  393,  $35  ;  Votes  and  Proceedings,  152,  $40  ;  French  Votes  and  Proceedings, 
1769,  $40   585  00 

Residences  :  W.  C.  Bowles,  954,  $35  ;  T.  B.  Flint,  2135,  $45  ;  A.  H.  O'Brien,  233,  $40. . .  120  00 

Indian  Affairs  ($473.82)— 

Offices  :  Deputy,  380,  $55  ;  Messenger,  379,  $35 ;  Accountant,  29  !4,  $10  ;  Inspector,  4561 
to  Sept.  30,  $17.50  ;  Secretary,  2849,  $40  ;  Lands  Branch,  5563,  $40  ;  Registry  Branch, 
5355,  $40 ;  Chief  Surveyor,  5947,  $40  ;  Law  Clerk,  6626,  from  Nov.  29,  1910,  $53.45  ; 
H.  A.  Conroy,  7943,  from  Oct.  1,  1911,  $17.50  ;  4561,  from  Oct.  25,  $17.32  ; .  395  77 

Residences  :  J.  D.  McLean,  5737,  $35  ;  F.  Pedley,  1528,  $43.05   78  05 

Inland  Revenue  Department  ($557.67)— 

Offic-fs  :  Minister,  961,  $70,  at  House  of  Commons,  5169,  to  Sept.  30,  $25;  Deputy,  1526, 
$40  ;  Mesoeneer,  302,  $40  ;  Electrical  Engineer,  4529,  $40  ;  Secretary,  2719,  $40  ; 
Stamps  and  Supplies,  4792,  $40;  Inspector  Tobacco  Factories,  5117,  $40;  Inspector 
Weights  ami  Measures,  5798,  $40  ;  Standards  Branch,  7615,  from  Aug.  1,  $26.67   401  67 

Residences  :  Minister,  5142,  Oct.  14,  1910-Sept.  30,  1911,  $38.50  ;  Deputy,  535,  $35 ;  Sec- 
retary, 282,  $30 ;  Accountant,  1110,  $35 ;  B.  C.  Nicholas,  5184  to  Sept.  30,  $17.50. . .  156  00 


Carried  forward 


6,125  76 


V— 102 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Ottawa  Public  Buildings  :  Telephone  Service— Continued.  $  cts. 

Brought  forward  ,   . .       6,125  76 

Interior  Department  (§2,600.39)— 

Offices  :  Minister,  359,  §40,  at  House  of  Commons,  3913,  $35  ;  Deputy,  1947,  $40 ;  Asst. 
Deputy,  2396.  855  ;  Private  Secretary,  361,  $40 ;  Secretary,  1996,  $40 ;  Accountant, 
2219,840;  Asst.  Accountant,  5345,  $40;  Chief  Astronomer,  2252,  $50;  Comparing 
and  Mailing  Room,  4240,  $40;  Registration,  Immigration  Branch,  3349,  $40;  Com- 
missioner, Dominion  Lands  Branch,  2385,  $40,  3440,  $40  :  Deputy  Commissioner, 
Dominion  Lands,  28  44,  §40  ;  Forestry,  4409,  $35,  1894,  $40  ;  Geographer,  1741,  $40  ; 
Geographer's  Staff,  3050,  $50  ;  Superintendant  of  Immigration,  1880,  $40 ;  Deputy 
Superintendent,  3792,  §40  ;  Employment  Branch,  1766,  $40  ;  Shipping  Room,  3536, 
$40  ;  International  Boundary  Survey,  4490,  $35  ;  Land  Patents,'  701,  $40,  1311,  $40, 
2420,  §40;  Patent  Writers,  516,  $40;  Ordnance  Lands,  2933,  $40;  Railway  Lands, 
3199,  §40  ;  School  Lands,  2369,  $40  ;  Law  Clerk,  1360,  $40  ;  Mines  Branch,  3659,  $40; 
Observatory,  867,  $60,  3745,  $50  ;  C.  A.  Bigger,  Observatory,  7491,  from  June  20. 
$35  ;  Registration,  179,  §40,  2057,  $35 ;  Registration  Mines  Branch,  4524,  §40  ;  Regis- 
tration Timber,  Grazing  and  Irrigation,  2163,  §40 ;  Stationery,  2802,  $45.77  ;  Surveyor 
General,  321,  $50,4742.  §50,  2367,  $45  ;  Survey  Records,  3026,  $40  ;  Timber,  Grazing, 
and  Irrigation,  1764,  $45  ;  Railway  Lands  Branch,  3814,  from  Feb.  11,  $45.36  ;  Chief 
Clerk  Immigration,  2045,  $40,  4565,  from  Oct.  1,  $20  ;  Chief  Cierk  Revenue,  4876, 
$40  ;  Stationery  Branch,  7235,  from  May  9,  $35. 70  ;  Accountant's  Branch,  7398,  from 


May  26,  $33.87;  Dr.  P.  H.  Bryc-,  4897,  $40.22;  J.  B.  Challies,  7010,  $40;  E.  F. 
Drake,  7078,  from  Mar.  16,  $41.62;  J.  B.    Harkin,  7873,  from  Oct.  1,  $27.50;  S. 

Maber,  6289,  $40  :  L.  Pereira,  6584,  from  Oct.  20,  1910,  §57.85   2,337  89 

Residences:  Minister,  1034,  to  Sept.  30,  $17.50  ;  Deputy,  1932,  §50;  J.  A.  Cote,  2426, 
$35  ;  E.  G.  Deville,  3447,  $35  ;  Jos.  Featherstone,  5733,  $35 ;  L.  M.  Fortier,  4565, 
to  Sept.  30,  $20  ;  J.  W.  Greenway,  2522,  $35  ;  J.  B.  Harkin,  1593,  $35   262  50 

Justice  Department  ($828.39)— 

Office^  :  Minister,  1752,  $40,  at  House  of  Commons,  Session  1910  11,  1258,  $25  ;  Deputy, 
4S7,  $40  ;  Solicitor  General,  346,  $55,  3604,  $40,  at  House  of  Commons,  Session  1910- 
11,  5185,  §25  ;  Messenger,  349,  §35  ;  Private  Secretary,  337,  §40  ;  Penitentiary  Branch, 
1342,  §40  ;  Secretary,  2088,  §40 ;  Inspector  Foster,  6745,  from  Dec.  29,  1910,  §43.95. .          423  95 
Residences:  Minister,  3386,  to  Oct.  1,  §25.35;  Deputy,  1014,  §35;  Chief  Justice,  1576, 


$63  ;  Secretary  to  Chief  Justice,  4126,  §35  ;  Solicitor  General,  4068,  to  Oct.  1,  §20 ; 
A.  J.  Cawdron,  3464,  $35 ;  J.  D.  Clark,  1537,  $35.00 ;  P.  M.  Cote,  2131, 
from  Oct.  1,  $17.50  ;  Sergeant  Giroux,  7187,  from  Apr.  15,  §33.59  ;  A.  Leblanc,  4263, 
to  Oct.  1,  §17.50;  J.  Leslie,  1S39,  §35;  C.  Morse,  3142,  §35  ;  A  Power,  1898,  to  Oct. 


1,  $17.50   .  404  44 

Labour  Department  (S370.0D— 

Offices  :  Minister,  4335,  §55  ;  Deputy,  1713,  $70  ;  Private  Secretary,  5816,  $40  ;  '  Labour 

Gazette,'  4369,  §35  ;  Stationery  and  Distribution,  7354,  from  Oct.  1,  $20    220  00 

Residences:  Minister,  3343,  to  Oct.  1,  §17.50,  4186,  from  Nov.  8,  §15.78  ;  F,  A.  Acland, 

3293,  $37.03;  G.  H.  Brown,  2742,  $40  ;  F.  W.  Giddens,  3909,  $39.70   150  01 


Marine  and  Fisheries  ($1,320.29)— 

Offices  :  Minister,  2130,  $40,  at  House  of  Commons,  1556,  §40  ;  Deputy,  372,  §55 ;  Asst. 
Deputy,  3065,  §40  ;  Messenger,  315,  §35,  2275,  $35  ;  Accountant,  2958,  $40,  3139, 
$40  ;  Chief  Engineer,  4202,  $40  ;  Chief  Engineer's  Branch,  Rosenthal  Building,  7942, 
from  Oct.  24.  §15.24  ;  Asst.  Chief  Engineer,  4078,  $40;  Private  Secretary,  386,  $40  ; 
Fisheries  Exhibit,  2278,  §35  ;  Asst.  Commissioner  Fisheries,  4751,  $40  ;  Supt.  Fish 
Culture,  5166,  $40  ;  Officer  Commanding  Marine  Service,  4656,  $40  ;  Commissioner  of 
Lights,  3028,  $40  ;  Clerk  of  Supplies,  2060,  $40 ;  Fishing  Bounty,  3431,  $35 ;  Pur- 
chasing Agent,  4325,  $50 ;  Stores,  5197,  $41 ;  Correspondence,  7463,  from  June  23, 
$30.78  ;  Records  Branch,  7638,  from  Aug.  3,  §26.35  ;  Supt.  Enarineer  Ship  Channel, 
5481,  1  yr.  to  Nov.  8,  1911,  $40   918  37 

Residences  :  Minister,  2445,  to  Oet.  1,  $34  ;  Deputy,  3098,  $40;  Asst.  Deputy,  1953,  §35; 
Secretary,  1759,  to  Oct.  1,  §20 ;  Lt.  Col.  W.  P.  Anderson,  1910,  §35  ;  A.  Boyle,  4759, 
§35;  H.  F.  Cunningham,  2574,  Oct.  1,  1910-Mar.  31,  1911,  $17.50;  Capt.  L.  A.  De- 
rners,  3215,  §35 ;  C.  Doutre,  3150,  $40 ;  W.  A.  Found,  3961,  from  Oet.  1,  $17.50  ;  J.  G. 
MacPhail,  2112,  from  Mar.  1,  §37.92  ;  2709,  N.  Potvin  to  Oct.  1,  H.  O'Brien  from 
Oct.  1,  $35  ;  Commander  Thompson,  1268,  to  Oct.  1,  $20   401  92 

Militia  and  Defence|(§2,241.24)— 

Offices :  Minister,  350,  §58,  at  House  of  Commons,  Session  1910-11,  5526,  $25  ;  Deputy, 
635,  $55;  Messenger,  319,  §35;  Adjutant  General,  34S6,  $55;  Deputy  Adjutant 
General,  3209,  §40 :  Central  Registry,  3256,  $40  ;  Central  Medical  Stores,  5804,  $35  ; 
Director  Artillery,  2777,  $40 ;  Clothing  and  Equipment,  $55  ;  Contracts,  1922,  $55  ; 
Director  Engineer's  Services,  3077,  $55  ;  Asst.  Director  Military  Intelligence,  6132, 
$40;  Director  General  Medical  Services,  3033,  $40;  Director  Transport,  3013,  $40; 
Inspection  Room,  333,  from  Mar.  22,  $50.36  ;  Inspector  General,  3001,  $54.13  ;  Militia 
Council,  3222,  §35  ;  Headquarters  Ordnance  Stores,  318,  $40 ;  Master  Ordnance,  942, 
$40 ;  Quartermaster  General,  1919,  $40 ;  Secretary,  3577,  $40 ;  Printing  and 
Stationery,  3667,  $40;  Typist's  Room,  3263,  $40;  Director  of  Musketry, 
1472,    §4*0;  Chief    of   the*  General  Staff,   2962,   $55;    Drill    Shed,   916,  $38; 


Carried  forward 
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Ottawa  Public  Building*:  Telephone  Service—  Continued.  $  cts. 

Brought  forward   . .  .    11,244  84 

Militia  and  Defence— Con  eluded. 

Offices  (cone.)— Asst.  Director  Military  Surveys,  7684  from  Aug.  19.,  $24.63;  Accountant 
and  Paymaster  General,  3009,  $65;  Asst.  Paymaster  General,  6684  from  Dec.  7,  1910, 
$67.58;  Director  Military  Operations,  6034,  $40;  Director  Military  Training,  6035, 
$40;  Chief  Clerk  Adjutant  General,  6664,  from  Dec.  2,  1910,  $53.12;  Library,  6815, 
$66.01;  Waiting  Room,  6752,  from  Jan.  5,  1911,  $43.28;  Capt.  E.  E.  Clarke,  972,  to 
Oct.  1,  $27.50  ;  Col.  Hurdman,  75,  $40   1,647  61 

Residences:  Minister,  1415.  to  Oct.  1,  $28;  Deputy,  1616,  from  Nov.  18,  1910,  $55.50;  F. 
Beard,  2589,  $30;  Col.  Benson,  600,  to  Oct.  1.  $17.50;  Lt.-Col.  Lyons  Biggar,  1920, 
$59.63;  H.  W.  Brown,  7049,  $48;  E.  F.  Jarvis,  389,  $35;  Col.  Lessard,  3894,  $45;  Major 
General  Mackenzie,  2541,  $37.50;  Brig.  Gen.  Macdonald,  3625,  $35;  Major  Macdonald, 
2455,  $42.17;  Col.  Maunsell,  4461,  $45;  Brig.  Gen.  Otter,  6339,  $40;  C.  L.  Panet,  1801, 

$40.33;  Col.  Rutherford,  2136,  $35     593  63 

Mines  Department  ($503.74) — 

Offices:  Deputy  Minister,  4002,  $40;  Director  of  Surveys,  1665,  $40;  Office,  Bryson  & 
Blackburn  Building,  4853,  $40;  Director  of  Mines,  6221,  $40;  Messenger,  129,  $35,  1419, 
$55,6619,  from  Dec.  15,  1910,  $45.25;  Editor,  4252,  $40;  Accountant,  2335,  $40;  Fuel 
Testing  Plant,  5934,  $43;  Laboratory,  7327,  May  11-Oct.  1,  $15.49   433  74 

Residences:  R.  W.  Brock,  4889,  $35;  Dr.  A.  P.  Low,  1882,  $35   70  00 

Naval  Affairs  ($714.37)— 

Offices:  Deputy  Minister,  4514,  $55;  Hydrographer,  2644  from  Oct.  1,  1910,  $75;  Tidal 

Survey,  1699  from  Nov.  19,  1910,  $47.74;  Messenger,  5152,  $57.23   234  97 

Office  Telephones  at  $40  from  Oct.  20, 1910- Apr.  1, 1912;  Secretary  Fleet  Paymaster,  1452, 
Accountant,  1494,  Director  of  Stores,  1522,  Director  of  Naval  Service,  1573,  Chief  of 
Naval  Staff,  Director  of  Gunnery,  Consulting  Engineer,  1647,  in  all,  5  telephones  at 
$57.85    289  25 

Residences  :  Rear-Admiral  Kingsmill,  2374,  $56.83;  Deputy  Minister,  5324,  $35;  L.  J. 
Beausoliel,  6686,  from  Dec.  9,  1910,  $45.82;  P.  J.  Ling,  5034,  from  Oct.  1,  1910,  $52.50..         190  15 
North  West  Mounted  Police  ($145)— 

Offices:  Comptroller,  2460,  $40;  Stores,  234,  $35;  Messengers,  275,  $35   110  00 

Residences:  Comptroller,  524     35  00 

Parliamentary  Library  ($120) — 

Office:  Library,  858   50  00 

Residences:  A.  D.  De  Celles,  823,  $35;  M.  J.  Griffin,  811,  $35   70  00 

Post  Office  Department  ($688.74)— 

Offices:  Postmaster  General,  2902,  at  House  of  Commons,  session,  1910-11,  $25;  Deputy, 
2186,  $40;  Asst.  Deputy,  3089,  $40;  Private  Secretary,  312,  $55;  Messenger,  339,  $35; 
Accountant,  1873,  $40;  Postal  Stores,  3858,  $40;  Railway  Mail  Service,  1429,  $35;  Mail 
Contracts.  2578,  $40;  Controller  Railway  Mail  Service,  1482,  $35;  Financial  Superin- 
tendent, 4543,  $40;  Ottawa  City  Post  Office,  1010,  $35;  Postage  Stamp  Branch,  7920, 
from  Oct.  13,  $16.28;  J.  H.  Lewis,  1808,  $40    516  28 

Residences:  Postmaster  General,  2470, to  Oct.  1,  $27,  7940,from  Oct.  17,  $17.96;  A.  Bolduc, 
4731,  $35;  R.  M.  Coulter,  1474,  $35;  E.  H.  Laschinger,  2436,  to  Oct.  1,  $17.50;  H.  B. 

Verrett,  1820,  $40    172  46 

Privy  Council  ($362.50)— 

Offices:  Premier,  36,  $35,  at  House  of  Commons,  2457,  $40;  Secretary,  2838,  $55:  Account- 
ant, 5265,  $40;  Clerk,  3957,  $55   225  00 

Residences:  Premier,  1137,  to  Oct.  1,  $25;  F.  K.  Bennetts,  4016,  $35;  R.  Boudreau,  1340, 
$35;  A.  L.  DeMartigny,  2239,  to  Oct.  1,|$17.50;  E.  J.  Lemaire,  2274,  to  Oct.  1,  $25.. . .  137  50 

Public  Works  Department  ($2,564.19)— 

Offices:  Minister,  1763,  $55;  Deputy,  392,  $50;  Asst.  Deputy,  727,  $55.71;  Messenger,  334, 
$35;  Accountant,  370,  $40;  Chief  Architect,  1803,  $40,  Assistant,  2895,  $85;  Cement 
Laboratory,  3216,  $40;  Clerk  of  Works,  394,  $70;  Collector  of  Revenue,  682,  $40;  Chief 
Engineer,  378,  $55,  Assistant,  5074,  $54.46;  Electric  Light  Room,  314,  $35;  Georgian 
Bay  Canal  Survey,  2500,  $80;  Ottawa  River  Regulation,  218,  $40;  Government  Work- 
shop, 292,  $35;  Greenhouse,  2839,  $35;  Law  Clerk,  4404,  $40;  Mechanical  Engineer,  311, 
$35;  Private  Secretary,  336,  $55;  Secretary,  1328,  $40;  Asst.  Secretary,  4809,  $40;  Sup- 
erintendent of  Dredging,  3424,  $40;  Asst.  Superintendent,  2419,  $35;  Superintendent 
Dominion  Buildings,  1089,  $50;  Superintendent  Government  House,  161,  $65;  Boiler 
Room,  1158,  $35;  Chief  Lithographer,  1405,  $40;  District  Engineer.  740,  from  Nov.  10, 

•  1910,  $53.89;  Parliamentary  Returns,  1961,  $40;  Electrical  Engineer,  4756,  $40;  Parlia- 
mentary Estimates,  2079,  $40;  Public  Works  Stores,  2013,  $40;  National  Art  Gallery, 
7096,  from  Mar.  23,  $40.86;  J.  B.  Charleson,  1015,  $35;  T.  N.  Doody,  3257,  $40;  J.  R. 
'   Roy,  1765,  $40;  U.  Valiquet,  7582,  $28.38   1,718  30 

Residences  :  Minister,  3804,  to  Oct.  1,  $25;  Deputy,  1575,  $45  ;  J.  B.  Charleson,  1351,  $35; 
R.  C.  Desrochers,  1844,  $47.36 ;  A.  R.  Dufresne,  4833,  $47.63  ;  J.  Dumoulin,  5511,  $35  ; 
D.  Ewart,  1968,  $35;  E.  B.  Godwin,  1599,  $35;  E.  D.  Lafleur,  584,  $48;  G.  Macdonald, 
3190,  Dec.  8,  1910— Sept.  30,  1911,  $21.56,  moving  telephone,  $3.20;  S.  E.  O'Brien, 
4781,  from  Oct.  1,  $17.50;  A.  St.  Laurent,  2,004,  $35;  J.  Shearer,  4757,  $35;  E.  T. 
Smith,  619,  from  Nov.  1,  1910,  $49.58;  N.  M.  Smith,  2634,  $35;  R.  Steckel,  1109,  to 
Oct.  1,  $17.50     567  33 


Carried  Forward 

* 
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Ottawa  Public  Buildings:  Telephone  Service — Concluded.  $  cts. 

Brought  forward   18,271  24 

Public  Works — Can. 

Deep  Waterways  Commission:  Office,  3,301,  $41.06;  Secretary,  2822,  $40   81  06 

Ottawa  River  Works :  Offices,  superintendent,  333,  $50,  Gatineau  Booms,  1832,  $130; 

residence,  P.  D.  Chene,  3538,  to  Oct.  1,  $17.50   197  50 

Railways  and  Canals  ($941  55)  — 

Offices :  Minister,  at  House  of  Commons,  4668,  $40 ;  Deputy  Minister,  469,  $55 ; 
messenger,  303,  $35 ;  accountant,  3099,  $40 ;  controller,  965,  $40  ;  electrical  engineer, 
4377,  $40;  general  consulting  engineer,  3073,  $40;  law  clerk,  3919,  $10;  printing  and 
stationery,  3924,  $40 ;  private  secretary,  308,  $55 ;  secretary,  3146,  $10 ;  purchasing 
agent,  5982,  $40;  chief  engineer,  66S0,  $55;  C.  W.  Ross,  5075,  $33.98   593  98 

Residences:  Minister,  4493,  to  Oct.  1,  $17.50;  sec.  gen.  con.  engineer,  826,  $38  31 ;  H.  F. 
Alward,  4335,  $35;  G.  A.  Bell,  3,985,  $35;  W.  A.  Bowden,  6244,  $35;  W.  V.  Cope, 
5,572,  $35;  L.  Lavoie,  6329,  $35;  A.  O'Leary,  7411,  from  May  30,  $29.26;  J.  L. 
Payne,  1754,  $35;  C.  B.  Robinson,  3,579.  to  Oct.  1,  $17.50;  C.  Sehreiber,  827,  $35...  347  57 

Secretary  of  State  ($358.36) — 

Offices :  Secretary  of  State  at  House  of  Commons,  session  1910-11,  £453,  $25  ;  private 
secretary,  374,  $55;  under-secretary,  369,  $10:  messenger,  141,  $42.50;  accountant, 
7594,  from  July  21,  $24.84  ;  D.  J.  O'Connor,  6969,  from  Feb.  18,  $42.02   229  36 

Residences:  Secretary  of  State,  5396  to  Oct.  1,$20;  Private  Secretary,  285,  to  Oct.  1,  $19; 
Under-Secretary,  5135,  $35;  D.  J.  OConnor,  6196,  to  Oct.  1,  $20;  P.  Pelletier,  3738, 

$35   129  00 

Secretary  of  State,  External  Affairs  ($145.81) — 

Offices:  Under-Secretary  of  State,  1879,  $44.28;  messenger,  5837,  $56.53   100  81 

Residence:  Under-Secretary,  138   45  00 

Senate  ($308)— 

Offices:  Senators,  3421,  $38;  deputy  clerk,  3485,  $40;  housekeeper,  494,  $35;  law  clerk, 
2876,  $40 ;  routine  and  proceedings,  3348,  $40 ;  translator,  2897,  $35 ;  messenger,  301, 
$40   268  00 

Residence:  clerk,  697   40  00 

Stationery  and  Printing  ($259.34) — 

Offices:  rent  of  telephones,  Apr.  1-15,  1911:  Superintendent  of  Stationery,  5542,  $1.75; 
assistant,  5510,  $2.08;  stationery  office,  5511,  $1.67,  extension,  $1.55;  King's 
Printer,  307,  $2.92;  accountant,  385,  $2.92;  franchise  room,  4359,  $1.46,  lithograph- 
ers, 3503,  $1.67;  messengers,  5461,  $1.58,  5462,  $1.46;  timekeeper,  5S41,  $1.67; 
statutes  room,  6082,  $1.67  ;  foreman,  lithographing  room,  2496,  $1.67  ;  chief  foreman, 
5571,  $1.67;  Superintendent  of  Printing  Bureau,  5460,  $2.81,  extension,  $2.54   31  09 

Residences:  F.  Boardmau,  7298,  from  May  4,  $31.71;  J.  A.  Frigon,  4788,  $35;  C.  H. 
Parmelee,  3657,  $35;  J.  O.  Patenaude,  2387,  from  Oct.  1.  1910,  $52.50;  E.  Ryder, 
7607,  from  July  24,  $:i3.99;  T.  H.  Schwitzer,  1897,  from  Oct.  26,  $15.05;  H.  T. 

Smith,  3679,  $35    228  25 

Trade  and  Commerce  ($404.84)— 

Offices:  Deputy  Minister,  2482,  $40 ;  messenger,  1353,  $57.34;  accountant,  4752,  $40;  . 
Private  Secretary,  1835,  $55;  superintendent  of  annuities,  2437,  to  Oct.  1,  $25,  4737, 
from  Oct.  1,  $25  ;  trade,  statistics,  6212,  $40   282  34 

Residences:  Minister,  1418,  to  Oct.  1,  $17.50;  S.  T.  Bastedo,  5012,  $35;  T.  J.  Code,  4087, 

$35;  F.  C.  T.  O'Hara,  $35   122  50 

Detailed  in  1910-11    (Page  V— 101)   1,245  13 


22,247  65 

Less,  charged  to  1912-13.    ^   3,246  38 


Total,  carried  to  page  V— 6   19,001  27 


Ottawa  Buildings  :  Power,  «5fcc. 


Ottawa  City  Municipal  Electric  Department  (§2,695.25)— 

Canadian  Building  :  3  direct  current  electric  motors,  14  8  h. p.  each,  1  y.  to  Sept.  30, 
1911.  §1,332  ;  power  for  alternating  current  adding  machines,  9  m.  to  Sept.  30,  1911, 
§31.25   1,363  25 

Woods  Building,  Queen  St.:  one  direct  current  elevator  motor,  14  8  h.p.,  1  y.  to  Sept. 

30,  1911    444  00 

Woods  Building,  Slater  St.:  2  d.c.e.  motors,  14  8  h.p.  each,  1  y.  to  Sept.  30,  1911   888  00 

Ottawa  Electric  Co".  (§8,431.24)— 

Archives:  elevator,  9'8  h.p.,  9  m.  to  Dec.  31,  1911  at  §30  per  h.p.  per  ann. ;  2  Cooper- 
Hewitt  lamps,  963  watts,  Aug.  13,  1911-Mar.  31,  1912,  S1S.93   239  43 

Cement-testing  Laboratory:  current,  15  m.  to  Dec.  31,  1911,  15 '7  h.p.  at  §25  each  per 

ann   490  65 

Customs  Department:  current,  9  m.  to  Dec.  31,  1911,  at  $30  per  h.p  per  aun. :  elevator, 

10 '2  b.p.;  fan,  '4  h.p.  per  ann.;  pump,  1'8  h.p.;  laboratory  furnaces,  &c,  4  h.p   369  00 


Carried  forward   3,794  33 
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Ottawa  Build! n<r<4  :  Power,  &o. — Concluded. 


Brought  forward. 


Ottawa  Electric  Co.  — Concluded. 

East  Block  :  elevator,  9  m.  to  Dec.  31,  1911,  110  h.p.,  $225  ;  2  adding  machines,  5  heaters 

and  2  kettles,  Aug.  13-Mar.  31,  1912,  3,030  watts,  $72.38  

Electric  Clock  Service  :  0  clocks,  9  m.  to  Dec.  31,  1911  

Fuel-testing  plant :  current,  11  m.  to  Jan.  10,  1912,  6  h.p.  at  $25  per  h.p.,  per  aim  

House  of  Commons:  elevator,  9  m.  to  Dec.  31,  1911,  9'9  h.p.  at  $30  per  aim.;  fan,  3  in. 

to  June  30,  17  h.p.,  $12.75   

House  of  Commons  and  Senate,  during  session  :  6  m.  to  July  28,  1911,  at  $30  per.  ann. : 
elevators,  Commons  restaurant,  10"5  h.  p.,  Senate,  8  h.p.,  twin  elevators,  16  h.p.:  fans, 
2  in  Commons  closets,  "84  h.p.,  2  in  Commons  tower,  3'6  h.p.,  one  in  Commons 
smoking  room,  13  h.p.,  one  in  Ry.  Com.  Room,  1"7  h.p.;  fan  motor  in  boiler  room, 
6'2h.p.;  exhaust  fan  in  refrigerator,  '6  h.p.;  fan  in  members' wash  room,  '96  h.p.; 
electric  oven  for  deputy  speaker,  158  h.p.;  immersion  coil  for  deputy  speaker,  1'17 


h.p. ;  4  heaters  and  2  irons,  10  5  h.p.;  pump  in  boiler  room,  2'2  h.p. 


lmi>erial  Building:  current,  9  m.  to  Dec.  31,  1911,  at  $30  per  h.p.  per  ann.:   elevator,  4 

h.p. ;  fan,   o  h.p  

Langevin  Block:  16  small  motors,  3,149  watts,  Aug.  13-Mar.  31,  1912  

Mines  Department,  Geological  Survey  ;  heater,  iron  and  mercury  lamp,  Aug.  13- Dec.  31, 

1911,  1,1G5  watts.   

Mines  Department,  Thistle  Building:  3  small  motors,  9  m.  to  Dec.  31,  1911,  1  "9  h.p., 

$42  75;  exhaust  fan,  Aug.  13-Mar.  31,  1912,214  watts,  $4  45  

Militia  and  Defence,  113Rideau:    elevator,  5  G  h.p.,  8  m.  to  Dec.  31,  1912  at  $25  per 

h.p.  per  ann.,  6.26  h.p.,  3  m.  to  Mar.  31  at  $20  per  ann  

Militia  and  Defence,  347  Sparks  :  current,  2  2  h.p.,  9  m.  to  Dec.  31,  1911  at  $25  per  h.p. 

per  ann  

Museum  :  elevatorsat  $30  per  h.p.  per  ann  :  freight,  Nov.  26, 1910-Dec.  31, 1911, 114  h.p.; 
centre  pass.,  Aug.  8-Dec.  31,  1911,  10  h.p.;  east  end  pass.,  Junel9-Dec.  31,  1911, 

10  7  h.p.;  west  end  pass.,  Mar.  10-Dec.  31,  1911,  10  h.p  

Museum  :  14  m.  to  Dec.  31,  1911  at  $30  per  h.p.  per  ann. :  2  vent,  fans,  22 '4  h.p.;  4  pumps, 

12  4  h.  p  

Observatory:  4  small  motors,  9  m.  to  Dec.  31,  5  h.p.,  $112.50;  2  heaters,  Aug.  13-Mar. 

31,  524  watts  $10  02  

Post  Office:  current,  9  m.  to  Dec.  31,  1911  at  $30  per  h.p.  per  ann.:  freight  elevator  4 

h.p.;  passenger  8'8  h.p. ;  2  heaters,  8'6h.p.;  stamper  '5  h.p  

Printing  bureau  :  current,  9  m.  to  Dec.  31,  1911  at  $25  per  h.p  per  ann.:  62'2  h.p  

Regal  Building:  current,  9  m.  to  Dec  31,  1911  at  $30  :  10  7  h.p  

West  Block:  current,  9  m.  to  Dec.  31,  1911  at  $30:  air  compressor,  "7  h.p,  elevators  23'4 
h.p.;  2  fans,  10  heaters,  2ozonizers,  &c,  Aug.  13-Mar.  31,  1912,  10,028  watts  $199.31. 

Workshop:  current,  9  m.  to  Dec.  31,  1911  at  $30  per  h.p.  per  ann.:  3'5  h.p  

Current  for  pumps  :  9  m.  to  Dec.  31,  1911    


$  cts. 
3,794  33 


297  38 
41  85 
137  50 

235  50 


959  70 

101  25 

62  36 

14  20 
47  20 
124  64 
41  25 

908  75 

1,218  00 

122  52 

492  75 
1,166  25 
240  75 

741  56 
78  75 
300  00 


Total  carried  to  page  V— -173 . 


11,126  49 


Ottawa  Buildings  :  Rents. 

Allan  &  Fleming:  Marine  and  Fisheries,  Wellington  St.:  15  m.  to  Mar.  31,  1912   GOO  00 

Baskerville,  W.  J.:  537  and  539  Sussex  St.:  12  m.  to  Feb.  1,  19i2   800  00 

Hate.  II.  X.  &  Sons:  10  and  12  Albert  St.,  Customs  Ex.  Warehouse:  11  m.  to  Mar.  31,  1912.  1,466  67 

Birks.  H.  &  Sons  :  Marine  &  Fisheries,  Birks  Building  :  6  in.  to  Mar.  31,  1912   8,500  00 

Blackburn,  R.  ($3,600)— 

Rooms,  cor.  Bank  &  Sparks,  9  m.  to  Feb.  1,  1912   600  00 

Union  Bank  Building,  Jan.  6-Apr.  1,  1912  ,   3,000  00 

Brennan,  J.  C,  Trafalgar  Block  ($12,K49.14)— 

Lease  7,639  :  1  y.  to  Feb.  1,  1912    11,964  00 

Rooms  104  and  112  :  1  y.  to  Feb.  1,  1912   500  00 

Room  214  :  9i  m.  to  Nov.  1,  1911   144  08 

Room  213 :  8.>s  m.  to  Feb.  1, 1912   172  83 

Room  404  :  3  m.  to  Feb.  1,  1912  ,   68  23 

Charleson  &  Duford  :  Militia,  113  Rideau  St.:  1  y.  to  Feb.  20,  1912.   4,700  00 

Clarke,  E.  W.:  Militia,  12  Emmett  St.:  13  m.  to  Apr.  1,  1912   520  00 

Dewar,  B.  P.:  Militia,  Aylmer  Annex  :  15  m.  to  Dec.  31,  1911      675  00 

Dnbe,  Victoire:  French  Translators,  cor.  Sussex  and  Clarence:  14  m.  to  Apr.  1,  1912   700  00 

Egan  Estate:  Interior,  Egan  Block  :  23  m.  to  Mar.  31,  1912   475  00 

Fleming,  Thos.:  Militia,  347  Sparks  St.:  1  y.  to  Mar.  31,  1912   960  00 

Graham  !iin<.;  rent  of  laneway  in  rear  of  Langevin  Block,  y.  to  Oct.  1,  1911   5  00 

Grant  Trunk  Railway  System  :  Railway  Comm.,  Central  Station  :  3  m.  to  Feb.  1,  1912   4,875  00 

G.N.W.  Tel.  Co.:  Conservation  Comm.:  12  m.  to  Mar.  31,  1912    420  00 

Hanna,  J.  E.:  Regal  Building:  1  y.  to  Mar.  11,  1912   16,095  72 

Est  of  late  S.  Howell:  y.  rent  to  Apr.  25,  1911,  land  behind  Langevin  Block   5  00 

Carried  forward   57,246  53 


V— 106 


AUDITOR  GENERAL'S  REPORT,  19111912 

3  GEORGE  V.,  A.  1913 


Ottawa  Buildings  :  Rents — Concluded.  $  cts. 

Brought  forward   57,246  53 

Imperial  Realty  Co.,  ($88,004.13)— 

Canadian  Building:  lease  6,082,  Jan.  1-Apr.  30,  1911   9,110  01 

Canadian  Building  :  lease  6,689,  Apr.  1-30,  1911    2,534  48 

Woods  Building,  Queen  St.  :  Apr.  1-30,  1911   441  67 

Woods  Building,  Slater  St.  :  lease  4,760,  Feb.  1-Apr.  30,  $2,760 ;  lease  5,694,  Apr.  1-30, 

§1,228.10    3,988  10 

Canadian  and  Woods  Buildings,  Queen  and  Slater  Sts.  :  lease  8,348,  May  1-Mar.  31, 1912.  71,929  87 

Johnson,  F.  G.  &  Co.  :  Geological  Survey,  535  Sussex,  Feb.-  Apr.,  1911   120  00 

Ker,  E.  D.  :  Agriculture,  Cor.  Lyon  and  Albert:  Apr.  5,  1911-Apr.  1,  1912   1,112  50 

Lamb,  J.  B.  &  W.  A.  :  Inland  Revenue,  317-321  Queen  St.  :  10  m.  to  Mar.  31,  1912   2,216  67 

Mills,  A.  K.  &  Son  :  Public  Works  Stores,  Slater  St.:  Apr. -June,  Sept. -Mar   477  72 

Molsons  Bank  :  Conservation  Comm.  :  1  yr.  to  Mar.  31,  1911   2,340  00 

McNeill  &  Stewart :  Audit  Office,  198-200  Queen  St.  :  4  m.  to  Jan.  5,  1912   616  66 

Ottawa  Building  Co.  : — 

Interior,  Cor.  Metcalfe  &  Slater  :  2  m.  to  Apr.  30,  1911   500  00 

Justice,  98-100  Wellington  :  3  m.  to  Apr.  30,  1911   375  00 

Interior,  102-104  Wellington  :  12  m.  to  Mar.  1,  1912   1,840  00 

Ottawa  City  :  taxes  for  year  1911  on  rented  properties  : — 

Clarke  Est.  $131.02  ;  Corry  Block  $801 ;  Imperial  Realty  Co.  $7,819.48  ;  Lamb  property 
$138.52  ;  Ottawa  Building  Co.  $1,570.24  ;  Ottawa  Investment  Co.  $518.98  ;  Seybold 

Block  $1,820.02 ;  Slater  Est.  $374.97    13,174  23 

Ottawa  Investment  Co.  :  Agriculture,  94-96  Queen  St.  :  1  yr.  to  Jan.  31,  1912   1,000  00 

Pearson,  Est.  of  late  C.  E.  :  Imperial  Building:  15  m.  to  Mar.  31,  1912,  $6,750;  less  $456.25 

paid  in  If  10-11,  V— 103  (rent  after  Jan.  1,  1911)   6,293  75 

Rochester,  J.  L.  :  Interior  and  Public  Works  :  12  m.  to  Mar.  15,  1912    6,200  00 

Seybold,  J.  A.  &  Co.  :  Seybold  Block  :  14  m.  to  Mar.  31,  1912   7,550  00 

Slater  Estate  :  Public  Works,  lot  11,  Wellington  St.  :  18  m.  to  Jan.  1,  1912    540  00 

Slater  &  Sherwood  :  Mounted  Police,  172  Wellington  fSt.,  1  yr.  to  Jan.  15,  1912  $1,140; 

Mines  Dept.,  193  Sparks  St.,  12  m.  to  Mar.  1,  1912,  $936,  room  47,  4£  m.  to  Mar.  1,  $31.50.  2,107  50 

Taylor,  Miss  Edith  :  Corry  Block  :  11  in.  to  Mar.  31,  1912    9,350  00 


Total,  carried  to  page  V— 173    201,064  <*> 


Rideau  Hall :  Allowance  for  Fuel  and  Light* 

His  Excellency,  Earl  Grey:  Apr.  1-Oct.  12,  1911   4,524  19 

His  Royal  Highness,  the  Duke  of  Connaught :  Oct.  13,  1911-Mar.  31,  1912    3,975  81 


Total,  carried  to  page  V— 6.   8,500  00 


Rideau  Hall,  Including  Grounds:  Improvements,  Furniture 

aud  Maintenance, 

Plumbing,  Steam  fitting,  &c. — 

McDonald,  D.  :  examining  drains,  &c,  Apl.,  July-Oct.,  5  m.  at  $100    500  00 

Pipefitters  :  F.  Desmairais,  3  m.  to  Oct.  31  at  $75;  W.  Starrs,  12  m.  to  Mar.  31,  1912 

at  $70.....   1,065  00 

Electricians:  J.  Jessup,  1'915  m.  at  $65;  B.  T.  Nolan,  4  6207  m.  at  $70,  outlay  $2;  A. 

Roy,  7-266  m.  at  $65  ;  small  payments  $82   1,004  21 

Mason  $87.75;  helper,  3  m.  at  $55:  labourer  $24.50   277  25 

Care  of  Grounds,  Gardens,  &c. — 

Banning,  C.  :  fireman,  6  m.  at  $60.83,  1  m.  S59.31,  14  d.  at  $1.95  ;  labourer,  1  m.  $47.25, 

3-5185  m.  at  $45. 90    660  34 

Bell,  D.  :  asst.  gardener,  12  m.  to  Mar.  31,  1912,  6  m.  at  $65,  6  m.  at  $60    750  00 

(Juthbert,  T.  :  asst.  gardener,  7  m.  at  $67.50  ;  Muhlig,  G.,  gardener,  12  m.  at  $95   1,612  50 

Doyle,  T.  :  forester,  7  m.  at  $55,  5  m.  at  $53.23. . . .'.   651  15 

Finlev,  J.  :  carter,  1  m.  $79,69,  10  '9258  m.  at  $76.95   920  40 

Roy,  L.  :  fireman,  5  m.  at  $60.83,  1  m.  $59.31   363  46 

Schoenherr,  C.  :  2nd.  asst.  gardener,  12  m.  at  $75   900  00 

Schroeder,  L.  :  3rd.  asst.  gardener,  12  m.  at  $55  ,   660  00 

Sims,  H.  :  kitchen  gardener,  10  m.  at  $60   600  00 

Labourers  at  $47.25 :  F.  Bambrick  3  m.  ;  A.  Bartlett  6  9629  m.  ;  N.  Cardiff  3  m,  ;  F. 

Dagenais  3  m.  ;  F.  Liberie  6 '9628  m. ;  J.  O'Connor  2  m.;  M.  Quinn  3  m.;  G. 

Rameau  6-5184  m.  ;  T.  Sharp  3  m   1,769  25 

Labourers  at  $45.90:  Bambrick,  F.,  2  8512  m.,  J.,  1  2222  m.;  Bartlett,  A.,  3  m.,  T.,  19629 
m.;  N.  Cardiff,  4 '925  m.;  F.  Dagenais,  5  m.;  F.  Liberge,  4  9679  m.;  M.  Quinn,  5  m.;  G. 
Rameau,  4 '9833  m. ;  H.  Savard,  1  111  m. ;  J.  Sharp,  5  m   1,836  85 


Carried  forward  ;   13,570  41 
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Brought  forward. 


General  Repairs,  &c  — 

Ambridge,  T.:  carpenter,  12  tn.  to  Mar.  31,  1912,  at  $74.24  ;  outlay,  &e.,  $19.35  

Barron,  E.:  labourer,  7  m.  at  $47.25,  5  m.  &i  $45.90,  cleaning  chimneys,  $5.50  

Drake,  W.:  bricklayer,  1G2  d.  at  S4.16  

Green,  M. :  carter,  12  m.  at  $79.05  ;  extra  horse,  14  d.  at  $1.25  

Handy,  T.:  foreman  painter,  10  m.  at  $85,  2  m.  at  $76.04  

Latremouille,  O. :  carter,  11666  m.  at  $76.95  

Maxwell,  S,  repairer,  12  m.  at  $32.40  ;  Meunier,  N.  mason,  3  666  m.  at  $87.75  

Mison,  F.:  fireman,  5  m.  at  $60.83,  1  m.  at  $59.31  ;  labourer,  2  m.  at  $47.25,  4  m.  at  $45.90 

Ouimette,  Mrs.,  repairer,  79  d.  at  $1 ;  Reid,  G.,  carpenter,  12  m.  at  $74.25  

Rheaume,  A.,  carter,  6  7036  m.  at  $76.95  ;  Trumble,  J.  J.,  handyman,  48  d.  at  $2  

Roby,  A.:  fireman,  39  d.  at  $2  ;  labourer,  4  m.  at  $47.25,  5  m.  at  $45.90  

St.  Marie,  H.:  painter,  4  0733  m.  at  $64.80,  2  m.  at  $60.75;  labourer,  4  d.  at  $1.70  

Simard,  J. :  fireman,  7  m.  at  $60.83,  5  m.  at  $5C.31  ;  cleaning  chimneys,  $5.50  

Carpenters  at  $67.50  per  m.:  E.  Bambrick,  11-9258  m.;  A.  Bazana,  6  0539  m.;  W.  H. 

Bradshaw,  10  m.;  E.Cantin,  2*0184m;  A.  Charlebois,  41851  m.;  C.  Corriveau,  6  5733 
•  m.;  R.  Daley,  11  9258  m.;  T.  Davies,  7  2962  m.;  P.  Garrow,  11 '9815  m.;  A.  Godwin, 

1- 4444  m.;  A.  Halkett,  7  7957  m.;  L.  Houle,  2  611  m.;  D.  Lacroix,  3  '8331  m.;  J. 

Legault,  2  555  m.;  J.  Oakley,  11  222  m.;  W.  Palen,  5*6665  m.;C.  Rutkowsky,  4  0186 

m. ;  J.  Sherwood,  3  1475  m. ;  3  small  payments,  1'554  m  

Painters  at  $64.80  per  m.:  C.  Allaire,  12592  m.;  A.  Archambault,  4  4449  m.;  W. 

Bauvais,  18149  m.;  F.  Belanger,  3  m.;  G.  Bordeleau,  3  m.;  A.  Charron,  2  4628  m.; 

M.  Dagenais,  1*879  m.;E.  Desjardins,  1  7036  m.;  A.  Dorion,  2  2962  m.;  J.  Dunn, 

1*4628  m.;  A.  Gadbois,  1*4444  m.;  J.  Gibson,  1  037  m.;  A.  Haskell,  1  9629  m.;  C. 

Hornsby,  3  m. ;  W.  S.  Kennedy,  4 '51^5  m.;  J.  Lefranc,  3  m. ;  A.  Legare,  1*111  m.; 

G.  Leghen,  4*4815  m.;  J.  Lister,  1*2502  m.;  E.  Parent,  2  871  m.;  P.  Reynolds,  '6295 
m.;W.  W.  Romhilet,  4  14S1  m. ;  A.  St.  Amour,  2  9073  m.;  O.  Seguin,  1  4628  m.; 

H.  Shea.  8  m.;  R.  Tubman,  4  5185  m.;  H.  Wood,  1  3703  m.;  overpaid  30c  

Painters  at  $60  75  per  m.:  A.  Archambault,  2  333  m.;  F.  Belanger,  2  333  m.;  G.  Borde- 
leau, 2-0367  m.;  M.  Dagenais,   1851  m.;  E.  Desjardins,  1  m.;  A.  Haskell,  2  296  m.; 

C.  Hornsby,  1777  m.;  W.  S.  Kennedy,  1  777  m.;  J.  Lefranc,  18148  m.;  G.  Leghen, 

2  333  m.;  E.  Parent,  2  2773  m.;  W.  W.  Romhilet,  "7403  m.;  A.  St.  Amour,  2  333 
m. ;  O.  Seguin,  2 '  333  m. ;  H,  Shea,  4  m. ;  R.  Tubman,  2  111m  

Labourers  at  $47.25  per  m.:  A.  Collin,  3  9814  m.;  W.  Court,  3*0357  m.;  L  Crover,  4  m.; 

D.  Fortin,  1*9629  m.;  A.  Gibson,  5*574  m.;  F.  Gravelle,  3  2221  m.;  W.  Hughes,  4m.; 
W.  Jones,  3' 222  m. ;  L.  Kiroutte,  3  4809  m.;  V.  Ladouceur,  6'221  m. ;  F.  Lauzon, 
5'925m.;  J.  O'Connor,  1*5185  m.;M.  O'Donnell,  4  m.;  L.  Roy,  2  m.;  H.  Savard, 
6  8148  m.;  G.  Sleeman,  17042  m.;  J.  Sterling,  6  9259  m.;  F.  Stevenson,  5  m.;  J. 
Wendt,  4S694  m.;  small  payments,  3  3142  m  

Labourers  at  $45  90  per  m.:  A.  Collin,  4  2222  m.;  I.  Crover,  4  148  m.;  D.  Fortin,  3  184 
m.;  F.  Gravelle,  2  9629  m,;  A.  Gibson,  2  7589  m.;  L.  Kiroutte,  4  9629  m.;  V.  Ladou- 
ceur, 2  6289  m.;  F.  Lauzon,  3  9071  m.;  R.  Morgan,  4  ' 1293  m.;  J.  O'Connor,  3  1666 
m.;M.  O'Donnell,  4* 9629  m.;  L.  Roy,  4  037  m.;  E.  Savard,  2*592  m.;  H.  Savard, 

3  m.;  J.  Sterling,  4  9629  m.;  J.  Wendt,  2*888  m.;  small  payments,  4  2UJ3  m  

Aliearn  &  Soper :  removing,  repairing  and  replacing  transformer  

Barrett  Bros  :  cement,  100  bags  at  55c,  2  bags  fire  clay,  $3  

Bell  Telephone  Co.:  labour,  835.88  ;  sundry  material,  $19.59  

Bishop,  A.  F.  &  Co.:  4  cheese  dishes,  $20;  12  doz.  cups,  $18;  12  chamber  sets,  $54;  plates,  3$ 

doz.  at  $30.50,  6  at  $13.25,  9  at  $2.80  ;  tumblers,  $57  ;  sundry,  $15  

Blythfc  Hollo  way  :  3  five-foot  baths,  $75;  2  closets,  $18;  2  lavatories,  $8;  1,685  ft.  pipe, 
$184.19  ;  6  hose  bibbs,  $13.50  ;  sinks,  2  at  $3.50  ;  slop  sink,  $58  ;  porcelain  kitchen  sink, 
$162  ;  2  range  boilers,  $13  ;  sundry,  $192.01  

Boehmer,  Aug.  ($7,331.37) 

Erection  of  semi-detached  cottages,  as  per  contract    

Deafening  centre  wall   

Bowser,  S.  F.  &  Co.:  gasoline  tank,  $269.50  ;  2  oil  engines,  $248.92  ;  gasoline  outfit,  to  carry 

filter,  $24.50  ;  15  ft.  hose  and  nozzle,  $14.70  ;  installing  same,  $39.20  

Brule,  E.  D. :  supplying  and  laying  400  yds.  sod  

Bryson-Graham,  Ltd.:  carpet,  274£  yd.  at  $1.30,  28  at  $1.10;  linoleum,  162£  yds.  at  $1; 

making  and  laying  carpets,  $45.64 ;  paper,  $52.80;  caretakers'  supplies,  $27.40  ;  sundrv, 

$107.20  .". 

Cameron,  J.  R. :  heating  houses,  as  per  tender,  $155  ;  sundry,  $1.25   

Castle  &  Son,  Montreal  :  2  French  two  light  fixtures,  $36;  rug,  $30;  16  yds.  velour,  $48; 

refunded  to  Casual  Revenue,  1912-13,  $114  

Central  Hardware  Co.:  2  c.  i.  basins,  $21 ;  2  c.  i.  baths,  $41 ;  L  d.  closets,  3  at  $16,  2  at  $17.50  ; 

2  sets  lining  for  range,  $30  ;  100  ft.  hose,  $42;  360  ft.  pipe,  $25.30;  range,  $28;  sundry 

hardware,  $295.90   

CharWson,  W.  G.:  4  barrows,  $16;  roofing,  $15.75;  wrapping  paper,  $17.50;  11  kegs  nails,  $32 ; 

sundry  hardware,  $77.82  

Cleghorn  &  Beattie:  linoleum,  97£  yds.  at  $1.75 ;  sundry,  $10.55  


$  cts. 
13,570  41 


910  35 
565  75 
673  92 
973  30 
1,002  08 
89  77 
710  55 
641  56 
970  00 
611  85 
496  50 
392  30 
727  86 


7,817  50 


4,604  10 


1,924  88 


3,816  74 


2,883  20 
99  10 
58  00 
55  47 

375  45 


730  70 

7,250  00 
81  27 

596  82 
60  00 


783  19 
156  25 

228  00 


566  20 

159  07 
181  18 


Carried  forward   54,763  32 
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Rideau  Hall,  Including  Grounds:  ITIaintenance,  &c. — Continued.  $  cts. 

Brought  forward   54,763  32 

Davidson,  Jas.:  18  window  sash,  §28  ;  3  doors,  §9  ;  lumber,  1,850  L  ft,  §79.65,  6S7  ft.  at  $45, 

210  at  $55,  492  at  §60  ;  sundry,  §10   198  66 

Dominion  Police  Force  :  watchman's  control  clock   71  50 

Duford,  J.  B. :  decorating  4  rooms,  as  per  tender,  §379  ;  sundry  paper  §24.90   403  90 

Duhamel,  L. :  painting,  varnishing,  upholstering  and  recovering  work  on  2  state  carriages,  as 

per  contract  §926  ;  extra  work  §192    1,118  00 

Edwards,  W.  C.  &  Co.:  lumber,  1,230  ft.  at  §18,  5,719  ft.  at  §19,  1,406  ft.  at  §20,  7,902  at  §22, 
6,244  at  §25,  1,500  at  §27,  7,962  at  §30,  4,880  at  §40,  4,235  at  §42,  604  at  §45,  2,060  at  §50, 
756  1.  ft.  at  6c,  100  L  ft.  flooring  at  40c;  shingles,  5  M  at  §3,  32^  M  at  §1;  sundry 

§266.62;  cartage,,  §10   1,777  45 

Ellacott,  J.  A.  L.  (§2,195.99)— 

Lighting  approach  to  cloak  room,  as  per  tender  §962.77,  extras  §46.60;  lighting  cloak 

room  §277. 13    1,286  50 

Half-inch  pipe,  2.100  ft.  §178  :  509  condulets  §250.90  ;  6,400  ft.  r.  c.  wire  §127.38,  1,191 

ft.  cord  §44.30  ;  300  half  inch  straps  §30  ;  sundry  §278.91    909  49 

Enright,  J.  J.,  smith  work  §50.50  ;  Hill,  Jas.,  sundry  lumber,  §54.53   105  03 

Es.nondes,  Ottawa  :  canopy  §15.60  ;  chimney  cap  §18.40;  12  coal  scuttles  §13.80  ;  gas  range 
§193.50  ;  grill  §63.50  ;  range  §145  ;  refrigerator  §65 ;  6  tea  urns  §33  ;  sundry  §66.98  ;  less 

old  range  §25   619  78 

Faraday  &  Son  :  two  3-light  bronzed  Dutch  electroliers  §61.24;  72candles  and  48  0sram  candle 

lamps  §53.95  ;  20  shades  §17.01  ;  packing,  &c.  §8.33   140  53 

Forbes,  Jas.  F. :  Forbes  purifying  apparatus,  sterilizer  §350,  filter  §140,  boiler  §167   657  00 

Garland,  J.  M.,  Son  &  Co.;  baize  §33.53  ;  felt,  72£  vd.  at  60c. ;  wool  blankets,  12  pr.  §52.20; 

braid  §1   130  23 

Garrioch,  Godard  &  Co.:  annunciators,  one  4-pt.  §5,  one  15-pt.  §14,  one  50-pt.  §42.75;  Far- 
aday bells,  one  5-in.  §7.50,  7  6-in.  §58.31  ;  2  It.  electroliers,  9  at  §4.50  ;  3,510  ft.  wire 

§57.33  ;  2  Deveau  phones  §28  ;  sundry  §188.45     441  84 

Graham  Bros.:  bone  meal,  2,300  lb.,  §51.75;  30  bottles  nicotine  §60;  2,025  pots  §30; 
lawn  mower  §13. 50;  30  bags  potatoes  $54  ;  push  cart  §10  ;  12  palms  §54  ;  200  lilies  §20; 
2,000  lily  of  valley  §30  ;  108  ferns,  5  to  7  in.  §72.60;  200  ferns,  3  in.  §16  ;  sundry  seeds, 

&c.  §321.05     733  50 

Gurney  Foundry  :  2  h.  w.  boilers,  one  §213.75,  one  §220  ;  grate  bars,  &c.  §29.75   463  50 

Harris  &  Barry  :  beds  10  at  §5  ;  beds  with  springs  and  mattresses,  8  at  §15  ;.  2  pr.  silk  cur- 
tains §176;  cutting,  making  and  putting  up  one  pr.  red  curtains  §71 ;  cutting  and  making26 
pr.  curtains  §295.50  ;  covering  15  sofas  §119.50  ;  covering  lounge  §16 ;  covering  easy  chairs 

§208.65  ;  canton  flannel  346  yd.  §48.10  ;  sundry  §190.40   1,295  15 

Higman,  Geo.  &  Son  :  w.  lead,  400  lb.  §29.50  ;  39  gal.  b.  oil  §43.68 ;  6  gal.  shellac  §14.25 ; 

glass  §34 . 60  ;  sundry  §36 . 90   158  93 

His  Excellency  Earl  Grey:  state  coach  and  spring  barouche  §2,000;  sundry  cutlery,  &c. 

§786.80    2,786  80 

Hodgetts,  Dr.  C.  A.:  professional  services,  examination  and  report  on  condition  of  plumbing 

at  Quebec  Citadel,  6  d.  at  §50;  travel  §12.05   312  05 

Johnson  &  Ravey,  London,  Eng.:  2  club  ice  chests,  cases  and  packing   153  30 

Keeler,  C.  H.  L.  Co.:  electrical  supplies  as  per  specification  §1,416.92  ;  110  v.  tungstens,  12 

§35 . 26  ;  sundry  §21 . 88   1,474  0'J 

Keightley,  S.:  British  cord  lining,  193^  yd.  §98.20;  136  yd.  red  braid  §55.15  ;  65i  yd.  crim- 
son damask  §397 . 15 ;  65j  yd.  green  damask  §197.30;  90  yd.  printed  linen  §136.90; 
624,  yd.  lilac  rose  shadow  tissue  §128.75;  red  Jaspe  satin  curtains,  64^  yd.  §117.70;  10 

red  loops  and  tassels  §29.20  ;  sundry  §16.07   ...  1,176  42 

Kirby,  T.  Sidney  Co.:  cement,  283i  brl.  at  §2.30  (including  bags) ;  fire  brick.  3,500  at  3'4c; 

stone,  112-29  tons  at  90c,  218  47  at  §1.40.  46  4at  §1.90  ;  less  1,169  bags  returned  §116.90  1,149  19 
Laverdure,  E.  J.:  6  elbows  §14.55;  4  kegs  nails  §11,  209  ft.  galv.  pipe  §108.59;  sink  §7.60; 

12  snow  shovels  §7 . 20  ;  sundry  $81.25   230  19 

Lawson,  T.  &  Son  :  4  coal  holes  and  covers  §25.10  ;  3  man-holes  and  covers  §18  ;  3  grates  §13; 

3  sets  range  rings  §26.60  ;  sundry  §31.68   114  38 

Lillico,  J.  R.,  teaming,  Apr. -May  §72.50;  McDougal's  Ltd.,  hardware  §57.78   130  28 

Lindsay,  C.  W. :  Steinway  piano  §1,100  ;  repairing  piano  §200  ;  taking  apart  pipe  organ  and 

packing  same  §138 ;  tuning  2  pianos  §8  ;  carting  §6  ;  less  §300  for  Knabe  piano   1,152  00 

Marchan  J  &  Donnelly  :  wiring  and  fixtures  for  laundry,  &c.  $333.34  ;  wiring  and  fixtures  for 
cottages  §297  52  ;  152  condulets  §59.10  ;  6  circuit  panel  board  §22.50 ;  2  service  boxes  §15; 

sundry  §61. 72   789  18 

Marshall,  A.  G.  ($46,784.94)— 

Contract  for  cloak  room  completed  (waiting  and  assembly  room),  §26,484  ;  tiling  walls  of 
toilet  room  §862  ;  canopy  §410  ;  altering  position  of  door  to  basement  §150  ;  sundry 

extra  work  §336 .64   28, 242  64 

Contract  for  garage  complete  §15,100;  150  ft.  water  pipe  §75;  less  §80.60  change  in 

brick  lining   15,094  40 

Fittings  for  cloak  room  §2,700  ;  extra  §38.80   2,738  80 

Removing  knoll  at  front  and  rear  of  build  ing   637  50 

New  door  on  ground  floor  §53.50  ;  repairs  to  plaster  §18.10   71  60 


Carried  forward   121,527  10 
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Rldeau  Hall,  including  Grounds  :  Maintenance,  See.— Concluded.  $  cts. 

Brought  forward   .    121,527  10 

Marshall,  E.  W.:  laying  carpets  §193.23  ;  cleaning  carpets,  &c.  §211.19  ;  making 5  mattresses 

$30;  sundry  $67.84    503  26 

Mason,  Geo.  M.:  cedar,  4,559  ft.  at  §20;  red  pine,  702  ft.  at  §26,  1,300  at  §31  ;  Georgia  pine 

615  ft.  at  $55 ;  sundry  §1S. 75     202  32 

Mills,  A.  K.  &  Son  :  floor  and  wall  tile,  1,274  sq.  ft.  at  80c;  58  sq.  ft.  quarries  §20,10;  sun- 
dry $27.10   1  072  20 

Morgan,  H.  &  Co.  ($1,631.40) — 

Cuus  and  saucers  §6.25  ;  4  platters  §5.05  ;  sundry  §5.10   i(j  40 

On  account  furniture,  R  21431  *        j  515  qq 

Mulhall  Hardware  Co.  (Robt.  Mulhall):  4  ext.  ladders  §45.36;  sundry  hardware  §93.15.  .'..  138  51 

Murphy-Gamble  Ltd.:  18  pr.  blankets  §152.88  ;  china  cloths,  12  doz.  at  §3.50  ;  kitchen  rub- 
bers, 12  doz.  at  §3.50;  pastry  napkins,  12  doz.  at  §4.75;  tea  cloths,  36  at  §5:  table 
cloths,  12  at  §11.50  ;  towels,  12  doz.  at  §8.50,  6  doz.  at  §10.50,  6  doz.  at  §12.50;  sundry 

§16.95   868  83 

.Murray-Kay,  Ltd.:  2  somnoes  $54 ;  2  beds  §190;  chairs,  3  at  §27.50,  2  at  §40,  one  §55, 
cheffonier,  one  §110,  one  §130  ;  24  clothes  hangers  §180  ;  2  hair  mattresses  §54  ;  2  spring 

mattresses  §35;  sofa  §85  :  writing  table  §85;  sundry  §26.10   1  106  60 

McDougall,  A.  H.,  hauling  ice  from  Gatineau,  1,425  blocks   78  37 

M  I'arlane  &  Douglas:  galv.  iron  roofing,  &c.,  3,1451b.  §188.70;  eave  trough,  564£  ft.  §121  22; 
176i  lb.  solder  §70.60  ;  306  ft.  corr.  condt.  pipe  §47.52  ;  1,120  1.  ft.  wood  batons  §36.40  ; 

tinsmith  and  helper  908£  h.  at  70c;  sundry  §93.63   1  193  85 

Mackenzie  &  Co. :  12  ft.  royal  standards,  5  at  §27     '  135  00 

Me  Kinley  &  North  wood  :  25  garbage  pails  §112.50 ;  laundry  tub  §30;  tank  and  bowi  §30; 

sundry  plumbing  supplies  §222   394  50 

McLennan,  J.  R. :  dart  unions,  216,  §173.16 ;  182  ft.  galv.  pipe  §28.83;  sundry  hardware 

§102.96   304  95 

Ottawa  Electric  Co.:  linolites,  3  It.,  9  at  §20  ;  reflectors,  7  at  §7.50  ;  sundry,  §51.30    283  80 

Ottawa  Fireproof  Supply  Co.:  lath,  285  yds,  §56.25  ;  pipe  covering,  §535.86  ;  sundry,  §99.47.  691  58 

Pease  Foundry  Co.:  2  furnaces,  installed   200  00 

Plouffe,  M. :  cutting  and  supplying  1,425  blocks  ice   57  00 

Rankin,  W.  A.:  150  ft.  hose,  §30;  blind  cord,  §13.20  ;  6  coal  scuttles,  §7.50  ;  sundry,  §75.31.  126  01 

Rockcliffe  Sand  and  Gravel  Pit :  gravel,  42  loads  at  §2.25;  saud,  68  loads  at  §1.75   213  50 

Roland,  Thos.,  Nahaut,  U.S.:  sundry  flowers   69  50 

Ross,  C.  Co.  (§7,577.50)— 

Making  and  hanging  12  pr.  gold  sateen  curtains    1  425  62 

Apronf,  6  doz.  §44.10  ;  carpets,  478  yds.  at  §1.85,  699  at  §1.82|,  29£  at  §1.65  [       2^252  77 

Printed  linen.  §322.25  ;  duty,  express,  etc.,  §503.46 ;  making  carpets,  &c,  §574.23  1  399  94 

Cloths,  36  doz.  at  §3.36,  12  at  §2.75  ;  12 doz.  napkins,  §35.40     jgg  3(5 

Kitchen  rubbers,  12  doz.  at  §4.50  ;  taffeta,  27  4  yds  at  §2.20     113  95 

Sheets,  48  at  §8.87  ;  24  pillow  cases,  §70.80  ;  36  toilet  covers,  §36   "  532  56 

Table  cloths,  12  at  §3.35,  12  at  §4.66,  24  at  §1:?,  24  at  §32.50   1;164  00 

Sateen  lining,  117£  yds  at  50c  ;  sundry,  §140.69    '499  30 

S    age  &  McDonell  Co.:  3  ash  seats,  §71  ;  7P1  shingles  §33.75  ;  pine,  2,000  feet  at  §26,  1,600 

ft.  at  §28,  851  ft.  at  §40,  771  ft.  at  §45,  3,317  ft.  at  §50  ;  sundry,  §161.80   600  94 

Schofield,  Win.:  watchman,  Dec.  4-31,  1911   54  20 

Steel  &  Radiation  Co.:  2  boiler  sections,  §77.52  ;  sundry,  §16.44   93  96 

Stephen  Bros.:  82  gals,  boiled  oil,  §92.10  ;  glass,  §71.10  ;  kalsomine brushes,  12  at  §3.75  ;  40 
gals,  grey  paint,  §66  ;  mixed  red  paint,  107^  gals,  at  §1.60  ;  white  lead,  5,300  lbs.  at  6^c  ; 
9  gals,  shellac,  §22.50  ;  turpentine,  20  gals,  at  §1.20,  65  gals,  at  §1,  15  gals,  at  90c  ;  sun- 
dry, $269.50      1,185  20 

Stevenson  Boiler  Sc  Engine  Works  :  21  Fairbanks  fire  extinguishers   241  50 

Sutherland,  J.  &  Son  :  repairs  to  gardener's  cottage,  §138.65  ;  plastering  new  addition, 
-S156.S0  ;  repairs  to  stables,  &c,  §268.15  ;  alterations  to  laundry,  §337.06  ;  repairs  to  plas- 
tering, §319.89  ;  sundry  repairing,  §179.12       1  399  57 

Thornton  &  Truman  :  sundry  smithwork  and  hardware   141  10 

Tobin,  Ltd. :  marquee  tent  for  racquet  court,  §29;  extra  centre  partition,  §60  ;  curtain  for  door, 

§4.80   354  80 

Vant  Hof  &  Blokker,  Holland:  2,000  freesia,  §10;  2,500  hyacinths,  §71.25 ;  10,500  nar- 
cissus, §87.24  ;  13,300  tulips,  §124  ;  sundry,  $101.30   393  79 

Watt,  Chas.:    4  heaters,  §43  ;    4  top  sections  for  filter,  §24  ;    sundry  plumbing  and  repairs, 

$387.47   454  47 

Wilson,  Jas.  &  Co.:  framed  mirrors,  one,  §28.50,  6  at  §28,  one  §22.90,  2  at  §12.95,  one  §5.30  ; 

sundry,  §4.50  _  255  10 

D  Hector  of  Customs  :  duty  on  Benham  invoice,  §28.20,  on  Faraday  invoices,  §228.50;  en- 
tries, $5       261  70 

Small  payments  :  1,500  bricks,  §26.25  ;  cartage,  $36 . 25  ;  cleaning  carpets,  §23.99  ;  glass 
§29.43;  26  electric  brackets,  §32.50  ;  cab  hire,  §9 . 50  ;  hardware,  §196 .60  ;  freight  and 
express,  $263.92  ;  labour,  $18  ;  repairs,  §17  ;  Royal  standard,  §11 ;  stone,  §39.37  ;  tram 

tickets,  §52.43  ;  sundry,  §88.78   845  02 

Advertising,  §287  50  ;  King's  Printer,  §13.59   301  09 


Total,  carried  to  page  V— 6   145.018  32 
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Dominion  Cattle  Quarantine  Stations.  $  cts. 

Halifax,  N.S.:  Falconer  &  McDonald  :  fencing,  420  ft.  at  30c   126  00 

St.  John,  N.B.  ($592.62)- 

Clark,  A.R.C.:  stone,  $13.33  ;  labour,  $37. 50  ;  cartage,  $5  ;  sundry  supplies,  $11   66  83 

Earle,  W.  N.:  construction  of  sheep  stables,  $500  ;  sundry  supplies,  $25.79   ,   525  79 

Bridgeburg,  Ont.  ($549)— 

James.  J.  T.:  amount  retained  in  1910-11,  for  delay  in  completion  of  work  (V—  155),  it 

being  shown  that  the  delay  was  not  due  to  any  fault  of  the  contractor   520  00 

Thompson,  F. :  building  road,  July  1-20,  1911  ...    29  00 

Ottawa  Experimental  Farm  ($150) — 

Hope,  J.  O.:  building  poultry  house  (charged  in  error  to  this  vote)   150  00 

Winnipeg  :  Can.  Pac.  Ry. :  freight  on  gravel   65  50 

Estevan,  Sask. :  Mackay  &  Son  :  r.  t.  desk,  $60.95  ;  coal  bin,  $35  ;  2  fire  extinguishers,  $47.45 ; 

sundry,  $23.80  •   172  20 

North  Portal,  Sask.  ($1,339.65)— 

Can.  Pac.  Ry.  Co.:  building  stock  yards,  labour,  $711.42,  lumber,  75,096  ft.  at  $26,  2,725 
at  $28,  331  kegs  nails,  $117.52;  10  p.c.  for  superintendence,  $285.74  ;  6  ft.  well 

casing,  250  ft.  at  70c,  handling,  $26.25  ;  less  $2,100  paid  in  1910-11,  V— 154   1,214  65 

Everett,  W.  R.:  meter,  $15  ;  31  openings,  $43.40  ;  22  tungsten  lamps,  $35.20  ;  4  fostoria 

lamps,  $1.40   •.    95  00 

Pendant  d'Orielle  :  Burns,  A.  P.:  building  inspector's  house,  &c,  $3,064  ;  floor  in  loft,  $95  ; 

less  $3,500,  paid  in  1910-11,  V— 154   259  00 

Willow  Creek,  Sask.:-  Burns,  A.  P.:  erecting  stable,  $1,996  ;  floor  in  loft,  $95   2,091  00 

Agassiz  Experimental  Farm  ($2,185.42)— 

Carpenters,  118  d.  at  $4,  61  at  $2,  80  h.  at  62^c   535  00 

Bricklayer  $13 . 50  ;  labourers  $:I5 . 90  ;  teaming  $74 . 95   184  35 

Can.  Pac.  Ry.:  freight  on  lumber,  shingles,  &c   106  67 

Hastings  Shingle  Mfg.  Co.:  lumber,  2,310  ft.  at  $15,  4,189  ft.  at  $15.50,  6,508  at  $16, 
5,231  at  $16.50,  1,675  at  $17.50,  8,712  at  $23,  5,803  at  $33,  4,480  at  $34;  28  M. 

shingles  $63;  doors,  windows,  &c.  $95.97;  sundry  $39.45   1,106  52 

Prior,  E.  Gr.  &  Co.:  galv.  pipe,  623  ft.  $47.98;  4  hose  bibbs  $8;  sundry  hardware  $35.75.  91  73 

Webster  Bros.:  1,000  brick  $22.50;  400  ft.  glazed  tile  $50;  868  ft.  lumber  $16.05;  sundry 

$24.85   113  40 

Wood,  Vallance  &  Leggatt :  nails  $40.75;  eave-trough,  pipe,  &c.  $7   47  75 

Detailed  in  1910-11,  V— 155   578  08 

Total,  carried  to  page  V — 6   8, 108  47 


Dominion  Immigration  Buildings  :  maintenance,  Ac. 

Halifax  ($1,810.02)— 

Day  &  Kinsman  :  thawing  and  repairing  water  and  waste  pipes  $23. OS;  sundry  repairs  to 

tanks,  &c  $36.69  :    59  77 

Donohue,  Jas.:  half-round  copper  gutter,  56  ft.  at  60c;  sundry,  $16.65   50  25 

Intercolonial  Railway:  labourers  and  carpenters  repairing  buildings  and  wharf,  Nov. 

1907-Dec.  1911   879  18 

Marshall,  S.  A.:  filling  in  2  areas  in  floors  at  hospital   70  00 

Nickerson  Bros.:  labour  $200;  painting  and  glazing  $104.32;  sundry  material,  &c. 

$201.20   505  52 

Silver,  W.-  &  O:  carpet  31£  yd.  at  $1.40;  sundry  $7.71   51  81 

Small  payments  :  hardware  $61 . 20;  labour  $12.90;  lawn  mower  $7;  lumber  $28.15;  2 
chair    $15.25;  brl.  floor  dressing  $23.75;  painting  fire-escape  $22.64;  repairing  roof 

$22.6  0   193  49 

North  Sydnev  :  Thompson  &  Sutherland  :  4  stoves  $56,  pipes,  &c.  $15;  shovels,  hods,  &c. 

$5.40...^.  ..:    76  40 

Clair,  N.  B.:  Amland  Bros.:  desk  $43;  3  chairs  $13.50;  freight  $2.34   08  84 

Edmundson,  N.  B.:  Everett,  C.  E.:  r.  t.  desk  $40;  chair  $8;  crating  $2     50  00 

St.  John,  N.  B.  ($1,600.71)— 

Allan,  C.  B.:  smoke  stack  $34;  boiler  section  $15;  sundry  $19.88    68  88 

Belyea,  J.  M.:  partitions  in  building  $160;  sundry  repairs  $31.60   191  60 

Brown.  John  T.,  sundry  painting  and  glazing  ■   118  20 

Buckley,  J.:  repairing  break  in  water  main  $34.90;  moving  laundry  tubs  up  stairs  $20  ; 

repairing  heating  boilers  $21;  repairing  h.  w.  boiler  $30.09;  sundry  repairs  $106.91. .  212  90 

Dunlop  Tire  and  Rubber  Goods  Co.:  fire  extinguishers,  4  at  $12,  2  at  $15   78  00 

Emerson.  W.  E.:  installing  2  closets,  sink  and  sewer  vent  $160;  fixing  conductor  pipe 

$35;  sundry  repairs  $27.99     222  99 

Haslam,  John  :  replanking  and  caulking  fireroom   81  00 

Kohr,  Chas.  H.:  alterations  in  C.  P.  R.  ticket  offices  in  immigrant  building  $95  ;  taking 

off,  washing  and  replacing  storm  sas  h  $50;  sundry  $21.60  166  60 

Meneley,  F.:  kalsomining,  papering,  painting,  &c,  as  per  tender  $110;  sundry  varnish- 
ing, &c.  $14.35    124  35 

McAvity  &  Sons.:  300  sq.  ft.  boiler  felt  $23.40;  sundry  hardware  $38.81   62  21 

Skinner,  A.  O.:  carpet,  38£  yd.  at  $1.50;  sundry  $15  .45   72  95 


Carried  forward 
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Dominion  Immigration  Buildings  :  maintenance,  dec— Continued.  $  cts. 

Brought  forward   3,397  94 

St.  John,  N.B. — Concluded. 

Small  payments:  8  gal.  disinfectant  $16;  2  fire-extinguisher3  $11 .50;  47  gal.  floor  dressing 
$21.15;  hardware  $58.31;  labour  $28.35;  linoleum  $11.67:  rug  $3.50;  11  shades  $11; 
placing  smoke  stack  on  chimney  $15;  repairing  sterilizing  tank  $16.50;  sundry 

$5.05    198  03 

St.  Stephen,  N.  B.:  Buchanan  &  Co.:  desk  $40;  5  chairs  $20;  2  beds  $15;  stove  $25;  27^  yd. 

linoleum  $31 .34;  seat  $L0;  mirror  $3   144  34 

Montreal  Buildings  ($1,166.62)- 

Charette  &  Frere  :  repairs  to  heating;  labour  $37.05;  material  $22.40   59  45 

Durand  Hardware  Co.:  gas  range  $45;  sundry  $9.98   54  98 

Emond,  V.  A.  &Son.:  mechanical  water  filter  $260;  installing  $40   300  00 

Lacasse,  A.:  labour  $92.75;  bath  $20;  repairs  to  furnace  $30;  sundry  hardware  $35.48. . .  178  23 
Melville  Office  Furn.  Co.:  2f.t.  desks  $45,  $42.50;  desk  and  chair  $30;  tilter  $10;  6  tables 

$30   157  50 

Thibeault,  Jos  :  iron  tank  with  stand  $90;  sundry  repairing,  &c.  $62.19   152  19 

Small  payments  :  hardware  $54.69;  desk  $30;  cartage  $9;  2  brl.  dustbane  $17.50;  20 gal. 

disinfectant  $35;  labour  $15 .50;  18  signs  S36;  lumber  $10.37;  sundry  $56.21   264  27 

Nominingue:  cleaning  chimneys  $3;  sundry  labour,  $5.40;  sundry  $15.20   23  60 

Peribonka:  flagpole  $6;  hardware,  &c.  $2.01   8  01 

Quebec  Buildings  ($3,174.56)— 

Emond,  V.  A.  &  Son. :  mechanical  water  filter  $260;  installation  $40   300  00 

Gagnon,  Thos.:  36  chairs  $19.80;  desk  $30;  wardrobe  $12.50   62  30 

Gauthier  &  Frere:  cleaning  and  painting  in  sheds  $84;  painting  and  glazing  in  American 

building  $58.84     142  84 

Intercolonial  Railway,  freight  on  boilers,  &c   54  20 

Jobin  &  Jobin  :  sundry  repairing  to  buildings:  labour  $194.55;  material  $85.32   279  87 

Jobin  &  Paquet :  plumbing  repairs:  labour  $357,  material  $172.05    529  05 

Mechanics'  Supply  Co.:  2  doz.  bibbs  $42;  sundry  hardware  $33.69   75  69 

Montambault,  C.  E.:  placing  3  sink  pipes  in  closets  $84;  sundry  plumbing  $35.20   119  20 

Noel,  Ls.:  repairing  roofs,  &c:  labour  $74.50;  material  $32.95   107  45 

Office  Specialty  Co.:  steel  case  $147;  freight  $3.06   150  06 

Richard,  Nap.:  building  partitions,  as  per  tender  $185;  cartage,  &c.  $8   193  00 

Robitaille  &  Picher;  hotel  range  with  boiler,  &c   275  00 

Savard,  J.:  changes  in  American  building:  labour  $189;  250  ft.  pine  $15;  1,737  ft.  spruce 

$43 . 42;  sundry  $26 . 14   273  56 

Tessier,  Chas. :  sundry  electrical  supplies   97  13 

Vandry  &  Matte:  plumbing  for  baths,  tubs,  &c.:  labour  $88.40;   lead  $68.28;  sundry 

$29.10   185  78 

Vezina,  C.  A.:  repairs  to  sidewalks,  &c    101  93 

Small  payments:  cartage  $56.65;  hardware  $78.56;  labour  $14.61 ;  lumber  $40.48  ;  sofa 

$20;  sundry  $17.20     227  50 

Rimouski :  small  payments  :  earth  $42.78  ;  labour  $25.55  ;  sundry  $18.22   86  55 

Bridgeburg,  Ont. :  t.  w.  desk  $25  ;  office  clock  $12   37  00 

Fort  Frances  :  Wells  Hardware  Co.:  electrolier  $9  ;  lamp  and  globe  $10.10   19  10 

Niagara  Falls  :  office  clock  §6  ;  oak  table  $18    24  00 

Port  Arthur  :  Empire  camp  stove  $44  ;  cartage  $2  ;  filling  in  around  water  pipe  $2   48  00 

Toronto  Union  Station  :  T.  Eaton  &  Co.:  linoleum,  259^  yd.  at  95c   246  53 

Windsor  :  clock  $9.90  ;  plumbing,  labour  $15.25  ;  material  $5.62   30  77 

Brandon,  Man.:  small  payments,  sundry  plumbing. .    50  72 

Winnipeg  Immigration  Buildings  ($2,193.37)— 

Baskerville,  OA. repairing  roofs  on  buildings  1,  2,  3  and  5,  $117.85;  repairing  eave-trough 

$24  ;  repairing  furnace  pipes  $26.25  ;  sundry  repairs  $65.75   233  85 

Beairsto  Plumbing  Co.:  firepot  for  boiler  .$60.80  ;  sundry  repairs  to  boilers,  &c.  $158.60. .  219  40 
Cotter  Bros  :  grate  bars  $44.70  ;  4  boiler  sections  $264  ;    water  jacket  $18.50  ;  water  sec- 
tion $29 . 75  ;  sundry  plumbing  $578 .90   935  85 

Hambly-VanDorsser  Co.:  2  desks  $45,  $20  ;  cabinet  sections  $122.26   187  26 

Leslie's  :  chairs  3  at  $8.50,  6  at  $6.10,  39  at  60c;  matting  $39.10  ;  sundry  $9.65   134  25 

Senez,  J.  N.:  terrano  flooring,  as  per  tender     230  00 

Small  payments:  hardware  $89.22  ;  heater   $40;  labour  $40.80;  making  tables,  &c, 

$27.50 ;  sweeping  chimneys  $24.90  ;  weather  strip  $27  ;  sundry  $3.34    252  76 

Gull  Lake,  Sask.:  Gull  Lake  Hardware  Co.:  stove  $16  ;  pipe.  &c,  $1.90     17  90 

Lloydminster  :  Fern,  Jos.:  renewing  flashing  to  chimneys,  15  hr   6  00 

Maple  Creek  :  Meneley,  A.  A. :  lumber  $47.05  ;  labour  $32  ;  hardware,  &c,  $26 . 15   105  20 

Moose  Jaw,  Sask.  ($196.84)— 

Carter*;  Bailey  :  2  heaters  $56  ;  pipes,  &c,  $4.60    60  60 

Frost,  R.  L.,  sidewalk  $8  ;  Moose  Jaw  City,  sewer  connection,  &c,  $18.24    26  24 

Jackson,  A.  W.:  trimming  floor,  Sc.,  for  staircase,  building  stairway,  &c,  $90  ;  providing 

4  window  frames  and  two  light  windows  $20   110  00 

North  Battleford  :  Laborde,  W.  E.,  sundry  hardware    3  80 

Prince  Albert:  Davy,  H.  W.:  hardware,  &c   0  55 


Carried  forward   11,179  43 
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Do ininio"  Immigration  Buildings:  Maintenance,  &e< — Concluded.  $  cts. 

Brought  forward.   11,179  43 

Regina  ($668.07)— 

McWatt,  John  :  plumbing,  as  per  tender   390  00 

Regina  Plumbing  &  Heating  Co. :  connecting  indoor  plumbing  with  water  and  sewer,  and 

installing  2  sinks  $155  ;  simdry  repairs  $3.05   158  05 

Small   payments  :  carpenter  work  §24.07  :  glazing  §1120;  hardware  §25.50;  labour 

§13.25  ;  painting  §8  ;  stove  §38   120  02 

Saskatoon:  Small  payments:  gravel  §12;  labour  §51;  painting  §39.75;  slop  tank  §18.45; 

lumber,  &c. ,  $47 . 45   168  65 

Vonda,  Sask.:  Mcintosh,  Geo.:  coal  oil,  8  gal.  at  35c;  glazing  §1   3  80 

Wilkie,  Sask.:  Hounsell,  W.  G.:  painting  exterior  and  sign   54  00 

Yorkton,  Sask.:  Small  payments:  gravel  $16.50  ;  sink  and  connections  §9.05  ;  water  connec- 
tion §32.40    W  95 

Athabaska  Landing,  Alta.:  Gagnon,  T.:  table  §3  ;  2  benches,  §1  ;  sundry  §12   19  00 

Calgary  ($1,863.65)— 

Head  Co.,  plumbing  $16.50  ;  Sheehy,  P.  J.,  plumbing  §20.60   37  10 

McNeil,  J.  C:  overhauling  plumbing,  installing  new  baths,  &c.  §567  ;  excavating  under 

old  'building  $393  ;  installing  heating  §590  ;  sundry  carpenter  work  §148 .93   1,698  93 

O'Gara,  J.  J.:  detail  with  Dominion  Buildings  Maintenance  (Page  V— 166)  127  62 

Castor,  Alta  ($129.33)—  . 

Campbell  Furn.  Co. :  24  chair*  §14 . 40  ;  freight  §1   15  40 

Edmonton  Tent  &  Mattress  Co.:  8  beds  $28;  8  springs  $22  ;  freight  §7.20  

Ross  Bros.:  range  $28.50  ;  2  oak  heaters  §25.50  ;  pipe  $2.73  

Edmonton  :  Small  payments  :  closet  §11.25;  hardware  $21.16  ;  labour  §65.85  ;  lumber  §18.32  ;  ■ 

2  shades  $4. 25   120  83 

lidS^ampbenCo.,  24  chairs  $14.40  ;  Clark  &  Co.,  2  tables  $14,  4  benches  §9,  freight  73c   38  13 

Edmonton  Tent  &  Mattress  Co.:  12  beds  and  springs   69  00 

Ross  Bros.:  2  Sirdar  ranges  $57  ;  heater  §12.75  ;  pipe,  &c,  $7.60   77  35 

Ent whistle  •  Small  payments  :  24  chairs  §14.40;  4  benches  §9 ;  12  beds  §36;  range  §28.50; 

2  tables  §14  ;  sundry  §9 . 86   11176 

Irvine  :  Weiss  &  Son  :  cleaning  hall  §20  ;  sundry  §15   3o  00 

Lethbridge  ($128.95)-  .  '  _  „„   

Stubbs,  Thos.:  glass  §54  30;  labour  $19  ;  teaming  §2  ;  putty  $1.70. .   77  00 

Small  payments:  chair  §18.50  ;  furnace  grates  §12  ;  plumbing,  &c,  §21.45    51  95 

Strathcona  :  McMahon,  W.  H.:  painting  and  kalsomining  interior,  as  per  tender   125  00 

Wainwright.  Alta.:  Small  payments  :  force  pump  $26  ;  labour  $4.50  ;  sundry  §5.25   35  75 

Victoria,°B.C.,  Detention  Hospital  (§1,344.57)— 

Can  Fairbanks-Morse  Co.:  fireproof  safe  :   343  00 

Colbert  Heating  Co.:  clearing  away  rubbish,  excavating  for  and  building  ash-pit   108  39 

Hammond,  John  ;  repairs  to  building,  labour  $47.50  ;  material  $32.63   80  13 

Meston  .iohn  :  making  and  fitting  50  window  frames,  putting  irons  on  door  and  lowering 

back  gate  §382 . 25  ;  sundry  work  $63 . 28                          .   445  53 

Modern  Ofhce  Supply  Co.:  chairs,  one  §11,  one  §7.50,  6  at  $2.7o  ;  letter  cabinet  &2b  ;  desk 

§35  ;  stand  §12     :  •  •  •  108  00 

Simpson,  James  :  cutting  grass  and  care  of  grounds,  May-October,  6  m.  at  §25  ;  levelling, 

&c    §15.50   165  50 

Small  payments  :  earth  §8  ;  glazing  §10.25  ;  hardware  §15.70  ;  labour  §27.85  ;  lawn  mower 

§13.75  ;  plumbing  §18.47   94  02 

^Mackenzie  &  Co.:  Union  jacks,  9  ft.,  24  at  §3.40,  12  ft.  72  at  §6.75,  15  ft.  72  at  §10   1,287  60 

Detailed  with  Dominion  Buildings  Maintenance    (Page  V— 174)  3  45 

Total,  carried  to  page  V— 6     17,521  27 


Dominion  Quarantine  Stations  :  ITIaiutenance. 


Chatham,  N.B.  (§192.42)—  .  . 

McCormack,   J.:  digging  trench,  laying  sewer  pipe,  &c,  draining  cehar  of  keepers 

residence  §125  ;  concrete  cellar  §350  ;  less  §325  paid  in  1910-11,  V— 156   150  00 

McNeeley,  J.  J.,  hardware,  &c,  §S.57  :  Thorne  &  Co.,  blk.  pipe,  &c,  §33  85   42  42 

St  John,  N.B.:  Wilson,  J.  E.:  2  grates  §9.44  ;  sundry  §2.40   11  84 

Williams  Head,  B.C.:  Reid,  J.  D.:  taking  care  of  pipe  line,  April,  June-March    165  00 


Total,  carried  to  page  V— 6   369  26 
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1,475  00 


Yukon  Public  Buildings:  Repairs,  Fuel,  Light,  Water  Service,  Caretakers'  $  cts. 

Salaries,  Arc. 

Carcrcss  Post  Office. 

Coiderrippe,  Louis,  wood:  sawn  and  delivered,  10  c.  at  $8.50   85  00 

Saudi  payments:  40  gal.  gasoline,  $28,  flag,  83.40  31  40 

Dawson  Administration  Building. 

Caretaker,  Jos.  Boutin,  12  m.  to  Mar.  31,  1912,  at  $100   1  <)20  00 

Nightman,  S.  S.  Comee,  12  m.  to  Mar.  31,  1912,  at  $100   1^920  00 

Stoker  and  labourer,  Jas.  Ballentine,  Apr.  1-July  10,  Aug.  28-Mar.  31,  1912,  at  $100   1(572  20 

Charmen  at  $100  per  m. :  J.  B.  DesLauriers,  12  m.  to  Mar.  31,  1912,  Jos.  Pelland,  12  m  to 

.Mar.  31,  1912,  F.  Elliott,  relieving  Jos.  Pelland,  Dec.  22,  1911   3^4.5  16 

Labourers,  915  h.  at  75c   '  ggy  25 

Carlin  and  Robinson  :  team  hire,  3h  d.  at  $15  ;  sundry  cartage,  &c,  $20.50   73  00 

Cascade  Steam  Laundry,  laundry  work,  1  y.  to  Mar.  31,  1912  ,   00  57 

Coates,  Daniel :  hauling  and  packing  25  ton  ice,  $100  ;  sundry  $9   109  00 

Dawson  City  Water  &  Power  Co.,  Ltd.:  hydrant  service,  Feb.  1911,  1  y.  to  Mar.  31,  1912 

$975  ;  water  service,  1  y.  to  Mar.  31,  1912,  $500  

Dawson,  E.  L.  &  P.  Co.,  Ltd.:  lighting,  12  m.  to  Mar.  31,  1912,  4,045  k.w.  at  30c,  1,314  k.w. 

at.  25c,  270  k.  w.  at  15c,  rent  of  meter,  $10;  lamps,  13-00  w.  at  $1.25,  31-40  w.  a  9uc,  03- 

25  w.  at  75c;  shades,  5  at  $2.50,  8  at  $2,  4  at  $1 .50,  2  at  $1 ;  sundry  supplies,  $01.30; 

labour  47  h.  at  $1    1  g3^  70 

Dawson  Hardware  Co.,  Ltd.:  bone  meal,  1,000  lb.  at  8c;  grass  seed,  75  lb.  at  $75;  nitrate  of 

soda,  400  lb.  at  8c;  superphosphate  of  lime,  400  lb.  at  8c;  £-in.  hose,  100  ft.  at  25c. ; 

potash,  300  lb.  at  8c:  sundties,  $147.50.      396  75 

Francis,  H.  A.,  wood,  95.81  c.  at  $12.75  ;  Harrington,  W.  A.,  caretaker's  supplies,  $101.50.  1,386  11 

Jaoquemine,  J.,  asst.  plants,  $03.50;  McKinnon,  J.  H.,  cartage,  $91.50     155  00 

Northern  Light,  Power  &  Coal  Co.,  Ltd.:  coal,  5  ton  at  $13.50;  10  sacks,  $0.75   74  25 

Paddock,  C.  H.,  asst.  plants,  $111.50  ;  Sipkus,  J.,  wood,  147-4  c.  at  $12.20   1,909  75 

Scougale  Mercantile  Co. :  towels,  3  doz.  at  $9 ;  sundries,  $29.64   '  rr  ra 

Yukon  Saw  Mill  Co.,  2, 349  6  ft.  lumber   158  06 

,   Yukon  Sheet  Metal  Works:  tree  guards,  29  at  $3  ;  gal  v.  cans,  2  at  $17.50;  cement,  50  lb.  at 

30c;  steel,  150  lb.  at  10c;  heater,  $12;  sundry,  $30.25;  labour,  200£  h.  at  $1.50. ...    504  00 

Small  payments  :  sundry  plumbing,  $28.20;  7  shades,  $20.75;  200  rolls  toilet  paper,  $17; 

truck,  $15;  painting,  $14.50;  2  awnings,  $12;  sundry,  $69.45   176  90 

Dawson  Carpenter  Shop. 

Small  payments :  254  ft.  dr.  lumber,  $19.05;  sundries,  $12.50    31  55 

Dawson  Commissioner's  Residence. 

Caretakers  at  $160  per  m.:  A.  Baird,  2.4838  m.  to  Sept.  30,  1911 ;  N.  P.  MacDonald,  1  y.  to 

Mar.  31,  1912  (less  Feb.)   2,157  42 

Charwoman:  Ida  Joitke,  12  m.  to  Mar.  31,  1912,  at  $100  ;  Mrs.  H.  McCoy,  7  d.  at  $5   1,235  00 

Horkan,  Win.:  nightman,  Apr.  1-16,  Oct.  1911-Mar.  31,  191%  at  $160;  gardener,  Apr.  17-20, 

May-Sept.,  1911,  1,140  h.  at  $1   2,485  33 

Labourers,  160  h.  at  75c   120  00 

Brown,  Jas.,  setting  tile,  &c,  127  h.  at  $1.50   190  50 

Carlin  &  Robinson:  team  hire,  4£  d.  at  $15;  sundry  cartage,  &c,  $34     101  50 

Coates,  Dan.:  cartage,  33  loads  at  $3  ;  hauling  and  packing,  10  ton  ice,  $40  ;  sundry  $15   154  00 

Craig,  J.:  American  Encyclopaedia,  l0  volumes,  $85;  Stoddard's  Travels,  14  volumes,  $50; 
Parkman's  Works,  15  volumes,  $30 ;  Mulbach's  Works,  18  volumes,  $25 ;  Shakespeare's 

Works,  13  volumes,  $22.75;  sundry  works,  $40   258  75 

Dawson  City  Water  &  Power  Co.,  Ltd.:  hydrant  service,  Feb.  1911,  1  y.  to  Mar.  31,  1912, 

$975  ;  water  service,  1  y.  to  Mar.  31,  1912,  $395  ;  sundry  repairs,  $7.12   1,377  12 

Dawson  E.  L.  &  P.  Co.,  Ltd.:  lighting,  12  m.  to  Mar.  31,  1912,  1,379  k.w.  at  30c,  24  k.w.  at 

25c,  rent  of  meter,  $16  ;  sundry  supplies,  $18.22  ;  labmr,  12J  h.  at  $1   466  42 

Daw  son  Hardware  Co.  Ltd. :  glass,  200  scj.  ft.  at  17c;  420  lb.  lime  $55.25;   100  ft.  j-in.  hose 

$25 ;  sundries  $81   195  25 

Downer  &  Paul :  installing  toilet  complete:  material  $09.35  ;  labour  $122.50  ;  sundry  $2.50. . .  194  35 

Francis,  H.  A.  :  wood,  28.38  c.  at  $10.50,  59.01  c.  at  $12.75,  12  c.  at  $12   1,242  63 

Horkan.  W.  :  roses,  30  at  $1.50  ;  geraniums,  2S  at  $1.50  ;  asparagus  ferns,  12  at  $1.50  ;  sundry 

plants,  &c.  $95.85     200  85 

Hudson  Bay  Co.  :  tablecloth  $15,  sheets,  6  at  $2.75;  doylies,  doz.  $11.40,  5  doz.  $14.50; 

sundry  $34   91  40 

Huggett,  Alf.  :  portieres  for  drawing  room  and  hall  and  piano  back   185  00 

Lowe,  Frank  :  making  over  bed  and  tick  $15  ;  2  carpet  sweepers  $15  ;  13  yds.  covering  $13; 

sundry  $35.55    78  55 

Paull  &  McDonald  :  spoons,  2  doz.  bouillon  at  $18.50,  doz.  cofft  e  $9  ;  5  trays  $33.50 ;  flower 
basket  $33  ;  lh  doz.  tumblers  $19.50  ;  vases,  4  doz.  at  $3.50  ;  4  doz.  at  $1.50  ;  liquor  set 
$18  :  sundry  $81   251  00 


Carried  forward     29,555  42 
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Y  ukon  Public  Buildings  :  Repairs,  Fuel,  Light  Water  Service,  $  cts. 
Caretakers'  Salaries,  &c. — Continued. 

Brought  forward   29,555  42 

Davjson  Commissioner's  Residence — Concluded. 

Sipkus,  J.  :  wood,  5.V29  c.  at  $12.20                                                                             .  6u9  14 

Williamson-Jenkins  Co.  :  6  doz.  cups  and  saucers  $57.50  ;  8  doz.  plates  $51 ;  sundry  §79   187  50 

Yukon  Saw  Mill  Co.  :  1,053  ft.  lumber  $75.90  ;  saw  dust  $3    78  90 

Small  payments  :  hardware  $35.20  ;  cartage  $33  ;  metal,  255  lb.  at  $12  ;  caretaker's  supplies 

$16.75  ;  sundry  supplies  $22.64  ;  labour,  13  h.  at  $1.50   157  81 

Dawson  Court  House. 

Caretaker  :  H.  Devillers,  services,  12  m.  to  Mar.  31,  1912  at  $160   1,920  00 

Dawson  Citv  Water  and  Power  Co.,  Ltd.  :  hydrant  service,  Feb.,  1911,  1  yr.  to  Mar.  31,  1912, 

$975 ;  water  service,  3  m.  to  Sept.  30.  1911,  $12  ;  sundry  plumbing  $2.85   989  85 

Small  payments  :  cartage    20  00 

Dawson  Greenhouse. 

Yukon  Sheet  Metal  Works :  labour,  23|  h.  at  $1.50;  galv.  iron  pipe,  46  Igts.  at  $1.25; 

sundry  S53.75   146  50 

Small  payments  :  12  bales  tobacco  $12.50  ;  sundry  $9.96   22  46 

Datvson  Post  Office. 

Caretaker  at  $160  perm. :  E.  Lemieux:  Apl.  1-June  18,  July  3,  1911-Mar.  31,  1912   1,845  68 

Acting  caretaker,  Charles  Hines,  3  0645  m.  to  July  2,  1911  at  $160    490  32 

Nightman,  J.  K.  Johnstone,  June  15, 1911-Mar.  31,  1912  at  $160   1,520  00 

Charwoman,  Mrs.  A.  Misener,  12  m.  to  Mar.  31,  1912  at  $150   1,800  00 

Labourer,  Wm.  Misener,  Oct.  1911,  8  h.  at  75c   6  00 

Elliot,  F.  H.  :  nightman,  3  m.  to  June  30,  1911  at  $160,  charman,  Aug.,  $150;  labourer 

Oct.,  25  h.  at  75c   648  75 

Cascade  Steam  Laundry  :  laundry  work,  1  yr.  to  Mar.  31,  1912    58  85 

Coates,  Dan.  :  hauling  and  packing  10  ton  ice  $40  ;  sundry  $21   61  00 

Dawson  City  Water  and  Power  Co.,  Ltd.  :  hydrant  service,  Feb.,  1911,  1  yr.  to  Mar.  31, 

1912,  $975 ;  water  service  $192   1,167  00 

Dawson  E.  L.  &  P.  Co.,  Ltd.  :  lightiug,  12  m.  to  Mar.  31, 1912,  2,818  k.  w.  at  30c,  791  k.  w.  at 

25c,  rent  of  meter  $16  ;  27  lamps  $44.70  ;  sundry  supplies  $33.50  ;  labour,  14  h.  at  $1   1,151  35 

Downer  &  Paul ;  installing  toilet  and  sewer  pipes,  85  ft.-5  in.  pipe  $127.50,  2  toilets  $75; 

labour  $162.50,  sundry  $26.35;  cleaning  out  waste  pipe  $68.45   459  30 

Francis,  H.  A.  wood,  63^  c.  at  $11.50 ;  Harrington,  W.  A.,  caretaker's  supplies  $88.25   818  50 

Galloway,  T.  W.  :  mechanical  expert,  166  h.  at  $2  ;  helper  $35    367  00 

Northern  Light,  Power  &  Coal  Co.,  Ltd.:  coal,  5 ton  at  $13.50   67  50 

Sipkus,  J.  :  wood,  49 '906  c.  at  $11.75   586  40 

Yukon  Sheet  Metal  Works :  steel,  12  sheets  at  $1.50  ;  sundry  $19.25  ;  labour  46  h.  at  $1.50. .  106  25 
Small  payments:  560  ft.  lumber  $42;  sundry  hardware  $37.25;  cartage  $35;  2  awnings 

$12.50;  doz.  towels  $9;  sundry  $40.46. .  ..  ,   176  21 

Daicson  Public  Buildings  Generally. 

Carpenter,  A.  Bird,  services,  12  m.  to  Mar.  31,  1912,  3,000  h.  at  $1                                   ...  3,000  00 

Labourers,  1,456  h.  ac  75c   1,092  00 

Coates,  D.:  removing  snow,  &c,  3£  d.  at  $20 ;  extra  man,  1 J  d.  at  $7.50   81  25 

Dawson  Electric  Light  &  Power  Co.  Ltd.:  rent  of  meter  lamp,  12  m.  to  Mar.  31,  1912,  $36; 

sundry  $3                                                                                                       ...  39  00 

Dawson  News  Publishing  Co.,  advertising   77  50 

Townsend,  T.,  Union  Jacks,  6  yd.,  3  at  $19,  3  yd.,  6  at  $5   87  00 

Scavenger  service,  12  m.  to  Mar.  31,  1912 :  H.  F.  Abraham  $60 ;  R.  Guilds  $255   315  00 

Mining  Recorders'  Offices. 

Carcross — 

Dickson,  Alf.,  wood,  cut  and  piled,  20  c.  at  $9.75   195  M 

Scott,  A.  F.,  rent,  9  m.  to  Dec.  31,  1911,  at  $25    225  00 

Small  payments :  coal  oil,  6  cases  at  $6 ;  cleaning  pipes,  windows,  &c.  $16 ;  sundry 

$15.75    67  75 

Dominion  Creek — 

Sandquist,  S.  P.,  care  of  office,  10  m.  to  Jan.  31,  1912,  at  $5    50  00 

Duncan  Creek — 

Can  tin,  J.,  wood,  10  c.  at  $16   160  00 

Heney,  Thos.,  rent  of  office,  5  m.  to  Aug.  31,  1911,  at  $25   125  00 

Hinton,  T.  H.:  services,  cleaning,  &c,  Aug.  $15,  7  m.  to  Mar.  31,  1912,  at  $5;  freight 

$3.75   53  75 

Schogren,  G.  R.,  cleaning  office,  5  m.  to  Aug.  31,  1911,  at  $5    25  00 


Carried  forward 


50,652  44 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 115 

SESSIONAL  PAPER  No.  1 


Yukon  Public  Buildings :  Repairs,  Fuel,  Light,  Water  Service,  $  eta. 

Caretakers'  Salaries,  &c. — Concluded. 

Brought  forward   50,652  44 

Mining  Recorders  Offices — Concluded. 

Duncan  Creek— Concluded. 

Small  payments :  coal  oil,  5  cases  at  $6 ;  heater  $20 ;  pipes  $15 ;  caretaker's  supplies 

$10.75;  sundry  $16.95   92  70 

Glacier- 
Dawson  Hardware  Co.  Ltd.:  iron,  400  sq.  ft.  at  9c;  air  tight  heater  $20 ;  coal  oil,  3  cases 

at  $6;  sundry  $48.50   122  50 

Ferguson,  Win.,  freight  from  Dawson,  1,755  lb.  at  8c   140  40 

Laplante,  F.,  wood,  20  c.  at  $20   400  00 

Lemieux,  J.  H.,  cleaning  office,  12  m.  to  Oct.  31,  1911,  at  $5    60  00 

Small  payments:  sundry  repairs,  5  d.  at  $7.50;  lumber  $13.20;  electric  lamp  $11; 

express  $2.25   63  95 

Gold  Bottom— 

Small  payments  :  repairs  to  office,  42^  h.  at  $1,  42J  h.  at  75c   74  35 

Granville — 

Royal  N.  W.  M.  Police,  rent,  12  m.  to  Mar.  31,  1912,  at  $12.50   1.50  00 

Kluane — 

Lamb  &  McLennan,  freight  on  coal  oil,  420  lb.  at  20c   84  00 

McKenzie,  H.  M.,  wood,  20  c.  at  $15   300  00 

Whitney  &  Pedlar,  coal  oil,  5  cases  at  $6   30  00 

Mayo— 

Binet,  Jos.  E.,  rent  of  office,  7  5  m.  to  Mar.  31,  1912,  at  $25   187  50 

Desjardins,  A.:  carpenters,  16  d.  at  $7.50;  asst.  lumber  $30  .'   150  00 

Hinton,  T.  H.,  freight  $10  ;  Nicol  &  Desjardins,  wood,  10  c.  at  $16    170  00 

Lowe,  F.:  linoleum,  60  yd.  at  $1.75  ;  felt,  60  yd.  at  15c;  4  shades  $5   119  00 

Sulphur  Creek — 

Caretakers,  10  m.  to  Jan.  31,  1912,  at  $5  ;  C.  Alexander  $20  ;  W.  D.  Snider  $30   50  00 

Royal  N.  W.  M.  Police,  rent,  12  m.  to  Mar.  31,  1912,  at  $5   60  00 

Shaw  &  Spence,  hardware     2  00 

Whitehorse  Post  Office. 

Caretaker,  C.  J.  McLennan,  12  m.  to  Mar.  31,  1912,  at  $125   1,500  00 

Langholy  <&  Nelson  :  wood,  5  92  c.  16"  at  $8.75  ;  90  c.  4  ft.  at  $5.95   587  30 

Lowe,  R.  &  Co.:  scavenger  work,  12  m.  to  Mar.  31,  1912,  at  $15  ;  wood,  5  c.  16"  at  $8.50, 

90c.  4  ft.  at  $5.95  ;  sundry  $4   762  00 

Rvder,  R,,  water,  12  m.  to  Mar.  31,  1912,  at  $10   120  00 

Yuk.m  Electric  Co.:  lighting,  12  m.  to  Mar.  31,  1912  :  993  6  k.  w.  at  40c,  557  1  k.  w.  at  35c, 

3H1  4  k.  w.  at  30c,  57 '2  k.  w.  at  25c;  sundry  supplies  $6.40    727  60 

Small  payments  :  hardware  $14.80,  stove  $10,  sundry  $7.   81  80 

Generally. 

Superintendents:  S.  A.  D.  Bertrand,  Apr. -May,  1911,  at  $333.33;  G.  R.  Smith,  12  m.  to 

Mar.  31,  1912,  at  $200    3,066  66 

Accountants  at  $50  per  in.,  12  in.  to  Mar.  31,  1912  ;  G.  I.  MacLean  $450  ;  W.  J.  O'Brien 

$150    600  00 

Landhal's  Emporium,  rubber  stamp   3  00 

Yukon  Telephone  Syndicate,  Ltd.,  services  Nov.,  1910,  12  m.  to  Mar.  31,  1912,  $762.50; 

sundry  labour  $5    767  50 

Telegrams,  govt,  telegraph  service   51  58 

King's  Printer's  account   12  85 


Total,  carried  to  page  V— 6    61,139  13 


Dominion  Buildings:  Maintenance* 

Amherst  Public  Building  ($1,757.86)— 

Caretaker,  J.  H.  Chapman,  12  m.  to  Mar.  31,  1912,  at  $33.33;  care  of  clock,  C.  H. 

Guzzwell,  6  m.  to  Oct.  31,  1911,  $50   449  96 

Amherst  Town:  water  rates,  12  m.  to  Apr.  1,  1912   32  00 

Calhoun,  W.  B.:  oil,  89i  gals,  at  20c;  sundry  supplies  $48.66   66  56 

Canada  Electric  Co.,  Ltd.:  electric  lighting,  12  m.  to  Feb.  29,  1912,  314  n.,  34  I.  at  4c, 

366  n.,  12  1.  at  5c,  318  n.,  3  1.  at  2c;  lamps,  &c,  $57.74   723  46 

Hewson,  J.  H.:  coal,  516  t.  at  $3.90     201  23 

Small  payments:  labour,  $72.21;  repairing  boxes  and  locks,  $15;  door  check  and  repair  of 

same,  $10;  tungsten  lights,  11  at  90c;  carpet  square,  $40;  caretaker's  supplies,  $23.50; 

lumber,  $4.10;  hardware,  $23.47;  sundry  supplies,  (fee,  $86.47     284  65 


Carried  forward   1  757  86 


V— 116 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Dominion  Buildings  :  Maintenance — Continued.  $  eta 

Brought  forward   1,757  86 

Annapolis  Royal  Public  Building  ($1,649.49}— 

Caretaker,  John  McKay.  12  ni.  to  Mar.  31,  1912,  at  $33.33;  care  of  clock,  John  Fraser, 

12  m.  to  Sept.  17,  1911,  $50  . .   449  % 

Annapolis  Royal  Town:  electric  light,  9  m.  to  Feb.  1,  1912,  S110.25;  4  lamps  at  25c; 

water,  1  yr.  to  June  1,  1912,  §40   151  25 

Critcher  &  Munro:  installation  of  boilers  in  P.O.,  as  per  contract   655  00 

Harris,  R.  O:  repair  of  heating  apparatus  as  per  tender,  $50;  copper  tank,  $12;  sundry, 

$9.65   "  71  65 

King  &  Hardwick:  coal.  43745  t.  at  $4.95   216  53 

West,  H.  A.:  brooms,  $6.25;  oil  heaters,  2  at  $4.50;  sundry  hardware,  $39.75   55  00 

Small  payments:  eight  day  clock,  $14;  office  chairs,  2  at  §4;  locks  $10;  sundry,  $18.10   50  10 

Antigonish  Engineer's  Office  ($147.50)— 

Office  Specialty  Manufacturing  Co.:  desk,  $38.25;  chairs,  $33.75;  tables,  $47;  wardrobe,  , 

$24;  stool,  S4.50   147  50 

Antigonish  Public  Building  ($964.07}— 

Caretaker,  J.  C.  Fraser:  12  m.  to  Mar.  31,  1912,  at  $33.33    399  96 

Acadia  Coal  Co.:  coal,  46-83  t.  at  $4   187  32 

Antigonish  Electric  Co.,  Ltd.:  lighting,  12  m.  to  Feb.  29,  1912,  $260;  supplies,  $4.50   264  50 

Antigonish  Town:  water  rates,  6  m.  to  Dec.  1,  1911   15  00 

Small  payments:  wood,  S7;  labour,  $69.38;  hardware,  $12.06;  sundry,  $8.85   97  29 

Arichat  Public  Building  ($566.16) — 

Caretaker,  Mrs.  A.  De  Roche,  12  m.  to  Mar.  31,  1912,  at  $12.50   150  00 

Laws,  John  A.:  Robb  heater,  4  sections  at  $25;  freight,  $4.32;  hardware,  $9.06   113  38 

Terrio,  C.  P.  &  Co.:  coal,  30  t.  at  $7.25   217  50 

Small  payments:  hardware,  $9.64;  wood,  $5;  labour,  $17.70;  caretaker's  supplies,  $32.15; 

sundry,  $20.79   .  . .  85  28 

Baddeck  Public  Building  ($673.70)— 

Caret  iker,  D.  F.  McKenzie;  12  m.  to  Mar.  31,  1912  at  $33.33   399  96 

McKay,  MacAskill  &  Co.:  coal,  40  t.  at  $4.50;  oil,  86  gal.  at  25c;  hardware,  $42.84;  sup- 
plies, $18.40   262  74 

Small  payments:  oil,  40  gals,  at  22ic. ;  repair  of  clock  $2     11  00 

Bridyewater  Public  Building  ($1,026.03)— 

Caretaker,  T.  Cohoon,  12  m.  to  Mar.  31,  1912,  at  $33.33;  care  of  clock,  3  m.  to  Feb.  1, 

1912,  $12.50;  S.  C.  Hood,  care  of  clock,  9  m.  to  Nov.  1,  1911,  $75   487  46 

Bridgewater  Town:  electric  lighting,  1912,  86-16  c.p.  lamps,  $250.48;  water  rates,  1912, 

$34.08;  supplies,  $33.20    317  76 

Intercolonial  Coal  Mining  Co.,  Ltd.:  coal,  26'445  t.  at  §4.75   125  61 

Small  payments:  wood,  $32;  plumbing,  $25.25;  sundry  supplies,  $37.95    95  20 

Canso  Public  Building  ($1,788)— 

Caretakers:  R.  Sutherland,  9  mos.  to  Jan.  1,  1912,  at  $33.33;  G.  A.  Pyche,  4  m.,  Dec.  1, 

1911,  to  Apr.  1,  1912.  at  $33.33.     433  29 

Day  &  Kinsman:  travel  :n  connection  with  repairs,  $139.92;  hardware,  $45.56   185  48 

Horton,  F.  W. :  labour,  $29.60;  galvanized  pipe,  $13.25;  sundry  supplies,  $22.46    65  31 

Thompson  &  Sutherland:  sections  of  "Reliance"  hot  water  heater,  1,958  lbs.  at  8c; 

labour,  $40;  travel,  $34.10;  boiler,  $36.54;  sundry,  $24   291  28 

Whitman.  A.  N.  &  Son:  hard  oil,  $8.40;  kerosene  oil,  Sll;  soap,  $12.75;  oil  stove,  $5.50; 

paint,  $10;  drain-pipe,  $9.75;  freight,  $8.42;  carbide,  22  cans  at  $1.25,  21  cans  at  $4.00; 

screened  coal,  10  t.  at  $5,  30  t.  at  $7.50;  wood,  10  cords  at  $7;  sundry  supplies,  $67.37         667  69 
Small  payments:  labour,  $106.30;  hardware,  $10.85;  caretakers  supplies,  $11.75;  sundry, 

$16.05   144  95 

Dartmouth  Public  Building  ($856.09)— 

Caretaker,  I.  C.  Henley,  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Cunard,  S.  &  Co.:  coal,  25  t.  at  $3.75     93  75 

Dartmouth  Electric  Co.:  lighting,  12  m.  to  Mar.  31,  1912,  at  $10.42   125  04 

Dartmouth  Town:  water  rates,  1  yr.  to  May  1,  1912   29  00 

Gates,  A.  G.:  repairing  hardwood  floors,  <fcc,  as  per  tenders,  $74;  sundry  labour  $9.70  .  83  70 

Small  payments:  blinds,  $10.50;  labour,  $13;  coal,  $7.60;  wood,  $4.06;  hardware,  $34.80; 

caretaker's  supplies,  S23.3S;  sundrv  $31.30   124  64 

Digbv  Public  Building  ($1,441.51)— 

Caretaker,  F.  Denison.  12  m.  to  Mar.  31,  1912,  at  $33.33  ;  care  of  clock,  C.  A.  Lundstrom, 

1  y.  to  July  1,  1911,  $25    421  96 

Daley,  John  :  electric  lighting,  Mar.  4,  1911,  to  Mar.  2,  1912,  2,677  k.  w.  at  12jc;  meter 

rent,  $3.60   338  23 

Digby  Paint  &  Wall  Paper  Co.:  painting  post  office,  as  per  contract   290  00 

Digby  Town  :  water  rates,  1  y.  to  Mar.  31,  1912   64  00 

VanBlarcom,  W.  E. :  coal,  50  t.  at  $5,  h  t.  at  $5 . 50,  2  at  $6   264  75 

Small  payments  :  labour,  $25  ;  caretaker's  supplies,  $19.72  ;  wood,  $7.50  ;  sundry,  $7.35  59  57 

Glace  Bay  Public  Building  ($1,915.25)— 

Caretaker,  Mrs.  J.  A.  Currie,  12  m.  to  Mar.  31,  1912,  at  $50    600  00 

Curry,  Rhodes  Co.:  repairs  to  post  office,  as  per  tender   261  50 

Dominion  Coal  Co.,  Ltd.:  screened  coal,  47  tons  at  $3    141  00 
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Glace  Bay  Public  Building—  Concluded. 

(ilace  Bay  Town  :  electric  lighting,  15  m.  to  Mar.  29,  1912,  6,223  k.  w.  at  10c;  meter 

rent,  $3.75  ;  water  rates,  15  m.  to  Dec.  31,  1911,  $55   681  05 

Boss,  Andrew  :  truck,  $65  ;  freight,  $2.55   67  55 

Small  payments  :  door  for  Custom  House,  $40  ;  locks,  $20.50  ;  labour,  $14.60  ;  coal,  $37  ; 

cartage,  $18  ;  engraved  brass  plates,  $30  ;  sundry,  $4.05   164  15 

Cnysborough  Public  Building  ($1,137.29)— 

Caretaker,  Mrs.  L.  Had  ley,  12  m.  to  Mar.  31,  1912,  at  $4.16;  care  of  clock,  W.  H. 

Buckley,  1  y.  to  Jan.  1,  1912,  $60   109  93 

Cunningham  Bros.:  carbide,  1,500  lb.  at  4|c.,  1,000  at  4^c;  wood,  5  cords  at  $3.25; 

caretaker's  supplies,  $58.68    183  68 

Dunphy,  Jas.:  labour,  116  h.  at  45c;  labour  of  helper,  116  h.  at  20c;  travelling  expenses, 

$32 . 50  ;  supplies,  $32 . 08  :  ■  •         139  98 

Grant,  G.  Y:  construction  of  well  for  post  office,  $47.25;  laying  pipe  and  connecting 

well  with  building,  $42  ;  cement,  4  brl.  at  $3  ;  labour,  $8  ;  supplies,  $13.05   122  30 

Hart,  Lewis  &  Co.:  carbide,  40  tins  at  $4.75  ;  labour,  $6  ;  caretaker's  supplies,  $40.76. .  236  76 

McDonald,  Angus  :  coal,  35  t.  at  $7   245  00 

Small  payments:  labour,  $20.38;  pump,  $12;  gravel,  $5;  hardware,  $16.71  ;  wheel- 
barrow, $7.82  ;  caretaker's  supplies,  $17.82  ;  sundry,  $19.91   99  64 

Halifax  Appraiser's  Building  ($1,487.49)— 

Caretaker,  Martin  O'Neil,  1  y.  to  Mar.  31,  1912,  5  m.  at  $50,  7  at  $54.16   629  12 

Halifax  Electric  Tramway  Co.:  gas,  Mar.  24,  1911,  to  Oct.  23,  Jan.  23  to  Mar.  23,  1912, 

31,800  c.  ft   54  22 

Walker,  J.:  rent  of  building,  9  m.  to  Oct.  11,  1911   750  00 

Small  payments  :  coal,  $43  ;  ashes,  $6  ;  hardware,  $5.15   54  15 

Halifax  Asst.  Rec.  Gen's  Office  ($497.59)— 

Brander,  Robt.  &  Son  :  repairing  and  upholstering  furniture,  as  per  tender   118  00 

Y.  M.  C.  A.,  Halifax  :  rent  of  office,  3  m.  to  May  1,  1911   300  00 

Small  payments  :  coal,  6  t.  at  $6.60  ;  warehouse  truck,  $25  ;  eight-day  clock,  $14.99   79  59 

Halifax  Custom  House  ($8,062.61)— 

Engineer,  J.  Barnes,  5  m.  at  $60,  7  m.  at  $64.16,  to  Mar.  31,  1912  ;  firemen,  G.  Selig,  5 

m.  at  $50,  7  m.  at  $54.16,  to  Mar.  31,  1912,  F.  Warner,  5  m.  at  $37.50,  7  m.  at 

$41.66,  to  Mar.  31,  1912,  I.  Handley,  Mar.,  1912,  $50,  N.  Power,  $6   1,913  36 

Elevator  man,  P.  L.  Nickerson,  5  m.  at  $50,  7  m.  at  $54.16   629  12 

Caretaker,  J.  F.  Sullivan,  Apr. -May,  July- Aug.,  4  m.  at  $33.33,  Sept. -Mar.,  7  m.  at 

$37.50  ;  care  of  clock,  C.  G.  Schultz,  May -July,  Jan. -Mar.  $50   445  82 

Cleaners,  &c:  12  m.  to  Mar.  31,  1912  :   2,030  75 

Brander,  Robt.  &  Son  :  ta»le  desk,  $30  ;  office  chairs,  $18  ;  sundry,  $12.60   60  60 

Canada  General  Electric  Co.:  32  c.  p.  lamps,  6,  $1.50;  16  c.  p.  lamps,  700,  $124.63; 

wax,  85c    126  98 

Halifax  Electric  Tramway  Co.:  gas,  Mar.  24-Oct.  23,  Jan.  23-Mar.  23,  20  2  M.  ft., 

$38.99  ;  electric  light,  Mar.  25-Oct.  26,  Jan.  24-Mar.  22,  23,831  k.  w.  at  10c   2,42'i  09 

McGrath,  Michael  :  hauling  ashes,  Apr.  1,  1910,  to  Oct.  26,  1911,  173  loads  at  60c   103  80 

Office  Specialty  Co.:  double  desk,  $56;  typewriter  desk,  $34;  chairs,  $36.40;  case 

sections,  $14.50   140  90 

Small  payments:  caretaker's  supplies,  $29.05;  oil,  $14;  hardware,  $51.53;  wardrobe, 

$10.50;  toilet  case,   $10.50;    chair,    $6.50;    cartage,   $29.06;    repairs,  $29.05; 

sundry,  $9   189  19 

Halifax  Engineer's  Office  ($274.85)— 

Brander,  Morris  Co.:  carpet,  69  yd.  at  $1  ;  office  stool,  85c   69  85 

Nova  Scotia  Telephone  Co. :  telephone  service,  Apr.  1-Dec.  31,  1911   64  75 

Office  Specialty  Mfg.  Co.:  4  tables,  $53.50;  chairs,  $15;  stools,  $6;  system  desk,  $30; 

sections,  $6.75   Ill  25 

Small  payments  :  draft  board,  $20  ;  sundry,  $9     29  00 

Halifax  Immigration  Building  ($2,359.54) — 

Fireman,  John  Oxley  :  1  y.  to  Mar.  31,  1912,  5  m.  at  $60,  7  m.  at  $64. 16   749  12 

Acadia  Coal  Co.:  coal,  22 ' 425  t.  at  $3.60    80  73 

Cunard,  S.  &  Co.:  coal,  15  t.  at  $6.60   99  00 

Halifax  Electric  Tramway  Co.:  electric  light,  Apr.  1-Oct.  31,  1911,  Jan.  31-Mar.  30, 
1912,  12,864  k.w.  at  10c,;  heating,  gas,  Mar.  25-Oct.  24,  1911,  Jan.  24-Mar.  25,  1912, 

67  8  M.  ft.  $68.....   1,354  40 

Small  payments  :  electric  fixtures,  $36.44  ;  coal,  $39.85   76  29 

Halifax  Immigration  Hospital  ($367.19) — 

Acadia  Coal  Co.:  coal,  18 ■  02  t.  at  $3.60,  38" 08  t.  at  $3.80   209  57 

Halifax  Electric  Tramway  Co.:  electric  service,  Jan.  26,  1911-Oct.  31,  1911,  Jan.  29- 

Mar.  27,  1912  ;  1, 576  2  k.w.  af  10c   157  62 

Halifax,  Inspector  of  Government  Steamers  ($72.85) — 

Office  Specialty  Mfg.  Co.:  2  sections  at  $28.50 ;  1  pr.  ends,  $9;  guides,  $5.85;  sundry,  $1.  72  85 
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Halifax  Post  Office  ($4,249.51)-  „  .  ^  ^r 

Engineer,  R.  Power,  12  m.  to  Mar.  31,  1912,  at  $62  50  ;  firemen,  J.  De  Young,  1  y.  to 
°Mar.  31,  1912,  5  m.  at  $50,  7  m.  at  $54.16,  John  Handley,  $100;  elevator  man,  R.  L. 
W.Anderson,  1  y.  to  Mar.  31,  1912,  5  m.  at  $50,  7  m.  at  $54  16  ;  watchman, , J  as. 
Dee,  1  y.  to  Mar.  31,  1912,  5  m.  at  $39,  7  m.  at  $41.66;  night  watchman,  W.  J. 

Delaney,  $6   2,600  86 

Cleaning,  &c.  12  m.  to  Mar.  31,  1912   ■  611  58 

Brander,  Morris  &  Co.:  6  chairs  at  $7.75;  stools,  $6;  repairs  to  furniture,  $16.65;  repairing  • 

and  polishing  desks  as  per  contract,  $75   144  15 

Brander,  Robert  &  Son  :  altering  2  office  desks  $S0,  2  tables  $15,   sundry,  $10.25, 

re-upholstering  chairs  and  lounge,  $35   140  25 

Halifax  Electric  Tramway  Co.:  electric  service,  Mar.  25-Oct.  26,  1911,  Jan.  24-Mar.  22, 

1912,  light,  2, 477  6  k.w.  at  10c,  power,  1,033  k.w.  at  10c   351  06 

Office  Specialty  Mfg.  Co.:  truck,  $25  ;  tilters,  $29  ;  rubber  tires,  $5   59  00 

Robertson,  Wm.  &  Son  :  wheelbarrows,  2  at  $11.85  ;  oil,  $12.24  ;  hardware,  $52.15   88  09 

Strond  &  Eveleigh  :  repairing  mail  trucks,  as  per  tender,  $94  .50  ;  sundry,  $8.75   103  25 

Small  payments:  oil,  $13.77;  labour,  $15.90;  extension  ladder,  $7;  cartage,  $25.92; 

caretaker's  supplies,  $17.40  ;  repair  of  boxes,  $47.55 ;  sundry,  $23.73   151  27 

Inverness  Public  Building  ($1,543.92)— 

Caretakers :  J.  R.  McLennan,  3  m.  to  Dec.  1,  1911  at  $33.33 ;  J.  A.  McDonald,  4  m.  to 

Apr.  1,  1912  at  $33.33   399  96 

Inverness  Railway  &  Coal  Co.:  coal,  115  581  t.  at  $3.25  ;  electric  hghtiug,  Apr.  1,  1911- 

Mar.  31,  1912,  12  m.  at  827.45  ;  sundry,  $7.52     712  57 

Inverness  Town  :  water  rates,  15  m.  to  Mar.  31,  1912   56  25 

Thompson  &  Sutherland  Ltd.:   sections  of  'Reliance  Heater,'  1,6161b.  at  8c;  labour, 

$20  ;  travel,  $14.80  ;  freight,  $5.47  ;  sundry,  S21.10   190  65 

Small  payments:  laborer,  S103.50;  hardware,  $18.19;  electric  fixtures,  $23.34;  taxes, 

$8.23  ;  dust  bane,  1  brL  $7 .50  ;  wood,  $10  ;  sundry,  $13.73   184  49 

Kentville  Public  Building  ($1,016.62)— 

Caretaker,  W.  Hiltz  :  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Best,  H.  R.:  cabinet  for  Custom  House,  $50  ;  repairing  partitions,  &c.  $28   78  00 

Kentville  Electric  Light  &  Power  Co.:  electric  lighting,  1  y.  to  Mar.  31,  1912,  $200;  extra 

for  morning  service,  4  m.  at  $5   220  00 

Kentville  Town  :  water  rates,  12  m.  to  June  30,  1912   50  00 

Lloyd,  P.  E.:  coal,  10  t.  at  $7    70  00 

Minndie  Coal  Co.:  coal,  31  •  5  t.  at  $5.20   163  80 

Small  payments:  wood,  $2.25;  labour,  $7.25;  sundry,  $25.36   34  86 

Liverpool  Public  Building  (SL0S7.31)— 

Caretaker,  Jas.  Clements  :  12  m.  to  Mar.  31,  1912  at  $33.33   399  96 

Intercolonial  Coal  Mining  Co.,  Ltd.:  coal,  35  25  t.  at  $5   -  :-  176  25 

Kempton,  Gilbert:   painting  and  repairing   clock,  $15;  paint,   5£  gal.    at  $2.25; 

laborer,  18  6  d.  at  $2.50  ;  sundry,  $5.35   78  67 

Liverpool  Town:  electric  lighting,  1  v.  to  Mar.  31,  1912,  $171.52;  water  rates,  1  y.  to 

Mar.  31,  1912,  $18;  supplies,  $8.76   198  28 

Silver,  J.  A.:  removal  of  safe  from  P.O.  to  OH.  and  placing  large  safe  in  P.O.,  $o7.7o  ; 
laying  floors  and  building  steps,  $40 ;  key  case,  $16.50;  repairs  to  doors,  &c.  $20; 

lettering  glass  doors,  $12  •   1-16  25 

Small  payments:  cleaning  aud  repairing  clock,  $25;  hardware,  $44.35;  wood,  $4.50; 

sundrv,  $14.05  '  ■   87  90 

Lunenburg  Public  Building  ($1,115.73)  — 

Caretaker,  N.  Myra:  12  m.  to  Mar.  31,  1912  at  $33  .33;  care  of  clock,  Dec  7,  1910  to  Jan. 

1,  1912,  $26.60   426  56 

Lunenburg  Gas  Co.,  Ltd.:  electric  lighting,  12  m.  to  Mar.  31,  1912  at  $23.75  ;  supplies, 

S12.05   297  05 

Lunenburg  Town  :  water  rates,  1  y.  to  Mar.  31,  1912   59  00 

Young,  John  B.:  coal,  3  t.  at  $6.50,  5  t.  at  S6.25,  30  t.  at  $6  ;  sundry,  $15.55   246  30 

Small  payments:  coal,  $9.30;  wood,  $24;  caretaker's  supplies,  $15  ;  galvanized  range 

boiler,  $10  ;  rubber  mats,  $6  ;  sundry,  $22.52   86  82 

New  Glasgow  Public  Building  ($1,624.60)- 

Caretaker,  K.  Forbes :  12  m.  to  Mar.  31,  1912  at  $37.50   450  00 

Acadia  Coal  Co.,  Ltd.:  coal,  83 ' 975  t.  at  $3.60   302  36 

Eraser,  Jas.  S.:  16  cp.  lamps,  250  at  15c;  tungsten  lights,  100  at  56c   93  50 

New  Glasgow  Town  :  water  rates,  1  y.  to  June  1,  1912   100  00 

Pictou  County  Electric  Co.:  electric  light,  Mar.  1,  1911-Mar.  30,  1912,  3,486  k.  w.,  $371.81; 

meter  $3.90  ;  extra  arc  light,  12  m.  to  Mar.  31,  1912,  237  n.  at  45c,  overcharge,  30o. . .  482  66 
Small  payments  :  work  on  P.  O..  as  per  tender,  $44  ;  kalsomining  and  painting  caretaker's 
apartments,  $22.40;  sundry  labour,  $23;  galvanized  smoke  pipe,  $12:  plumbing  sup- 
plies and  repairs,  $34.23;  wood,  $10;  sundry,  $50.45   196  08 

North  Sydney  Engineer's  Office  ($1,268.51)— 

Murphy,  J.  T.:  r.  c.  wire,  875  ft.  at  2c;  labour,  64  h.  at  40c;  sundry  electrical  supplies, 

$20.47   63  57 
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North  Sydney  Engineer's  Office— Concluded. 

Office  Specialty  Mfg.  Co.,  Ltd:  double  desk,  $56;  single  desks,  2  at  $41,  2  at  $22,  1  at 
$26.25;  typewriter  desk,  $26  ;  chairs,  $79.30;  sections,  4  at  $18.15,  2  at  $23.50,  2  at 
$13.20,  sundry  sections,  $42.90;  folding  trestles,  $48;  plan  case,  $30.50;  chest  of 

drawers,  $35;  3  drawing  boards,  $67  ;  sundry,  $42.05     725  00 

Y.  M.  C.  A.,  North  Sydney  :  9  in.  rent  of  flat,  to  Jan.  31,  1912   450  00 

Small  payments:  electrical  fixtures,  $22.94;  clock,  $7   29  94 

North  Sydney  Public  Budding  ($1,862.47)— 

Caretakers  to  Mar.  31,  1912 :  J.  T.  Green,  3  m.  at  $37.50 ;  H.  D.  McMillen,  10  m.  at 

$37.50   487  50 

Buchanan,  W.  H. :  removing  ashes,  $6  ;  cartage,  $5.50  ;  cleaning  pipes,  $5  ;  galvanized 

boiler,  $8.50;  water  front,  $4.50  ;  sundry  fixtures,  $23.95   53  45 

Cape  Breton  Electric  Co. :  electric  lighting  of  Post  Office,  Mar.  24,  1911 -Mar.  26,  1912, 
5,433 " 5  k.  w.,  $505.02  ;  electric  lighting  of  Immigration  Building,  July  25-Oct.  21, 

1911,  Nov.  21-Jan.  26,  1912,  70  1  k.  w.,  $8.76  ;  meter,  $2.25  ;  supplies,  $14.17   590  20 

Colonial  Coal  Mining  Co.,  Ltd.:  coal,  65"44  t.  at  $3.50.   229  04 

MacKay  Mining  Co.,  Ltd.:  coal,  57-68  t.  at  $3.50    201  88 

North  Sydney  Town  :  water  rates,  1  y.  to  Mar.  31,  1912   32  00 

Thompson  &  Sutherland,  Ltd.:  rubber  matting,  50  yd.  at  $1.53;  cork  carpet,  46  yd.  at 

$95c;  hardware,  $43.10   163  30 

Small  payments  :  labour,  $38.20;  hardware,  $13.40;  wood,  $4  ;  sundry,  $49.50   105  10 

Pictou  Public  Building  ($2,156.72)— 

Caretaker,  Jas.  Arbuckle  :  12  m.  to  Mar.  31,  1912,  at  $50    600  00 

Arbuckle,  Albert  M.,  moving  and  storing  safes,  $15;  painting  caretaker's  house,  $7.80; 

labour,  $1S.60  ;  hardware,  $9.05   50  45 

Fullerton,  D.  &  Son  :  settees,  9  at  $6    54  00 

Intercolonial  Coal  Mining  Co.,  Ltd.:  coal,  110  6  t.  at  $3.75   414  75 

McDonald,  Geo.  L. :  laying  floor  in  C.  H.  as  per  contract,  $110  ;  sundry,  $6   116  00 

Pictou  Town  :  electric  lighting,  1  y.  to  Mar.  31,  1912,  Custom  House,  81  k.  w.,  $9.71, 
Post  Office,  2,686  k.  w.,  $322.06  ;  meter,  $6.60  ;  water  rates,  1  y.  to  June  1,  1912, 

C.  H.,  $50,  P.  O.,  $75   463  37 

Wetmore,  W.  0.  &  Co.:  galvanized  tank,  $5;  galv.  pipe,  40  ft.  at  10c;  valves,  $12.10; 

labour,  39  h.  at  50c,  sundry  labour,  $18  ;  sundry  supplies,  $40.22   98  82 

Small  payments  :  furnace  pipes,  $30;  thermometer,  $9.20;  hardware,  $26.43;  incandes- 
cent lights,  5  doz.  at  $2.40  ;  tungsten  lights,  12  at  95c;  electrical  fixtures,  $29.77  ;  re- 
pairing P.  O.  steps,  $10.70  ;  sundry  repairs,  $4.85  ;  sweeping  chimneys,  $15  ;  wood,  4 
cords  at  $4;  glass,  $8.20;  linoleum,  11  sq.  yd.  at  $1,  30&  sq.  yd.  at  44^c;  labour, 

$84.90  ;  caretaker's  supplies,  $48.48  ;  sundry,  $28.01   359  33 

Shelburne  Engineer's  Office  ($105) — 

Small  payments :  whitewood  table  top,  $16  ;  cjdinder  locks,  2  at  $7  ;  desk,  $37  ;  chair, 

$11.25;  telephone  service,  9  m.  to  Jan.  1.  1912,  $21.75;  sundry,  $5   105  00 

Shelburne  Public  Building  ($1,033.22)— 

Caretaker,  H.  Swensburg  :  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Canadian  Consolidated  Rubber  Co.:  brass  hosings,  84  ft.  at  13|c;  36-in.  treads,  84,  $67.20  78  54 

McGill,  Jas.:  coal,  12  02  t.  at  $7.50,  31"  16  t.  at  $4.48   229  75 

Shelburne  Town  :  electric  lighting,  12  m.  to  Mar.  31,  1912,  16  c.  p.  Iamp3,  93  per  night, 

$279;  supplies,  $4.80   283  80 

Small  payments  :  labour,  $7.95  ;  wood,  $6  ;  electrical  fixtures,  $7.20  ;  caretaker's  supplies, 

$20.02     41  17 

Springhill  Public  Building  ($1,336.43)— 

Caretaker,  J.  A.  Watt,  12  >n.  to  Mar.  31,  1912,  1  at  $33.33,  11  at  $37.50  ;  care  of  clock, 

M.  R.  Anderson,  1  y.  to  Dec.  1,  1911,  $50     495  83 

Dominion  Coal  Co.,  Ltd.:  coal,  57"4  t.  at  $4   229  60 

Edison  Electric  L.  &  P.  Co.,  Ltd.:  electric  lighting,  1  y.  to  Mar.  31,  1912,  3,452  k.  w.  at 

12c;  meter,  $2.25;  supplies,  $4.40   420  89 

Springhill  Town  :  water  rates,  1  y.  to  Dec.  31,  1911   30  00 

Small  payments  :  lock  and  handles,  $19  ;  wood,  7  cords  at  $3  ;  wheelbarrow,  $11.85;  paint- 
ing and  papering  caretaker's  quarters,  $25.50  ;  hardware,  $13.95  ;  labour,  $16.81  ; 

repairing  doors,  &c,  $10.20  ;  repairing  clock,  $2.50  ;  caretaker's  supplies,  $39.30   160  11 

Sydney  Public  Building  ($2,886.20)— 

Caretaker,  Mrs.  M.  Keefe,  12  m.  to  Mar.  31,  1912,  at  $33.33  ;  care  of  rooms,  Mrs.  M. 

Keefe,  12  m.  at  $10  ;  care  of  clock,  E.  McPherson,  16  m.  to  Dec.  1,  1911,  $66.66   586  62 

Bayer  &  Co. :  lead,  70  lb.  at  10c;  solder,  8  lb.  at  50c;   labour,  101  h.  at  50c;  flusho- 

meters,  2  at  $16  ;  making  and  fitting  hand  rails  at  P.O.,  $48  ;  sundry,  $27.79   169  29 

Cape  Breton  Electric  Ry.  Co.,  Ltd.:  electric  lighting,  12  m.  to  Mar.  22,  1912,  10,063  k.w. 

81,021.20  ;  meter,  $4.38   1,025  58 

Chappell  Bros.  Co.:  fittings  for  Custom  House,  as  per  contract,  $400;  labour,  58  h.  at 

40c;  glazed  sashes  for  partition,  $35   ,   458  20 

Dominion  Coal  Co.,  Ltd.:  coal,  29  ton  at  $3.60,  81  ton  at  $3.25,  "75  ton  at  $3   369  91 

McMillan,  Alex.:  door  checks,  2  at  $6  ;  1  pr.  hinges,  $4.50;  fittings,  $13.90;  repairing 

locks,  &c,  $26.85   57  25 
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Sydney  Public  Building — Concluded. 

Moore,  C.  P.:  16  c.p.  lamps,  41  at  25c,  54  at  20c;  dustbane,  $4.35 ;  galv.  screen,  26  ft. 

as  25c;  toilet  paper,  §6.50;  sundry,  §16.60   55  00 

Sydney  City  :  water  rates,  1  y.  to  June  30,  1912,  $58  ;  labour,  $5.08   63  08 

Small  payments  :  electrical  fixtures,  §6.64  ;  clock  dial,  §9  ;  painting  letter  boxes,  $18.75; 

stamp  cabinet,  including  freight,  $15. 78  ;  paint,  §7.75  ;  wood,  §3.75  ;  filing  case,  §20; 

labour,  §6  ;  caretaker's  supplies,  §13.60   101  27 

Sydney  Mines  Public  Building  (§1,372.21)— 

Caretaker,  C.  McMillan  :  12  m.  to  Mar.  31,  1912,  at  §37.50   450  00 

Colonial  Coal  Mining  Co.:  coal,  55'S2  ton  at  §3.50   195  37 

MacKay  Mining  Co.,  Ltd.:  coal,  6'9  ton  at  §3.50   24  15 

Sydney  Mines  Electric  Co.:  electric  lighting,  Mar.  24, 1911-Mar.  26,  1912,  5,10S  k.w.  at 

11c;  meter,  §2.40   ..  564  28 

Sydney  Mines  Town  :  water  rates,  1  y.  to  Dec.  31,  1911   30  00 

Thompson  &  Sutherland  :  16  c.p.  lamps,  2i  doz.  at  §2.75,  3  doz.  at  §3  ;  32  c.p.  lamps,  \ 

doz.  at  §4  ;  sundry  §35  48   53  36 

Small  payments  :  labour,  §15.25  ;  wood,  §4;  lock,  §5.25;  caretaker's  supplies,  §13.60; 

sundry,  §16.95   55  05 

Truro  Public  Building  (§1,869.95)— 

Caretaker,  A.  P.  Smith  :  12  m.  to  Mar.  31,  1912,  at  §33.33   399  96 

Chambers  Electric  L.  &  P.  Co.:  electric  lighting,  1  y.  to  Mar.  31, 1912,  6,425  k.w.  §563.24; 

meter,  §62.50  ;  balance  due  on  1910-11  account,  §7.50   633  24 

Dexter,  F.  &  Co.:  smoke  pipe,  &c,  as  per  contract,  §80;  repairing,  §17.84;  supplies, 

§4  .48   102  32 

Office  Specialty  Mfg.  Co.:  base,  $21.75  ;  3  sections,  §35  ;  top,  §4.25   61  00 

Spencer  Bros.  &  Turner  :  labour,  110  h.  at  30c,  15  5  h.  at  40c;  supplies,  §41.57   80  77 

Truro  Town  :  water  rates,  1  y.  to  Dec.  31,  1912   30  00 

Wallace,  Henry  :  painting  and  kalsomining,  as  uer  contract   150  00 

Wilson,  Frank  :  coal,  60  ton  at  §4 . 40   264  00 

Small  payments  :   painting  P.O.  roof  and  letter  boxes,  §24;  repairing  entrance  doors, 

&c,  §24.75  ;  wheelbarrow,  §6.25;  2  chairs,  §16;  brass  label  holders,  700,  §21;  hard- 
ware, $34 . 89  ;  sundry,  $21 . 77   148  66 

Westville  Public  Building  (§1,116.43)— 

Caretaker,  J.  P.  Collins  :  12  in.  to  Mar.  31,  1912,  at  §33.33   399  96 

Intercolonial  Coal  Mining  Co.,  Ltd.:  coal,  45  071  ton  at  §3.50   157  75 

Intercolonial  Railway  :  putting  catch  basin  in  P.O.  drain,  labour,  7£  d.  at  §2.50,  12  d.  at 

§1.50,  castings,  940  lb.  at  2c,  cement,  2  brl.  at  $2.50    60  55 

Munro,  E.  F.:  building  sidewalk,  1,637^  ft.  at  30c;  gutter,  163j  ft.  at  §1.25;  steps,  156 

at  30c;  repairs,  §9  ;  less  §700,  paid  in  1910-11,  (page  V— 108)   51  74 

Pictou  County  Electric  Co.,  Ltd.:  electric  lighting,  Mar.  31,  1911-Mar.  25,  1912,  2,322  k. 

w.  §282 . 81 ;  meter,  §3 . 60   286  41 

Westville  Town  ;  water  rates,  1  y.  to  May  31,  1912     21  00 

Small  payments  :  wood,  §8  ;  electrical  supplies,  25  c.p.  lamps,  100  at  38c,  portable  lamp 

§4.75;  Blount  door  check,  §7;  labour,  §5 . 25 ;  repairing  furnace,  §20;  sundry  repairs, 

§18.85  ;  caretaker's  supplies,  §17.86  ;  sundry,  §19.31   139  02 

Weymouth  Public  Building  (§353.15)— 

Goldie  &  McCulloch  Co.,  Ltd.:  safe,  §310;  freight  and  packing,  §31.15   341  15 

Small  payments  :  labour     12  00 

Windsor  Public  Building  ($1,361.92)— 

Caretaker,  J.  A.  Masher  :  12  m.  to  Mar.  31,  1912,  at  §11.66.   499  92 

Canavan,  R.  H. :  door  with  frame,  $12;  repairing  tables,  §11.50;  cushions,  §5.50;  12 

lights,  §22.10;  labour,  §26.75;  sundry,  §29.69   107  54 

Dimock,  Fred  W.:  coal,  60  64  ton  at  $4.15   251  65 

Gildert,  Geo.  D.:  carpet,  35  yd.  at  §1.50  ;  sundry,  §3.68   56  18 

Murphv,  H.  P.:  plumbing  in  P.O.,  as  per  contract,  $36;  galvanized  water  main,  §16; 

labour,  43  h.  at  30c;  sundry,  §10.95   75  85 

Windsor  Electric  L.  &  P.  Co.:  electric  lighting,  9  m.  to  Dec.  31,  1911,  §142.50 ;  supplies, 

§20   162  50 

Windsor  Town  :  water  rates,  1  y.  to  Jan.  1,  1912   50  00 

Small  payments  :  repairing  safe,  §25;  clock,  $10.20;  wheelbarrow,  §6;  5  yd.  Canadian 

Ensign,  §11.50  ;  covering  gravel  roof,  5'53  squares  at  $8  ;  caretaker's  supplies,  §30.87; 

sundry,  $30.47   158  28 

Yarmouth  Public  Building  (§1,985.92)— 

Caretaker,  W.  H.  Whelan,  12  m.  to  Mar.  31,  1912,  at  §33.33  ;  care  of  clock,  T.  C.  Hood, 

1  y.  to  Jan.  1,  1912,  §75   474  96 

Cann,  W.  R.:  decorating  public  building  for  Old  Home  week  :  services,  §25,  material, 

§25   50  00 

Killam  Bros.:  coal,  5S  ton  at  $6.10,  2  ton  at  §6.35   366  50 

Yarmouth  Gas  Lifrht  Co.,  Ltd.:  gas,  12  m.  to  Jan.  1,  1912,  27 '8  M.  c.  ft.  at  §2   55  60 

Yarmouth  Street  Railway  Co.,  Ltd.:  electric  lighting,  1  y.  to  Mar.  31,  1912,  6,278  k.w...  847  54 

Yarmouth  Water  Co.:  water  rates,  12  m.  to  Dec.  31,  1911     72  00 


Carried  forward    56,271  71 
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Brought  forward   50,271  57 

Yarmouth  Public  Building—  Concluded. 

Small  payments:  key  cabinet,  $18 ;  repairing  flags,  $18.80 ;  wood,  $11 ;  enclosed  fire 
plugs,  50,  $11.70;  waste  paper  baskets,  $7.50;  flags,  $4.40;  caretaker's  supplies, 

$20 . 59  ;  sundry,  $27 . 33  .  ....         119  32 

Charlottetown  Engineer's  Office  ($327.98)— 

Caretaker,  Edward  Flvnn  :  5  m.  at  $12,  1  m.  at  $16,  3  m.  at  $41.66   200  98 

Pickard,  A.  &  Co.:  coal,  20  t.  at  $4.15  ,   83  00 

Telephone  Co.  of  P.E.I. :  telephone,  1  yr.  to  July  1,  1912   44  00 

Charlottetown  Experimental  Farm  ($169.42) — 

Charlo  ttetown  Light  &  Power  Co.:  electric  lighting,  Jan.  24,  1911 -Mar.  22,  1912,  443  k. 

w., $48.73  ;  meter,  $5.25   53  98 

Pickard,  A.  &  Co.:  coal,  17'76  t.  at  $6.50   115  44 

Charlottetown  Marine  &  Fisheries  Building  ($46.12) — 

Charlottetown  Light  &  Power  Co.:  electric  lighting,  Dec.  26,  1911-Mar.  22,  1912,  90k. w., 

$9.90  ;  meter,  75c     10  65 

Charlottetown  City  :  water  rates,  3  m.  to  Mar.  31,  1912   5  50 

Small  payments  :  caretaker  s  supplies,  $18.77  ;  hardware,  $4.45  ;  flags,  $6.75   29  97 

Charlottetown  Public  Building  ($6,621.77)— 

Caretaker,  A.  McKenzie,  12  m.  to  Mar.  31,  1912,  at  $50 ;  asst.  caretaker,  P.  McKenna, 

12  m.  to  Mar.  31,  1912,  at  $50   1(200  00 

Messengers,  12  m.  to  Mar.  31,  1912  :  M.  A.  Allen,  $600  ;  E.  Cameron,  $499.92   l'099  92 

Cleaning,  &c:  12  m.  to  Mar.  31, 1912    293  00 

Charlottetown  City  :  water  rates,  12  in.  to  Mar.  31,  1912   225  00 

Charlottetown  Light  &  Power  Co.:  lighting,  Mar.  23,  1911-Mar.  18,  1912,  electric,  7,033 
k.  w.,  $901.47,  meter,  $2.50  ;  gas,  311,000  ft.  at  $2.20  per  M.,  meter,  $4.80  ;  supplies, 

$15.30  ;  installing  2  'Jadus  Lexolabra'  No.  3  lights,  as  per  tender,  $260   1,868  27 

Crockett,  J.  T.  &  Co.:  soap,  6  boxes  at  $6  ;  brooms,  2  doz.,  $9.30  ;  sundry  supplies,  $37.68  82  98 

Finlayson,  Kenneth  :  repairing  centre  table  and  covering  screen,  $12 ;  renovating  office 
furniture  and  putting  up  shelves,  $18;  labour,  57  h.  at  30c,  30  h.  at  25c;  sundry 

repairs,  $18.95;  sundry,  $29.54   103  09 

McKenna,  Bernard  :.  shovelling  snow,  185  h.  at  15c;  shovelling  snow  (voucher  out)  $27.15  54  90 

McLean,  Murdie  :  putting  up  storm  porch,  $12;  labour,  92  h.  at  30c;  repairs,  $13.60; 

lumber,  $8.40  ;  locks,  $4  ;  sundry,  $l!i.45      85  (5 

Paton,  Jas.  &  Co.:  desk,  $50  ;  chair,  $11.50  ;  sundry  furniture,  $12.60   74  10 

Pickard,  A.  &  Son  :  coal,  215  995  t.  at  $3.75  ;  wood,  $1.25   811  23 

Pope,  Percy  :  removing  safe  from  Halifax  to  Charlottetown  and  repairing  same:  freight, 

$2U.90;  cartage,  $45;  repairs,  $14.20   86  10 

Prowse  Bros.:  kalsomining  and  painting,  &c:  Savings   bank,  as  per  contract,  $100; 

sundry,  $10   110  00 

Queen  Square  Grounds  Committee  :  allowance  for  maintenance  of  grounds,  1  yr.  to  Dec. 

31,  1911   300  00 

Stanley,  Shaw  &  Pearden  :  labour,  43  h.  at  40c;  hardware,  &c,  $39.55    56  75 

Small  payments  :  section  of  filing  cabinet,  $16;  electrical  supplies,  $17.50;  hardware, 
$34.87  ;  flags,  $15.75;  removing  ashes,  $12;  labour,  $17.70  ;  repairs,  $13.55 ;  caretaker's 

supplies,  $27.50  ;  sundry,  $16.51   171  38 

Georgetown  Public  Building  ($753.45) — 

Caretaker,  A.  D.  McPhee  :  12  m.  to  Mar.  31,  1912,  at  $10   120  00 

Jenkins,  W.  W.  &  Co.:  oil,  97  gal.  at  20c;  coal  3  3  t.  at  $4.50  ;  sundry,  $18.99   53  21 

Poole  &  Thompson  :  coal,  21-3025  t.  at  $6.50,  8  0475  t.  at  $4  ;  sundry,  $2.80   173  46 

Thompson  &  Sutherland,  Ltd.:  'Reliance'  h.  w.  boiler,  $203,  less  value  of  old  boiler  re- 
turned, $26.54;  freight,  $8.60;  labour,  155  h.  at  45c;  travelling  expenses,  $48.85; 

sund  ry .  $24 . 13   327  79 

Small  payments:  hot  air  heater,  $7 .50 ;  wood, $7.50;  flags,  $4.40;  labour,  $9.90;  plumb- 
ing, $14;  supplies,  $16.97;  sundry,  $18.72   78  99 

Montague  Public  Building  ($448.90)— 

Caretaker,  H.  L.  Peardon  :  12  m.  to  Mar.  31,  1912,  at  $13.33   159  96 

Montague  Electric  Co.:  lighting:,  12  m.  to  Mar.  31,  1912   67  48 

Poole  &  Thompson  :  coal,  19 •  975  t.  at  $6.50,  11  01  t.  at  $4   173  88 

Small  payments:  2  drop  letter  boxes,  $5.50  ;  wood,  $9;  oil,  $6.75;   repairs,  $12.38; 

sundry,  $13.95.   47  58 

Souris  Public  Building  ($1,127. 28)— 

Caretaker,  Thos.  Shea:  12  rn.  to  Mar.  31,  1912,  at $29. 16    349  92 

Creamer,  Bernard :  construction  of  iron  fence,  as  per  agreement,  $35 ;  concreting  walls, 

$25;  sundry,  $10   70  00 

Hughes,  J.  J.  &  Co.:  carbide,  1,000  lb.  at  $4.35  per.  cwt.;  acetylene  gas  burners,  2h  doz., 

$7.50;  sundry,  $24.08   75  08 

Lyons,  G.  &  Co.:  coal,  24 ' 97  t.  at  $6.87   171  55 

Pickard,  A.  &  Co.:  coal,  15 •  12  t.  at  $7.40   Ill  88 

Stewart,  Bruce  &  Co.:  construction  of  iron  fence,  as  per  agreement   225  00 

Small  payments :  calcium  carbide,  10 cases  at  $3.50;  wood,  $8;  freight,  $14.97;  repairs, 

$28  33;  sundry,  $37  .55   123  S5 


Carried  forward   65,885  81 
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Brought  forward   65,885  81 

Summerside  Public  Building  ($1,371.32)— 

Caretaker  :  A.  McSween  :  12  m.  to  Mar.  31,  1912,  at  $33.33. ... ,   399  96 

Holman,  R.  T.:  coal,  50  565  t.  at  $6.75,  3*165  t.  at  $4.50  ;  oil,  46  gal.  at  24c;  hardware, 

$7.95  ;  wood,  4  cords  at  $3.50;  sundry,  $29.21   417  76 

Read,  Jos.  &  Co.:  coal,  1  945  t.  at  $5.85, 13  9  t.  at  $4  ;  freight,  40c   67  38 

Summerdde  Town :  water  rates,  9  m.  to  Mar.  31,  1912,  $27  ;  hose,  $2   29  00 

Sun  Electric  Co.,  Ltd.:  electric  lighting,  12  ra.  to  Mar.  31,  1912,  2,142  k.w.  at  15c;  meter, 

$4.80;  supplies,  $6.44   332  54 

Small  payments :  4-in.  conductor  pipe,  37  ft.,  $13.40;  hardware,  $28.50;  paper  hanging, 

&c,  820.05;  labour,  15  h.  at  40c,  34  h.  at  30c,  34  h.  at  25c;  sundry  labour,  $19.10; 

sundry  supplies,  $18.93   124  68 

Bathurst  Public  Building  ($1,461.57)— 

Caretaker,  J.  H.  Doucet:  12  m.  to  Nov.  31,  1912,  at  $33.33;  care  of  clock,  1  y.  to  Oct.  1, 

1911,  $50   449  96 

Bathurst  Electric  &  Water  Power  Co.:  electric  light,  Nov.  2,  1911-Feb.  8,  1912,  3,958.24 

k.w.  at  15c;  meter,  $3.75   597  48 

Stothart  Mercantile  Co.:  coal,  30 •  125  t.  at  $7 . 65,  1  t.  at  $5.45   235  90 

Small  payments:  concrete  floor,  $18;  wood,  9  cords  at  $3.75,  2  at  $4;  repairs  to  safe, 

$22.25  ;  sundry  repairs,  $54.25;  supplies,  &c,  $41.98   178  23 

Campbellton  Public  Building  ($995.42)— 

Caretakers,  1  y.  to  Mar.  31,  1912:  Win.  Storey,  11  m.  at  $33.33;  C.  Watson,  1  in.  at 

$33.33   399  96 

Alexander,  A.  E.  &  Son :  stove,  with  pipe,  $13.50;  oil,  $6.50 ;  paiut,  $4.48;  sundry  hard- 
ware, $33.13   57  61 

Campbellton  Town  :  electric  lighting,  Feb.  1-Nov.  1.,  1911,  14  lights,  273  n.  at  2c;  water 

rates,  Nov.  1,  1910-May  1,  1911,  $5.50     81  94 

Cormacher,  E.:  rent  of  ground  for  post  office,  1  y.  to  Aug.  20,  1911   100  00 

Shives,  R.  K.:  coal,  35 1.  at  $5    175  00 

Small  payments:  electrical  fixtures,  14  outlets,  $30,  switch,  $4;  safe,  $20;  sawdust, 
$13.50;  wood,  $38.30;  labour,  $29;  rubber  hose,  75  ft.   at  20c;  ventilator,  $6; 

sundry,  $25.11   180  91 

Carleton  Public  Building:  acting  caretaker,  Mrs.  J.  C.  Leonard,  12  m.  to  Mar.  31,  1912,  at 

$33.33      399  96 

Chatham  Armourv  (8154.10) — 

Chatham  Town  :  electric  lighting,  33  k.w.  at  12c   3  96 

Kane  John  L.,  plumbing,  as  per  contract,  .$355  ;  sundry,  $13  .55    368  55 

Small  payments :  labour,  $35;  plumbing,  $20;  tending  furnace,  &c,  $12.86  ;  sundry, 

$13.73   81  59 

Chatham  Engineer's  Office  ($160.63)— 

Lounsbury  Co.,  Ltd.:  Shannon  Cap  files,  3  at  $20.75;  vertical  cap  files,  2  at  $18.25; 

sundry  $15  . 63   114  38 

New  Brunswick  Telephone  Co.,  Ltd.:  telephone  service,  12  m.  to  Apr.  1, 1912  :  office  $25, 

house  $21. 25   46  25 

Chatham  Public  Building  ($1,441.46)— 

Caretaker,  Chas.  Johnston  :  12  m.  to  Mar.  31,  1912,  at  $25    300  00 

Chatham  Town  :  electric  lighting,  12  m.  to  Mar.  31,  1912,  4,112-1  k.w.,  $494.72  ;  water 

rates,  Jan.  1,  1911-AprT  1,  1912,  $25    519  72 

Coleman,  Patrick  :  laying  hardwood  floor,  &c,  $65  ;  sundry,  $2.50   67  50 

Skidd  Bros  :  16  c.  p.  lamps,  322  at  20c   64  40 

Stothart  Mercantile  Co.:  coal,  64  96  ton  at  $4 '75,  5  02  ton  at  $6.95   343  47 

Small  payments  :  hardware,  $5.60  ;  wood,  $7.50  ;  supplies,  $14.70  ;  labour,  2  d.  at  $2.50, 

28|  fi-  at  30c,  15  h.  at  50c,  84  h.  at  25c,  sundry  labour,  $15.90  ;  sundry,  $60.62   146  37 

Clair  Immigration  Building  ($120)— 

J.  A.  Long  :  rent  of  office,  12  m.  to  Mar.  1,  1912,  at  $10   120  Oo 

Dalhousie  Public  Building  ($767.30)— 

Caretaker,  Wm.  Gould  :  12  m.  to  Mar.  31,  1912,  at  $33.33    399  96 

Dalhousie  Town  :  water  rates,  1  y.  to  June,  30,  1912    26  00 

Powell,  Chas.:  coal,  26  045  ton  at  $8,  6 •  56  ton  at  $6   247  72 

Small  payments:  oil,  120  gal.  at  24c;  spruce  lumber,  $6;  labour,  $14.25;  supplies, 

$12.41 ;  sundry,  $32.16   93  62 

Fredericton  Public  Building  ($2,305.15)— 

Caretaker,  L.  Yerxa,  12  m.  to  Mar.  31,  1912,  at  $41.66  ;  cleaning,  $14   513  92 

Fredericton  Gaslight  Co.:  electric  light,  12  m.  to  Apr.  1912,  4,956  9  k.  w.,  $813.87,  extra 
for  arc  light,  306  n.,  $89.85;  meter  $4.80;  water  rates,  Nov.  1,  1910-May  1,  1912, 
$120.50.   1,029  02 

Hall,  Chas.  A.:  erecting  phone  booth,  $15  ;  painting  porch,  $8  ;  labour,  7  d.  at  $2.50  ; 

sundry,  $28.03   68  63 

Morrison,  S.  L.:  coal,  50  •  52  ton  at  $7 . 75,  4 1 185  ton  at  $8   425  01 


Carried  forward   75,094  05 
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Brought  forward   75,094  05 

Fredericton  Public  Building—  Concluded. 

Small  payments:  12  w.  tungsten  lamps,  12  at  75c;  16  c.  p.  lamps,  3  doz.  at  $2.75; 
20  in.  x  58  in.  glass,  6  pieces  at  $2;  door  spring,  $6;  painting  letter  boxes,  &c, 
$22.50;  cleaning  P.O.,  5  m.  at  $2  ;  brass  label  holders,  425  at  3c;  repairs,  $15.82; 
labour,  5  d.  at  $2.50,  7  d.  at  $2.25,  9  h.  at  25c,  sundry  labour,  $14.30  ;  wood,  3  cords 
at  $6;  chair,$9.50;  hard  ware,  $7.30  ;  hose,  100ft.  $17  50;  plumbing  $23.35  ;  sundry, 


$51.90     268  67 

Grand  Falls  Public  Building  ($120)— 

McCormac-k,  Jas.  E.:  rent  of  building,  12  m.  to  Mar.  31,  1912  at  $10   120  00 

He  Vdam  Junction,  Public  Building  ($5  89)— 

Office  Specialty  Mfg.  Co.:  cabinet,  $5;  sundry,  89c   5  89 

Marvsville  Public  Buildings  ($803.81)— 

Caretaker,  G.  W.  Foster:  11  in.  to  Mar.  1,  1912  at  $12.50   137  50 

Gray,  W.  H.:  painting,  papering,  &c,  as  per  contract. ...    80  80 

Lynch,  G.  L. :  supplying  water,  11  weeks  at  %i   11  00 

Logan,  Jas.  A.:  laving  hardwood  floors,  as  per  tender,  $115  ;  labour,  6  d.  at  $2  ;  sundry, 

$9.45  ,   140  45 

Morrison,  S.  L.:  coal,  20  05  ton  at  $8.75    175  44 

Wandless  Bros.:  plumbing  in  P.O.,  as  per  agreement    213  75 

Small  payments:  linoleum,  21^  yd.  at  90c;  wood,  4  cords  at  $3  ;  oil,  85  gal.  at  20c; 

sundry,  $2  . 52    50  87 

Moncton  Public  Building  ($1,701.38)- 

Caretaker,  E.  B.  Hicks  :  12  m.  to  Mar.  31,  1912  at  $37.50   450  00 

Intercolonial  Coal  Mining  Co.,  Ltd.:  coal,  75 ' 04  ton  at  $4 . 20   315  16 

Moncton  City  :  electric  lighting,  1  y.  to  Mar.  31,  1912,  635  7  k.  w.,  $629.38 ;  water  rates, 

1  y.  to  June,  1,  1912,  $134   763  38 

Small  payments  :  wood,  3  cords  at  $4  ;  window  shades,  $8  ;  linoleum,  34  yd.  at  70c;  40 

W.  mazda  lamps,  SO  at  80c;  brooms,  &c,  $16  ;  repairs,  $34.60;  sundry,  $54.44   172  84 

Newcastle  Public  Buildings  ($1,524.97)— 

Caretaker,  Patrick  Keating,  12  m.  to  Mar.  31,  1912,  at  $33.33     399  96 

McCormick,  W.  J.:  painting,  &c,  as  per  contract   . .  .    337  00 

Newcastle  Town  :  electric  lighting,  1  y.  to  Mar.  31,  1912,  2,231  k.  w.  at  15c;  meter, 

$3.60  ;  water  rates,  1  y.  to  Jan.  1,  1913,  $35   373  25 

Stothart  Mercantile  Co.,  Ltd.:  20  6u7  ton  at  $6.95  ;  9.085  ton  at  $5.25  ;  35.4225  ton  at 

$4.75   359  19 

Small  payments  :  electric  lamps,  24  at  25c;  supplies,  $18;  6  in.  Robb  heaters,  $9.60; 

sundiy,  $21.97   55  57 

Richibucto  Public  Building  ($1,572.53*— 

Caretaker,  C.  G.  Holleran  :  1  y.  to  Mar.  31,  1912,  1  m.  at  $23.33,  11  m.  at  $33.33   389  96 

Bowman,  Thomas  W.  &  Son  :  42  trees,  as  per  order     51  75 

Forbes,  W.  E.  :  coal,  31  715  t.  at  $7.50,  10  227  t.  at  $3  ;  fertilizer,  1,000  lbs.,  $17.50  ; 

labour,  3  d.  at  $4 ;  supplies,  $16.48  ;  sundry,  $52.88   418  55 

Jardine,  Win.  :  painting  &c.  as  per  agreement,  $260  ;  sundry,  $4.50      264  50 

Kent  Electric  Co.  :  electric  lighting,  2,447 -  8  k.  w.  at  15c.  ;  meter,  $6   373  17 

Small  payments  :  oil  cloth,  8  yd.  at  $1 ;  2  store  door  sets,  $11.60  ;  wood,  $15.75  ;  labour, 

$29.25  ;  sundry,  $10    74  60 

Sussex  Public  Building  ($1,000.98)— 

Caretaker,  Mrs.  N.  Dryden  :  12  m.  to  Mar.  31,  1912,  at  $33  .33   399  96 

Brown,  Thos.  H,  :  coal,  $9.S8  ;  wood,  $33.50  ;  removing  ashes,  &c,  $13.75   57  13 

Sussex  Manufacturing  Co. :  electric  lighting,  121  k.  w.  at  14c,  1  lamp,  206  n.  at  2c, 

sundry  light,  $55.50,  meter  58c  ;  supplies,  $13.36  , .  90  50 

Sussex  Mercantile  Co.  :  coal,  45  ton  at  $7.50;  door  spring,  $5.50  ;  sundry,  $16.21   359  21 

Sussex  Town  :  water  rates  for  year,  1911    .  ..,   50  00 

Small  pavments:  oil,  $8.88;  hardware,  $10.20;  grate  bars,  $5.60;  supplies,  $7.95; 

sundiy,  $11.55   44  18 

St.  John  Custom  House  (89,690)— 

Caretaker,  N.  J.  Morrison  :  12  m.  to  Mar.  31,  1912,  at  $70   840  00 

Fireman,  C.  White,  2  m.  at  $50,  10  m.  at  $55,  to  Mar.  31,  1912 ;  asst.  fireman,  J.  T. 

Logan,  1  m.  at  $45,  11  m.  at  $50,  to  Mar.  31,  1912  ■       1,245  00 

Messenger,  J.  A.  Paul,  4  m.  at  $50,  8  m.  at  $58.33,  to  Mar.  31,  1912  ;  cleaning,  &c,  to 

Mar.  31,  1912,  $169   835  64 

Adams,  A.  W.  :  repairing  flags,  $12  ;  flags,  2  yd.,  3  at  $2.50,  3  yd.,  2  at  $4,  4  yd.,  2  at 

$5.75,  6  yd.,  1  at  $11.50;  sundry,  $13   63  50 

Bradley,  Chas.  :  working  on  boilers,  47  d.  at  $3;  tubes,  1,182  ft.  at  15c;  freight,  &c, 

„    $3 .77   327  07 

Earle,  W.  Norman :  washing  windows,  94  at  60c,  67  at  50c,  57  at  40c  ;  cording 
windows,  4  d.  at  $3.50;  putting  in  screws,  6  d.  at  $3.50;  2  brass  door  bolts,  $6; 

sundry,  $27.46   181  16 

Egan,  Scott  &  Chambers  :  insuring  boilers   75  00 

Fitzgerald,  Richard  :  washing  windows,  94  at  60c,  67  at  50c,  57  at  40c.  ;  sundry,  $5   117  70 

Gibbon,  J.  S. :  coal,  12  ton  at  $7. 75   93  00 


Carried  forward   85,876  35 
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Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward   85,876  35 

St.  John  Custom  House — Concluded. 

Jones,  Frank  E.  :  labour,  104  h.  at  40c.  ;  sundry,  $14.45    56  05 

Manchester,  Robertson  &  Allison  :  office  desk,  $15;  chairs,  2  at  $11.50,  3  at  $2;  leg 

base,  $12  ;  units,  1  at  $30,  1  at  $17  ;  sundry,  $8.90   Ill  90 

Mooney,  B.  &  Son:  repairing  furnace  :  labour,  8  d.  at  $4.50,  8  d.  at  $2.50,  60  h.  at  50c, 

sundry  labour,  $17.30  ;' material,  fire  brick,  1,400  at  $25  per  M,  sundry,  S28.52. .  . .  166  82 

New  Brunswick  Telephone  Go.  :  rental  of  two  telephones,  1  y.  to  Mar.  31,  1912,  $101  ; 

sundry.  $1  60   102  60 

Paul,  E.  W.  :  painting.  &c,  as  per  agreement   131  00 

St.  John  City  :  rent  of  lots  in  Duke  Ward,  1  y.  to  July  1,  1911,  $22  ;  water  rates,  12  m. 

to  Jan.  31,  1912,  6,345  7  M  gal.  at  25c.  ;  meter  rent,  $33   1,641  43 

St.  John  Railway  Co.  :  12  m.  to  Feb.  3,  1912,  electric  light,  209  7  k.  w.  $23.47,  meter 

$2.52;  gas,  329,400  cu.  It.,  $576.47,  meter  $4. SO   612  2f 

Staples,  A.  G.  :  painting,  &c,  as  per  agreement     269  01 

Starr,  R,  P.  &.  W.  F.  :  coal,  300  ■  56  ton  at  $5 . 80   1,743  2.' 

Webb,  Hiram:  wiring  meteorological  bureau,  $65.25;  wiring  engineer's  office,- $125; 

sundry,  $3  .80   194  0, 

Wilson,  J.  E.  :  labour,  40^  d.  at  $3.60,  19  d.  at  $1.25,  11  h.  at  50c.  ;  sundry,  $29.34   204  o« 

Small  payments :  cabinet," $22  ;  sections,  $19.75;  chairs,  $17;  2  desks,  $52;  coal,  5  15 

ton  at  $4  ;  flaers,  $8.40  ;  disinfectant,  10  gal.  at  $2  ;  ash  pan,  725  lb.  at  3c.  ;  hose,  50 

ft.  at  38c.,  50  ft.  at  14c.  ;  wood,  $33.25  ;  inspecting  3  boilers.  $30 ;  hardware,  $26.86  ; 

drilling  open  vault  and  repairing  combination,  $27  ;  labour,  10  d.  at  $4.50,  36  h.  at 

45c.,  90  h.  at  40c,  187  h. "at  20c.  ;  repairs,  $38.95:-  3  plate  glass  windows,  $10.25, 

$13.50,  $25.20  ;  hauling  ashes,  39  loads  at  50c.  ;  repairiug  clocks,  $14  ;  sundry,  $93.57  679  I 

St.  John  Detention  Hospital  ($2,166.22)— 

Caretaker,  R.  Stackhouse,  4  in.  to  Mar.  31,  1912,  $183  ;  fireman,  Jas.  Gray,  to  Mar.  31, 

1912,  11  m.  at  $50,  5  8  d.,  $9.68   742  6 

Brannen,  C.  H.  &  G.  F.:  rent  of  building,  Apr.  1-Oct.  19,  1911   877  4 

Carleton  Electric  L.  &  P.  Co.:  electric  lighting,  3   m.  to  May  1,  1911,  155  9  k.  w.  21  6 

Gibbon,  J.  S.  &  Co.:  coal,  13 ■  275  t.  at  $6.18   -   82  0 

St.  John  City  :  taxes,  1911,  $310.40  ;  water  rates,  1911,  $93.50     403  9 

Small  payments  :  coal,  4  t.  at  $6.85,  1  t.  at  $4  ;  sundry,  $7.05   38  4 

St.  John  Engineer's  Office  ($1,148.69)— 

Canadian  Bank  of  Commerce:  rent  of  offices,  12  m.  to  Jan.  1,  1912.  $950;  water  taxes,  2 

y.  to  Dec  31,  1911,  $24   974  0 

Manchester,  Robertson  &  Allison  :  transfer  cases,  3^  doz.  at  $6.60  ;  transfer  case  unite, 
4  at  $6.75;  cupboard,  $17  ;  desk,  $22  ;  D.  D.  unit,  $10.50  ;  chair,  $9.75 ;  arch  filing 
case,  $21 ;  sundry,  $23.55   153  9 

New  Brunswick  Telephone  Co.:  rent  of  telephone   20  7 

St.  John  Immigration  Building  ($5,936.54)  — 

Firemen,  12  m.  to  Mar.  31,  1912,  at  $55  :  Fred  Haslem,  $660  :  Jos.  Sleeth,  $660   1,320  (A 

Carleton  Electric  L.  &  P.  Co.:  electric  lighting,  12  m.  to  Feb.  1,  1912,  2,430  8  k.  w. 

$328.19;  meter,  $5.67   333  8( 

Dominion  Coal  Co. :  coal,  42  •  19  t.  at  $3 . 90,  52 1 45  t.  at  $4   374  3 

Starr,  R.  P.  &  W.  F.:  coal,  5  86t.  at  $7.75,  4  77  t.  at  $7.50,  6  14  t.  at  $7,  6  9  t.  at 

$6.06,  164  965  t.  at  $6,  19 ' 706  t.  at  $5.32,  12' 17  t.  at  $4   1,309  2) 

St.  John  City:  water  rates,  12  m.  to  Jan.  31,  1912,  755.400  gal.  at  2^c.  per  hundred  ; 

meter  rent,  $11  ;  rent  of  building  in  Brook's  Ward,  12  m.  to  Jan.  1,  1912,  $2,105.32. .       2,305  lb 
St.  John  Railway  Co.:  electric  lighting,  Nov.  1  to  Feb.  1,  1912,  1,863  2  k.  w.,  $251.54; 

meter  rent,  $1 . 89  ;  ;   253  43 

Small  payments  :  wood,  $19.75  ;   hauling  ashes,  139  brl.  at 5c;  electrical  supplies,  $12.37; 

sundry,  $1.40   40  47 

St.  John  Post  Office  ($11,^75.29)— 

Engineer,  Jas.  Wolfe,  12  m.  to  Mar.  31,  1912,  at  $60  ;  elevator  man,  Ed.  Haney,  12  m.  to 

Mar.  31,  1912,  at  $55   1,380  00 

Caretakers:  A.  E.  Theal,  12  m.  to  Mar.  31,  1912  at  $50  ;  John  Killen,  Mar.  1-31,  $30.64; 

assistant  caretaker,  H.  R.  Garrety,  12  m.  to  Mar.  31  at  $25   930  64 

Care  of  clock,  G.  D.  Martin,  12  m.  to  July  31,  1911   80  00 

Cleaning,  4c,  12  in.  to  Mar.  31, 1912. .   ,   306  50 

Amland  Bros.,  Ltd.;  labour,  61f  h.  at  40c;  repairing  office  furniture,  $16.50;  cushions, 

$8.50:  sundry,  $2.30    52  00 

Bank  of  New  Brunswick  :  ^  cost  of  new  grating  between  Pest  Office  and  Bank   54  28 

Craig,  Robt,  S.:  painting,  varnishing,  &c,  as  per  agreement    270  00 

Earle,  W.  Norman  :  repairs,  $35.59  ;  washing  windows,  82  at  40c;  building  shelves,  $16; 

Corbin  spring,  $6;  sundry,  $11.05   101  44 

Hunter,  Jas.:  tungsten  lamps,  6  at  85c;  32  c. p.  lamps,  15  at  30c;   16  c.  p.  lamps,  100  at 

20c;  carbon  lamps,  27  at  20c,  17  at  15c;  2  c.  p.  lamps,  17  at  30c;  sundry  electrical 

supplies,  $50     92  65 

Kelly,  Edw.:  hoisting  mails,  fee.,  45  d.  at  $2   90  00 

Carried  forward   104,397  24 
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Brought  forward     104,307  24 

St.  John  Post  Office—  Concluded. 

McAvity  &  Son  :  overhauling  and  repairing  elevator,  labour,  242  h.  at  50c,  material, 
§24 .l!3  ;  removing  old  pipe  and  fitting  new,  94  h.  at  50c;  removing  elevator  shaft 
and  straightening  it,  04  h.  at  50c;   repairing  elevator  valves,  &c,  85  h.  at  50c, 

materials  for  repairs,  $50.54    317  G7 

Office  Specialty  Mfg.  Co.:   steel  fittings  for  Inspectors  office,  $1,238;  sections,  $2  at 

$15.50;  base,  $5.50;  top,  $3.25;  freight,  $1.02   1,278  77 

Ross,  Andrew:  truck,  as  per  agreement,  $95;  freight,  $5.89    100  89 

St.  John  City  :  water  rates,  12  m.  to  Jan.  31,  1912,  4,987,700  gal.  at  2Lc.  per  100  ;  meter 

rent,  $24    1,270  89 

St.  John  Iron  Works  :  overhauling  and  repairing  hydraulic  elevator,  as  per  tender,  $390  ; 
reboring  cyliuders,  as  per  tender,  $175  ;  repairing  elevator,  101i  h.  at  40c;  sundry, 

$5.82    Gil  42 

St.  John  Railway  Co.,  12  in.  to  Feb.  3,  1912;  electric  lighting,  22,800  k.  w.  at  13|c; 

gas,  98,100  cu.  ft.,  $171.09;  meter,  $8  ;  installing  light,  $8     3,274  03 

Starr,  R.  P.  &  \V.  F. :  coal.  1511  t.  at  $7.50,  5' 105  t.  at  $0.75,  5  405  t.  at  $6.25,  100' 155 

t.  at  $5. 90.....   772  49 

Webb,  Hiram  :  wiring  and  repairing,  as  per  contract,  $04.50  ;  labour,  27  h.  at  35c;  dry 

batteries,  9  at  30c   70  65 


Small  payments  :  coal,  5  t.  at  $6.75,  5 '41  t.  at  $4;  plumbing,  $52.38;  disinfectant,  24 
gal.  at  $2  ;  Union  Jacks,  4  yd.,  2  at  $5.75,  3  yd.,  3  at  $4,  2  yd.,  3  at  $2.80,  3  at  $2.50; 
cabinet,  $38  ;  stools,  2  at  $3,  4  at  SOc,  28  at  75c  ;  chairs,  $7;  tungsten  lamps,  18, 
$14.70  ;  carbon  lamps,  42  at  20c  ;  10  cp.  lamps,  50  at  18c.  ;  electrical  supplies,  $17.40; 
washing  windows,  70  at  40c.  ;  labour,  1[t  d.  at  $4,  4  d.  at  $3.50,  2  d.  at  $2, 17  h.  at  50c, 
13^  h.  at  40c  ;  sundry  labour,  $0.50;  varnishing,  &c,  $22.04;  hardware,  $11.15; 
insurance  of  boilers,  $25  ;  linoleum,  10jy  yd.  at  65c.  ;  hose,  50  ft.  at  38c.  ;  hauling 


ashes,  26  loads  at  50c.  ;  bevel  plates,  50  at  15c.  ;  wood,  $0.75  ;  copper  mail  chutes,  $5; 

inspecting  boiler,  $10;  caretaker's  supplies,  $30.89;  sundry,  $51.88    614  37 

St.  John  (Quarantine  Barns  ($18) — 

St.  John  City  :  water  rates,  1  y.  to  Jan.  31,  1912,  $15  ;  meter  rent,  $3   18  00 

St.  John"s  Quarantine  Station  ($1,309  56) — 

Caretaker,  Fred  Hargrave  :  12  m.  to  Mar.  31,  1912,  at  $60   720  00 

St.  John  City  :  water  rates,  18  m.  to  Jan.  31,  1912,  $545.56  ;  meter  rent,  $44   589  56 

St.  John  Savings  Bank  ($552.91) — 

Gibbon,  J.  S.  &  Co.  :  coal,  5  t.  at  $6.75,  40  t.  at  $6.50, 13-25  t.  at  $5.84   371  13 

St.  John  City  :  water  rates,  12  m.  to  Jan.  31,  1912,  100,100  gal.  at  2£c.  per  100  ;  meter, 

§2.52   27  54 

St.  John  Railway  Co.  :  gas,  12  m.  to  Feb.  16,  1912,  40,900  cu.  ft.  at  $1.75  per'  M;  meter, 

$2.40   73  99 

Small  payments  :  insurance  of  boilers,  $25  ;  inspection  of  boilers,  $10  ;  coal,  5.475  t.  at 

$4  ;  wood,  H  cords  at  $11  ;  sundry,  $6.85   80  25 

St.  Leonard  Immigration  Office  ($79) — 

Nadeau,  E.  :  rent  of  office,  including  caretaking,  13  m.  to  Mar.  31,  1912   79  00 

St.  Stephen  Immigration  Office  ($109.47)— 

Chipman,  John  D.  :  rent  of  office,  13  m.  to  Feb.  13,  1912   133  33 

Purves,  W.  C.  :  coal,  4  t.  at  $7   28  00 

St.  Stephen  Town  :  water  rates,  Oct.  15,  1911-Apr.  1,  1912   8  14 

St.  Stephen  Public  Building  ($1,856.55)— 

Caretaker,  Sam  Topping:  to  Mar.  31,  1912,  5  m.  at  $41.00,  7  at  $45.83. . .   529  11 

Acheson,  Thos.  :  painting,  varnishing,  &c,  as  per  agreement,  $105  ;  finishing  floors,  $15..  180  00 

Hanson,  Emerson  B.  :  repairing  gables  and  chimney  as  per  tender,  $300,  less  coping  not 

removed,  $50  ;  lathing  and  plastering  as  per  agreement,  $95   345  00 

Purves,  W.  C.  :  coal,  23  t.  at  $0.50   149  50 

St.  Croix  Gas  Light  Co.  :  gas  lighting,  12  in.  to  Apr.  1,  1912,  125,700  cu.  ft.,  $358.44  ;  in- 
verted gas  lamp,  $13  ;  sundry,  $2   373  44 

St.  Stephen  Town  :  water  rates,  15  m.  to  Apr.  1,  1912,  at  $10  per  quarter   80  00 

Toal,  Thos.  :  laying  floors  and  improving  entrance  as  per  agreement   140  00 

Small  payments:  repairs,  $17.65;  hardware,  $9.13;  sundry,  $32.72   59  50 

Tntcadie  Lazaretto  ($2,779.67) — 

Firemen  :  P.  Arsenault,  12  m.  to  Mar.  31,  1912  at  $40  ;  B.  Brideau,  Apr.-May,  Oct.-Mar., 

8  m.  at  $30   720  00 

Lege  re,  Soeur  L.  :  wood,  135  cords  at  $4,  40  cords  at  $3.50  ;  ice,  185  loads  at  35c.  ;  labour 

16  d.  at  $1.50   768  75 

Starr,  R.  P.  &  W.  F.  :  coal,  120"99  t.  at  $8.75;  20105  t.  at  $7.10  ;  cartage,  110-99  t.  at 

00c,  30  t.  at  75c   1,290  92 

West  St.  John  Public  Building  ($420.99)— 

Care  of  clock,  C.  R.  Clarke  :  15  m.  to  Apr.  18,  1912   81  25 

Carleton  Electric  L.  &  P.  Co.  :  electric  lighting,  12  ro.  to  Feb.  1,  1912,  1,274-2  k.w.  at 

13^c.  ;  water,  $2.52   174  56 

Col  well,  C.  E.  :  coal,  16-125  t.  at  $6.85   110  45 

St.  John  City  :  water  rates,  12  m.  to  Dec  31,  1911   10  50 


Carried  forward   119,856  94 
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West  St.  John  Public  Building— Concluded. 

Small  payments  :  labour,  §11.53  ;  wood,  $8  ;  oil,  §8.60  ;  60  w.  tungsten  lamps,  4  at  $1.25  ; 

sundry,  $11.10   44  23 

Woodstock  Public  Building  ($1,612.07)— 

Caretaker,  Walter  Hay  :  12  m.  to  Mar.  31,  1912  at  $37 .50     450  00 

Care  of  clock,  H.  V.  Dalling,  Nov.  1,  1910  to  Feb.  1,  1912   109  50 

Burtt,  H.  E.  :  coal,  35  t.  at  $8  ;  wood,  4  loads  at  $3  ;  sundry,  $0.21   297  21 

Lee,  G.  W.  :  painting  and  varnishing  as  per  contract   150  00 

Woodstock  Electric  L.  &  P.  Co.  :  electric  lighting,  12  in.  to  Apr.  1,  1912,  3,6811  k.w.  at 

10c;  supplies,  $1.20    369  31 

Woodstock  Town  :  water  rates,  1  y.  to  Nov.  1,  1911   ...  34  00 

Small  payments  :  cylinder  drawer  locks,  18  at  $1.98  ;  2  sets  of  grates,  $17.41  ;  desk,  $25  ; 

chair,  $7;  marble  basins,  $9;  circular  table,  $10;  hardware,  $7.30;  flags,  $11.15; 

labour,  $14.60  ;  fuel,  $15.25  ;  caretaker's  supplies,  $25.50  ;  sundry,  $24.20   202  05 

Buildings  Maritime  Provinces  Generally  ($1,406.51) — 

Bishom,  Wm.,  Inspector  of  Dominion  Buildings  :  Feb. -Mar.,  1912,  railway  fare,  $45.25, 

hotel,  $31,  sundry,  $1.50   77  75 

Hewitt,  D.  A.,  Halifax  :  travel  and  outlay,  Apr.  1-Sept.  27,  1911 :  hotel  accounts,  $162.50  ; 

railway  fares,  $158.50  ;  sundry  $S9.74    710  74 

Walerbury,  D.  H.,  St.  John  :  travel,  12  m.  to  Mar.  31,  1912   572.56 

Small  payments  :  telegrams   14  60 

King's  Printer,  $S.55;  Stationery  Office,  $22.31   30  86 

Acton  Vale  Public  Building  ($940.40)— 

Caretaker,  J.  B.  Cartier :  12  in.  to  Mar.  31,  1912,  5  m.  at  $33.33,  7  m.  at  $41.66   458  27 

Acton  Vale  Waterworks  Co.:  water  rates,  12  m.  to  May  1,  1912   24  00 

Desautels  &  Leduc  :  painting  woodwork,  940  sq.  yd.  at  9c;  kalsomining  plaster  work,  105 

sq.  yd.  at  12c,  600  sq.  yd.  at  10c;  painting  plaster,  85  sq.  yd.  at  25c;  picture  mould- 
ing," 350  ft.  at  5c   ....  196  55 

Durand  Hardware  Co.:  "Garth"  fire  extinguishers,  3  at  $11.50;  steel  mats,  2x3  in.,  2 

at  $3,  6x9  in.,  1  at  $27  ;  oil,  $4.75  ;  sundry,  $1.72   73  97 

Guertin,  Pierre  :  lighting,  April  1,  1911  to  Feb.  1,  1912,  687  k.w.  at  15c   103  05 

Small  payments  :  window  shades,  $32 . 10  ;  2  in.  joists,  1,000  ft.  at  $14  per  M. ;  soap,  $4.25; 

caretaker's  supplies,  $15.57  ;  sundry,  $18.64   84  56 

Arthabaska  Public  Building  ($389.64)— 

Lymburner  Ltd.:  boxes,  style  A,  162  at  $1.43,  style  B,  54at  $1.85  ;  drawers,  18 at  $2.45  ; 

brass  label  holders,  234  at  3c;  sundry,  $6.96   389  64 

Asbestos  Public  Building  ($105)— 

The  Asbestos  Co  /Ltd.:  rental  of  post  office,  12  in.  to  Apr.  5,  1912   105  00 

Aylmer  Public  Building  ($674  .95)— 

Caretakers,  12  m.  to  Nov.  31,  1912  :  A.  Bourgeau,  11  m.  at  $8.33  ;  D.  J.  Bourgeau,  1  m. 

at  $46.50   138  13 

Aylmer  Coal  &  Supply  Co.:  coal,  6  6725  t.  at  $7  50,  20  1025  t.  at  $7.25   195  78 

Aylmer  Waterworks  Co.:  water  rates,  12  m.  to  Dec.  31,  1911   33  00 

Hull  Electric  Co.:  electric  light,  11  m.  to  Feb.  29,  1912,  at  $16.66 ;  16  c.p.  lamps,  48  at 

10c   188  06 

Small  payments  :  kindling  wood,  12  cords  at  $2.50  ;  brass  receiver,  $22.50  ;  labour,  5  d. 

at  $2,  7  h.  at  60c,  7  h.  at  40c;  sawing  and  splitting  wood,  $12  ;  caretaker's  supplies, 

$22.18  ;  flags,  $6.75  ;  sundry,  $9.55   119  98 

Beauce  Junction  Public  Building  ($77.44) — 

Ross,  Andrew  :  truck,  $72  ;  freight,  $5.44    77  44 

Berthierville  Public  Building  ($551.26)— 

Caretakers  :  T.  Ralston,  4  m.  to  Oct.  1,  1911,  at  $6.25  ;  J.  H.  Plante,  3  m.  to  April  1 

1912,  at  $6.25    43  75 

Berthier  Town  :  water  rates,  12  m  to  Jan.  1,  1912   33  25 

Lamarche,  F.  O.:  coal,  15  t.  at  $8   120  00 

Office.  Specialty  M'fg.  Co.:  roll  top  desk,  $40  ;  double  standing  desk,  $40  ;  chair,  $11.50  ; 

stools,  $7   98  50 

St.  Maurice  Light  &  Power  Co.:  electric  light,  12  m.  to  Mar.  20,1912,  1,331  k.w.,  $114.66  ; 

supplies,  25c    114  91 

Small  payments  :  labour,  3  d.  at  $3,  sundry  labour,  $15.95  ;  wood,  3  cords  at  $7,  3  cords 

$4;  repairs  to  P.O.,  $20.95;  galvanized  iron  boiler,  $7  ;  "Oakdale"  stove,  $14.40  ; 

rubber  hose,  50  ft.  at  15c;  caretaker's  supplies,  $26.45;  sundry,  $6.60   140  85 

Black  Lake  Public  Building  ($92. 2S)  — 

Carrier,  Ovide  :  rent,  of  building,  Jan.  1,  1911  to  Mar.  23,  1912   92  28 

Buckingham  Public  Building  ($663.34)— 

Caretaker,  T.  F.  Blisson,  12  m.  to  Mar.  31,  1912,  at  S10   120  00 

Bisson,  F.  L.:  wood,  12  cords  at  $5,  8  at  $2 . 50   80  00 

Buckingham  Town  :  water  rates,  9  m.  to  Oct.  1,  1911        27  90 

Lapierre,  E.  M. :  sundry  hardware,  $28.40  ;  40 gal.  range  boiler  and  stand,  $10.50;  labour, 

24  h.  at  50c;  Corbin  spring  and  check,  $10   60  90 


Carried  forward     126,039  52 
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Buckingham  Public  Building — Concluded. 

MacLaren,  Albert:  electric  lighting,  April  1,  1911-July  1,  1912,  16  c.p.  lamps,  18  at  $4 

per  annum,  18  at  $3  per  annum   157  50 

Traders  Co.:  coal,  25 ■  655  t.  at  $7 . 25   185  99 

Small  payments  :  oiling  floor,  85  sq.  yd.  at  10c;  painting,  82  sq.  yd.  at  10c;  kalsomining, 

214  sq.  yd.  at  5c;  sundry,  $3.65   31  05 

Chicoutimi  District  Engineer's  Office  ($70) — 

Co-operative  Telephone  Co.:  rent  of  telephones  :  1  y.  to  Mar.  31,  1912,  office  $25,  wharf 

$25 ;  1  yr.  to  Mar.  1,  Mr.  Couet  $20. .    70  00 

Chicoutimi  Public  Building  ($2,260.22)— 

Caretaker,  G.  A.  Blair  :  12  m.  to  Mar.  31,  1912,  at  $40  ;  care  of  clock,  12  m.  to  Nov.  1, 

1911,  $50   530  00 

Beaulieu,  Aclolphe  :  alterations  to  interior  fittings  of  P.O.  as  per  tender   185  00 

Blais,  A.  E.  &  Son  :  rubber  hose,  150  ft.  at  18c. ;  matting  $6.50;  caretaker's  supplies, 

$10  ;  sundry,  $8.90   52  40 

Chicoutimi  Town  :  electric  lighting,  12  m.  to  Mar.  31.  1912,  5,327  9  k.w,,  $510.10  ; meter, 

$3  ;  water  rates,  12  m.  to  Mar.  31,  1912,  $300  ;  sundry,  $1.70,   814  80 

Co-operative  Telephone  Co.:  rent  of  telephones,  1  y.  to   Mar.    1,  1912,  office,  $25, 

Mr.  Fortin's  residence,  $25  ,   50  00 

Cote,  Brown  &  Co.:  coal,  40  t.  at  $9;  sundry  $6.23    366  23 

Saguenay-Quebec  Telephone  Co.:  rent  of  phone,  Jan.  1,  1911  to  Dec.  11,  1911   25  00 

Small  payments  :  wood,  7  cords  at  $4.80 ;  brass  standard,  $26;  installing  radiator,  $20; 
plumbing,  $17.60  ;  sweeping  chimneys,  60  h.  at  25c;  painting  doors,  &c.  $14  ; 
removing  wash  basin  from  hall  to  Post  Office,  $12  ;  fence,  425  ft.  at  lie;  labour,  2£ 

d.  at  $3,  5  h.  at  75c,  10  h.  at  50c;  sundry,  $35.59     236  79 

Coaticook  Public  Building  ($1,180.21)— 

Caretaker,  I.  Baldwin  :  12  m.  to  Mar.  31,  1912,  5  m.  at  $33.33,  7  m.  at  $37.50   429  15 

Coaticook  Town  :  electric  lighting,  12  m.  to  Apr.  1,  1912,  $257.52  ;  repairs,  $10.43   267  95 

Coaticook  Water  Co.:  water  rates,  12  m.  to  Sept.  1,  1911   50  00 

Foster,  Geo. :  wood,  30  cords  at  $2   60  00 

Smith,  B.  J.  &  Son  :  coal,  4  t.  at  $7  ;  37 "457  t.  at  $6.75   280  83 

Small  payments:  labour,  3  d.  at  $2,  65  h.  at  35c;  caretaker's  supplies,  $20.80  ;  repairing 

safe,  $14 . 45  ;  hose,  75  ft.  at  8c. ;  flags,  $4 . 40  ;  sundry,  $17 . 88  ,   92  28 

Cookshire  Public  Building  ($1,074.86)— 

Caretaker,  S.  Wright :  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Cookshire  Town  :  water  rates,  Jan.  1,  1911  to  Mar.  31,  1912   25  00 

Lalumiere,  Henry  :  plumbing  as  per  tender     50  00 

Planche  &  Co.:  coal,  30  t.  at  $7.95   238  50 

Sherbrooke  Construction  Co.:  moving  safe,  as  per  contract   75  00 

Westbury  Electric  Light  &  Power  Co.:  electric  lighting,  12  m.  to  Mar.  31,  1912,  1,748 '1 

k.  w.  at  10c   174  81 

Small  payments  :  labour,  2d.  at  $4,  5  d.  at  $2.50,  10  h.  at  35c;  door  mats,  2  at  $6,  1  at 
$4  ;  "Bardsley"  door  check,  $8 ;  wood,  8  cords  at  $5  ;  extension  ladder,  $7.50  ;  elec- 
trical supplies,  $6.50  ;  sundry  $9.59   Ill  59 

Drummondville  Public  Building  ($988.71)— 

Caretaker,  A.  Pare  ;  12  m.  to  Mar.  31,  1911  at  $33.33   399  96 

•    Archambault,  Ephrem  :  coal,  16  62  t.  at  $8.50   141  31 

Drummondville  Town  :  electric  lighting,  12  m.  to  July  1,  1912,  $114  ;  water  rates,  12  m. 

to  July  1, 1912,  $20  .90    134  90 

Emond,  V.  A.  &  Son  :  installation  of  mechanical  filter   150  00 

Hebert,  D.:  wood,  24  cords  at  $3  ;  removing  ashes,  $5  ;  caretaker's  supplies,  $36.60   113  60 

Small  payments  :  16  c.  p.  lamps,  50  at  18c;  labour,  20  h  .  at  40c,  12£  h.  at  35c;  repair- 
ing clock,  $8;  24-in.  joists,  $6.84  ;  sundry,  $12.72   48  94 

Dundee  Custom  House  ($541)— 

Keefe,  W.  H.  S.:  electric  lighting,  12  m.  to  Mar.  31,  1912,  $63 ;  iron  fence  as  per  tender, 

442  ft.  at  85   438  70 

Matthews,  Allen  S.:  coal,  12  t.  at  $6.75     81  00 

Small  payments  :  wood,  5  cords  at  $2.50;  flags,  $8.80   21  30 

Farnham  Public  Building  ($936.06)— 

Caretaker,  J.  Belanger  :  12  m.  to  Mar.  31,  1912,  at  $25   300  00 

Church,  L.  W.:  painting,  kalsomining,  &c,  as  per  tender   110  00 

Farnham  Town  :  electric  lighting,  11  m.  to  Feb.  1,  1912,  865 '  9  k.  w.  at  10c;  meter  rent, 

$2.75  ;  water  rates,  12  m.  to  Dec.  31,  1911,  $20   109  34 

Giroux,  Arthur  :  coal,  12  t.  at  $6.60   79  20 

Rainville,  J as. :  concrete  work,  as  per  tender..    220  00 

Small  payments  :  plumbing,  as  per  tender,  $40  ;  wood,  10  cords  at  $2.50,  4  at  $2.25  ;  32  c. 
p.  lamps,  12  at  25c. ,  16  c  p.  lamps,  50  at  18c. ;  28  P .  0 .  keys,  $8  ;  locks,  $5 . 25 ;  labour, 

11  h .  at  50c . ,  8  h .  at  25c. ;  sundry,  $10 . 77   117  52 

Father  Point  Engineer's  Office  ($35)— 

National  Telephone  Co. :  rent  of  telephone,  1  y.  to  July  1,  1912   35  0C 


Carried  forward   133,500  12 
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Fraserville  Public  Building  ($2,355.48)— 

Caretakers  to  Mar.  31,  1912  :  W  D.  Raymond,  1  m.  at  §33.33 ;  E.  Dube,  1  m.  at  $32.25, 

10  m.  at  $33.33    398  88 

Berube,  Wilfred:  plumbing— labour,  19  d.  at  $2.50,  C2h.  at  50c ;  materials,  $28.96....  107  46 

Dion,  Napoleon  :  labour,  $13  ;  toilet  paper,  $8;  sundry  supplies,  $50.86   71  86 

Doucet,  B.  A.:  coal,  40.925  t.  at  $8.35   341  70 

Fraserville  City:  electric  lighting-,  12  m.  to  Mar.  31,  1912,  1,8367  k.w.,  $161.58;  meter 

rent,  $3;  water  rates,  14  m.  to  Mar.  31,  1912,  $233.35;  construction  of  concrete  pave- 
ment, 2,200  ft.  at  25c;  sundry,  40c     948  33 

Marquis,  S.  O.:  painting,  repairing,  &c,  as  per  contract,  $85;  sundry,  $7.83   92  83 

Ross,  Andrew  :  truck,  $72  ;  freight,  $6.29   78  29 

Viel,  Jos.:  wood,  2  cords  at  $7.50,  10  at  $7,  10  at  $5,  20  at  $2.50  ;  Canadian  ensign,  $20; 

sundry,  $3.80    208  80 

Small  payments:  labour,  4  d.  at  $2.50,  5  at  $1,  22  h.  at  45c,  12  at  30c,  65  at  15c; 

caretaker's  supplies,  $23.95;  window  shades,  5  at  $1.75;  ash  sifter,  $6.50;  sundry, 

$29.88   107  33 

Granby  Public  Building  ($1,150. 34)— 

Caretakers,  12  m.  to  Mar.  31,  1912  :  J.  A.  Beauchemin,  9  m.  at  $25 ;  Win.  Bourgeois,  3 

m.  at  $25    300  00 

Emond,  V.  A.,  &  Son  :  installation  of  |-in.  mechanical  filter   100  00 

Granby  Village  :  electric  lighting,  15  m.  to  Apr.  1,  1912,  2,149  k.w.  at  8.1c;  meter  rent, 

$12 ;  water  rates,  12  m.  to  May  1,  1912,  $150   336  10 

Phoenix,  P.:  coal,  6  t.  at  $7,  35  t.  at  $6.75   278  25 

Topp,  Wm.,  &  Co.:  labour,  $7.80;  ball  cocks,  3  at  $2 ;  furnace  grates,  S7.50;  water 

fount,  $4.50;  sundry,  $40.55   66  35 

Small  payments :  wood,  $24.40;  repairs,  $16.34;  drawer  locks,  with  3  keys  each,  6  at 

$1.60;  labour,  $6.25  ;  sundry,  $13.05. . .    69  64 

Hull  Public  Building  ($1,162.57)— 

Caretaker,  T.  J.  Madore  :  12  m.  to  Mar.  31,  1912,  at  $12.50   150  00 

Hull  City  :  street  sprinkling,  $19.35  ;  water  rates,  1  y.  to  Mar.  31,  1912,  $255.38   274  73 

Hull  Coal  Co.:  coal,  40  t.  at  §7.15   286  00 

Ottawa  Electric  Co.:  electric  lighting,  Mar.  6,  1911-Mar.  7,  1912,  5,803  k.w.,  at  7.2c; 

meter  rent,  $1   "        418  84 

Small  oayments  :  putting  up  storm  windows,  $12  ;  grate  for  '  Buffalo  '  boiler,  $16.75  ;  oil, 

$4.25     33  00 

Iberville  Public  Building  ($730.99)— 

Caretaker,  A.  Courtois  :  12  m.  to  Mar.  31,  1912,  at  $40   480  00 

Don&ghy,  J.:  coal,  12  t.  at  $6    72  00 

Goyette,  Chas.  H.:  painting,  &c,  as  per  contract,  $100;  extra  labour,  $7.60.    107  60 

Iberville  Town  :  water  rates,  12  m.  to  Feb.  1,  1912   12  00 

St.  John's  Electric  Light  Co.:  light,  1  y.  to  Dec  29,  1911,  555  k.w.  at  75c;  meter,  $3; 

sundry,  60c   45  22 

Small  payments  :  window  shades,  $11.52;  sundry,  $2.65   14  17 

Isle  Verte  Engineer's  Office  ($91)— 

Bertrand,  B.  H.:  rent  of  office,  13  m.  to  Jan.  1,  1912   91  00 

Joliette  Public  Building  ($1,134.95)— 

Caretaker,  Adolphe  Ratel :  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Bourgeois,  S.:  coal,  25.745  t.  at  $6.35    163  49 

Joliette  Town  :  electric  lighting,  Nov.  1,  1910  to  Apr.  1,  1912,  $187.72;  sundry,  $3.19; 

water  rates,  12  m.  to  Nov.  1,  1911.  $108   298  91 

Lassalle,  J.  E.:  installing  bath  tub,  bath  No.  623,  $30,  supplies,  $2.S8,  labour,  50  h.  at 

45c;  connecting  water  system  with  furnace,  supplies,  $18.03,  labour,  100  h.  at  45c. . .  118  41 

Small  payments  :  wood,  13  cords  at  $3.50  ;  removing  windows,  108  h.  at  20c;  labour,  10 

h.  at  45c,  32  h.  at  40c,  35  h.  at  25c;  repairs,  $22.51;  caretaker's  supplies,  $14.50; 

sundry,  $24.02   154  18 

Knowlton  Public  Building  ($618.16)— 

Caretaker,  F.  H.  Knowlton  :  services,  12m.  to  Mar.  31,  1912,  at  $12.50;  coal,  24.1075  t. 

at  §8.25  ;  disbursements,  §20   368  72 

Brome  Lake  Electric  Co.:  electric  lighting,  12  m.  to  Apr.  1,  1912,  1,536  k.w.  at  10c; 

sundry,  §5.30   158  90 

Knowlton' Water  Works  Co.:  water  rates,  12  m.  to  Mar.  31,  1912   21  00 

Small  payments  :  office  desk,  $28  ;  chair,  $7  ;  wood,  §8.75  ;  caretaker's  supplies,  §9.44; 

repairs,  §6.95;  flags,  $3.40;  sundry,  $6   69  54 

Lachine  Public  Building  ($650.23)— 

Caretaker,  O.  P.  Robert:  12  m.  to  Mar.  31,  1912,  at  §8.33   99  96 

Emond,  V.  A.,  &  Son  :  |-in.  mechanical  filter   100  00 

Lachine  City:  electric  lighting,  12  m.  to  Apr.  1,  1912.  2,090  k.w.  at  10c:  meter  rent, 

$1.20  ;  water  rates,  18  m.  to  June  30,  1912,  $78.60   288  80 

Martin  &  Co.:  coal,  3.07  t.  at  $6.80  ;  14.40  t.  at  §6.50  ;  overpaid,  $1.50   116  38 

Small  payments  :  16  c.  p.  lamps,  50  at  18c.;  sundry  electrical  supplies,  $8.20;  sundry, 

$27.89     45  09 
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[Achate  Public  Building  (§1,260.67)- 

Caretaker,  D.  Joss:  12  m.  to  Mar.  31,  1912,  at  §33.33   399  96 

Creswell,  R. :  coal,  26  •  365  ton  at  $8     210  92 

Durand  Hardware  Co. :  fire  extinguishers,  3  at  §11.50  ;  steel  mats,  2  at  §10  ;  sundry,  $1.50  56  00 

Lachute  Electric  Light  System  :  lighting,  12  m.  to  Mar.  31,  1912,  at  §37.33  ;  sundry,  §2.25  450  21 

Laurentian  Water  &  Power  Co.:  water  rates,  18  m.  to  Nov.  1,  1911   63  75 

Small  payments:  labour,  31  h.  at  60c,  30  h.  at  40c;  coal,  1'595  ton  at  §8;  wood,  §8; 

caretaker's  supplies,  §12.19  ;  sundry,  §16.28   79  83 

Laprairie  Public  Building  (§128.22)— 

Caretaker,  Jos.  Brisson  :  12  m.  to  Mar.  31,  1912,  at  §12.50   150  00 

Brossard,  Emery  :  coal,  20  1825  ton  at  §6.75  ;  cartage,  75c   136  98 

Demers,  H.  H. :  water  rates,  12  m.  to  Feb.  1,  1912   45  00 

Small  payments  :  oil,  39  gal.  at  26c,  97  gal.  at  20c. ;  wood,  6  cords  at  §3  ;  extension  ladder, 

§12;  labour,  §6;  caretaker's  supplies,  §12.95;  sundry,  §17.75   96  24 

L'Assomption  Public  Building  ($759.37)— 

Caretakers,  12  m.  to  Mar.  31,  1912  :  E.  Duraulong,  8  m.  at  §25  ;  A.  Martel,  4  m.  at  §25. .  300  00 

Bedard  Co.,  Ltd.:  coal,  20  ton  at  §6.70;  hose,  with  winder,  §17;  brooms,  12  at  50c; 

sundry,  §13.91   170  91 

Laval  Electric  Light  Co.:  electric  lighting,  12  m.  to  Apr.  1,  1912,  1,379  k.  w.  at  10  8c. ...  148  97 

Small  payments  :  wood,  5  cords  at  §5,  5  cords  at  §1 ;  labour,  §29.70 ;  'wheel  pool'  trap, 

§15.75 ;  window  shades,  5  at  §2.34  ;  16  c.  p.  lamps,  50  at  18c;  caretaker's  supplies, 

§23.07  ;  sundry,  §20.27   139  49 

Levis  Public  Building  ($2,823.11)— 

Caretaker,  C.  Lamontagne,  12  m.  to  Mar.  31,  1912,  at  §35.41;  care  of  clock,  May  1,  1911, 

to  Feb.  1,  1912,  §87.50     512  42 

Begin,  Eudore  :  painting,  as  per  contract     558  00 

Founder,  J.  T.:  coal,  60  005  ton  at  §6.90   414  03 

Levis  Hardware  Co.:  hose,  100  ft.,  §18.50  ;  soap,  §9.90  ;  sundry  supplies.  §36.85   65  25 

Levis  Town  :  water  rates,  2  yrs.  to  Apr.  30,  1912   500  00 

Lizotte,  Francois  :  removing  ashes,  12  loads  at  50c. ;  cartage,  24  loads  at  25c;  removing 

snow,  .385  loads  at  10c  :   50  50 

'     Quf  bee  Railway,  Light  &  Power  Co.:  electric  lighting,  12  m.  to  Mar.  31,  1912,  3, 561  2  k. 

w.  at  12c. ;  meter  rent,  §3   430  39 

Robitaille,  P.:  coal,  2  02  ton  at  §7.25  ;  wood,.  1  cord  at  §6.50,  8  cords  at  §6   69  15 

Ross,  Andrew  :  sleighs,  6  at  §20  ;  sundry,  §3.85   123  85 

Small  payments  :  renewing  furnace  grates,  material,  §16.10,  labour,  §9.50  ;  painting  letter 

boxes,  §10.25  ;  labour,  104  h.  at  25c,  sundry  labour,  §4.50  ;  hardware,  §14.65;  sundry, 

$12.52  *..  99  52 

Little  River  Immigration  Hospital  (§100) — 

John,  Jack  :  rent  of  house  of  Jan.-Feb.,  1912   100  00 

Longueuil  Public  Building  (§867.63)— 

Caretakers,  12  m.  to  Mar.  31,  1912  :  F.  X.  Maillie,  7  m.  at  §25  ;  Mrs.  E.  Maillie,  2  m.  at 

§25 ;  E.  H.  Lamarre,  3  m.  at  §25    300  00 

Denicourt,  C.  F.:  coal,  19  "  22  ton  at  $7.50   144  15 

Longueuil  Town  :  water  rates,  12  m.  to  May  1,  1912    41  14 

Lussier,  Pierre  :  kalsomining,  &,c,  as  per  contract,  §200  ;  sundry,  §6.25   20b  25 

Montreal  Light,  Heat  and  Power  Co. :  electric  lighting,  Apr.  1,  1911,  to  Mar.  4,  1912, 

1,065  k.  w.,  $78.75  ;  meter,  §1.45   80  20 

Small  payments :  5  in.  hose,  100  ft.  at  12c;  caretaker's  supplies,  §19.10;  painting  latter 

boxes,  $8;  labour,  8  h.  at  60c,  5  at  50c,  8  at  40c,  12  at  30c,  10  at  27c;  repairs  to 

clock,  §7  ;  wood,  §6  ;  sundry,  §26.69   95  89 

Magog  Public  Building  ($1,106.22)— 

Caretaker,  N.  Lacasse  :  12  m.  to  Mar.  31,  1912,  at  §33.33   399  96 

Magog  Town  :  electric  lighting,  12  m.  to  Apr.  1,  1912,  at  §16.66  ;  water,  12  m.  to  Apr.  1, 

1912,  §78.56   278  48 

Mullins,  T.  B.:  coal,  43  32  ton  at  $7   303  24 

Whitehead,  A.  J.:  painting  basement  floor   50  00 

Small  payments  :  wood,  5J  cords  at  §2.25,  6  cords  at  §2  ;  repairs,  §20.87  ;  labour,  14  h.  at 

50c,  5  at  30c,  17  at  25c,  15  at  20c;  j  in.  rubber  hose,  50  ft.  at  18c;  electric  lamps, 

3  at  §5  ;  dutch  cleanser,  §6.75  ;  gravel,  §5  ;  sundry,  §37.24   134  54 

Matapedia  Public  Building  (§77.69) 

Ross,  Andrew  :  truck,  §72  ;  freight,  §5.69   77  69 

Meg.intic  Public  Building  ($50.57)— 

Caretaker,  S  Bavisseau  :  Feb. -Mar.,  1912   50  57 

Montinagny  Engineer's  Office  ($71.04)— 

Bell  Telephone  Co..:.  rent  of  telephone,  11m.  to  Mar.  1,  1912,  §15  ;  rent  of  2  telephones, 

June  1  to  Dec.  1,  1911,  §20  ;  Dec.  19-Dec  31,  1911,  §1.04    SC  04 

National  Telephone  Co.:  rent  of  telephone,  1  y.  to  Mar.  1,  1912   35  00 


Carried  forward   148,998  36 
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Montmagny  Public  Building  ($1,208.25)— 

Caretaker,  C.  Normond  :  12  m.  to  Mar.  31,  1912,  at  $33   399  90 

Basin  Electric  Light  Co.:  light,  12  m.  to  Mar.  29,  1912,  1,022-5  k.  w.  at  10c;  meter,  $3; 

sundry,  85.13   170  38 

Boulanger  &  Son  :  coal,  20  t.  at  $7.60   152  00 

Boulet,  Jos.:  repairs  to  post  office,  labour,  176  h.  at  30c,  materials,  $8.91   61  71 

Emond  &  Son  :  f-in.  mechanical  filter   100  00 

Laberge,  M.:  rent  of  building  for  post  office,  28  m.  to  May  1,  1906,  $737.60  ;  les3  $276 

paid  in  1904-5  ( V— 56),  $276  paid  in  190G-7  (V— 107)   185  60 

Water  Supply  Co.:  water  rates,  1  y.  to  May  15,  1912     50  00 

Small  payments  :  wood,  3  cords  at  $6.50,  4  at  $3 ;  recovering  roof  in  'Silveroid,'  $27; 

repairs,  20  h.  at  30c,  6  at  25c;  sundry,  $22.60    88  60 

Montreal,  Clerk  of  Works  Office  (S457.08)— 

Bell  Telephone  Co.:  rent  of  telephones,  1  y.  to  Mar.  31,  1912,  office,  $57,  house,  $35; 

messages,  $11.56   103  56 

Merchants  Bank  of  Canada  :  rent  of  office,  12  m.  to  Jan.  31,  1912   250  00 

Montreal  City  :  water  rates,  1  y.  to  May  1,  1912   12  61 

Small  payments:  roll-top  desk,  $32.50;  vertical  section,  $19;  pair  of  ends,  $7;  type 

stand,  $5.50  ;  chairs,  2  at  $4  ;  water  filter,  $7.50  ;  sundry,  $11.41   90  91 

Montreal  Custom  House  ($9,489.79)— 

Caretaker,  C.  Daudelm  :  services,  12  m.  to  Mar.  31,  1912,  at  $39.50  ;  cleaning  outside  of 

building,  12  m.  to  Apr.  1,  1912,  $100     574  00 

Cleaners,  12  m.  to  Mar.  31,  1912  :  Jos.  B^auvais,  3  m.  at  $46,  5  m.  at  $50  ;  F.  X.  Bernier, 

12  m.  at  $50  ;  C.  Girard,  12  m.  at  $50  ;  A.  Langlois,  1  m.  at  $45.16,  7  at  S50   1,983  16 

Electrician,  Geo.  Flanaghan :  12  m.  to  Mar.  31,  1912,  at  S65   780  00 

Firemen  :  A.  Cunningham,  Apr.  1-Oct.  1,  1911,  6  m.  at  $50  ;  B.  Lajeunesse,  13  m.  to 
Mar.  31,  1912,  at  $60;  J.  Lynch,  Mar.,  $19.52;  T.  McMahon,  Feb. -Mar.,  1912, 

$90.48  ;  Thos.  McMann,  Jan. -Feb.,  1912,  S95.80   1,285  80 

Augrignon,  Jos.:  decorating,  as  per  tender   275  00 

Bel!  Telephone  Co.:  rent  of  telephone,  Jan.  1,  1911-Mar.  31,  1912   43  75 

Cohen,  L.  &  Son:  coal,  150  t.  at  $7   1,050  00 

Customs  Cartage  Co.:  removing  ashes,  1  y.  to  Apr.  1,  1912     ......  50  00 

Depocas,  H.  A.:  grate  bars,  611  lb.  at  8c;  toilet  paper,  $11  ;  sundry,  $1.20   61  08 

Dominion  Lubricating  Oil  Co.:  1  brl.  boiler  compound,  515  lb.  at  10c   51  50 

Geoffrion,  A.:  tarpaulin,  128i  at  $1.10  ;  sundry,  $15.18   156  53 

Goodfellow,  Geo.  G.:  pine  lumber,  4,190  ft.  at  $45  per  M  •   188  54 

Hamon  &  Hess  :  repairs  to  walls,  &c,  as  per  tender   832  00 

Lacasse,  Alf.:  putting  in  2  sky  lights,  as  per  tender,  S70  ;  plumbing,  labour,  60  h.  at  50c, 
materials,  $9.61 ;  putting  in  glass,  &c,  labour,  280  h.  at  40c,  glass,  $25,  sundry 

materials,  $13.35  ;  solder,  60  lb.  at  25c   274  96 

La-Lo  Mfg.  Co.:  60  gal.  '.La-Lo '  spray  ac  $2   120  00 

Lymburner,  Ltd.:  putting  up  2-in.  brass  railing,  labour,  59£  h.  at  50c,  material,  $15.24; 

sundry  repairs,  $12.42   57  41 

Melville  Office  Furniture  Co.:  4  filing  cabinets,  S50  ;  2  tables,  $25  ;  2  tilters,  $14.50,  $20; 

folders.  $9.15  ;  sundry,  $14.65   133  30 

Montreal  City  :  snow  cleaning,  $31.32;  water  rates,  12  m.  to  May  1,  1912,  S46.56   77  88 

Montreal  Li^ht,  Heat  &  Power  Co.:  electric  lighting.  Feb.  28-Dec  30,  1911,  2,964  k.  w. 
at  7c,  0,330  k.  w.  at  6c,  meter  rent,  $3  ;  gas,  Feb.  28-Dec  30,  1911,  208,600  c.  ft.  at 

SI  per  M.;  meter  rent,  $8.20    807  08 

Moore,  T.  F.:  coal,  11  ■  11  t.  at  $6.75   ,   74  99 

Suplee  Elevator  Co.:  installing  new  dumb  waiter  and  repairing  old  one,  as  per  tender.. . .  Ill  00 

Thibeault,  Jos.:  repairing  cistern,  labour,  36  h.  at  65c,   material,  $7.65  ;  plumbing, 

labour,  28  h.  at  65c,  material,  $14.65   63  90 

West  Disinfecting  Co.:  euchielyptum,  64  gal.  at  $1.75   112  00 

Small  payments:  hardware,  S45.96;  3  in.  '  Russ '  door-checks,  $19.40;  Yale  combi- 
nation lock,  $25;  '  Prowse  '  water  filters,  3  at  $13.50;  sundry  electric  supplies, 
$34.79  ;  repairing  radiators,  &c,  $26.36  ;  repairing  clocks,  $19.82;  toilet  paper, 

$23.50  ;  flags,  $20.30  ;  labour,  S10.40  ;  sundry,  $59.88    325  91 

Montreal  Canal  Customs  ($69.65) — 

Montreal  City:  snow  cleaning,  $3.50  ;  water  rates,  12  in.  to  May  1,  1912,  $3.88    7  38 

Montreal,  Light,  Heat  &  Power  Co.:  electric  lighting,  12  m.  to  Nov.  30,  1911,  68  k.  w.  at 

7c,  314  k.  w.  at  6c;  meter  rent.  $1.80   25  40 

Small  payments:  hardware,  $10.72;  coal,  1  t.  at $7.50;  repairs,  $7.15  ;  sundry,  $11.50. . .  36  87 

Montreal  Customs  Express  Office  ($4,S50.77)— 

Fireman,  Jas.  Quinn,  12  m.  to  Oct.  1,  1911,  at  $60  ;  care  of  clock,  W.  A.  Wood,  12  m.  to 

Apr.  30,  1911,  $80   800  00 

Baile,  Andrew  :  coal,  100  38  t.  at  $7   702  69 

Customs  Cartage  Co.:  removing  ashes   60  00 

Depocas,  H.  A.:  2  sets  grates,  as  ordered.  1,618  lbs.  at  8c   129  44 

Dominion  Lubricating  Oil  Co.:  1  brl.  boiler  compound.  550  lbs.  at  10c    55  00 

Goodfellow,  Geo.  O:  pine  lumber,  2,097  ft.  at  $45  per  M.;  sundry  lumber,  $5.60   99  96 


Carried  forward     162,070  22 
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Montreal  Customs  Express  Office—  Concl vdrd. 

Lamarre,  W.  &  Co.:  coal,  15  275  t.  at  $7.50   114  55 

Major.  J.  A.  &  Co.:  work  at  Place  d'Youville,  as  per  contract,  $824  ;  removing  2  wooden 
consoles  and  replacing  with  iron  ones,  $43;  repairing  roof,  $30.30;  bricks,  5,720  at 
$22  per  M  ;  sundry  repairs,  $82.70    1,105  84 

Montreal  City  :  snow  cleaning  tax,  to  May  1,  1912,  $38.21  ;  water  rates  to  May  1,  1912, 

$544.17   582  38 

Montreal  Light,  Heat  &  Power  Co.:  light,  Feb.  28-Nov.  30,  1911  :  electric,  3,072  k.  w.  at 
7c,  4,401  k.  w.  at  Gc,  meter  rent,  $1.35  ;  gas,  13,300  cu.  ft.  at  $1  per  M,  meter  rent, 
$1.20   494  95 

O'Connell,  Thos.:  thawing  and  repairing  pipes,  labour,  149  h.  at  30c,  material,  $1.70; 
repairing  steam  mains,  labour  $19.20,  material  $10.24  ;  repairing  frozen  coils,  &c, 
labour,  $20.40,  materials,  $9.11   105  35 

Suplee  Elevator  Co.:  repairing  hand  hoist,  &c,  labour,  23£  h.  at  50c,  32|  h.  at  40c,  ma- 
terial $31.58......    56  33 

Thibeault,  Jos.:  repairing  water  pipes,  cistern,  &c,  labour,  99  h.  at  65c,  92  h.  at  50c,  101 
h.  at  35c,  16  h.  at  25c;  automatic  cellar  drainer,  $25  ;  5-in.  iron  pipe,  25  ft.  at  64c; 
sundry  materials,  $114.36   305  06 

Small  payments :  labour,  10  h.  at  60c,  20  h.  at  50c,  20  h.  at  30c;  carpentering,  $33.70  ; 
electrical  supplies,  $20.13  ;  wood,  5.^  cords,  $27.50  ;  crushed  granite,  12  cords  at  $1.65; 
toilet  paper,  $11.50  ;  |-in.  hose,  50  ft.  at  21c;  lead  weights,  2  at  $5  ;  coal,  2  22  t.  at 

$7.25;  furniture,  $11.75  ;  hardware,  $14.14;  sundrv,  $42.11   239  22 

Montreal  Engineer's  Office  ($1,303.15)— 

Bell  Telephone  Co.,  rent  of  telephones  :  office,  3  m.  to  Mar.  31, 1912,  $17.13;  M.  Michaud's 

residence,  May  24,  1911,  to  Jan.  1,  1912,  $46.25   63  38 

Merchants  Bank  of  Canada:  rent  of  office,  1  y.  to  Jan.  31,  1912   1,200  00 

Montreal  City  :  water  rates,  1  y.  to  May  1,  1912     39  77 

Montreal  Examining  Warehouse  ($22,227.74) — 

Engineer,  J.  T.  Murphy,  12  m.  to  Mar.  31,  1912,  at  $108.33  ;  assistants,  M.  Boyer,  12  m. 

to  Mar.  31,  1912,  at  $65,  Jos.  Forgues,  12  m.  to  Mar.  31,  1912,  at  $60   2,799  96 

Electrician,  A.  Nuttall,  12  m.  to  Mar.  31.  1912,  at  $65  ;  fireman,  A.  Tremblay,  12  m.  to 

Mar.  31,  1912,  3  at  $50,  9  at  $55 ,  services  as  plumber,  $21.29. . . .  _   1,446  29 

Carpenters,  12  m.  to  Mar.  31,  1912  :  H.  Valiquette,  12  m.  at  $65  ;  assistant,  Art.  Poirier, 

12  m.  at  $60  -.   1,500  00 

Cleaners,  13  m.  to  Mar.  31,  1912:  J.  B.  Desjardins,  $588;  S.  Lanctot,  $588  ;  Jos.  La- 

rocque,  $100;  F.  Nadon,  $480  ;  U.  Paquette,  $583      2,344  00 

Elevator  attendants,  12  m.  to  Mar.  31,  1912  :  A.  Barrette,  $720  ;  A.  Drouin,  $645  ;  R. 
Barthe,  $150;  A.  Lesieur,  $335;  S.  McGarry,  $645;  H.  Marchand,  $645;  Jos. 
Neville,  $645;  P.  Prudhomme,  $645  ;  C.  Varin,  $549.16   4,979  16 

British  American  Oil  Co.,  Ltd.:  oil,  51  gal.  at  65c,  48£  gal.  at  35c;  sundry,  $6.12   56  25 

Bell  Telephone  Co.:  rent  of  telephones,  office,  9  m.  to  Mar.  31,  1912,  $41.25,  Mr.  Mur- 
phy's residence,  12  m.  to  Mar.  31,  1912,  $35    76  25 

Cohen  &  Son  :  coal,  133  48  t.  at  $4   533  92 

Corbeil  &  Frere  :  raising  chimney,  as  per  tender. . . .,   ....  355  00 

Customs  Cartage  Co.:  removing  ashes,  1  y.  to  Apr.  I,  1912   82  00 

Dewar  &  Stewart :  insurance  of  2  boilers,  premium,  3  y.  to  July,  1914   83  63 

Dominion  Lubricating  Oil  Co.:  cylinder  oil,  105  gal.  at  65c;  boiler  compound,  700  lbs.  at 

10c;  sundry,  $2.25   140  50 

Durand  Hardware  Co.:  toilet  paper,  $23  ;  soap,  $12.30  ;  sundry  hardware,  $37.61   72  91 

Elie,  Jos.:  coal,  203  415  t.  at  $3.65  ;  wood,  $9.50   751  97 

Lacasse,  Alp.  :  repairing  boilers,  skylight,  &c,  labour,  37  h.  at  50c,  95  h.  at  40c.  ; 

material,  $37  .45    93  95 

Lafleur,  I.  L.  :  toilet  paper,  $34.50;  bolts,  rails,  &c,  $13.35;  mops,  $12.90;  glass, 
$14.25;  roll  border,  6  vd.  at  $2;  imitation  leather,  6  yd.  at  $1.75;  shellac,  $8; 
varnish,  $5  ;  sundry  supplies,  $121.10   231  60 

Lymburner  Ltd.  :  putting  iron  hatching  opposite  elevator  doors,  labour,  149  h.  at  50c, 
material,  $8.30  ;  making  joint  on  boiler,  &c,  labour,  67^  h.  at  50c,  material,  $8.79  ; 
painters,  39  d.  at  $2.50,  414;  d.  at  $2.30  ;  sundry  repairs,  labour,  315  h.  at  50c, 
rubber  packing,  $20.81,  material,  $32.01   528  04 

M  ontreal  City  :  water  supplied  by  meter,  12  m.  to  Jan.  25,  1912,  146,260  gal.  at  $1.15  per 
M;  meter  rent,  $8;  snow  cleaning  tax,  $21.55;  water  rates,  1  y.  to  May  1,  1911, 
$946.72   1,144  46 

Montreal  Light,  Heat  &  Power  Co.  ($2,791.57)— 

Electric  light,  9  m.  to  Dec.  31,  1911,  9,872  k.  w.  at  7c,  23,286  k.  w.  at  6c.  ;  meter 

rent,  $5.40   2,093  60 

Electric  power,  9  m.  to  Dec.  31,  1911,  14  8  h.  p.  at  $40  per  h.  p.  per  an    443  97 

Gas,  10  m.  to  Dec.  31,  1911,  243,200  cu.  ft.  at  SI  per  M  ;  meter  rent,  $10.80    254  00 

O'Connell,  Thos.  :  supplying  and  connecting  radiators  as  per  contract,  $300 ;  repairing 
radiators,  39£  h.  at  45c,  39£  h.  at  15c,  materials,  $7.55  ;  repairing  steam  mains,  39 
h.  at  30c,  materials,  $3.15  ;  sundry  repairs,  labour,  68  h.  At  00c,  14£  h.  at  45c,  14£ 
h.  at  15c,  radiator,  200  ft.  at  12c,  materials,  $31.73   451  34 


Carried  forward   186,839  85 
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Brought  forward   186,839 . 85 

Montreal  Exam.  Warehouse. — Concluded. 

Otis-Fensom  Elevator  Co.  :  changing  armatures,  &c,  labour,  §10.50,  materials,  SIS. 50; 
installing  new  insulation  in  commutator,  §89.65  ;  removing  armature  coils  from  core, 

&c,  §76.05;  sundry,  §4.95   199  65 

Rondeau,  E.  L.  :  removing  hardwood  floors,  16' 9  squares  at  §12;  labour,  51  h.  at  50c., 
Ill  h.  at  30c.  ;  12  ft.  scantlings,  76  at  25c.  ;  lumber,  404  b.  ft.  at  §40  per  M  ;  cement, 

20  bags,  at  50c.  ;  sundry,  §15.74   322  50 

Thibeault,  Jos.  :  repairing  pipes,  &c,  sheet  iron,  2,350  lb.  at  5c,  solder,  165  lb.  at  35c. ; 
sundry  materials,  §107.13  ;  labour,  41  h.  at  75c.,  193  h.  at  65c,  290  h.  at  40c,  3  h. 

at  50c   556  08 

Walker,  Jas.,  Hardware  Co.  :  todet  paper,  §12  ;  door  knobs,  &c,  §6.60  ;  sundry  hard- 
ware, §31.55   50  15 

West  Disinfecting  Co.  :  euchrelyptum,  32  gal.  at  §1.75   56  00 

Small  payments  :  electrical  supplies,  §80.92  ;  plumbing,  §31 .30  ;  repairs  to  brickwork, 
§47.80;  sundry  repairs,  §18.65;  hardware,  §21.85;  soft  soap,  450  gal.  at  5.jC  ;  bale 
of  polishing  cloth.  §45  ;  white  waste,  304  lb.  at  10c.  ;  uniform  for  elevator  man,  §23  ; 
soap,  448  1b.  at  6ic.  ;  flags,  $20.30;  water  filter,  §13.50;  machine  oil,  §10.10;  3 
tables,  §35;  asbestos  pipe  covering,  §10.41  ;  cored  carbons,  §13.50;   solid  carbons, 

§8.25  ;  gaskets,  12  at  §1 .25,  12  at  §1.06 ;  desk  phone,  §12  ;  sundry,  §69.87   580  56 

Montreal  Immigration  Building  (§3,702.22) — 

Bade,  Andrew  :  coal,  42  61  ton  at  §7.   298  27 

Cohtn,  L.  &  Son  :  coal,  15  ton  at  §7.25   108  75 

Montreal  City  :  water  rates,  Jan.  16,  1911-Jan.  13,  1912,  114,490  cu.  ft.  at  §1.15  per  M  ; 

meter,  §4   135  65 

Montreal  Light,  Heat  &  Power  Co.  :  electric  light,  Feb.  28-Dec.  30,  1911,  344  k.  w.  at 
7c,  1,524  k.  w.  at  6c,  meter  rent,  §1.50;  gas,  Feb.  28-Dec.  30,  1911,  61,900  cu.  ft. 

at§lperM,  meter,  §3. 80   182  72 

Rodier,  C.  S.  Estate  :  rent  of  306  St.  Antoine  St.,  14  m.  at  §208.33  ;  insurance,  §41.20. .       2,957  82 

Small  payments  :  slabs,  2  cords  at  §5.50 ;  coal,  1  105  ton  at  §7.25   19  01 

Montreal  Inland  Revenue  (§2,789.20)— 

Fireman,  L.  St.  Jean  :  12  m.  to  Mar.  31,  1912,  7  m.  at  §50,  5  m.  at  §55   625  00 

Angrignon,  Jos.  :  decorating,  as  per  tender     100  00 

Baile,  Andrew  :  coal,  45  "705  ton  at  §7     319  95 

Corbeil  &  Frere  :  supplying  stone  steps  and  platform  as  per  tender,  §572  ;  stone  jamb,  §13  585  00 
Lymburner  Ltd.  :  repairing  front  of  building,  3g  d.  at  §4.05;  26  d.  at  §4,  461  d.  at  §3, 

62  35  d.  at  §2,  10  h.  at  30c.  ;  sundry,  §2    385  50 

Melville,  Office  Furniture  Co.  :  2  desks,  §35.50,  §22.50  ;  tilter,  §10   68  00 

Montreal  City  :  snow  cleaning  tax,  §12.35  ;  water  rates,  1  y.  to  May  1,  1912,  §105.15. . .  117  50 

Montreal  Light,  Heat  &  Power  Co.  :  gas,  101,000  cu.  ft.  at  §1  per  M  ;  meter  rent,  §3.60         104  60 
O'Connell,  Thos.  :  putting  up  gutter  and  pipes  as  per  tender,  §185  ;  sundry  repairs,  §6.50         191  50 
Small  payments  :  electrical  supplies,  §36  ;  coal,  5 '365  t.  at  §7;  pipe  railing,  as  per  instruc- 
tions, §35  ;  labour,  44  h.  at  45c,  17  h.  at  65c;  pine  lumber,  §11.85  ;  hose,  100  ft.  at 
21c;  cement,  200  lb.  at  5c,  16  bags  at  70c;  euchrelyplum,  10  gal.  at  §1 .75  ;  repairing 

clock,  §16.40  ;  galvanized  iron,  §12  ;  hardware,  §6.36  ;  sundry,  §46.43    292  15 

Montreal.  Lymburner's  Temporary  Office  (§238.05) — 

Bell  telephone  Co.:  rent  of  telephone,  Feb.  16-Mar.  31,  1912   6  81 

Seminaire  St.  Sulpice  :  rent  of  office,  Aug.  15,  1911-Mar.  31,  1912   231  24 

Montreal  Marine  and  Fisheries  Office  (§219) — 

Library  Bureau  of  Canada  :  2  roller  shelf  units,  1  cornice,  1  leg  base   51  50 

Melville  Office  Furniture  Co.:  2  desks,  §47,  §38.50;  2  tilters,  §10.50,  §10;  table,  §10; 

cabinets,  2  at  §7    130  00 

Office  Specialty  Mfg.  Co.:  vertical  cabinet,  §2S.50  ;  pair  of  ends  for  cabinet,  §9    .37  50 

Montreal  Military  Stores  Building  (§2,333.34)— 

Delorme,  S.  Estate  :  rent  of  building,  272-274  St.  Paul  St.,  14  m.  to  Apr.  1,  1912   2,333  34 

Montreal  General  Post  O/iice  (§44,531.06)— 

Caretaker,  I.  Trudeau  :  services,  12  m.  to  Mar.  31,  1912,  at  §60  ;  allowance  for  living 

quarters,  11  m.  to  Nov.  31,  1912,  at  §27.50   1,022  50 

Carpenters,  12  m.  to  Mar.  31,  1912:  L.  Bedard,  12  m.  at  §65;  A.  Vallee,  §535.07;  N. 

Robillard,  §65   1,380  07 

Charwomen,  12  m.  to  Mar.  31,  1912  :  A.  Crochetiere,  12  m.  at  §23  ;  D.  Rover,  12  m.  at  §23.  552  00 

Cleaners,  12  m.  to  Mar.  31,  1912 :  L.  Aube,  §547. 55  ;  E.  Beaudette,  §552  ;  W.  J.  Boots, 
§93.06;  N.  Bissonette,  §552  ;  Jos.  Brunet,  S5S8  ;  A.  Cunningham,  §300;  T.  Gau- 
thier,  §588 ;  1*.  Germain,  §93.06  ;  I.  Jasmin,  §134.06  ;  J.  Laplante,  §552  ;  J.  Lauzon, 
§96.50;  H.  Martin,  §130.58;  W.  Page,  §552;  M.  Pare,  §357.60;  C.  Rochon,  §552  ; 

P.  Roy,  §603.50  ;  H.  St.  Denis,  §4.83  ;  M.  Wickman,  §67.55     6,364  29 

Electricians.  12  m.  to  Mar.  31,  1912  :  F.  X.  Lefebvre,  12  m.  at  §65  ;  O.  Reuaud,  12  m.  at 

§65  ;  L.  D.  Thibault,  11  m.  at  §70,  1  m.  at  §63   2,393  00 

Elevatormen,  12  m.  to  Mar.  31,  1912  :  A.  Bourassa,  §658.16  ;  L.  Brault,  §645  ;  O.Chaput, 
§645;  A.  Daoust,  §55;  A.  Forget,  §645  ;  O.  de  Ladurantyre,  §643.16;  A.  Lesieur, 
§310;  O.  Renaud,  §645;  W.  J.  Tremblay,  §161.90;  A.  Trudeau,  §660;  C.  Vade- 
boncceur,  §660  ;  C.  Varin,  §50   5,778  22 


Carried  forward   215,370  68 
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Brought  forward   215,376  08 

Montreal  General  Post  Office—  Concluded. 

Firemen,  12  m.  to  Mar.  31,  19l2  :  A.  Langevin,  §395.32  ;  Jos.  Langevin,  $(145  ;  A.  Sam- 
son, §13.33   1,053  65 

Lobby-keepers,  12  m.  to  Mar.  31,  1912  :  J.  Murphy,  12  m.  at  $54  ;  J.  McLenaglian,  12  m. 

at  $54   1,296  00 

Messengers,  12  m.  to  Mar.  31,  1912  :  J.  R.  Baithe,  $400  ;  C.  Thibault,  $720   1,120  00 

Painter,  Jos.  Renaud  :  12  m.  to  Mar.  31,  1912,  at  $76.06. .    <)12  72 

Watchmen,  12  m.  to  Mar.  31,  1912  :  C.  Berthiaunie,  12  m.  at  $55;  G   Robert,  12  m.  at 

$54   1,308  00 

Angrignon,  Jos.:  decorating,  as  per  agreement     300  00 

Bell  Telephone  Co. :  rent  of  telephones,  main  7,061,  15  7  m.  to  Apr.  1,  1911,  $148  79  ; 
main  7,796,  6  in.  to  Feb.  16,  1912,  $23.50;  messages,  $7.60;  less  $59.05,  1909-10, 

V— 115,  and  $79.32,  1910-11,  V— 118    46  52 

Beauvais  Freres  :  hardware,  $42.55;  sundry  supplies,  $48.19   90  74 

British  American  Oil  Co.:  dynamo  oil,  31  gal.  at  50c;  2h  brl.  English  soft  soap,  $37.10, 

$28 . 32,  $19 . 32  ;  sundry,  16.27   106  51 

Chamberland,  C.  G.  H.:  painting  letter  boxes,  365  at  $1.50;  painting  paper  boxes,  167 

at  $1.75   839  75 

Customs  Cartage  Co. :  removing  ashes,  &c   81  00 

Depocas,  H.  A.:  garbage  cans,  15  at  $4.50;  brooms,  $15;  brushes,  $6;  sundry,  $17; 

toilet  paper,  $22    127  50 

Desourdy,  O. :  uniforms  for  elevator  men  and  constables,  7  at  $23   101  00 

Dominion  Lubricating  Oil  Co.:  oil,  300  lb.  at  9c;  disinfectant,  388  lb.  at  7ic,  430  lb.  at 

5k:  ;  metal  polish,  11  gal.  at  $2.25  ;  sundry,  $1.50   . .    106  00 

Durand  Hardware  Co.:  toilet  paper,  $31.50;  brooms,  $13.05;  screws,  $11.57;  floor 
brushes,  $21  ;  nads,  $5.01;  plate  glass,  $9.60;  door  check,  &c.  $12.25;  carpet 

sweeper,  $3 . 25  ;  sundry  hardware,  $155.10    262  33 

Eadie-Douglas  Ltd.:  paint,  10  gal.  at  $1.50;  oil,  turpentine,  &c.  $44.41    59  41 

Engineering  Equipment  &  Supply  Co.  :  tungsten  lamps,  40  w.  115  v.,  750  at  45c,  200  at 

60c,  60  w.  115  v.,  370  at  49c,  100  w.  115  v.,  24  at  $1.25  ;  sundry,  $14.75   683  55 

Imperial  Waste  &  Metal  Co.:  polishing  cloths,  100  at  20c;  3  bales  white  waste,  $20,  $16, 

$15.63   71  63 

Jameson,  R.  C.  &  Co. :  paint,  20  gal.  at  $1.10;  boiled  oil,  15  gal.  at  $1.22;  sundry, 

$16.06   56  36 

Lafleur.  I.  L.:   toilet  paper,  $126.50 ;   mops,  $41.25;  feather  dusters,  $15.60 ;  brushes, 

$15.75;  brooms,  $13.50;  lye,  $7.20;  window  cloths,  $5;  sundry,  $76.98    301  78 

La-Lo  Mfg.  Co.,  Ltd.:  La-Lo  spray,  61  gal.  at  $2  ;  sundry,  $14.50   136  50 

Malo,  Jos.:  ice  supply,  5  m.  to  Sept.  30,  1911     60  00 

Montreal  City  :  snow  cleaning  tax,  $32.20  ;  water  rates,  12  m.  to  May  1,  1912,  $1,755.70  1,787  90 
Montreal  Light,  Heat  &  Power  Co.:  electric  lighting,  Feb.  28-Dec.  31,  1911,  202  k.w.  at 
10c,  59,519  k.w.  at  7c,  103,853  k.w.  at  6c,  meter  rent,  $10;  electric  power,  Mar.  31- 
Dec.  31,  1911,  at  $40  per  h.  p.  per  annum,  70i  h.  p.  8  m.,  4|  h.  p.  8  m.,  23 '7  h.  p.  §  m., 
22  7  h.  p.  i  m.,  41  h.  p.  1  m.,  24' 1  h.  p.  1  m.^  15' 1  h.  p.  1  m.;  gas,  May  31- Aug.  31, 
Nov.  30-Dec.  30,  1911,  28,500  cu.  ft.  at  $1  per  M.;  steam  heating,  58,000  lbs.  at  65c. 

per  M.,  2,886,000  lbs.  at  50c.  per  M.,  meter  rent,  $18   14,296  68 

Nicolas,  F.  &  Co..  tungsten  lamps,  60  w.  500  at  49c,  40  w.  1,200  at  45c   785  00 

Solomon  &  Spielman  :  'Ferrodor'  paint,  40  gal.  at  $2.63;  sundry,  $14.55    119  75 

West  Disinfecting  Co..  euchrelyptum,  104  gal.  at  $1.75;  sundry,  $5.50   187  50 

Small  payments  :  coal,  2  t.  at  $8,  3  t.  at  $7.75,  2  865  t.  at  $7.50,  5"085  t.  at  $7  ;  English 
soap,  3  brls.,  $43.6S ;  carbolic  acid,  $30.10;  saw  dust,  60  bags  at  25c,  204  at  15c; 
'  Dustdown,'  2  brls.  at  $10.50  ;  brushes,  $14  ;  caps  for  elevator  men,  7  at  $4  ;  '  Wyan- 
dotte '  detergent,  500  lbs.  at  5c. ;  chamois  skins,  $38  ;  'Auto'  wash,  24  jars  at  $1 ;  paint 
brushes,  $22  ;  'Anti-dust, '  500  lbs.  at  3c;  hose,  $21.50;  repairs,  $30  ;  floor  washing 
machine,  $25  ;  brooms,  $17.21 ;  soap,  $17.25  ;  white  waste,  $20.72  ;  toilet  paper,  $12  ; 

hardware,  $14.35;  electrical  supplies,  $10.66;  rope,  $6;  sundry,  $105.79     683  20 

Montreal  Postal  Sta.  A.  (Windsor  Depot)  ($512.05)— 

Canadian  Pacific  Ry.  Co.:  rent  for  year  to  Oct.  31,  1912   213  00 

Lymburner  Ltd. :  renewing  rubber  tires  and  repairing  trunks,  as  per  tender,  $183  ;"repairs, 

labour,  27  h.  at  60c,  123J  h.  at  50c,  material,  $22.72.    283  67 

Montreal  City:  snow  cleaning  tax   12  38 

Small  payments  :  removing  ashes       3  00 

Montreal  Postal  Sta.  B.  ($3,8>4.82)— 

Caretaker,  T.  Drolet :  12  m.  to  Mar.  31,  1912,  at  $54.17   650  04 

Cleaner,  A.  Arsenault:  Apr.  1,  1911-Jan.  31,  1912    436  25 

Angrignon,  Jos.:  decorating,  as  per  contract   250  00 

Baile,  Andrew:  coal,  4101  t.  at  $7    287  07 

Charette  &  Frere  :  repairs  to  cistern,  pipes,  &c,  labour,  96  h.  at  65c,  materials,  $21.25. . .  83  65 

Customs  Cartage  Co. :  removing  ashes,  &c    ,   55  00 

Durand  Hardware  Co.:  toilet  paper,  $10.50  ;  brooms,  $11.30  ;  white  lead,  $9  ;  door  check, 
S8.65;  varnish,  $7.25;  mops,  $9.45;  hooks,  &c,  $7.27;  oil,  $6.75;  lye,  $5.50;  sundry, 
$72.45  ,   148  12 


Carried  forward 
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Brought  forward   244,839  84 

Montreal  Sta.  B.  —  Concluded. 

International  Agency  :  English  soft  soap,  896  lbs.  at  6^c   58  24 

Langlois,  D.  H.  &  Co.:  4  sets  newspaper  sorting  cases   304  00 

Montreal  City  :  snow  cleaning  tax,  $2.50;  water  rates,  12  m.  to  May  1,  1912,  %Z2<  S3   331  33 

Montreal  Light,  Heat  &  Power  Co.:  electric  lighting,  Feb.  28-Dec.  31,  1911,  3,317  k.w.  at 
7c,  5,996  k.w.  at  6c,  meter  rent,  S4.59  ;  gas,  117,600  cu.  ft.  at  SI  per  M.,  meter  rent, 

$8.20  .    722  25 

Thibeault,  Jos.:   repairing  basins,  cistern,  &c,  labour,  133  h.  at  65c,  2  sets  of  grills,  §45, 

materials,  S64.20   195  65 

Small  payments:  labour,  22  h.  at  65c,  4  h.  at  60c,  70  h.  at  50c;  coal,  519  t.  at  S7  ; 
euchrelyptum.  20  gal.  at  SI. 75  ;  plastering,  835;  English  soft  soap,  1  brl.,  S19.S4; 
toilet  paper,  823 ;  electrical  supplies,  S25.22  ;  repairs,  812.25  ;  plate  glass,  810.60  ; 
'  Dustdown,'  1  brl.  $10.50  ;  mops,  8S.40  ;  hose,  SO. 75  ;  flags,  S6.75  ;  sundry,  S30.28. . .  333  22 

Montreal  Postal  Sta.  C.  (82,931.78)— 

Cleaners,  12  m.  to  Mar.  31,  1912  :  G.  Robert,  S550.06 ;  H.  Robillard,  $55    611  06 

Charette  &  Frere  :  repairing  pipes,  &c,  labour,  54  h.  at  65c,  materials,  S21.90   57  00 

Citizens  Gas  Control  Co.:  rent  of  gas  governor,  1  yr.  to  May  1,  1912,  S6  ;  supplies,  S13.70  19  70 

Cohen,  L.  &  Son  :  coal,  35  t.  at  $7.25    253  75 

Durand  Hardware  Co.:  linseed  oil,  $9.10  ;  toilet  paper,  S6.50  ;  brooms,  &c,  S8.05  ;  sundry, 

S30.59    54  24 

Laurier,  Jos.:   repairing  furnace,  &c,  labour,  103  h.  at  65c,  section  5  of  'Daisy'  furnace, 

$25,  sundry  material,  $10.54     102  49 

Malo,  Jos.:  supplying  ice,  Julv 4-Sept.  30,  1911     57  20 

Montreal  City:  water  rates,  1  y.  to  May  1,  1912   91  09 

Montreal.  Light,  Heat  &  Power  Co.:  electric  light,  Apr.-Dec  30,  1911,  1,547  k.w.  at  7c, 
4,252  k.w.  at  6c,  meters,  SI. 35;  gas,  Mar.  1-Dec.  30, 1911, 132,600  cu.  ft.  at  $1  per  M., 

meter,  S4.30   501  66 

Thibeault,  Mrs.  C.  E.;  rent  of  building,  12  m.  to  Jan.  31,  1912.   1,000  00 

Small  payments:  euchrelyptum,  20  gal.  at  SI. 75;  electrical  supplies,  816.70;  repairs,  $19.70; 
hardware,  S13.70;  3rd  section  of  hot  water  heater,  $13.90;  removing  ashes,  821;  wood, 

2  cords  at  $5.50;  toilet  paper,  $8;  sundry,  $41.59   180  59 

Montreal  Postal  Station  U.  (Sl.315.19)— 

Caretaker,  J.  H.  Roy;  12  m.  to  Mar.  31,  1912  at  S41.66   499  92 

Cohen,  L.  &  Son;  coal.  44"95  t.  at  87.25   325  88 

Montreal  City:  snow  cleaning  tax,  S4.80;  water  rates,  1  y.  to  May  1,  1912,  $93.12   97  92 

Montreal  Light,  Heat  &  Power  Co.:  electric  light,  Mar.  31-Dec.  30,  1911,  355  k.  w.  at  7c, 
1,536  k.w.  at  6c,  meter,  S1.50;  ga3,  1  y.  to  Dec.  30,  1911,  17,900  cu.  ft.  at  SI  per  M., 

meter,  $1.20   137  61 

Small  payments:  repairs,  labour,  10  h.  at  65c,  100^  h.  at  50c,  materials.  $20.96;  repairing 
filter,  $15;  putting  in  hew  grate  bars  in  'Mount  Royal'  boiler,  823.40;  hardware, 
$27.69;  euchrelyptum,  10  gal.  at  $1.75;  removing  ashes,  $12;  toilet  paper,  SI  1.50; 

wood,  S9.90;  lumber,  $7.01;  sundry,  $52.15    253  86 

Montreal  Postal  Station  E  ($1,533.75)— 

Caretaker,  M.  A.  Campeau:  12  m.  to  Mar.  31,  1912,  at  S33.33;  cleaner,  Mary  Labelle,  S52  451  96 

Charette  &  Frere:  repairing  pipes,  cistern,  &c,  labour,  111  h.  at  65c,  material,  $6.70. .  78  85 

Hall,  Geo.,  Coal  Co.:  coal,  3.01 1.  at  S7.50,  30'30  t.  at  S7.25   242  69 

Laurier,  Jos.:  section  'Buffalo'  furnace,  $24.50;  labour,  36  h.  at  65c;  sundry,  $6.10   54  00 

Montreal  City:  snow  cleaning  tax   3  00 

Montreal  Light,  Heat  &  Power  Co.:  electric  light,  Feb.  28-Dec.  30,  1911,  1,596  k.w.  at  7c; 
3699  k.w.  at  6c,  meter,  $1.50;  gas,  Feb.  28-Dec.  30,  1911,  67,700  cu.  ft.  at  SI,  meter, 

SI.  60   404 

Montreal  Water  &  Power  Co.:  water  rates,'  1  y.  to  Apr.  1,  1912,  $35.92   35  92 

Paquette,  Jean  Co.:  mops,  S10.25;  toilet  paper,  S5;  soap,  S4.15;  sundry,  S32.85   52  25 

Turcot,  Nap.:  repairing  furnace,  cistern,  &c,  labour,  63  h.  at  60c,  materials.  $14.93.  ...  52  79 
Small  payments:  euchrelyptum,  20  gal.  at  Si.75;  lumber,  S25.20;  wood,  $21.50:  electric 
shades,  $15.40;  labour,  6  h.  at  65c,  3i  h.  at  60c;  42  h.  at  20c;  carbolic  acid,  $7;  hard- 
ware, $6.54;  sundry,  $32.79                                                                                        157  83 

Montreal,  Hochelaga  Post  Office  ($1,424.81)— 

Caretaker,  J.  H.  Brown:  12  m.  to  Mar.  31,  1912  at  $16.66   199  92 

Elie,  Jos.:  coal,  2fl79  t.  at  $7.25,  "905  t.  at  $7.20,  117  t.  at  S3. 65  .'         219  52 

Montreal  City:  snow  cleaning  tax,  S4.13;  water  rates,  1  y.  to  May  1,  1912,  $68.87   73  00 

Montreal  Light,  Heat  &  Power  Co.:  elactric  light,  Mar.  31-Dec.  30,  1911,  531  k.w.  at  7c, 
1,773  k.w.  at  6c,  meter,  S1.35;  gas,  Feb.  28-Dec.  30,  66,200  cu.  ft.  at  SI  per  M., 

meter  50c   .  211  60 

Thibeault,  Jos.:  repairing  reservoir  Sec.,  as  per  tender,  S600;  repairing  chimney,  S14.35  . .  614  35 

Small  payments:  electrical  supplies,  S22.S5;  building  chimney,  $20;  repairs,  S16.13;  toilet 

paper,  810.50;  wood,  $10;  Hags,  $6.80;  sundry.  $20.14   106  42 

Montreal,  Pointe  St.  Charles  ($7) — 

Walker,  Jas.  Hardware  Co.:  door  check      7  00 

Montreal,  Ste.  Cunegonde  Post  Office  ($1,750) — 

Montreal  City:  rent  of  office,  1  yr.  to  Dec.  31,  1911   1,750  00 
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Montreal,  St.  Henri  Post  Office  ($578.41)— 

Cleaners,  Mrs.  Colborne,  $43.03;  G.  Colborne,  $23   66  03 

Elie,  Jos.:  coal,  4013  t.  at  $7.25    290  94 

Montreal  City:  snow  cleaning  tax     3  35 

Montreal  Light,  Heat  &  Power  Co.:  electric  light,  Aug.  31-Dec.  30,  690  k.w.  at  6c,  meter 

60c;  gas  fuel,  $3.46;  gas  light,  30,000  cu.  ft.  at  $1  per  M.,  meter,  $10.70  ."   86  16 

Montreal  Water  &  Power  Co.:  12  m.  to  Apr.  30,  1912   37  92 

Small  payments:  wood,  3  cords  at  $8.40;  euchrelvptum,  10  gal.  at  $1.75;  toilet  pai>er, 

$10.50;  coal,  $7.50;  flags,  $6.8C;  sundry,  $26.5i   04  01 

Montreal  Public  Buildings,  Generally  ($1,377.90)— 

Customs  Cartage  Co. :  cartage,  &c   249  50 

Engineering  Equipment  &  Supply  Co.:  tungsten  lamps,  40  w.,  1,000  at  57ic,  60  w.,  600  at 

64c,  100  w.,  24  at  $1.25   989  00 

Lymburner,  H.  N.:  local  carfares,  $36.50;  travel  and  outlay,  $75.15    Ill  65 

Montreal  City:  11  hose  permits  at  $2   22  00 

Small  payments:  carfare,  $5;  sundry  75c                                                                    .  5  75 

Nicolet  Public  Building  ($1,075.65)— 

Caretaker,  IT.  Papillon  :  12  m.  to  Mar.  31,  1912  at  $43.33   519  96 

Courteau,  Julien  :  coal,  25.12  t.  at  $7.50  ;  sundry,  $5.46   193  86 

Emond,  V.  A.  &  Son  :  ?  in.  mechanical  filter   100  00 

Nicolet  Electric  Light  Co.:  electric  lighting,  1  yr.  to  20  Mar.,  1912,  $158.36;  street 

lamps,  $12  ;  overpaid,  $1  ;  sundry,  $2.45   173  81 

Nicolet  Town  :  water  rates,  1  yr.  to  Nov.  1,  1911   61  00 

Small  payments:  labour,  24 j  b.  at  20c.  ;  sundry,  $22.17   27  02 

Nominingue  Immigration  Building  ($458.38) — 

Caretaker,  T.  A.  Christin  :  12  m.  to  Mar.  31,  1912  at  $25   300  00 

Cavanagh,  E.  Co.  :  white  oil,  $8.74  ;  freight,  $1.14   9  88 

Charlebois,  Alyre  :  wood,  45^  cords  at  $3,  6  cords  at  $2   148  50 

Paspebiac  Public  Building  ($8.75) — 

L.  Boutilller  Bros.  :  window  shades   8  75 

Peribonka  Public  Building  ($396.53)— 

Caretaker,  E.  Roy  :  12  m.  to  Mar.  31,  1912  at  $25   300  00 

C6te,  Elie  :  wood,  15  cords  at  $1.50,  46  cords  at  $1.40   86  90 

Small  payments  :  supplies                      ,   9  63 

Pierreville  Public  Building  ($475.27)— 

Caretaker,  Mrs.  S.  G.  Boucher  :  12  m.  to  Mar.  31,  1912  at  $12.50   150  00 

Laperriere  &  Son  :  water,  1  yr.  to  Dec.  1,  1912,  $10;   coal,  12  t.  at  $7.50  ;__  labour,  $5; 

sundry,  $32.02   "   137  02 

Veuilleux,  Win,  :  putting  up  summer  house,  as  per  agreement,  $40 ;  labour,  197  h.  at  20c.  79  40 
Small  payments  :  lumber,  $33  98  ;  coal  oil,  $17.01 ;  white  oil,  $8.24  ;  flags,  $10  ;  trees,  $5; 

sundry,  $34.62   108  85 

Plessisville  Public  Building  ($738.93)— 

Caretaker,  Geo.  Savoie  :  12  m.  to  Mar.  31,  1912  at  $10   120  00 

Paquet  &  Godbout :  balance  due  on  cement  walks,  fence,  &c  (Page  V — 40,  1909-10)    150  00 

Plessisville  Electric  Light  Co.  :  electric  lighting,  Apr.  1,  1911,  Feb.  to  29,  1912   134  05 

Plessisville  Foundry  :  coal,  20  t.  at  $9   180  00 

Plessisville  Town  :  water  rates,  Nov.  1,  1910  to  Mar.  1,  1912    73  64 

Small  payments  :  wood,  10  cords  at  $2.50,  11  cords  at  $1.40;  window  curtains,  $10.50; 

electrical  supplies,  $10;  repairs,  $5;  sundry,  $15.34   81  24 

Quebec  Citadel  and  Governor  General's  Quarters  ($3,900.65) — 

Caretaker,  M.  Lewis  :  366  d.  to  Mar.  31,  1912  at  $1.50   549  00 

Bell  Telephone  Co.  :  rent  of  telephone,  9  m.  to  Apr.  1,  1912    25  50 

Canadian  Import  Co.  :  coal,  5  24  t.  at  $6.85,  86 "08  t.  at  $6.75    616  93 

Collin,  Jerome  :  wood,  6  cords  at  $6.50,  2  at  $5.50  ;  sundry,  $8   58  00 

Cote,  C.  &  Co.  :  rebuilding  sidewalk,  repairing  pipes,  &c,  labour,  5  d.  at  $4,  6h  d.  at 

$2.70  ;  materials,  $21.25   58  80 

Gauthier  &  Bro.  Co.  :  putting  three  coats  of  paint  on  building,  $218.34  :   paint,  71^  lbs. 

at  20c.  ;  labour,  81  h.  at  30c.  ;  sundry,  $6.38   263  32 

Jacques,  F.  :  travel,  &c   76  20 

McDonald,  D.  :  services,  May  28-Juno  3^,  $110  ;  travelling'  expenses,  S30.10   140  10 

Paquet,  Ed.  :  labour,  378  h.  at  30c.  ;  spruce  lumber,  $48.56 ;  sundry,  $31.82    193  78 

Perry,  Jos.  :  upholsterers,  173  d.  at  $3  ;  labourers,  80  d.  at  $2.50  ;  charwomen,  212^  d.  at 

$1.50  ;  carpet,  34  yd.  at  65c.  :  matting,  9£  yd.  at  $1.25  ;  felt,  12  yd.  at  $1.25  ;  soap, 

$7.50;  sundry,  $61.77   1,155  41 

Picard,  O.  &  Son  :  labour,  329  h.  at  40c,  128  h.  at  30c,  269  h.  at  20c,  58  h.  at  32£c.  ; 

solder,  106^  lb.  at  40c.  ;  galvanized  iron,  $18.70  ;  mineral  wool,  $15.75  ;  sheet  iron, 

$10.08  ;  wood,  $7.74  ;  sundry,  $79.27   416  79 

Quebec  Ry.,  Light  k  Power  Co.:  electric  light,  Apr.  LDec  31,  1911    66  81 

Reid,  Geo.  :  board,  62  d.  at  $1.50  ;  railway  fares,  $29.90  ;  sundry,  $11.85   134  75 

Tessier,  Chas.  :  candle  shades  and  holders,  $20.80  ;  sockets,  $10.05  ;  tungsten  lamps,  6 

at  $1.65  ;  5-c.p.  lamps.  12  at  65c.  ;  fuse  plugs,  $8.10  ;  sundry,  $36.46   93  11 
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Quebec  Citadel  and  Governor  General's  Quarters — Concluded. 

Small  payments:  repairs,  $21.50  ;  sundry,  §8.20     29  70 

Travel  of  Ottawa  Official :  J.  Shearer    22  45 

Quebec  Clerk  of  Works  Office  ($16.70) — 

Bell  Telephone  Co.  :  rent  of  telephone,  8  m.  to  Apr.  I,  1012   16  70 

Quebec  Culler's  Office  ($815.26)— 

Caretaker,  Jas.  O'Neil  :  12  in.  to  Mar.  31,  1912  at  §45   540  00 

Canadian  Import  Co.  :  coal,  30.71  t.  at  $6.20   190  41 

Collin,  Jerome  :  wood,  6  cords  at  $6.50,  3  cords  at  $5.50  ;  sundry  $9   64  50 

Small  payments  :  cartage,  $12  ;  supplies,  $8.35   20  35 

Quebec  Custom  House  ($683.18)— 

Caretaker,  J.  Mountain  :  12  m.  to  Mar.  31,  1912  at  $45   540  00 

Collin,  Jerome  :  wood,  10  cords  at  $7  ;  sundry,  $10   80  u0 

Small  payments  :  desk,  $40  ;  electrical  supplies,  $23.18   63  18 

Quebec  Engineer's  Office  ($677.54) — 

Bell  Telephone  Co.:  rent  of  telephones,  Mr.  Breen's  residence,  1,640,  S  m.  to  Jan.  1, 

1912,  $24. OS,  office,  673,  7  m.  to  Jan.  1,  1912,  $14.59,  954,  7  m.  to  Mar.  31,  1912, 

$32.08,  1,226,  7  m.  to  Jan.  1,  1912,  $31.50,  3,S24,  15.7  m.  to  Jan.  1,  1912,  $32.76; 

calls,  $21.99    157  60 

Breen,  Thos.:  paid  rent  for  office,  12  m.  to  Mar.  31.  1912,  at  $12;  rent  of  P.O.  box,  12 

m.  to  Apr.  1,  1912,  $6    150  00 

Collin,  Jerome  :  wood,  20  cords  at  $8,  15  at  $6 . 50,  3  at  $6,  18  at  $2,  5  at  $1   316  50 

Travel  of  engineer's  staff  :  L.  Brunet,  $11.25;  A.  Lacasse,  $10.50;  J.  Pothier,  $18.14....  39  89 

Small  payments:  electrical  supplies,  ?5l3.55    13  55 

Quebec  Examining  Warehouse  ($4,543.59) — 

Engineer,  D.  P.  Kennedy  :  12  in.  to  Mar.  31,  1912,  at  $75   900  00 

Eireman,  J.  G.  McLaughlin  :  12  m.  to  Mar.  31,  1912,  10  m.  at  $53.33,  2  m.  at  $60    653  30 

Canadian  Import  Co.:  coal,  107 - 76  t.  at  $6.10,  35 "655  t.  at  $6.05   873  04 

Collin,  Jerome  :  wood,  8  cords  at  $6.50,  8  at  $6,  25  at  $5.50,  25  at  $5,  66  at  $1   428  50 

Dewar  &  Stewart :  insuring  3  boilers,  premium,  3  y.  to  July  1,  1914   125  46 

Larose,  David  :  paving  street,  204.97  rds.  at  $2.75;  border,  121  ft.  at  $1 .25   714  92 

Jobin  &  Jobin  :  repairing  windows,  &c,  labour,  199  h.  at  30c;  sundry,  $4.24   63  94 

Quebec  Ry.,  Light  and  Power  Co  :  electric  light,  12  m.  to  Dec.  31,  1912,  $465;  power,  9 

m.  to  Dec.  31,  1911,  5  h.p.  at  $35  per  annum  ;  gas,  Nov.  9,  1910  to  Dec.  29,  1911, 

$28.20    624  45 

Small  payments  :  washing  windows,  $41.25;  16  c.p.  lamps,  250  at  15c;  removing  ashes, 

$10.80;  cartage,  $8.80;  hardware,  $14  ;  spruce  timber,  $12 . 48  ;  flags,  $10  ;  labour, 

$6 . 30  ;  sundry,  $18 . 85   159  98 

Quebec  Gas  Inspector's  Office  ($54.59) — 

Quebec  Ry.,  Light  &  Power  Co.:  electric  light,  Apr.  18-Dec.  29,  1911,  $46.55;  gas,  Apr. 

25- Dec.  29,  1911,  $8.04   54  59 

Quebec  Eederal  Minister's  Office  ($32.66)— 

Bell  Telephone  Co.:  rent  of  telephone,  No.  353,  7  m.  to  Mar.  31,  1912   32  66 

Quebec  Immigration  Buildings  ($3,055.61) — 

Canadian  Import  Co.:  coal,  33.01  t.  at  $6.35,  8.84  t.  at  $6.20;  charcoal,  62  bags  at  40c; 

cartage,  $1.50   290  72 

Engineering  Equipment  &  Supply  Co.:  16  c.p.  lamps,  500  at  15c;  sundry,  73c   75  73 

Hochelaga  Bank  :  rent  of  agent's  office,  12  m.  to  Jan.  31,  1912    350  00 

Quebec  City  :  water  rates,  June-Dec,  1911   149  62 

Quebec  Railway  Light,  Heat  &  Power  Co.  ($2,189.54) — 

Lighting  immigration  shed,  Oct.  31,  1910- Dec.  31,  1911   1,512  00 

Lighting   U.   S.  immigration  office,  Louise  Basin,  Nov.  1,  1910-Dec.  31,  1911, 

§195.44  ;  4  arc  lamps,  Sept.  30,  1910-Dec.  31,  1911,  $480   675  44 

Sundry   2  10 

Quebec  Immigration  Hospital  ($1,938. 16)  — 

Canadian  Import  Co.;  coal,  45 ' 045  t.  at  $6.65,  66 "955  at  §6.75   751  50 

Jack,  John  :  rent  of  medical  superintendent's  house,  Mar.-Dec,  1911,  10  m.  at  $50   500  00 

Quebec  City  :  water  rates,  on  account,  36  m.  to  May  1,  1911   200  00 

Quebec  Ry.,  Light  &  Power  Co.:  electric  lighting,  Sept.  27,  1910-Dec.  27,  1911,  1,909  3 

k.w.  at  10c,  Mar.  25,  1911-Dec.  27,  1911,  2,472  3  k.w.  at  10c;  meter  rent,  $11   449  16 

Small  payments:  16  c.p.  lamps,  250  at  l5c   37  50 

Quebec  Inland  Revenue  Office  ($1,181.95)— 

Quebec  Ry.,  Light,  Heat  &  Power  Co.:  electric  lighting,  4  m.  to  Mar.  IS,  1911,  $22.73; 

gas,  Nov.  18,  1910-Mar.  25,  1911,  $5.04   27  77 

Richelieu  and  Ontario  Navigation  Co.:  rent  of  46  Dalhousie  St.,  1  y.  to  Jan.  31,  1912   1,080  00 

Small  payments:  awnings,  7,  $33;  section,  2,  $31;  base,  $5.50;  top,  $3.25;  sundry, 

$1.43   74  18 

Quebec  Marine  Office  ($1,392.82)— 

Canadian  Import  Co.:  coal,  10-665  t.  at  $7.25,  12-825  t.  at  $6.45,  62  405  t.  at  $6.25. . .  550  07 

Office  Specialty  Mfg.  Co.:  "  Shannon  "  cabinet,  $89  ;  2  sections  of  cabinet,  $20.75,  $S.75  ; 

sundry,  $5.75  :   124  25 
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Quebec  Murine  Office — Concluded. 

Quebec  City  :  water  rates,  11  m.  to  Mar.  31,  1912    087  50 

Small  payments  ;  chairs,  1  at  §10,  3  at  $7   31  00 

Quebec  Military  Building  ($105)  — 

Valiiere,  Geo.:  typewriter  desks,  3  at  $35    105  00 

Quebec  Observatory  ($126.50)— 

Quebec  Ky.,  Light  &  Power  Co.:  electric  lighting,  June  29-July  29,  1910,  42.7  low.  at 

10c.,  Aug.  30,  1910-Dec.  28,  1911,  1,182.3  k.w.  at  10j.;  meter,  §1   120  50 

Quebec  General  Post  Office  (§12,090.23)— 

Caretaker,  Rod  Roy  :  to  Mar.  31,  1912,  2  m.  at  §58.33,  10  m.  at  §00.00   783  20 

Care  of  clocks:  T.  Armand,  15  m.  to  Jan.  31,  1912,  $03.50;  P.  C.  Lacasse,  16  m.  to 

ISJov.  1,  1911,  §126.67   190  17 

Charwomen,  12  m  to  Mar.  31,  1912:  C.  Edwards,  12  m.  at  §20;  D.  Girard,  7  m.  at  §15 ; 

G.  Lavoie,  12  in.  at  §20  ;  A.  Roy,  5  m.  at  §15   660  00 

Electrician,  A.  Lacasse  :  12  m.  to  Mar.  31,  1912,  at  §75    900  00 

Elevator  men  to  Mar.  31,  1912  :  A.  Pantin,  1  m.  at  §50  ;  A.  Trudel,  11  m.  at  §50   600  00 

Fireman,  F.  J.  Cooper:  12  in.  to  Mar.  31,  1912,  at  §75    900  00 

Joiners  at  §2.25 :  D.  Fortier,  313  d.  :  A.  Petitclerc,  313  d   1,408  50 

Messenger,  J.  D.  Villeneuve  :  12  m.  to  Mar.  31,  1912,  at  §50     600  00 

Watchman,  S.  Lortie   25  86 

Bouchard,  E;nile  :  removing  snow   85  00 

Canadian  Import  Co.  :  coal.  519  t.  at  §6.50,  115-925  t.  at  §6.30,  19"27  t.  at  §0.10   S81  63 

Chinic  Hardware  Co. :  brass  door  locks,  2£  doz.  at  §9;  cylinder  door  set,  §14.25;  cotton 

waste,  112  lbs.  at  9c.  ;  springs  for  door  checks,  6  at  §1.75  ;  brooms,  §9  ;  dusters,  §10.63; 

soap,  &c,  §12.75;  sundry,  §73.66    160  37 

Engineering  Equipment  <fe  Supply  Co.  :  tungsten  lamps,  60  w.,  100  at  67c,  50  at  60c, 

40  \v.,  101  at  60c,  100  at  50c,  25  w.,  50  at  45c.  ;  sterling  lamps,  500  at  15c.  ;  sundry, 

§3.40   308  50 

Gignac,  J.  H.  :  lumber,  200  ft.  at  §80  per  M.,  420  ft.  at  §25  per  M.,  sundry  lumber  $31.69; 

window  blinds,  6  at  §3.75  ;  sundry,  §6.53   87  22 

-Jobin  &  Jobin  :  labour,  222  h.  at  30c.  ;  spruce,  §21.93  ;  sundry,  $7.92   96  45 

Jobin  &  Paquet :  repairing  pipes,  reservoir,  &c.  :  labour,  94i  h.  at  50c  ;  sundry,  $29.56..  76  81 

Martel,  S.  :  brooms,  $20 . 95  ;  Gillett's  lye,  §8.80;  sundry,  §25.28     55  03 

Pierre,  Noel :  removing  snow  from  loof,  &c.   80  00 

Office  Specialty  Mfg.  Co.  :  letter  sorting  case,  §120;  desk,  $30;  sundry,  §23.57   173  57 

Quebec  Cartage  &  Transfer  Co.:  removing  snow,  1911-12,  $150;  removing  ashes,  &c, 

§36.70   186  70 

Quebec  City  :  water  rates,  11  m.  to  Mar.  31,  1912   687  50 

Quebec  Ry.,  Light  and  Power  Co.  :  electric  light,  Oct.  31,  1910-Dec.  31,  1911,  $1,530.50  ; 

electric  power,  Mar.  31-Dec.  31,  1911,  elevator,  25  h.p.  at  $35  per  an.,  stamping 

machine,  $  h.p.  §37.50  ;  gas  light,  Nov.  8,  1910,  to  Dec.  28,  1911,  §81.10   2,311  35 

Samson  &  Filion  :  solarine,  2  cases,  §27  ;  sundry,  $37.37   64  37 

Tessier.  Chas  :  dry  batteries,  §24.70  ;  mica,  $7.50;  condulets,  $14  ;  electric  lamps,  §17.10; 

cord,  $7  ;  oil,  $10.25  ;  conduit  pipes,  $9  ;  sundry,  $93.15   182  70 

West  Disinfecting  Co. :  euchrelyptum,  52  gal.  at  $1.75   91  00 

Small  payments  :  blinds,  7  at  $5.40,  4  at  $3.50;  tungsten  lamps,  50  at  00c.  ;  "Mazda" 

lamps,  6  at  85c,  36  at  80c  ;  sundry  electrical  supplies,  §11.45  ;  removing  snow,  §45  ; 

removing  ashes,  §33;  inspecting  and  repairing  elevator,  $28.60;  desk,  §35;  chairs, 

§14;  labour,  $30.95;  nags,  §16.80;  lumber,  $33.79;  wood,  §11;  caretaker's  supplies, 

$52.92;  sundry,  §66.03   494  24 

Quebec,  St.  Roch  Post  Office  ($2,114.73)— 

Caretaker.  J.  B.  Turcotte :  to  Mar.  31,  1912,  4  m.  at  $33.33,  8  m.  at  §41  66   466  60 

Canadian  Import  Co.  :  coal,  45 '015  t.  at  §6.25   281  34 

Empiie  Electric  <fe  Mfg.  Co.  :  wiring  building,  as  per  tender   109  00 

Filion,  Arthur:  removing  snow,  §45;  removing  ashes,  $5.50   50  50 

Madden  &  Son  :  coal,  18-315  t.  at  §0.23   114  10 

Quebec  Ry.,  Light  &  Power  Co.  :  electric  light,  Jan.  1-Dec.  31,  1911,  $306  ;  electric 
power,  9  m.  to  Dec.  31,  1911,  £  h.p.  $37.50;  gas,  Nov.  19,  1910  Mar.  16,  1911, 

$53.64   397  14 

Vaillancourt,  B.  :  supplying  and  putting  on  wallpaper,  1,295  yd.  at  30c.  ;  preparing  wood- 
work and  giving  one  coat  of  paint,  350  yd.  at  12c  ;  oiling  woodwork,  400  yd.  at  10c  ; 
painting,  3  coats,  100  yd.  at  20c  ;  sandpapering  and  polisbing  floors,  300  yd.  at  10c.  520  50 

Valiiere,  Geo.  :  double  rlat  top  desk,  §47  ;  chair,  $7   54  00 

Small  payments  :  wood,  3  cords  at  $5.50,  1  at  $5  ;  labour,  $22.20  ;  anti-dust,  $10  ;  marble 

basin,  $8;  hardware,  §8;  sundry,  $51.85   121  55 

Quebec,  St.  Sauveur  Post  Office  ($837.50)— 

Caretaker,  C.  Turcotte  :  12  rn.  to  Mar.  31,  1912,  at  $12.50   150  00 

Turcotte,  C.  :  rent  of  building,  3  m.  to  Apr.  30,  1911,  $100  ;  9  m.  to  Jan.  31,  1912,  $540 ; 

water  rates,  $10   680  00 

Small  payments,  sundry   7  50 
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Quebec  Weights  and  Measures  Office  ($143.19)— 

Canadian  Import  Co.:  coal,  11  595  t.  at  $6.35   73  63 

Quebec  Ry.,  Light  and  Power  Co.:  electric  lighting,  Feb.  18-Dec.  26,  1911   15  41 

Small  payments:  labour,  $24;  spruce,  $5.50;  sundry,  $24.65    54  15 

Richmond  Public  Building  ($1,571.04)— 

Caretaker,  H.  Desmarais:  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Care  of  clock,  H.  Desmarais  :  12  m.  to  Mar.  31,  1912.   50  00 

Desmarais,  S.  E.  &  Co.:  coal,  25 '765  t.  at  $7.45;  1  t.  at  $7,  36  942  t.  at  $6.20  ;  wood,  6 

cords  at  $5,  2  at  S3;  sawing  and  piling  wood,  $15;  labour,  $21.10;  sundry,  $38.48.  . .  533  57 

Emond,  J.  B.:  laying  cement  walks  as  per  tender,  $696.60,  less  $500  (V— 130,  1907-8), 

and  $100  (V— 73,  1908-9)   96  60 

Hudon,  A.  J.:  kerosene,  62  gal.  at  25c;  sundry  supplies,  $36.15   51  65 

Richmond  County  Electric  Co.:  lighting  clock  tower,  12  m.  to  Apr.  1,  1912,  $30.64;  light- 
ing building,  12  m.  to  Apr.  1,  1912,  $306.91 ;  meter,  $3;  sundry  $15.65   356  20 

Richmond  Town  :  water  rates,  12  m.  to  Sept.  30,  1911    25  00 

Small  payments  :  repairing  tank,  &c,  labour,  34  h.  at  35c;  materials,  $9.55;  sundry, 

$37.21   58  66 

Rimouski  Public  Building  ($l,15s3.99)— 

Caretaker,  A.  Lepage  :  12  m.  to  Mar.  31,  1912  at  $25     300  00 

Brodrique,  O.:  plumbing,  as  per  agreement,  $85.50;  sundry  repairs,  $31  46     116  96 

Credit  Municipal  Canadien  :  electric  lighting,  12  m.  to  Dec.  31,  1911,  $174.87;  meter,  $3.  177  87 

Hudon,  Pascal:  laying  floor,  1,300  ft.  at  11c   143  00 

Lepage,  H.  C:  coal,  21  725  t.  at  $8.35;  wood,  8£  cords  at  $3,  6  at  $3.50  ;  lamps,  $5.40; 

sundry,  $38.60     271  16 

Rimouski  Town  :  water  rates,  12  m.  to  Nov.  1,  1911   75  00 

Tetu,  Cyrille  :  rent  of  office,  4  m.  to  Mar.  26,  1912    40  00 

Roberval  Immigration  Building  ($526.81) — 

Caretaker,  G.  Audet :  12  m.  to  Mar.  31,  1912  at  $25   300  00 

Koberval  Electric  Co.:  electric  lighting,  13  m,  to  Nov.  (i,  1911,  1,813  k.  w.  at  12c;  meter, 

S3. 25       220  81 

Small  payments  :  electrical  supplies    6  00 

Shawinigan  Customs  Office  ($328.75) — 

Goldie  &  McCulloch  Co.,  Ltd.:  safe  as  per  order,  $310;  freight  and  packing  $18.75   328  75 

Sherbrooke  Engineer's  Office  ($466.44) — 

Ansell,  Mrs.  Whiting  :  rent  of  office,  May  16-Mar.  31,  1912,  10^  m.  at  $40   420  00 

Bell  Telephone  Co.:   rent  of  telephones  :  office,  June  9-Mar.  31,  1912,  $33.94  ;  Mr. 

Cameron's  residence,  0  m.  to  Mar.  22,  1912,  $12  50      46  44  v 

Sherbrooke  Public  Building  ($3,446.59)- 

Caretaker,  O.  Deseve  :  12  m.  to  Mar.  31,  1912  at  $33.33   399  96 

Cleaner,  Mrs.  Jas.  Laliberte:  12  m.  to  Mar.  31,  1912,  at  $15    180  00 

Care  of  clock,  R.  J.  Spearing:  1  y.  to  Mar.  1,  1912   66  00 

Codere,  Son.  &  Co.:  coal,  5  238  t.  at  $7.50,  2  255  t.  at  $6.80,  4  165  t.  at  $6.75,  67  395  t. 

at  $6.65;  hardware,  $45.43   576  35 

Rubenstein  Bros.:  2  brass  grills,  $55;  2  engraved  plates,  $16;  32-c.  p.  lamps,  30  at  25c; 

sundry,  $9.40    87  90 

Sherbrooke  City  ($626.84)— 

Lighting,  Apr.  1, 1911-Mar.  27, 1912  :  electric,  8,744  k.  w.  at  57c;  gas,  9,600  cu.  ft.  at 

$1 . 25 ;  meter,  $1 . 75    512  21 

Heating,  Mar.  1,  1911-Mar.  27,  1912  ;  gas,  44  1M  cu.  ft.  at  $1.25;  meter,  $1.62   56  75 

Water,  12  m.  to  May  1,  1912,  $50;  stone,  5J  yd.  at  $1.50   57  88 

Sherbrooke  Construction  Co. :  supplying,  as  per  tender,  money  order  counter,  $60,  ex- 
warehouse  fittings,  $730,  improving  ex-warehouse,  $180.75,  painting  and  cleaning, 

$123,  kalsomining  Post  Office,  $90.30;  sundry  repairs,  $34.50    1,218  55 

Small  payments :  electrical  supplies,$44. 80  ;    labour,  95i  h.  at  30c,  20  at  25c  ;  wood,  3 

cords  at  $6 . 50,  1  at  $5  ;  removing  snow  and  ice,  100"  loads  at  20c;  removing  paper, 

&c,  36  loads  at  35c;  removing  ashes,  $12.38;  repairing  post  office  boxes,  $14.95; 

repairing  grates,  &c.,S26. 06;  furniture,  $17.31 ;  rug,  $9.50;  chairs,  $8;  sundry,  $67.24  290  99 

Sorel  Public  Building  ($1,966.68)— 

Caretaker,  Chas.  Robitaille  :  12  m.  to  Mar.  31,  1912  at  $40   480  00 

Care  of  clock  :  Chas.  Robitaille,  6  m.  to  Julv  12,  1911,  $25  ;  J.  A.  Wright,  8  m.  to  Mar. 

1,  1912,  $35  '   60  00 

Lavallee,  Alfred:  coal,  60  t.  at  $5.50;  wood,  $10;  sundry,  $4   344  00 

Office  Specialty  Mfg.  Co.:  cabinet,  S28.50;  bag  rack,  $30;  freight,  $2.34   60  81 

Sorel  City :  gas  heating,  12  m.  to  Feb.  29,  1912,  3,300  cu.  ft.  at  $1 .50  per  M,  19,500  cu.  ft. 

at  $1.20;  meter  rent,  $3.60;  water  rates,  12  m.  to  Sept.  30,  1912.  $250    281  95 

Sorel  Electric  Co.:  electric  lighting,  5,513  k.w.  at  8c,  945  k.w.  as  6  4c;  meter  rental, 

$3.50  ;  16  cp.  lamps,  100  at  18c   523  02 

Trempe,  A.  C:  soap,  $12.75  ;  Corbin  springs,  $11.25  ;  sundry,  S37.59   61  59 

Small  payments:  labour,  52  h.  at  50c,  14  h.  at  40c;  window  shades,  12  at  $1 .62,  4  at 

$1.53;  bureau,  $30;  chairs,  $14.50;  repairs,  $16.50;  whitewashing  fence,  $9.25; 

sundry,  $27.87   155  28 
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Ste.  Anne  de  Bellevue  Public  Building  ($125)— 

Ste.  Anne  de  Bellevue  Town  :  rent  of  office,  1  y.  to  Dec.  L  1911. .  .  125  00 

St.  Eustache  Public  Building  ($211.92)— 

Laval  Electric  Co.:  Mar.  7,  1911-Apr.  2,  1912,  electric  lighting,  610  k.w.  at  10  8c;  16c.p. 

lamps,  8  at  25c   67  92 

St.  Eustache  Town  :  rent  of  office,  1  y.  to  Mar.  31,  1911   144  00 

St.  Felix  de  Valois  Public  Building  ($31)— 

Pelletier,  Ovide:  rent  of  building,  6  m.  to  Mar.  31,  1912   31  00 

Ste.  Flavie  Station  Public  Building  ($77.19)— 

Ross,  Andrew  :  1  truck,  $72;  freight,  $5.19   77  19 

St.  Gabriel  de  Brandon  Public  Building  ($230.15)— 

Farly,  Paul :  rent  of  office,  9  m.  to  Dec.  31,  1911,  $150  ;  light,  9  111.  to  Dec.  31,  1911,  $13  ; 

wood,  10  cords  at  $1 .50  ;  removing  snow,  $6  ;  sundry,  $0.80. .      225  80 

Small  payments   ,  4  35 

St.  Hyacinthe  Inland  Revenue  ($707.22)— 

Caretaker,  E.  Clapin  :  12  m.  to  Mar.  31,  1912  at  $33.33    399  96 

Demers  &  Cooney  :  coal,  20 '  25  t.  at  $7 .50   151  88 

Gas,  Electricity  &  Power  Co.:  12  m.  to  Mar.  25,  1912,  electric  lighting,  222  k,w.,  $25.92, 

meter  $3.60,  gas,  $22.83,  meter  $10.60   63  00 

St.  Hyacinthe  City  :  6  m.  to  Jan.  1,  1912,  water  rates   50  00 

Small  payments  :  wood,  $10  ;  labour,  1C  h.  at  40c:  sundry,  $25.18  '.  . . .  42  38 

St.  Hyacinthe  Public  Building  ($1,534.23)— 

Caretakers,  12  m.  to  Mar.  31,  1912  :  J.  Girouard,  11  m.  at  $43.33 ;  F.  X  Tetreault,  1  in. 

at  $43.33   519  96 

Care  of  clock,  M.  A.  Connell :  1  y.  to  Dec.  1,  1911   100  00 

Demers  &  Cooney  :  coal,  30  t.  at  $7.50   225  00 

Gas,  Electricity  &  Power  Co.:  12  m    to  Mar.  25,  1912,  electric  lighting,  4,031  k.w., 

$481.92,  meter  $9  ;  gas,  6,200  cu.  ft.,  $13.80,  meter  $5.40   510  12 

St.  Hyacinthe  City  :  water  rates,  6  m.  to  Jan.  1,  1912,  $75  ;  sundry,  $1.50   76  50 

Small  payments:  wood,  4  cords  at  $7;  labour,  46  h.  at  40c;  furniture,  $15;  sundry, 

$11-25   102  65 

St.  Jacques  Public  Building  ($6.61)— 

Elie,  Jos.:  coal   6  61 

St.  Jerome  Public  Building  ($1,380.71)— 

Caretakers,  12  m.  to  Mar.  31,  1912:  Jos.  Savard,  8  m.  at  $33.33  ;  T.  Grignon,  4  in.  at 

$33.33.      399  96 

Laflamme,  C.  E,:  wood,  7  cords  at  $5,    7  at  $4  ;  sawing  wood,  &c.  $16  ;  sundry,  $2S.56. ,  107  56 

Laviolette,  S.  G.:  coal,  29  955  t.  at  $8;  sundry,  $2.80   242  44 

St.  Jercme  Power  &  Electric  Light  Co.:  lighting,  12  m.  to  Mar.  31,  1912,  9,469  k.w.  atl^c; 

rent  of  meter,  $6  \   148  06 

St.  Jerome  Town  :  water  ratss,  1  y.  to  May  1,  1911   56  00 

Therrien,  Chas. :  contracts,  repairing  annex  $126,  putting  on  galvanized  roof,  $79.50, 

repairing  brickwork,  $60,  repairing  pipes,  &c.  $40;  sundry  repairs,  $54.19   359  69 

Small  paymeuts  :  §-in.  hose,  100  ft.  at  15c;  2  sets  grate  bars,  $14.52;  labour,  $15.78; 

wood,  $8.40  ;  sundry,  $13.30   67  00 

St.  John's  Custom  House  (-$502.92)— 

Caretaker,  L.  Farrant  :  12  m.  to  Mar.  31,  1912  at  $29.16   349  92 

Bourassa,  Louis  :  repairs  to  roadway  as  per  tender   110  00 

St.  John's  Electric  Light  Co.:  electric  lighting,  12  m.  to  Mar.  20,  1912,  400  k.w.  at  10c; 

rent  of  meter,  $3     43  00 

St.  John  Water  Works  :  water  rates,  12  m.  to  May  1,  1912   60  00 

St.  John's  Public  Building  ($1,279.35)— 

Caretakers  :  W.  Brousseau,  to  Mar.  31,  1912,  7  m.  at  $20.83,  4  m.  at  $25,  1  m.  at  $33.33 ; 

J.  H.  Racicot,  $12  ,   291  14 

Bourassa,  Louis  :  putting  up  fence,  as  per  agreement,  $150  ;  sundry  repairs,  $14.75   164  75 

Donaghy,  John  :  coal,  18  51  t.  at  $5.90     109  21 

Durand  Hardware  Co.:  fire  extinguishers,  4  at  $11.50;  store  locks,  2  at  $12;  f-in.  hose, 

100  ft.  at  15c;  sundry,  $11.85    96  85 

O'Cain,  Jos.:  coal,  35  t.  at  $5.90;  wood,  6  loads  at  $1.50   215  50 

St.  John's  Electric  Light  Co.:  electric  lighting,  12  m.  to  Mar.  22,  1912,  2,586  k.w.  at  10c; 

rent  of  meter,  $3  ;  sundry,  25c   261  85 

St.  Johns  Water  Works  :  water  rates,  12  m.  to  May  1,  1912   50  00 

Small  payments  :  repairs,  $22.99;  Bardsley  door  check,  $8  ;  labour,  $13.20;  sundry 

ft    „     S45.86    90  05 

St.  Regis  Indian  Office  ($122.89)— 

Milmoe  Bros  :  coal,  5.915  ton  at  $7.25    42  89 

Stoddard,  W.  G.:  roll  top  desk,  $35  ;  filing  cabinet,  $35  ;  sundry,  $10   80  00 

Terrebonne  Public  Building  ($730.32)— 

Caretaker,  to  Mar.  31,  1912  :  N.  Sasseville,  7  m.  at  $25  ;  J.  Briere,  5  m.  at  $25    300  00 

Gauvreau,  O:  coal,  15  ton  at  $7.50   112  50 

Terrebonne  Electric  Light  Co.:  electric  lighting  2,243  k.  w.  at  8c   179  44 

Terrebonne  Town  :  water  rates,  12  m.  to  July  1,  1911   15  00 


Carried  forward   310.873  77 
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Terrebonne  Public  Building  —  Concluded. 

Small  payments  :  wood,  9  cords  at  S5  ;  0  at  S3  ;  labour,  14  h.  at  45c.,  '23  h.  at  40c,  23  h. 

at  20c;  window  shades,  $9.44  ;  sundry,  $30.84    123  38 

Thetford  Mines  Public  Building  ($2,004.00)— 

Caretaker,  J.  Rousseau  :  12  m.  to  Mar.  31,  1912  at  $12  50   150  00 

Blais,  Alphonse  :  desk,  $20.40  ;  sundrv,  S40.92   61  32 

Demers,  J.  L.:  coal,  2  24  ton  at  S7.75,  19-92  ton  at$7.36. .   103  97 

Herbert,  J.  S.:  post  office  fittings  and  alterations,  as  per  contract,  SG94  ;  changing  safe,  &c 

818   712  00 

Lachance,  J.  E.:  wood,  5  c.  at  SO. 75,  7  c.  at  S4.50  i   65  25 

Rubenstein  Bros.:  p..o  box  fronts,  28  at  SI. 85,  147  at  SI. 43  ;  drawer  fronts,  14  at  S2.50; 

enameled  plates,  S20  ;  sundry,  $19.07   336  08 

Thetford  Mines  Electric  Co.:  electric  lighting,  12 in.  to  Mar.  31,  1912  at  S20   240  00 

ThetfordMines  Metal  Works:  labour,  24  h.  at  40c,  95  h.  at  30c,  9  h.  at  30c;  materials,  $27,57  67  47 

Thetford  Mines  Town  :  water  rates,  6  m.  to  Nov.  1,  1911    100  00 

Small  payments  :  supplies  from  stores,  4  sections  of  newspaper  cases  and  table,  $65 ; 

labour,  $23.60  :  plank,  $5.50  ;  sundrv,  $13.87   107  97 

Three  Rivers  Clerk  of  Works  Office  ($10.25)— 

Bell  Telephone  Co.:  telephone  rental  at  office,  5  m.  to  Jan.  1,  1912  at  $39  per  annum. ...  16  25 

Three  Rivers  Engineers  Office  ($209. S3) - 

Bell  Telephone  Co.:  telephone  rental,  Xo.  193,  11  m.  to  Mar.  31,  1912  at  $32  per  annum; 

No.  566,  6  m.  to  Dec.  1,  1911  at  $25  per  annum   41  83 

Berlinguet,  Lucy  M.  C. :  rent  of  two  rooms,  including  heating  and  lighting,  14  m.  to  Mar. 

31,  1912  at  $12   168  00 

Three  Rivers  Public  Building  ($2,357.40)— 

Caretakers,  1  y.  Mar.  31,  1912  :  P.  Gravelle,  1  m.  at  S50,  1  in.  at  $37.90,  10  m.  at  $25  ; 

E.  Cosette,  1  m.  at  OH.20,  10  m.  as  $50  ;  Israel  Dube,  2  in.  at  S38,  1  m.  $48.80   986  90 

Baxter,  D. :  painting  outride  of  post  office,  as  per  contract   130  00 

Gouin,  P.  A.:  hose,  100  ft.  at  lie;  electric  lamps,  $18.75;  sundry,  $25.05     54  80 

Laurin,  A.  &  Co.:  4  desks,  $50,  $32.50,  $15,  $20;  cabinet,  $31  ;  chairs,  2  at  $8.50,  1  at 

$6.50,  3  at  $3,  8  at  SI. 50  ;  sundry,  $50.20   213  20 

Marehand,  Zeph.  &  Son  ;  coal,  15  ton  at  $6.35   95  25 

North  Shore  Power  Co.:  electric  lighting,  12  m.  to  Mar.  27,  1912,  5,020  k.  w.  at  10c; 

rent  of  meter,  $3    505  00 

Three  Rivers  City  :  12  m.  to  July  1,  1912,  $51.07  ;  repairing  sidewalks,  $30.30   81  37 

Small  payments  :  wood,  5  cords  at  $8.50,  1  at  $6  ;  electrical  supplies,  $21.25  ;  letterboxes, 

20  at  $1  25;  furniture,  $17.31  ;  window  shades,  4  at  $3.50;  labour,  4  d.  at  $2.50; 

repairs,  $73.38  ;  caretaker's  supplies,  $27.71 ;  sundry,  $23.73    260  88 

Tring  Junction  Public  Building  ($78.27) — 

Ross,  A.:  1  truck,  S72  ;  freight,  $6.27    78  27 

Trois  Pistoles  Public  Building  ($125)— 

Trois  Pistoles  Town  :  rent  of  building,  15  m.  to  Mar.  31,  1912   125  00 

Valleyfield  Public  Building  ($1,140.65)— 

Caretaker,  J.  B.  Lamel :  12  m.  to  Mar.  31,  1912  at  $33.33   399  96 

Besner  &  Chasle  :  coal,  54  73  ton  at  $6.75  ;  sundry.  $11.72   381  15 

Valleyfield  Electric  Co.:  electric  lighting,  12  m.  to  Mar.  29,  1912,  1,063  6  k.  w.,  $144. 9S; 

meter,  SI. 68   146  66 

Valleyfield  Town  :  water  rates,  1  y.  to  July  31,  1912    .  .  90  00 

Small  payments  :  wood,  6  cords  at  $7.50  ;  repairing  roof,  S25  ;  painting,  $12;  electrical 

supplies,  S10.23  ;  sundry,  $30.65      122  88 

Victoriaville  Public  Building  ($1,264.51)— 

Caretaker,  G  Beaudet :'  12  m.  to  Mar.  31,  1912,  3  m.  at  $6. 25,  9  m.  at  $10   108  75 

Arthabaska  Water  &  Power  Co  :  electric  lighting,  12  m.  to  Mar.  31,  1912,  1,837  k.w., 

$220.14  ;  meter,  $3  ;  sundry,  82.04  '   225  18 

Gagnon,  J.  E.:  safe  for  custom  house   273  60 

Gaudet,  Octave:  coal,  20  745  t.  at  $8  ;  'Acme'  ball,  $10.50  ;  sundry,  S29.S2   206  23 

Lambert,  Arthur:   repairing  doors,  stairway,  &c,  labour,  162  h.  at  30c;  materials, 

$16.15   64  75- 

Victoriaville  Town  :  water  rates,  15  m.  to  Mar.  31,  1912,  S62.50;  building  cement  pave- 
ment, 74  yd.  at  $2.75    266  00 

Small  payments  :  soap,  300  lb.  at  10c;  removing  snow,  54  loads  at  50c;  removing  ashes, 

$8  ;  maple  trees,  7  at  $1.50  ;  sundry,  $44.45   119  95 

Westmount  Public  Building  ($1,304.90)— 

McCall,  C.  &  M.  T.:  rentof  building  (including  light  and  heating),  12  m.  to  Mar.  31,  1912, 

at  $100      1,200  00 

Montreal  Water  &  Power  Co.:  water  rates,  Dec.  15,  1911,  to  Apr.  30,  1912   5  40 

Westmount  Light  &  Power  Dept.:  electric  lighting,  Dec.  19,  1911-Jan.  3,  1912,  149  k.w. 

at  9c;  meter  rental,  10c   13  51 

Small  payments  :  labour,  40i  h.  at  65c;  24  h.  at  45c;  74  h.  at  30c;  removing  ashes,  $15  ; 

glass,  $10 .  CO  ;  sund  ry,  $1 . 06   85  99 


Carried  forward   319,498  02 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


V— 141 


Dominion  Ruildings:  Maintenance— Continued.  $  cts. 

Brought  forward     319,498  02 

Quebec  Province  Generally  ($1,468.54)— 

Small  payments  :  telephone  conversations,  $35.18;  sundry,  75c   35  93 

Travel  and  outlay  of  officials  ; 

C.  S.  Gingras,  clerk  of  works   792  40 

Jos.  Lamarche,  heating  inspector,  $138.50,  less  advance  of  $20.45  (V—  77,  1910-11)! !  118  05 

Jules  Pothier,  clerk  of  works                                                                             "  17  p> 

King 'a  Printer,  $127.51 ;  Stationery  Office,  $345.58  ..!.!!.. !" ! !!!!!."!!.'!!! \\\\  473  09 

Advance  to  be  accounted  for,  Jos.  Lainarche   31  95 

Alexandria  Public  Building  ($1,006.33)— 

Caretaker,  D.  K.  McDonald  :  12  m.  to  Mar.  31,  1912  at  $41.66   499  92 

Alexandria  Town  :  electric  lighting,  12  m.  to  Dec.  1,1911,  $222.30:  water  rates   1  v  to 

Dec.  31,  1911,  $6    228  30 

Cowan,  R.  H.:  erecting  awning,  $15  ;  30  window  screens,  $25  ;  sundry,  $1.2. 90 ! !!!!!.!!  52  90 

McDonald,  Angus:  coal,  28 '835  t.  at  $6.67.    -  ■.   192  33 

Small  payments:  wood,  14  cords  at  $2.75;  brooms,  $12;   labour,  $11.85 ;  sundry! 

$30.53  !  92  88 

Almonte  Public  Building  ($1,712.83)— 

Caretaker,  P.  Burns  :  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Almonte  Town  :  electric  light,  12  m.  io  Mar.  31,  1912,  $66.60  ;  supplies,  $ii.38. ..!.!..!  77  98 

Brown,  J.:  hauling  water  and  carrying  up  stairs,  33  brl.  at  50c.,  193  brl.  at  35c;  hauling 

water,  374  brl.  at  10c;  pumping  water,  $6.90  ;  removing  ashes,  $6.50   134  85 

Little,  Jas.:  removing  old  pipe  and  putting  in  new  one  from  post  office  to  river   314  00 

Lowrey,  Thos.:  building  retaining  wall  and  granolithic  walk  and  steps,  as  per  tender. 

$294 . 10  :  sund  ry,  $2 . 72      .  296  82 

Mississippi  Iron  Works  :  water  rates,  15  m.  to  Mar.  31,  1912,  $93.75  ;  sundry,  $6.50.  100  25 

Taylor  Bros.:  coal,  30  37  t.  at  $7.25,  1*145  t.  at  $7.50;  2  oak  cases  for  lavatory,  $26; 

sundry,  $23.27     278  09 

Small  payments:  carrying  water,  40  brl.  at  50c,  312  brl.  at  19c;  labour,  $15;  sundry, 

#16.60   H0  88 

Amherstburg  Public  Building  ($853.99)— 

Caretaker,  Mrs.  R.  Elliott:  12  m.  to  Mar.  31,  1912  at  $33.33    399  96 

Amherstburg  Electric  L.  H.  &  P.  Co.:  9  m.  to  Dec.  31,  1912,  electric  lighting,  $i23.75 ; 

sundry,  80c   124  55 

Amherstburg  Town  :  water  rates,  12  m.  to  Mar.  31,  1912,  $35  ;  street  sprinkling,  $10  ...  45  00 

Falls  Bros.:  coal,  5 •  075  t.  at  $7 . 25,  20  t.  at  $7    176  80 

Small  payments:  wood,  10  cords  at  $2.50;  repairing  locks,  $19.80;   'King  Edward' 

vacuum  cleaner,  $14  ;  labour,  $7.50;  sundry,  $41.38   107  68 

Arnprior  Public  Building  ($1,542.21)— 

Caretaker,  R.  Tait :  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Care  of  clock,  W.  A.  Whyte  :  1  y.  to  Sept.  30,  1911   50  00 

Arnprior  Town  :  water  rates,  1  y.  to  Apr.  1,  1912   32  00 

Drysdale,  R.  S.:  coal,  30  255    at  $6.99   211  49 

Galetta  Eiectric  Light,  Power  &  Milling  Co.:  electric  lighting,  12  m.  to  Mar.  31,  ^12, 

7,253  k.w.  at  9c;  meter  rental,  $3  ;  sundry,  $6.50   662  27 

Powell  Chas.  W.:  repairs  to  p.o.,  as  per  contract,  $353.15,  less  $300  (V— 126,  1910-11); 

lepairs  to  lavatory,  $27.50  ;  fitting  doors,  $25  :  sundry  repairs,  $10.10   115  75 

Small  payments:  wood,  4  cords  at  $6,  5  cords  at  $2.50;  sundry,  $34.24   70  74 

Barrie  Public  Building  ($1,205.14)— 

Caretaker,  E.  Sevigny  :  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Barrie  Gas  Co.:  supplies,  $13.47  ;  lighting,  12  m.  to  Mar.  31,  1912,  249,100  cu.  ft.,  $323.65.  337  12 

Barrie  Town  :  water  rates,  12  m.  to  June  1,  1912   50  00 

Mickle,  Dyment  &  Son  :  coal,  35  t.  at  $6.75   236  25 

Small  payments  :   plumbing,  $36.57  ;  hardware,  $29.04  ;   wood,  8  cords  at  $3.25  ;  'King 

Edward'  vacuum  cleaner,  $14  ;  repairing  combination  of  vault,  $10.50 ;  toilet  paper, 

$8.50;  sundry,  $57.20   181  81 

Belleville  Public  Building  ($3,219.73)— 

Caretaker,  S.  Haight :  12  m.  to  Mar.  31,  1912,  5  at  $50,  7  at  $54.16    629  12 

Anderson,  A.  S.  Co.:  coal,  85  t.  at  $5.97  ;  wood,  3  cords  at  $7.75,  3  cords  at  $5.75   547  95 

Andergon,  J.  H.:  labour,  75  h.  at  35c;  lumber,  $38.80;  sundry,  $5.15   70  20 

Belleville  City  :   gas,  12  m.,  to  Mar.  31,  1912,  353  5  M.  cu.  ft.,  $458.82;  supplies,  $79.73  ; 

water  rates,  12  m.  to  June  30,  1912,  $60   593  55 

Greenleaf  &  Son:  electric  lamps,  $17.85;  repairing  locks,  $13.60;  sundry,  $60.16   91  61 

McGee,  Win.:  repairing  heating  system,  pipes,  &c:  labour,  $11.10;  materials,  $45.41   56  51 

Office  Specialty  Mfg.  Co.:  fittings  and  supplies,  (Voucher  outstanding)   340  13 

Trenton  Electric  &  Water  Co.:   electric  lighting,  12  m.  to  Mar.  31,  1912,  4,747  k.  w.  at 

10c,  1,971  k.  w.  at  9c   652  08 

Small  payments:  floor  oil,  45  gal.  at  $1 ;  repairs,  $26.07  ;  sprinkling  streets,  $23.25; 

labour,  $15.60;  newspaper  sorting  case,  $15,50;  flags,  $10.20;  hardware,  $9.49; 

electrical  supplies,  $6.45;  caretaker's  supplies,  $38.85;  sundry,  $43.17   233  58 


Carried  forward   330,566  79 
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Berlin  Public  Building  (S4.697.04)— 

Caretaker,  J.  Clement :  12  in.  to  Mar.  31,  1912,  at  $33.33   399  96 

Care  of  clock,  A.  Pequegnat:  1  yr.  to  Dec.  31,  1911   50  00 

Berlin  Interior  Hardwood  Co.:  sorting  cases,  as  per  contract,  S3. 090  ;  freight,  $59  58   3,149  58 

Berlin  Town:  electric  lighting,  Mar.  13.  1911-Mar.  13,  1912,  2257  k.  w.  at  6  8c,  3323 
k.w.  at  6  4c,  meter,  $1.20;  gas,  Mar.  13,  1911-Mar.  21,  1912,  33  5  M.  cu.  ft.  at  $1.15, 
47  2  M.  cu.  ft.  at  $1,  meter,  S3;  water  rates,  15  m.  to  Apr.  1,  1912,  160  M.  gal., 

$28.82,  meter,  $5   489  94 

Boehm,  R.  &  Co.:  coal,  10  6G25  t.  at  $7.   74  65 

Bramm,  Geo. :  coal,  10  t.  at  $7   70  00 

Hymen,  P.  &  Co.:   repairing  furnace  grates,  locks,  &c,  labour,  39£  h,  at  45c,  11£  h.  at 

40c,  31^  h.  at  35c,  galvanized  iron,  128  lb.  at  8c,  sundry  materials,  $44.32   87  98 

Kidder,  John  :  painting  letter  boxes,  22  at  $1.25  ;  paper  receptacles,  7  at  $3.50.   52  00 

Kloepper  &  Co.:  coal,  10  0975  t.  at  S7   70  69 

Pipe,  Alfred  A.:  coal,  10 ' 385  t.  at  $7  ;   72  70 

Small  payments  :  labour,  50  h.  at  40c. ;  letter  carrier's  sorting  case,  $20  ;  electrical  sup- 
plies, S19.56  ;  lavatory  supplies,  $17.60  ;  gas  piping,  $13  ;  removing  ashes,  $9  ;  care- 
taker's supplies,  $25.65  ;  sundry,  $54.73   179  54 

Blenheim  Public  Building  (S250)— 

Blenheim  Town  :  rent  of  office,  15  m.  to  Mar.  1,  1912   250  00 

Bowmanville  Public  Building  (S840.78)— 

Caretaker,  W.  W.  Allen  :  12  m.  to  Mar.  31,  1912,  5  at  §33.33,  7  at  $37.50   429  15 

Bowmanville  Town  :   electric  lighting,  3  m.  to  June  30,  1911,  149  5  k.  w.  at  10c;  water 

rates,  12  m.  to  Dec.  31,  1911,  $10   24  95 

McLellan  &  Co.:  coal,  3  t.  at  S7,  18  t,  at  $6.75  ;  sundry,  $17.63   160  13 

Seymour  Power  &  Electric  Co.:  electric  lighting,  Julv  1,  1911-Mar.  22,  1912,  1,379-9  k.  w. 

at  8c   110  25 

Trenouth,  Rich.:   repairing  sidewalk,  labour,  80  h.  at  40c,  110  h.  at  20c,  cement,  $13, 

sundry,  S20     87  00 

Small  payments :  flags,  $6.75  ;  sundry,  S22.55   29  30 

Brampton  Public  Building  ($1,019.45)— 

Caretaker,  Jos.  Foster  :  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Brampton  Electric  Light  Co.:  electric  lighting,  12  m.  to  Jan.  1,  1912,  Mar.  1-Anr.  1,  1912, 

4,928-5  k.  w.,  $330.34  ;  meter  rental,  $6    336  34 

Brampton  Town  :  water  rates,  12  m.  to  Dec.  31,  1911   25  00 

Pratley,  D.:  coal,  26  t.  at  $6.40   166  40 

Small  'payments  :   coal,  4  t.  at  $6.50 ;  wood,  2  cords  at  $8.50  ;   'King  Edward'  vacuum 

cleaner,  $14.50;  sundry,  $34.25   91  75 

Brantford  Public  Building  (§2,0S9.51)— 

Caretaker,  John  Squire  :  12  m.  to  Mar.  31.  1912.  at  850   ...  600  00 

Brantford  Gas  Co.:  gas,  12  m.  to  Mar.  31,  i912,  23  M  c.  ft.  gas  at  40c;  meter  rent,  $2.40.  11  60 

Brantford  Town  :  water  rates,  12  m .  to  Mar.  1,  1912,  $38  ;  caring  for  boulevards  around 

armouries  as  per  agreement,  8250   288  00 

Chave,  R.  C:  painting  and  lettering  parcel  boxes,  73  at  $1.20   87  60 

Western  County  Electric  Co. :  electric  lighting,  12  m.  to  Mar.  31,  1912,  $327;  supplies, 

$4.86   331  86 

Wilson  Coal  Co.:  coal,  85 " 237  t.  at  $6.50    554  04 

Small  pa yments :  hardware,  $34  .21  ;  letter  carrier's  sorting  case,  $32.80;  insurance  of 
boilers,  $25  ;  plumbing,  $19.60  ;  '  King  Edward  '  vacuum  cleaner,  $14.40  ;  electrical 
supplies,  §13.89  ;  adjustable  brackets,  4  at  $2.75  ;  toilet  paper,  §11.25  ;  repairing 
locks,  §10;  inspecting  boilers,  §10  ;  sundry,  §34.26   216  41 

Bridgeburg  Public  Building  (§639.09)— 

Caretaker,  Wm.  Hanna:  1  y.  to  Mar.  31,  1912,  5  m.  at  §25,  7  m.  at  $29.16   329  12 

Bridgeburg  Village  :  water  rates,  12  m.  to  Mar.  31,  1912    20  00 

Provincial  Natural  Gas  &  Fuel  Co.:  gas,  12  m.  to  Mar.  31,  1912,  225  M  cu.  ft.  at  30c. . .  67  50 

White,  Mrs.  I.:  coal,  25  t.  at  §6.25   156  25 

Small  payments  :  50-gal.  boiler  connections,  §18  ;  flags,  §6.75  ;  sundry,  §41.47   66  22 

Brockville  Public  Building  (§2,517  30)— 

Caretaker,  C.  F.  Gray  :  to  Mar.  31,  1912,  5  m.  at  §41.66,  7  in.  at  $45.83   529  11 

Cleaner,  E.  MacLean  :  to  Mar.  31,  1912,  12  m.  at  §8   96  00 

Brockville  Light  &  Power  Co.:  electric  lighting  (flat  rate),  12  m.  to  Mar.  31,  1912,  §118  ; 

gas,  12  m.  to  Mar.  31,  1912,  1,865  3  M  c.  ft.  §465.62   583  62 

Brockville  Town  :  water  rates,  12  m  to  Mar.  31,  1912,  $170;  repairing  sewage  connec- 
tion, &c,  labour,  45  h.  at  30c,  90  h.  at  20c;  crushed  stone,  6  yd.  at  §1.80,  cement, 

34  bags  at  42^.,  sand,  §6,  sundry  material,  §18.47    251  22 

Brown  &  Semple  :  covering  pipes  and  boilers  with  asbestos,  as  per  contract,  $97 ; 

'  Gaetzen  '  lights,  5  at  §2 .90  ;  sundry,  §21 . 46   132  96 

Central  Canada  Coal  Co.:  coal,  56  t.  at  $6.75   378  00 

Ross,  Andrew  :  truck,  §72  ;  freight,  §3.50    75  50 

Smart,  R.  H.:  mantles,  12  doz.  at  $2.40;  door  spring,  §8;  sundry  hardware,  §58.98   95  78 


Carried  forward   342,244  85 
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Brockville  Public  BuWA'mg— Concluded. 

Small  payments  :  double  letter  carrier's  cases,  2  at  $32.80;  preliminary  letter  sorting 
cases,  2  ac  $30;  suiting  case,  3  sections  at  $15.50;  wood,  7  cords  at  $3.25; 
labour,  21  h.  at  45c,  23  h.  at  40c,  sundry  labour,  $15!  section  of  filing  cabinet,  $31 ; 
base  and  top  of  cabinet,  $8.75  ;  chairs,  2  at  $5  ;  removing  snow,  $15.20  ;  removing 
ashes,  46  loads  at  40c;  etop  blocks  for  post  office  boxes,  $7  .60;  flags,  $6.80  ;  sundry, 
$48.86  375  ii 

Carleton  Place  Public  Building  ($728.59)— 

Caretaker,  J.  H.  Halpenny  :  12  m.  to  Mar.  31,  1912  at  $33.33    399  96 

Brown,  H.  &  Sons:  electric  lighting,  Apr.  3-Dec.  28,  1911,  1,431  1  k.  w.  at6c;  supplies, 

$1.75   87  61 

Carleton  Place  Electric  Light  Co.:  electric  lighting,  Jan.  4-April  2,  1911,  480  6  k.  w., 

$42.42;  meter  rental,  $1.50   43  92 

Taylor  Bros.:  coal,  20  t.  at  $7  ;  door  check,  $7  ;  sundry,  $5.95   152  95 

Small  payments  :  wood,  5  cords  at  $5  ;  sundry,  $19.15   44  I5 

Cayuga  Public  Building  ($286.44)— 

Caretaker,  G.  A.  Gibbon  :  12  m.  to  Mar.  31,  1912,  at  $4.16    49  92 

Baird  Bros.:  repairing  drain,  &c,  labour,  113  h.  at  25c,  10  h.  at  40c,  5  h.  at  50c,  ma- 
terials, $22.04  ;  putting  flags  in  pevement,  $7   63  79 

Dominion  Natural  Gas  Co.:  gas,  12  m.  to  Mar.  31,  1912,  531  M  cu.  ft.  at  25c;  meter 

rent,  $1.80      134  55 

Small  payments  :  sundry   38  13 

Chatham  Public  Building  ($1,435.08)— 

Caretaker,  W.  W.  Mitchell:  12  m.  to  Mar.  31,  1912,  at  $50   600  00 

Chatham  Gas  Co.:  electric  lighting,  12  m.  to  Mar.   31,  1912,  1,096  k.  w.  at  8c;  gas,  95 

M  cu.  ft.  at  35c,  36  M  at  25c     129  93 

Chatham  Town:  water  rates,  Jan.  6,  1911- Jan.  4,  1912   13  85 

Crow,  A.  R.:  coal,  32 '  135  t.  at  $6.75,  1  t.  at  $4.25   221  15 

Mitchell  Bros.:  contracts,  installing  lights  on  letter  carriers'  sorting  cases,  $87, 
connecting  expansion  tank,  &c,  $68.50,  installing  hot  water  heating  in  lavatory,  $44, 

installing  lights  in  lavatory,  $20  ;  sundry,  $43.51   263  01 

Small  payments  :  coal,  5  t.  at  $7.25  ;  repairing  door,  &c,  labour,  $17.30,  materials  $13.46; 
clock,  $19  ;  painting  roof  of  post  office,  $15  ;  hot  water  radiator,  $12.50  ;  toilet  paper, 
$15.35;  removing  waste  paper,  &c.  $10.50;  caretaker's  supplies,  $45.05;  sundry, 

$22.73   207  14 

Clinton  Public  Building  ($884.83)— 

Caretaker,  Jas.  Scott :  12  m.  to  Mar.  31,  1912,  at  $16.66   199  92 

Clinton  Electric  Light  Co.:  electric  lighting,  12  m.  to  Mar.  31,  1912,  1,776  k.  w.  at  10c; 

meter,  $3  ;  supplies,  $3 . 45   189  05 

Clinton  Town  :  water  rates,  May  4-Oct.  2,  1911,  $10.57  ;  street  sprinkling,  1  y.  to  Dec. 

31,  1911,  $3   13  57 

Forbes,  Arthur:  coal,  18  065  t.  at  $7. 25   131  01 

Twitchett  &  Potts:  contracts,  painting   and    kalsomining,    $158.60,    cleaning  and 

varnishing,  $40;  labour,  12  h.  at  50c  ,  20  h  .  at  40c   212  60 

Small  payments  :  repairing  mail  boxes,  &c,  $18.20  ;  covering  stone  steps  with  wood,  $15; 
wood,  6i  cords  at  $2.75 ;  lining  water  tank  with  copper,  $17  ;  f-in.  hose,  100  ft.,  $14, 
J-in.  hose,  50  ft.,  $6;  piping  for  water  works,  $11.50  ;  sundry,  $39.10   138  68 

Cobourg  Public  Building  ($1,591.15)— 

Caretakers  to  Mar.  31,  1912  :  John  Staples,  4  m.  at  $33.33,  1  m.  at  $41.66,  5  m.  at 

$37.50:  Wm.  Russell,  2 m.  at  $37. 50   437  48 

Cobourg  Utilities  Corporation,  Ltd.:  electric  lighting,  Apr.  1,  1911-Mar.  2<>,  1912,  1,253 

k.  w.  at  10c,  4,443  k.  w.  at  8c,  meter,  $1.25  ;  gas,  Apr.  1,  1911-Mar,  26,  1912,  96.5 

M.  cu.  ft.  at  1.50,  meter,  $3;  water  rates,  12  m.  to  Apr.  1,  1912,  $45.50;  supplies, 

$3.75   678  99 

Dundas,  A.  R.  &  Co. :  2  sets  of  grates  for  hot  water  boiler,  $25  ;  labour,  $12.10  ;  sundry, 

$18.98  ••••   56  08 

Plunkett,  Geo.:  coal,  3S5725  t.  at  $6   231  44 

Small  payments  :  repairing  brass  railing  at  p.  o.,  $11 ;  sundry  repairs,  $21 .60  ;  electrical 

fixtures,  $20.35  ;  hardware,  $19.14  ;  flags,  $13.55  ;  painting  letter  boxes,  10  at  $1.25; 

clock,  $8.50  ;  brooms,  $0  ;  caretaker's  supplies,  $53  ;  sundry,  $21.52   187  16 

Cornwall  Public  Building  (81,314.42) — 

Caretaker,  Robt.  Conroy  :  to  Mar.  31,  1912,  5  m.  at  $33.33,  7  m.  at  $37.50    429  15 

Care  of  clock,  L.  E.  Bailey,  12  m.  to  Sept.  1911  "   75  00 

Cornwall  Town  :  water  rates,  12  m.  to  July  1,  1912   75  00 

Mulhern,  A.  F.  &  Co.:  coal  45  t.  at  $7.50  .'  337  50 

Stormont  Electric  Light  &  Power  Co.:  electric  lighting,  6  m.  to  Oct.  1,  1911,  $9  ;  gas,  6 

m.  to  Oct.  1,  1911,  103 '2  M.  cu.  ft,  $235.25,  meter,  $1  20;  supplies,  $6.25   251  70 

Small  payments  :  hardware,  $38.62;  wood,  4  cords  at  $6 ;  putting  up  double  windows, 

&c,  $12  ;  removing  ashes,  $5  ;  hose,  $8  ;  labour,  36  h.  at  30c;  sundry,  $47.65   146  07 


Carried  forward   348,860  47 
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Dominion  Buildings:  IVIaintenance — Continual.  $  cts. 

Brought  forward   348,860  47 

Deseronto  Public  Building  ($1,257.31)— 

Caretaker,  M.  Hart :  to  Mar.  20,  1912,  5  m.  at  #37.50,  7  m.  at  §41.06   479  11 

Care  of  clock,  M.  Hart:  15  in.  to  Mar.  31,  1912   62  50 

Deseronto  Town  :  gas,  13  m.  to  Mar.  31,  1912,  192.4  M.  cu.  ft.  at  SI. 75,  meter  $4.55; 

water  rates,  12  m.  to  Mar  31,  1912,  §39   380  30 

Rath  bun  Co.:  coal,  40  t.  at  §7   280  00 

Small  payments:  flags,  S13.50;  dustbane,  $9;  door  springs,  $8  ;  sundry,  $24.90   55  40 

Dundas  Public  Building  (§771.67)— 

Caretaker,  Win.  Graham  :  12  m.  to  Mar.  31,  1912  at  §4.16   49  92 

Dundas  Electric  Co.  Ltd.:  electric  lighting,  12.  to  Apr.  1,  1912  at  §5   60  00 

Dundas  Town  :  water  rates,  15  m  .  to  Apr.  1,  1912   7  50 

Pennington,  J.  D.:  rent  of  building,  4  quarters  to  June  30,  1912,  at  §150    600  00 

Small  payments  :  gas,   1,000ft.,   50c;  rent  of  meter,  §1.50;    coal,  7  t.   at  $0.50; 

flags,  §6.75    54  25 

Fergus  Post  Office  (§139)— 

Pritchard,  W.  H.:  coal,  19*865  t,  at  $7    139  00 

Fort  Frances  Public  Building  (§170.74)— 

Blackmore  &  Reeves  :  rent  of  office,  1  m.  to  Feb.  1,  1912   15  00 

Goldie  &  McCulloch  Co.:  safe,  §135;  freight,  §19.99;  packing  75c   155  74 

Fort  William  Engineer's  Office,  (§000) — 

Murray,  Vickers  &  Moffat,  :  rent  of  office,  12  m.  to  Mar.  31,  1912  at  §50    600  00 

Fort  William  Public  Building  ($2,200.37)— 

Caretaker,  D.  J.  McCallum  :  to  Mar.  31,  1912,  5  m.  at  §41.66,  7  m.  at  $45.83   529  11 

Fort  William  City  :  electric  lighting,  12m.  to  Mar.  15,  1912,  8,447  k.w.  at  0.3c;  water 

rates,  12  m.  to  Mar.  20,  1912,  §90  ;   taxes  for  ornamental  lighting  of  May  St., 

§170.80  *   792  98 

Hamilton  &  Fregeau  :  labour,  60  h.  at  50c;  letter-box  crates,  $9  ;  sundry,  §12.16   51  16 

Murphy,  Jas. :  coal,  75  t.  at  §7.75  ;  wood,  8  cords  at  $6.25    631  25 

Piper,  W.  S.:  flower  guard,  100  ft.  at  12c;  brooms,  $10.40;  floor  oil,  $7.40;  plate  glass, 

§6.10  ;  steel  barrow,  $5  ;  sundry,  $26.20   67  10 

Small  payments  :  double  letter-carrier's  sorting  case,  $32.80  ;  furniture  $29.32;  'Mazda' 

lamps,  24  at  85c;  36  cp.  lamps,  36   at  20c;  32  c.p.  lamps.  12  at  30c;  sundry 

electrical  supplies,  $22.55  ;  flags,  $16.90;  '  Kixon  '  door  check.  $11.25;  'Blount' 

door  check,  $8;  labour,  $10;  dustbane,  $7.50;  sundry,  $25.25   194  77 

Gait  Public  Building  ($1,991.69)— 

Caretaker,  Thos.  Barrett :  12  in.  to  Mar.  31,  1912,  at  $41.66   499  92 

Burns,  J.  D.:  coal,  45  t.  at  $0.43     289  35 

Dominion  Natural  Gas  Co.:  gas,  12  m.  to  Mar.  31,  1912,  50  M.  cu.  ft.  at  45c;  meter, 

$1.45   23  95 

Gait  Hydro-Electric  Co.:  electric  lighting,  10  m.  to  Apr.  1,  1912,  2,922  k.w   200  69 

Gait  Town  :  water  rates,  15  m.  to  Apr.  1,  1912,  §38.77  ;  street  sprinkling.  $11.60   50  37 

Goodfellow,  B. :  kalsomining  and  painting,  as  per  contract,  $90  ;  plate  glass,  $S  ;  sundry, 

$15.09   113  69 

Lockhart  &  Co.:  25  w.  tungsten  lamps,  70  at  75c;  sundry,  $1.60   54  10 

Scott  &  Bennett :  electric  wiring  and  fixtures,    contract  complete,   $988,  less  $540 

(V— 129,  1910-11) ;  extra  lights,  &c,  $67.50   515  50 

Wilkinson,  W.  W.  &  Co.  :  linoleum,  102  yd.  at  $1.20  ;  sundry,  $5  .00   128  00 

Small  payments:  painting   windows,  &c,  §15.25;   'King  Edward'  vacuum  cleaner, 

$14.40;  hall  rack,  $23. 5o;  floor  brushes,  3  at  $3.75;  labour,  22  h.  at  35c;  soap, 

$7.20;  sundry,  $36.82   110  I2 

Gananoque  Public  Building  ($1,608-00)— 

Gananoque  Electric  Light  &  Water  Supply  Co.:  electric  lighting,  1  y.  to  Dec.  5,1911, 

(flat  rate)  §240,  Dec.  5,  1911-Apr.  1,  1912,  1,015.9  k.w.,  §131.10  ;  meter,  §1.20   381  30 

Gananoque  Town  :  water  rates,  15  m.  to  Mar.  31,1912   41  49 

Goold,  Shapley  &  Muir  Co.:  50  ft.  flag  pole  for  custom  house   SO  00 

Martin,  W.  F. :  putting  galvanized  roof  on  custom  house,  §5.75;  sundry,  §8.25   5S3  25 

Taylor  &  Green  :  coal,  42  07  t.  at  §0.75,  2  t.  at  §4.85  ;  wood,  h  cord  at  $5   296  12 

Wright,  F. :  painting  verandah,  lattice  work,  &c,  as  per  tender,  §120;  sundry  repairs, 

$10    130  00 

Small  payments:  linoleum,  34^  yd.  at  60c;  building  porch,  material,  §11.15,  labour, 

$6.15;  cleaning  windows,  &c,  $11;  window  shades,  $6.48;  p.o.  box  fronts,  4  at 

SI. 50;  sundry,  §35.11   96  44 

Glencoe  Public  Building  (§1,049.16)— 

Caretaker,  E.  Waterworth  :  12  m.  to  Mar.  31,  1912,  at  $33.33    399  96 

Glencoe  Town  :  electric  lighting,  17  m.  to  Apr.  1,  1912,  3,246  k.w.  at  10c;  meter,  $S.50; 

sundry,  §1.60   334  70 

Huston  &  Co.:  coal,  20  t.  at  S6.4S  :  wood,  11  cords  at  S3,  lh  at  $2.50  ;  sundry,  90c   107  25 

Small  payments;  roll  top  desk  and  filter  chair,  §45;  clock,  $10;  110  ft.  hose,  $13.70; 

3  doz.   carbon  lamps,  $10.10;   stove  $10;  labour,  $12.50;  coal,  $8.45;  sundry, 

$37. 50   147  25 


Carried  forward 


358,715  01 


PUBLIC  ^YOIlKS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


V— 145 


Dominion  Buildings :  ITIaintenanee— Continued.  $  cts. 

Brought  forward     358,715  01 

Goderich  Public  Building  ($1,227.09)— 

Caretakers,  12  m.  to  Mar.  31,  1912:  Geo.  Bissett,  5  m.  at  S33.33.  4  m.  at  $37.50 

A.  Chrystal,  3  m.  at  $37.50      409  ^ 

Goderich  Town:  electric  lighting,  12  m.  to  Apr.  1,  1912,  3,521  k.w.,  $i97. 08 ;  meter 

$2.40  ;  water  rates,  12  111.  to  Jan.  1,  1912,  $00   '  200  08 

Goderich  Planing  Mills  :  erecting  two  porches,  as  per  contract,  $63;  sundry,  $26.25. .*."..*.  89  25 

Holmes,  T.  Barlow  :  coal,  5.815  t.  at  $7.75  ;  30.60  t.  at  $7.50  ;  wood,  H  cords  at  $6. . ...  284  01 

Small  payments:   hardware,  $19.53;  papering  as  per  contract,  $24;  "'King  Edward' 

vacuum  cleaner,  $14.50  ;  flags,  $13.50  ;  16  c.p.  lamps,  5  doz.  at  $2.40;  electric  light 

bulbs,  4  doz.  at  $2.40;  garden  hose,  100  ft.  at  12c;  brooms,  $9.20;  soap,  $8.3u; 

sundry,  $41.97    '         164  60 

Guelph  Public  Building  (§2, 199. 80)- 

Caretaker,  R.  McLeod  :  12  in.  to  Mar.  31,  1912,  at  $41.66   499  92 

Care  of  clock,  Savage  &  Co. :  12  m.  to  Dec.  31 ,  1911  .*.]"  ".  50  00 

Barber,  R.  EL:  papering,  painting,  4c,  $63.80;  cleaning  and  polishing  staircase,  $60  ; 

sundry,  $1.63   j25  43 

Bond  Hardware  Co.:  'Chamberlain'  strip  as  per  contract,  $66.65;  sundry,  $2.70   69  35 

Citizens  Gas  Control  Co.:  rent  of  gas  governor,  12  m.  to  Apr.  1,  1912   9  35 

Crav,  M.  P.:  coal,  60 ■  59  t.  at  $6.49  .' 393  23 

Guelph  Town  :  electric  lighting,  12  m.  to  Apr.  1,  1912, 5398  k.  w.  at  9c,  2,443  k.  w.  at  8c. : 

gas,  12  m.  to  Apr.  1,  1912,  104 1 1  M  cu.  ft.  at  90c ;  taxes,  $80.58 ;  water  rates,  12  m 

to  J uly  15,  1P12,  $29.70  ,  '.  885  31 

Small  payments  :  letter  sorting  case,  $32.80;  labour,  47A  h.  at  40c,  18  h.  at  45c;  cartage, 

$21.35  ;  electrical  supplies,  $16.16;  hose,  $8.50;  galvanized  pipe,  $6.60;  flags,  $6.75; 

stools,  $6  ;  sundry,  $41.95   jgy  21 

Hamilton  Custom  House  (§1,648.45)— 

Engineer,  T.  Nicholson  :  12  m.  to  Mar.  31,  1912,  at  $55   660  00 

Donaldson  &  Wark:  4-light  clusters,  8  at  $4  :  labour,  33  h.  at  50c;  sundry,  $16.25. 64  75 

Hamilton  City  :  water  rates,  9  m.  to  Dec.  31,  1912    33  05 

Hamilton  Electric  L.  &  P.  Co.:  electric  light,  12  m.  to  Mar.  28,  1912,  flat  rate,  $80.80  ; 

1,561  k.  w.,  §63.74  ;  meter,  §2.50   147  04 

Hamilton  Gas  Light  Co.:  gas,  12  m.  to  Apr.  1,  1912,  102  8  M  cu.  ft.  at  §1 ;  meter,  $3  20  106  00 
Newbigging  Cabinet  Co.:  fyling  case,  as  per  tender,  $285  ;  window  screen,  §6.75;  sundry 

$9.83  301  58 

Watkins,  Thos.  C:  linoleum,  33^  yd.  at  85c;  labour,  §17.63;  sundry,  §5.03   51  14 

Small  payments:  roll-top  desk,  $38;  sundry  furniture,  §29.15;  repairing  floors,  &c, 

§35.80  ;  repairing  7  arm  chairs  and  2  stools,  $24.50  ;  decorating,  §30  ;  labour,  48  h. 

at  50c;  metal  awning,  §25;  putting  on  double  windows,  &c,  $18.41;  climbing  flag 

pole,  §10  ;  sundry,  $50.03   284  89 

Hamilton  Inland  Revenue  Building  (§122.58)— 

Hamilton  City  :  water  rates,  12  m.  to  Mar.  31,  1912   26  10 

Hamilton  Electric  L.  &  P.  Co.:  electric  lighting,  12  m.  to  Mar.  28,  1911,  flat  rate,  12  m 

at  §3.60  ;  60  k.  w.,  §7.23  ;  meter,  $3   53  43 

Hamilton  Gas  Light  Co.:  gas,  12  m.  to  Mar.  31,1912,14.2  M  cu.  ft.  at  $1  ;  meter, 

§2  -.   16  20 

Small  payments  :  desk,  §22.50  ;  3undry,  $4.35   26  85 

Hamilton  Post  Office  (§8,453.47)— 

Caretaker,  A.  Barnard  :  to  Mar.  31,  1912,  5  m.  at  $50,  7  m.  at  $54.16     (529  12 

Care  of  clock,  Thos.  Lees  :  1  y.  to  June  2,1911   .  65  00 

Cleaners,  12  m.  to  Mar.  31,  1912:  T.  C.  Butler,  §4S5  ;  T.  H.  Gardiner.  §90.32;  C.  Par- 

tridge,  §000  ;  C.  White,  §313   1  488  32 

Firemen,  12  m.  to  Mar.  31, 1912  :  J.  Hall,  §5  ;  B.  Moriarty,  §182  ;  J.  Wiggles  worth,  9  m. 

at  $60    727  00 

Bank  of  Nova  Scotia  :  rent  of  '  Winer  '  building,  Dec.  20,  1911-Jan.  2,  1912   60  00 

Citizens  Gas  Control  Co.  :  rent  c,f  2  gas  governors,  12  m.  to  Mar.  31,  1912   77  .23 

Connell  Anthracite  Mining  Co.:  coal,  198  t.  at  $5.25   1  039  50 

Electric  Supply  Co.:  labour,  98  h.  at  45c;  stamp  machine,  §15  ;  condulets,  $9.25;  fuses, 

$4  ;  sundry,  $59.87 . .   132  22 

Hamilton  City  :  water  rates,  15  m.  to  Mar.  31,  1912   1  250  00 

Hamilton  Electric  Light  &  Power  Co.:  electric  lighting,  Mar.  31,  1911-Mar.  28,  1912  :  P. 

O.  building,  flat  rate,  183  lights  at  90c.  for  3  m  ,  7,977  k.  w.,  $598.29,  meter,  $3, 

stamping  machine,  12  m.  to  Apr.  1,  1912,  $33.59  ;  '  Winer '  building,  55  k.  w.,  $3.57, 

meter,  8c   803  23 

Hamilton  Gas  Light  Co.;  gas,  12  m.  to  Mar.  31,  1912,  clock,  $125,  building,  772  3  M  cu. 

ft.  at  $1,  meter  $12   909  30 

Rodgers,  Gibson  &  Co.:  repairing  pipes,  installing  gas  lights,  &c,  labour,  107i  h.  at  50c, 

43  h.  at  30c;  |-in.  gas  cocks,  22  at  65c;  sundry,  $29.27   110  22 

Ross,  Andrew  :  trucks,  2  at  $72,  1  at  $60  ;  repairing  tank,  $15   219  00 

Sullivan,  Jack  :  removing  ashes,  54  loads  at  $2.75  \  14^  50 

Toronto  &  Hamilton  Electric  Co.:  motor  for  stamping  machine,  as  per  tender,  $115 ;  re- 
pairs, $8.25   123  25 


Carried  forward   .    371,694  82 
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Brought  forward   371,694  82 

Hamilton  Post  Office — Concluded. 

Wood,  Vallance  &  Co.:  hose,  200  ft.  at  18c.,  75  at  15c;  'Pyrene'  fire  extinguisher,  $15 ; 

sundry,  $7.71   69  96 

Supplies  from  stores  :  2  final  sorting  cases,  $108  ;  2  newspaper  sorting  cases,  $40,  $20  ; 

sundry,  $63.60   231  60 

Small  payments  :  plumbing,  $42.27  ;  repairing  roof,  labour,  55  h.  at  50c,  material,  $9.20; 

rug,  $27.50  ;  chairs,  9  at  S2,  sundry  chairs,  $23  ;  repairing  flags,  $20.05  ;  plastering, 

$19.45  ;  toilet  paper,  §24  ;  labour,  30  h.  at  50c,  33  h.  at  45c;  flags,  $13.50  ;  floor  oil, 

$12.50  ;  clock,  $22;  brooms,  $12.35  ;  1  doz.  stools,  $12;  plumbing,  $7.50  ;  sundry,  $49.35         370  02 
Hamilton  Postal  Station  B.  ($965.30)— 

Hamilton  Electric  L.  &  P.  Co.:  electric  lighting,  Jan.  5,  1911-Mar.  27,  1912,  14  lamps,  15 

in.  at  30c.  each  per  m. ;  meter,  $3 . 75    66  75 

Swales,  C.  J.:  rent  of  building,  12  m.  to  Mar.  31,  1912,  S840  ;  water  rates  for  1911,  $10.50         850  50 

Small  payments  :  electrical  supplies,  $32.17  ;  labour,  27  2  h.  at  45c.;  sundry,  $3.50  ,  48  05 

Hawkesbury  Public  Building  ($S89.42)— 

Caretaker,  A.  Marleau :  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Beaulne  Bros.:  brooms,  $18.15;  electric  lamps,  6  doz.,  $14.40;  oil  and  paint,  $9.80  ; 

sundry  supplies,  $34.09   76  44 

Berthiaume,  F.  X.:  coal,  25 1 04  t.  at  $7  175  28 

Hawkesbury  Electric  L.  &  P.  Co.:  electric  lighting,  12  m.  to  Apr.  1,  1912,  1,645  k.  w.  at 

8c;  meter,  $2.40  ;  sundry,  $18   151  99 

Hawkesbury  Town  :  water  rates,  12  m.  to  Dec.  31,  1911   18  00 

Small  payments  :  wood,  13  cords  at  $3  ;  soap,  $10;  sundry,  $18.75   67  75 

Ingersoll  Public  Building  ($1,546.46)— 

Caretaker.  J.  McDonald  :  12  m.  to  Mar.  31,  1912,  at  $37.50    450  00 

Care  of  clock,  H.  E.  Hutt :  Sept.  12,  1910-Mar.  31,  1912   78  00 

Ingersoll  Gas  Light  Co.:  gas,  12  m.  to  Mar.  31,  1912.  692  M.  c.  ft  at  12c;  meter,  $3    86  03 

Ingersoll  Town:  electric  lighting,  Nov.  1,  1910-Mar.  31,  1912,  6,036  k.  w.,  $56S.36  ; 

supplies,  $16.45  ;  water  rates,  15  m.  to  Mar.  31,  1912,  $34.35    619  16 

Scott  &  Daniels  :  coal,  35  t.  at  $6 . 50,  1  at  $7   234  50 

Small  payments:  'King  Edward'  vacuum  cleaner,  $14.40;  40-w.  lamps,  25  at  80c; 

wood,  2  cords  at  $3  ;  sundry,  $38.37   78  77 

Kenora  Public  Building  ($1,598.12)— 

Caretaker,  Mrs.  J.  Link  :  12  m.  to  Mar.  31,  1912,  at  $33.33   ...  399  96 

Henderson,  Wm.:  wood,  20  cords  at  $6    120  00 

Kenora  Town:  electric  lighting.  12  m.  to  Mar.  31,  1912,  6,787 '9  k.  w.  at  6c;  meter, 

$3.60  ;  water  rates,  12  m.  to  Mar.  31,  1912,  $70.76   481  61 

Scott  &  Hudson  Building  Co.:  repairing  doors,  floors,  &c,  labour,  30  h.  at  50c,  lumber, 

$19.75  ;  sundry  materials,  $15.85   ...  50  60 

Windatt  &  Co.:  coal,  43  75  t.  at  $9.30   406  88 

Small  payments:  repairs,  $26.20;  coal,  2  t.  at  $10.50;  duplicate  key -case,  $22.50; 

electrical  supplies.  $13  .20  ;  greenstuff,  1  brl.,  $12.75  ;  sundry,  $43.42   139  07 

Kincardine  Public  Building  ($1,163.59)— 

Caretaker,  G.  D.  Morrison  :  12  m.  to  Mar.  31,  1912,  5  m.  at  $16.66,  7  at  $20.83   229  10 

Adams,  John  :  coal,  34  125  t.  at  $7  ;  charcoal,  $2.40   241  29 

Kincardine  Town  :  electric  lighting,  Oct.  1,  1910-Apr.  1,  1912,  3,235  k  w.  at  10c,  3,035 

k.  w.  at  8c;  meter,  $4.50  ;  supplies,  $2.25  ;  water  rates,  18  m.  to  July  1,  1912,  $30. .  603  05 

Small  payments:  flags,  $37.15;  sweeping  compound,  $11;  covering  stone  steps  with 

wood,  $8  ;  electrical  supplies,  $12.50  ;  removing  ashes,  $7  ;  sundry,  $14.50   90  15 

Kingston  Custom  House  ($926.18) — 

Fireman,  S.  L.  Spencer,  7  m.  at  $15;  cleaning,  $147.96   252  96 

Grimshaw,  S. :  improving  grounds,  trimming  trees,  &c,  labour,  164  h.  at  25c;  shrubs, 

flowers,  &c,  $19  ;  repairing  office  chairs,  labour,  37  h.  at  45c,  material,  $3.94   85  59 

Hall,  Daniel  :  repairing  taps,  radiators,  &c,  labour,  38£  h.  at  50c;  3-in.  hose,  100  ft.  at 

18c;  sundry  materials,  $21.49   58  74 

Kingston  City  :  electric  lighting,  12  m.  to  Mar.  31,  1912,  556  k.  w.  at  10c,  meter,  $2  ; 

gas,  12  m.  to  Mar.  31,  1912,  50  3  M.  c.  ft.  at  $1,  meter,  $2  ;  water  rates,  12  m.  to 

Dec  31,  1911,  $54.40  ;  street  sprinkling,  $4.85    169  15 

Walsh,  P.:  coal,  35  t.  at  $6.90  ;  wood,  2  cords  at  $5.50   252  50 

Small  payments :  electrical  supplies,  $38.91;   plumbing,  $14.18;  hardware,  $13.25; 

flags,  $10.15  ;  dustbane,  $6.75  ;  sundry,  §24    107  24 

Kingston  Inland  Revenue  Building  ($3,392.53)— 

Caretaker,  J.  Lawless  :  12  m.  to  Mar.  31,  1912,  at  $41.66   499  92 

Fireman,  P.  Clark  :  Apr.-May,  Oct.-Mar.,  8  m.  at  $15   120  00 

Herchmer  Committee  (Miss  Helen)  :  rent  of  office,  12  m.  to  Apr.  1,  1912   1,762  00 

Kingston  City:  electric  lighting,  12  m.  to  Mar.  31,  1912,  499  k.  w.  at  10c,  meter,  $2; 
gas,  12  m.  to  Mar.  31,  1912,  5'8  M.  c.  ft.  at  $1,  meter,  $2  ;  water  rates,  15  m.  to  Apr. 

1,  1912,  $109.40  ;  taxes  for  year  1911,  $402. 71    571  81 

Walsh,  P.:  coal,  53  t.  at  $6.90  ;  wood,  \  cord  at  $9,  2  at  $5.50    381  20 

Small  payments :  removing  ashes,  $12;  soap,  $8.60;  sundry,  $37   57  60 


Carried  forward   382,848  00 
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Brought  forward   382,848  00 

Kingston  Military  Stores  Building  ($1,042)— 

Harrison,  T.  F.  Co.  :  oak  desk    42  00 

Polley,  T.  J.  :  rent  of  building,  12  m.  to  Feb.  1,  1012   1,000  00 

Kingston  Post  Office  ($2,92(U7)— 

Caretaker,  J.  Kehoe  :  to  Mar.  31,  1912,  5  m.  at  $48.33,  7  m.  at  $52.50   COD  15 

Belanger,  Geo.  M.  :  painting  and  lettering  letter  boxes,  62  at  $1.25;  newspaper  recept- 
acles, 21  at  $2.25   124  75 

Grimshaw,  S.  :  removing  paper,  40  loads  at  50c.  :  sundry  repairs,  labour,  132  h.  at  40c, 

material,  $41.94    114  74 

Hall,  David  :  repairing  furnace,  locks,  pipes  &c,  labour,  129£  d.  at  50c;  'welsbach'  lights, 
$8;  'welsbach'  mantles,  92  at  20c.,  100  at  15c;  opal  globes,  4  doz.  at  $2.40,  9  doz.  at 

$1.80;  sundry,  $00.66   192  Gl 

Kingston  City  :  electric  lighting,  12  m.  to  Mar.  31, 1912,  6.720  k.w.  at  10c,  meter,  $2.02; 
gas,  12  m.  to  Mar.  31,  1912,  254.2  M  eft.  at  $1,  meter,  $3  ;  water  rates  for  1911,  $55.10; 

street  sprinkling,  $4.40    990  72 

Oldfin,  John  W.  &  Co.  :  tungsten  lamps,  60-w,  G  at  $1.25,  25-w,  3  doz.  at  $9  ;  labour,  42 

h.  at  40c.  ;  sundry,  $21.29   72  59 

Payne,  Geo.  A.  :  repairing  letter  boxes,  coal  bin,  &c,  labour,  125£  h.  at  40^0.,  materials, 

$29.33    80  16 

Reid,  Robt.  J.  :  cabinets,  $81 ;  freight,  $2  25   83  25 

Walsh,  P. :  coal,  50  t.  at  $6.90  ;  wood,  2  cords  at  $9,  2  at  $5.70   374  40 

Small  payments  :  hardware,  $44.42  ;  16  cp.  lamps,  7  doz.  at  $3  ;  sundry  electrical  sup- 
plies, $36.92  ;  glazing  lights,  $22.95;  labour,  $21.20;  water  cooler,  $15;  repairs, 
$19.70 ;  removing  paper  and  ashes,  $8.75  ;  brooms,  $8.25 ;  flags,  $6.80 ;  sundry, 

$72.81    277  80 

Kingston  Public  Buildings  Generally  ($1,248.87)— 

Ellis,  Arthur  :  supervising  heating  apparatus,  checking  accounts,  &c,  1,378|  h.  at  60.; 
supervising  repairs,  7J  p.c  commission  on  $309.48 ;  on  account  for  services,  six 

months  to  Dec.  31,  1911,  $398.57   1,248  87 

Leamington  Public  Building  ($1,054.40)— 

Caretaker,  J.  W.  Ross  :  11  m.  to  Mar.  31,  1912,  1  m.  at  $13.97,  3  m.  at  $33  33,  7  m.  at 

$37.50    376  46 

Leamington  Light  &  Heat  Co.  :  electric  lighting,  10  m.  to  Nov.  31,  1912,  1,877  k.w., 

$231 . 79 ,  meter  $2 . 25   234  04 

Leamington  Town  :  water  rates,  12  m.  to  Apr.  1,  1912,  $21  ;  overpaid  50c   21  50 

Smith.  Ed.  :  coal,  35  t.  at  $7   245  00 

Vanidom,  I .  :  scavenger  work    70  00 

Small  payments  :  8  brass  engraved  plates,  $43.50  ;  f  in.   hose,  100  ft.,  $12.50;  lawn 

mower,  $6  ;  sundry,  $45.40   107  40 

Lindsay  Public  Building  ($4,118.59)— 

Caretaker,  W.  Healey  :  12  m.  to  Mar.  31,  1912,  at  $37.50   449  99 

Deisenroth  Contracting  Co.  :  interior  fittings  and  alterations  as  per  contract,  $1,727; 

strengthening  floor  before  tiling,  $40.35   1,767  35 

Lindsay  Light,  Heat  &  Power  Co.  :  electric  lighting,  (flat  rate)  12  m.  to  Mar.  31,  1912, 

S107  ;  supplies,  &c.  $11.76   118  76 

Lindsay  Town  :  water  rates,  12  m.  to  Mar.  31,  1912   30  00 

McFadden,  Geo.  :  painting,  kalsomining,  &c,  as  per  contract    63  00 

McLennan  &  Co.  :  coal,  15  t.  at  $7.85,  13  t.  at  $7.60   110  58 

Maunder,  Jos.  &  Co  :  1 '5  t.  at  $7  85,  13  t.  at  $7.60   110  58 

Office  Specialty  M'fg  Co.  :  key  boxes,  style  A.,  633  at  $1.80,  style  B.,  30  at  $2.25; 

drawers,  style  C,  43  at  $2.75,  style  D  ,  4  at  $5,  style  B  ,  2  at  $7.50  ;  freight,  $9.60.       1,369  75 
Small  payments  :  building  truck,  $25  :  repairs,  $24.23  ;  wood,  3  cords  at  $3;  sundry, 

$40.35     98  58 

London  Custom  House  ($4,041.25)- 

Engineer,  M.  Mulkern  :  12  m.  to  Mar.  31,  1912  at  $50   600  00 

Caretaker,  W.  Greer  :  12  m.  to  Mar.  31,  1912  at $33. 33   399  96 

Care  of  clock,  T.  Gillean  :  Feb.  16,  1911-Apr.  1,  1912   56  00 

Connell  Anthracite  Mining  Co.  :  coal,  118 •  005  t.  at  $5.60,  3' 605  t.  at  $4. 7 5   677  91 

Egan,  Scott  &  Chambers  :  insuring  boilers     50  00 

Gillean,  Thos. :  repairing  clock  and  supplying  4  new  dials,  as  per  contract   150  00 

Gray,  Patrick  :  removing  ashes,  12  m.  to  Mar.  31,  1912,  at  $6   72  00 

Heaman,  W.  &  Son  :  coal,  21  305  t.  at  $7  ;  wood,  11  cords  at  $9,  6  at  $6   284  15 

Hunt  Plumbing  Co.  :  repairing  pipes,  gas  heater,  &c,  labour  53  h.  at  50c,  materials, 

$34.08    60  58 

Jeffery,  Wm.  :  repairing  tower  destroyed  by  lighting,  labour,  190  h.  at  50c,  painting, 
200  yd.  at  30c,  electric  wiring,  $25,  sundry,  $12,52;  decorating  for  Old  Boys' 
Reunion,  labour,  90  h.  at  50c,  bunting,  230  yd.  at  6c,  festooning  bunting,  $22,  flaers, 
&c,  $22.05;  sundry  repairs,  labour.  152  h.  at  50c,  shelving,  347  ft.  at  5c,  materials, 

$30.05   418  77 

London  City  :  water  rates,  15  m.  to  Apr.  15,  1912   153  14 


Carried  forward   396,154  54 
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Brought  forward   396  154  54 

London  Custom  House — Concluded. 

London  Electric  Co.:  electric  lighting,  12  m.  to  Mar.  31,  1912,  building.  4256  k.w.at  4  5c., 

basement,  138*2  k.  w.  at  4 '5c;  wiring  basement  and  installing  10  drop  lights,  §27.83  ; 

supplies,  $8.35   233  94 

London  Gas  Co.-.  gas,  12  m.  to  Mar.  31,  1912,  4216  M  cu.  ft.,  S383.51 ;  meter,  S2.40   385  91 

Page,  W.  T.  &  Son  :  paper  hanging,  $23.70;  labour,  60  h.  at  35c;  painting,  S14  ;  glazing 

lights,  $7.45   ...  68  25 

Stevely,  Win.  &  Son  :  putting  in  new  zinc  ball  and  repairing  flag  staff,  labour,  13S  h.  at 

40c;  roofing  paint,  $21.75  ;  sundry,  S10.15   87  10 

Small  payments  :  hardware,  $44.45  ;  druggists'  supplies,  $48.10;  furniture,  $40.41;  flan- 
nelette, 23S^   yd.,    $20.93;  plumbing,  $28;  inspection   of  boilers,  for  1911,  $20; 

'Shannon'  section,  $18.25  ;  upholstering  chairs,  $16.15  ;  'King  Edward'  vacuum  cleaner, 

$14;  i|  in.  hose,  75  ft.,  $12.75  ;  gas  burners,  &c,  $10.90  ;  labour,  $10.80;  toilet  paper, 

$8  ;  repairing  flags,  $8 ;  sundry,  $42.80   343  54 

London  Engineer's  Office  ($411.84)— 

Bell  Telephone  Co.:  rent  of  telephone,  6  m.  to  Oct.  1,  1911   36  81 

Merchants  Bank  of  Canada,  London  :  rent  of  office,  9  in.  to  Dec.  31,  1911   375  00 

London  Post  Office  ($5,480.93)— 

Engineer,  Wm.  Service  :  12  in.  to  Mar.  31,  1912,  at  $50   600  00 

Caretakers  :  J.  Gilbank,  12  m.  to  Mar.  31,  1912.  at  $41.66  ;  B.  Anderson,  $4.50   504  42 

Cleaners:  Mrs.  B.  Gilbank,  $340;  W.  H.  Bartlett,  $73   413  00 

Connell  Anthracite  Mining  Co.:  coal,  88"49  t.  at  $5.60,  '20  495  t.  at  $5.73   613  11 

Egan,  Scott  &  Chambers  :  insuring  boilers. . ;     50  00 

Fitzgerald  &  Corpe:  painting,  as  per  contract,  $88  ;  re-glazing  plate  glass,  $11.20   99  20 

Gas  Appliance  Co.:  Wels.  loop  mantles,  299  at  25c;  sundry,  $53.65   128  40 

Heaman,  \V.  &  Son  :  coal,  20  735  t.  at  $7  ;  wood,  Sh  cords  at  $6   196  15 

London  City  :  water  rates,  15  m.  to  Apr.  15,  1912   87  50 

London  Electric  Co.:  electric  lighting.  12  m.  to  Mar.  31,  1912,  1,862  k.  w.  at  4  5  c; 

supplies,  $2.10   85  9S 

London  Gas  Co.:  gas,  12  m.  to  Mar.  31,  1912,  1,9217  M  cu.  ft.,  $1,749.13  ;  meter,  $6.36.  1,755  49 
Sanders  &  Robson :  tenders,  decorating  P.O.,   $100,  putting  in  door,  $23,  repairing 

windows,  $21 ;  sundry  repairs,  $23.18   167  18 

Supplies  from  stores :  final  letter  sorting  cases,  4  at  $26.50,  4  at  $54  ;  preliminary  sorting 

cases,  3  at  $45   457  00 

Small  payments  :  toilet  paper,  $44  ;  repairing  roof,  $19.36  ;  sundry  repairs,  $24.30  ;  flags, 

$38;  inspecting  boilers,  $20;  hose,  100  ft.,  $20  ;  plumbing,  $18.75;  dutch  cleanser,  $15; 

chair,  $7.50  ;  caretaker's  supplies,  $57.95  ;  sundry,  $58.64    323  50 

L'Orignal  Public  Building  ($125)— 

Chatelain,  A.:  rent  of  building,  12  m.  to  Apr.  1,  1912   125  00 

Markdale  Public  Building:  supplies  from  stores  :  table     15  00 

Markham  Public  Building  ($848.89)— 

Caretaker,  Chas.  Wales  :  12  m.  to  Mar.  31,  1912,  at  $50    600  00 

Markham  Village  :  electric  lighting,  12  m.  to  Mar.  31,  1912,  760  8  k.  w.  at  10c,  meter, 

$3  ;  water  rates,  15  m.  to  Mar.  31,  1912,  $5.50   84  58 

Welsh,  R.:  coal,  15 1 26  t.  at  $7   106  82 

Small  payments  :  p.  o.  keys,  59  at  30c;  labour,  $16  ;  coal,  2  t.  at  $7.30  ;  sundry,  $9.19. . , .  57  49 

Napanee  Public  Building  ($1,310.50)— 

Caretaker,  Mrs.  C.  E.  Webster:  to  Mar.  31,  1912,  1  m.  at  $33.33,  1  m.  at  $41.65,  3  m.  at 

$37.50,  7  m.  at  841.66    479  10 

Care  of  clock,  F.  W.  Smith  :  2  y.  to  Apr.  1,  1912   100  00 

Boyle  &  Son  :  2  door  checks,  $14  ;  4  doss,  mantles,  $12  ;  oscillating  pump,  $9.50;  sundry, 

'  $26.30   61  80 

Dafoe,  J.  R.:  coal,  1 1.  at  $7.25,  7£at$7   59  75 

Gleeson,  P.:  coal,  1  t.  at  $7.25,  7h  at  $7   59  75 

Madole,  M.  S.:  repairing  pulleys,  furnace  pipes,  &c,  labour,  33  h.  at  30c,  16  at  25c;  hose, 

75  ft.  at  20c;  sundry  materials,  $37.85   66  75 

Napanee  Gas  Co.:  gas,  12  m.  to  Mar.  31,  1912,  142  9  M  cu.  ft.  at  $1.50  ;  meter,  $3   217  35 

Napanee  Waterworks  Co.:  water,  12  m.  to  May  1,  1912   79  35 

Stevens,  Chas.:  coal,  1 1.  at  $7.25,  7i  at  $7   59  75 

Vanluven,  F.  E.:  coal,  1  t.  at  $7.25,  7h  t.  at  $7   59  75 

Small  payments  :  tile,  16  ft.  at  80c;  sand,  8  loads  at  $1.25  :  labour,  $11.20  ;  flags,  $10.15  ; 

sundry,  $23    67  15 

Niagara  Falls  Public  Building  ($1,337.13)— 

Caretakers,  to  Mar.  31,  1912:  W.  J.  Brown,  1  in.  at  $37.50  ;  Mrs.  W.  J.  Brown,  2  m.  at 

$37.50  ;  J.  C.  Brown,  2  in.  at  $45,  7  m.  at  $49.16   546  62 

Hutchings,  J.  E.  &  Co.  :  coal,  1312  ton  at  $6.25,  5  29  ton  at  $5.83,  31  075  ton  at  $5.58  286  24 
Municipal  Electric  Light  &  Power  Plant :  electric  lighting,  12  m.  to  Mar.  31,  1912, 

4,278  k.  w   192  80 

Niagara  Falls  City  :  water  rates,  12  m.  to  Mar.  31,  1912    24  38 

Robertson,  A.  B.  :  building  concrete  roadway,  labour,  28  h.  at  25c,  concrete,  342  sq.  ft. 

at  20c  :   75  40 


Carried  forward   406  590  88 
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Niagara  Falls  Public  Building—  Concluded. 

Small  payments  :  papering  as  per  contract,  $45  ;  plumbing,  $38.04;  electrical  supplies, 

$24.45  ;  duplicate  key-case,  $22.50  ;  labour,  32  h.  at  45c.  ;  cotto  waxo,  1  brl.,  $8.50  ; 

sundry,  $58.80   211  69 

North  Bay  Public  Building  ($2,710.83)— 

Caretaker,  L.  A.  Gauthier  :  12  m.  to  Mar.  31,  1912,  at  $55   660  00 

Burrows  &  Parmelee :  altering  lighting  .system,  as  per  tender,  $156.98  ;  sundry,  $35.33..  192  31 

McDonald  &  Hay  :  mops,  $15;  floor  oil,  $S .75;  f-m  hose,  $7.50;  soap,  $4.50;  sweeping 

compound,  $4.35;  ladder,  $4;  locks,  $4;  sundry,  $97.75   145  85 

Martyn,  W.  A.  :  supplying  and  putting  up  awnings,  as  per  tender,  $48  ;  sundry,  $9.50..  57  50 

North  Bay  Fuel  Supply  Co.  :  wood,  2  cords  at  $5.50;  coal,  2  15  ton  at  $8.75,  2  ton  at 

$8 . 25,  10  •  9  ton  at  $S,  65  ■  47  ton  at  $7 . 50,  2  •  1  ton  at  $7 . 45    640  19 

North  Bay  Light,  Heat  &  Power  Co.  :  electric  lighting,  12  m.  to  Mar.  31,  1912,  5,027  k. 

w.,  $569.58  ;  meter,  $3   572  58 

North  Bay  Town  :  water  rates,  15  m.  to  Mar.  31,  1912    45  00 

Richardson,  J.  W.  :  mops,  $8.25;  floor  oil,  $7.75;  toilet  paper,  $7.50;  glass,  $4.45; 

sundry,  $63.05   91  00 

Small,  John  :  labour,  90  h.  at  40c.  ;  lumber,  $10 ;  door-clvck,  $8.75  ;  door,  $7  ;  sundry, 

$12.90   74  65 

Small  payments  :  linoleum,  72  yd.  at  65c.  ;  plumbing,  $45.25  ;  kalsomining,  plastering, 

&c,  $35. 10  ;  rug,  $35  ;  removing  ashes,  14  loads  at  $1  ;  sprinkling  streets,  $11  ;  sand, 

10  loads  at  $1  ;  plate  glass,  $7  ;  sundry,  $27.60   231  75 

Orangeville  Public  Building  ($1,260.21)— 

Caretaker,  1).  McPherson  :  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Dufferin  Light  &  Power  Co.  Ltd.  :  electric  lighting,  Apr.  1,  1911-Jan.  26,  1912,  (flat 

rate),  $129.38,  Jan.  26-Apr.  1,  1912,  477  k.  w.  at  8c.  ;  supplies,  $3   170  56 

Hall  &  Dolley  Electric  Co.  :  electric  wiring,  as  per  contract   438  00 

Hannah,  C.  C.  G.  :  coal,  5  ^8  ton  at  $6.80,  19  875  ton  at  $6.60   165  70 

Orangeville  Town  :  water  rates,  12  m.  to  June  1,  1912   20  00 

Small  payments  :  wood,  12  jr  cords  at  $2.75,  11  at  $2.25;  lumber,  $9.45;  labour,  $8.10; 

flags,  $6.75  ;  sundry,  $11.19   71  99 

Orillia  Public  Building  ($955.24)— 

Caretaker,  J.  Frawley  :  12  m.  to  Mar.  31,  1912,  at  $33.33   399  95 

Orillia  Town  :  electric  lighting,  (flat  rate),  12  m.  to  Mar.  22,  1912,  11  m.  at  $6.82,  1  m.  at 

$7.44  ;  water  rates,  12  m.  to  Apr.  1,  1912,  $32.50   114  96 

Raney,  H.  A.  :  coal,  3*06  ton  at  $7.35,  31  '305  ton  at  $7.10  ;  wood,  2  cords  at  $3.50    251  76 

Tee  &  Hannah  :  laying  sewer  connection,  6-in.  tile,  115  ft.  at  80c.  ;  sundry,  $13.45   105  45 

Small  payments  :  supplying  and  putting  up  3  awnings,  $21;  electrical  supplies,  $11.62; 

hardware,  $9.55  ;  sundry,  $40.95   83  12 

Oshawa  Public  Building  ($1,003.46)— 

Caretaker,  A.  Brodie  :  5  m.  at  $37.50,  7  m.  at  $41.66,  to  Mar.  31,  1912   479  12 

Drew  &  Son  :  coal,  9  ton  at  $6.75  ;  wood,  $6     66  75 

Keith,  D.  :  coal,  2  ton  at  $7,  7  at  $0.75   61  25 

Lander  &  Co.  :  coal,  2  ton  at  $7,  7  at  $6 . 75    61  25 

Luke  Bros.  :  linoleum,  46|  yd.  at  $1 ;  chairs,  2  at  $8.50,  3  at  $4  ;  desk,  $22  ;  rug,  $19.50 ; 

sundry,  $25.15    142  40 

Oshawa  City  Gas  and  Electric  Light  Co.  :  electric  lighting,  12  m.  to  Apr.  1,  1912,  2,461 

k.  w.,  gas  22  7  M  cu.  ft.,  $238.05  ;  supplies,  $1.80   239  85 

Oshawa  Town  :  water  rates,  12  m.  to  Apr.  1,  1912     24  38 

Trick,  W.  J.  :  papering,  painting,  &c,  as  per  contract,  $398;  sundry,  $21.68   419  68 

Small  payments :  f-in.  hose,  100  ft,  $19;  electrical  supplies,  $21.15;  clock,  $15;  floor 

oil,  10  gal.  at  $1 . 25  ;  sundry,  $41 . 13   108  78 

Ottawa  Experimental  Farm  ($3,143.58)— 

Argue  &  McColl :  wood,  45  cords  at  $6.75,  21|  at  $6.25   438  13 

Egan,  Scott  &  Chambers  :  insurance  of  boilers   50  00 

Heney  &  Son  :  wood,  10  cords  at  $7 . 50 .   75  00 

O'Reilly  &  Co.  :  coal,  30  ton  at  $7.40,  25  06  ton  at  $7.25,  65  3  ton  at  $7.05,  108  91  ton 

at  $6.90   1,615  52 

Ottawa  Electric  Co.  :  electric  lighting,  Jan.  13, 1911-Jan.  26,  1912,  $296.75  ;  current  for 

heater,  12  m.  to  Mar.  31,  1912,  $64   360  75 

People's  Gas  Supply  Co.  :  $-in.  carbide,  4  ton  at  $70  ;  cartage,  $4.50     284  50 

Queen  City  Oil  Co.  :  gasoline,  902  2  gal.  at  31?2c   284  19 

Small  payments  :  inspecting  2  boilers  for  year  1911,  $20;  50  c.  p.  'Sunbeam'  lamps,  2 

doz.,  $15.49   35  49 

Ottawa  Observatory  ($1,955)— 

Caretaker,  A.  Villeneuve  :  12  m.  to  Mar.  31,  1912,  at  $55   660  00 

Engineer,  G.  Sparks  :  11  m.  to  Feb.  29,  1912,  at  $70   770  00 

Bell  Telephone  Co.:  clock  line  service,  18  m.  to  Mar.  31,  1912. .    525  00 

Ottawa  Buildings,  sundry  ($1,525)— 

Sproule,  R.  A.:  contract  for  interior  fittings,  Ottawa  Post  Office,  $3,180,  less  $2,800 

(V— 133,  1910-11) ;  sundry  furniture  and  repairs  to  old  fittings,  $1,100   1,480  00 

Supplies  from  stores :  preliminary  letter  sorting  case   45  00 


Carried  forward   419,96189 
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Owen  Sound  Public  Building  ($2,373.81)— 

Caretaker,  H.  Wright :  12  m.  to  Mar.  31,  1912,  at  $33.33   39.1  96 

Butchart,  R.  P.  &  Bio.:  labour,  30  h.  at  40c;  hinges,  2  pr.  at  $4  ;  brooms,  $7  ;  sundry, 

$30.45   5l  «j 

Clark,  Robt. :  building  porches,  4  at  S75  ;  covering  stone  steps  with  plank,  $48   o43  00 

Davis-Smith-Malone  Co.:  coal,  37 . 815  t.  at  $6 . 95   202  81 

McLinden,  W.  J.:  contract  for  electric  wiring  in  conduit,  $74  SO ;  sundry,  §5.40   80  20 

Nagle  &  Mills,  repointing  stone  work,  593  sq.  yd.  at  20c   118  60 

Owen  Sound  Town:  electric  lighting,  Apr.  1,  1911-Mar.  1,  1912,  3,531  k.w.,  $199.79, 
meter,  §1.87;  gas,  14  m.  to  Apr.  1,  1912,  73. 2M  cu.  ft.,  $31.74,  meter,  $2.50; 

water  rates  for  1911,  $50   33°  90 

Ross,  Andrew:  truck,  §72  ;  freight,  §3.31   75  31 

Schell,  J.  T.  &  Co.:  fittings  for  post  office,  as  per  contract   389  00 

Small  payments:  installing  iron  gates  on  basement  windows,  $34.50 ;  removing  ashes, 
$10;  lumber,  $29.08;  links  for  storm  steps,  56  at  50c;  electrical  supplies,  $24.35; 
paper  press,  $25;  linseed  soap,  200  lb.  at  10c;  2  wings  of  letter  sorting  case,  $18  ; 
taking  off  and  storing  awnings,  $15  ;  toilet  paper,  $15;  'King  Edward'  vacuum 
cleaner,  §14  ;  wood,  §12  ;  floor  oil,  §11.50  ;  labour,  50  h.  at  25c;  stools,  §11 .65  ;  sun- 
dry, §26....   306  58 

Paris  Public  Building  ($796.01)- 

Caretaker,  Sam.  Lee  ;  12  m.  to  Mar.  31,  1912,  at  $33.33   399  96 

Cox,  P.  H.,  Estate  ;  2  roll  cop  desks,  3  chairs,  3  stools   50  00 

Paris  Town  ;  electric  lighting,  15  m.  to  Apr.  1,  1912,  1,661  6  k.w.   $126.29  ;  water  rates, 

12  m.  to  Mar.  31,  1912,  $53.60 ;  street  sprinkling,  1911,  $8   187  89 

Taylor,  G.  E.:  22  12  t.  at  $6.25   138  26 

Small  payments  :    'King  Edward'  vacuum  cleaner,  §14  ;  sundry,  $5.90   19  90 

Parkhill  Public  Building  (§611.32)— 

Caretaker,  W.  H.  Taylor  :  12  m.  to  Mar.  31,  1912,  at  $16.66   199  92 

Baird,  H.  C,  Son  &  Co.:  electric  lighting,  10  m.  to  Jan.  31,  1912,  772  4  k.w.  at  9c, 

meter,  §2.50  ;  fence  for  post  office  grounds,  as  per  tender,  $36  ;  sundry,  §6.20   114  22 

Mark,  W.  H.  &  Co.:  coal,  25 •  005  t  at  §7,  ' 515  t.  at  §6 . 75   178  53 

Raymond  Bros.:  12  window  awnings  and  frames,  as  per  contract     67  50 

Small  payments  :  clock,  §35;  wardrobe,  §17;  chair,  $10;  sundry,  §19.15   81  15 

Parry  Sound  Public  Building — 

Logan,  Alex.:  office  chair   4  50 

Pembroke  Public  Building  (§1,2SS.61)— 

Caretaker,  H.  Church  :  12  m.  to  Mar.  31,  1912,  at  §33.33   399  96 

Bilsky,  M. :  voucher  outstanding   50  00 

Dewar  &  Ryan  :  labour,  28  h.  at  50c;  hose,  $7.50;  toilet  paper,  §7;  gas  jets,  $6.75; 

brooms,  $5.80;  solder,  §5;  sundry,  §40.30   86  35 

Dunlop  &  Co.:  coal,  34  7625  t.  at  $7.45  ;  sundry  coal,  §35.34   294  32 

Office  Specialty  Mfg.  Co. :  bag  racks,  2  at  §30  ;  freight,  §1 .09   61  09 

Pembroke  Electric  Light  Co.:  electric  lighting,  12  m.  to  Jan.  31,  1912  (flat  rate),  $228  ; 

supplies,  $1.35   229  35 

Pembroke  Town  :  water  rates,  12  m.  to  July  1,  1912     36  00 

Travel  of  clerk  of  works,  Wm.  Mansfield   8  50 

Small  pavments  :  wood,  3J  cords  at  §4  ;  painting  stairway,  &c,  $20  ;  hardware,  §22.61; 

matting,  23  yd.  at    50c;  Venetian  blinds,  $11;  glazing  lights,  $10.50;  flags,  $10; 

sundry,  §24.43   123  04 

Peterborough  Custom  House  ($1,049.67)— 

Caretakers,  12  m.  to  Mar.  31,1912  :  Wm.  Taylor,  9  m.  at  §25  ;  B.  McGill,  3  m.  at  $25.  . .  300  00 

Duncan,  G.  H. :  cleaning  and  kalsomining,  §18;  painting  fire-escape,  $12;  painting, 

384  yd.  at  15c;  washing  walls,  384  yd.  at  4c;  sundry,  $5   107  96 

Hall,  Adam  :  installing  plumbing,  as  per  contract,  §80  ;  sundry,  §4.34   84  34 

Peterborough  Fuel  &  Cartage  Co.:  coal,  24.91  t.  at  §7,  3.525  t.  at  §7.25   199  92 

Peterborough  Light  &  Power  Co.:  electric  lighting,  Mar.  3, 1911-Mar.  8,  1912,  1,502  k.  w. 

at  10c   150  20 

Peterborough  Town:  water  rates,  12  m.  to  Mar.  31,  1912   50  00 

Small  payments:  awnings,  as  per  tender,  §45;  'Kant  Kink'  hose,  100  ft.  at  16c;  removing 
ashes,  17  loads  at  65c;  making  2  flower  beds,  §10;  electrical  supplies,  §9.65;  wood,  3 
cords  at  $2.50;  covering  steps  with  wood,  §7;  sundry.  §51.05   157  25 

Peterborough  Post  Office  ($1,230.43)— 

Caretaker,  G.  Stenton:  12  m.  to  Mar.  31,  1912,  at  $37.50   450  00 

Peterborough  Light  &  Power  Co. :   electric  lighting,  12  m.  to  Mar.  31,  1912   (flat  rate), 

$204;  gas,  19  4  cu.  ft.  at  $1.25;  water  heater,  $15;  supplies,  $16   259  27 

Peterborough  Town:  water  rates,  12  m.  to  Mar.  31,  1912   75  00 

Scott,  W.  &  Co.:  coal,  8'95  t.  at  $7.25,  3575  t.   at  $7   315  14 

Small  payments:  electrical  fan.  $25;  electrical  supplies,  $24.18;  hardware,  $13.74;  storm 

steps',  $6;  labour,  $3.85;  sundry,  $58.25   131  02 

Carried  forward     427,346  24 
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Petrolia  Public  Building  ($1,032.24)— 

Caretaker,  Jas.  Shaw;  to  Mar.  31,  1912,  2  m.  at  $33.33,  10  m.  at  $37.50    441  66 

McKaig,  Chas.:  papering  and  kalsomining,  $42,  painting  fire  escape,  $9   51  00 

Petrolia  Town:  water  rates,  12  m.  to  Apr.,  1912   47  76 

Petrolia  Utilities  Co.,  Ltd. :  electric  lighting,  12  in.  to  Mar.  31,  1912,1,949  k.  w..  $209.44, 

meter,  $2.40;  gas,  9  m.  to  Mar.  31,  1912,  816  M  ou.  ft.,  $153.55,  meter,  $4.05;  piping, 

$45;  supplies,  $1.50   415  94 

Van  Tuyl  &  Fairbank:    hot  water   heater,  $12;  floor  oil,  $7.50;  wire  guards,  $7.45; 

'Blount'  spring,  $6;  sundry,  $34  99    67  94 

Small  payments:  sundry   7  94 

Picton  Public  Building  ($1,007.19)— 

Caretaker:  D.  Welbanks:  11  in.  to  Mar.  1,  1912,  5  at  $33.33,  6  at  $37.50    391  65 

Carter  Bros.:  labour,  $24.45;  floor  oil,  $9.60;  sundry  hardware,  $45.82   79  87 

Lake,  W.  EL:  coal,  3  t.  at  $7.25,  30  t.  at  $7   231  75 

Picton  Town:  electric  lighting,  12  m.  to  Mar.  31,  1912,  1,940-1  k.  w.  at  8c;  supplies, 

$12.55;  water  rates,  12  m.  to  Apr.  1,  1912,  $27    194  74 

Small  payments:  scavenger  work,  $25  ;  flags,  $13.50;  wood,  2  cords  at  $6;  toilet  paper,  $10; 

removing  ashes,  $8.77;  labour,  $7.80;  sundry,  $32.11   109  18 

Port  Arthur  Engineer's  Office  ($653.65)— 

Andrew,  T.  N.:  office  rent,  13  m.  to  Ma".  31,  1912  at  $12.50   162  50 

Hewitson  &  McEachern:  office  rent,  10  m.  to  Mar.  31,  1912  at  $40   400  00 

Port  Arthur  City:  electric  light,  2£  m.  to  June  30,  $2.65;  telephone  service,  3  in.  to  Sept. 

30,  $7.50;  moving  phone,  $1   11  15 

Wells  &  Emerson:  office  rent,  Apr.-May,  1911,  at  $40   80  00 

Port  Arthur  Immigration  Building  ($121.75) — 

Hyiarman,  David:  wood,  16  cords  at  $4. .. .   64  00 

Port  Arthur  City:  electric  light,  10  in.  to  Dec.  31,  1911,  4  at  $1.70,  6  at  $1.95  (flat  rate); 

water  rates,  9  m.  to  Dec.  31,  1912,  $14.25    32  75 

Small  payments:  coal,  2'5  t   25  00 

Port  Arthur 'Public  Building  ($1,664.26)— 

Caretaker,  D.  McKenzie:  12  m.  to  Mar.  31,  1912,  5  at  $41.66,  7  at  $45.83    529  11 

Office  Specialty  M'fg.  Co.:  bag  racks,  2  at  $35;  freight,  $1.63   71  63 

Port  Arthur  City:  electric  lighting,  12  m.  to  Mar.  31,  1912,  $306.40;  water  rates,  15  m.  to 

Mar.  31,  1912,  $206.55;  removing  ashes,  $7.50   520  45 

Walsh,  Louis,  Coal  Co.:  coal,  6  t.  at  $7.75,  4  t.  at  $7.65,  42  t.  at  $7.40   387  90 

Small  payments:  electrical  supplies,  $31.15;  wood,  3|  cords  at  $5,  4  at  $4.25;  repairs, 

$15.85;  labour,  $10.63;  flags,  $10.15;  crushed  stone,  $8;  door  check,  $6.40;  sundry, 

$39.74   155  17 

Port  Burwell  Engineer's  Office  ($60)— 

Brough,  W.  C:  rent  of  office,  12  m.  to  Mar.  31,  1912    60  00 

Port  Colborne  Public  Building  ($783.11)  — 

Caretaker,  Wm.  Armstrong:  to  Mar.  31,  1912,  5  m.  at  $29.16,  7  m.  at  $33.33   379  11 

Carter,  Geo.  D.:  coal,  8  t.  at  $6.75   54  00 

Cross,  J.  D. :  mantles,  7  doz.  at  $3;  f  in.  hose,  $11.25;  burners,  2  doz.  at  $6;  globes,  $0.60; 

sundry,  $37.59   88  44 

Port  Colborne  Town:  water  rates,  15  m.  to  Mar.  31,  1912    25  00 

Saurin,  W.  J. :  mantles,  7  doz.  at  $2.40;  gas  burners,  .2  doz.  at  $6;  brooms,  $7.40;  globes, 

$5.40;  sundry,  $36.11   77  71 

Sterling  Gas  Co.:  gas,  12  m.  to  Mar.  31,  1912,  428  M  cu.  ft.  at  30c   .:        128  40 

Small  payments:  repairs,  $19.90;  flags,  $6.80;  sundry,  $3.75    30  45 

Port  Hope  Public  Building  ($1,322.91)— 

Caretaker,  Jas.  Curtis  :  12  m.  to  Mar.  31,  1912,  5  m.  at  $33.33,  7  m.  at  $37.50   429  15 

Office  Specialtv  Mfg.  Co.:  final  letter  sorting  case,  $50;  freight,  99c    50  99 

Port  Hope  Gas  Light  Co.:  gas,  12  m.  to  Mar.  31,  1912,  261  4  M  cu.  ft.  at  $1.75   457  45 

Port  Hope  Town:  water  rates,  12  m.  to  Dec.  31,  1911,  $18.87  ;  meter,  $2   20  87 

Rosevear,  J.  M.  &  Co.:  coal,  5  t.  at  $6.70,  40  t.  at  $6.45;  wood,  $4.50   296  00 

Small  payments  :  preliminary  letter  sorting  case,  $30;  sundry,  $38.45   68  45 

Prescott  Public  Building  ($2,116*04)- 

Caretaker,  Richard  Birks  :  12  m.  to  Mar.  31,  1912,  5  at  $33.33,  6  at  $37.50,  1  at  $42.50. .  434  15 

Charwomen,  12  m.  to  Mar.  31,  1912 :  Mrs.  Elbare,  5  m.  at  $5  ;  Mrs.  Countryman,  7  m. 

at  $5       60  00 

Appleton  Geo.:  fitting  windows  with  guards,  $25;  repairing  heating  system,  $24.30; 

sundry,  $10.20   59  50 

Buckly,  Jas. :  coal,  50  t.  at  $6 . 10   305  00 

McDonald,  J.  H. :  linoleum,  60  yd.  at  90c;  rug,  $16;  sundry,  $13.10   83  10 

Prescott  Water  k  Light  System :  electric  lighting,  12  m.  to  Apr.  1,  1912,  2,055  1  k.w.  at 

9c;  water  rates,  12  m.  to  Apr.  1,  1912,  $120  . .   ...  304  95 

Rankin,  H.  &  Son:    altering  custom   house   fittings,  $147.50;  building  partitions, 

&c,  $133.50;  furnishing  and  putting  up  29  awnings,   $108.70;  2  desks,  $44, 

$36  ;  chairs,  3  desks  and  7  office,  $64.75  ;  filing  cabinet,  $30 ;  concrete  steps,  $23.90  ; 

stool,  $6  ;  sundry,  $19.70   619  05 


Carried  forward   435,857  10 
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Brought  forward   435,857  10 

Prescott  Public  Building — Concluded. 

Robinson,  W.  G.  &  Son:  taking  down  awnings,  &c,  816;  door  check,  810;  repairs, 

S10.40;  painting  letter  boxes,  88.75;  drawing  ashes,  86.50;  putting  up  double  win- 
clows,  S6;  sundry,  S41.06.   98  71 

Small  payments :  engraved  brass  plates,  4  at  87;  building  porch,  830;  flags,  $10.90; 

painting  hall,  &c,  815 ;  floor  oil,  814.10 ;  linoleum,  9^  yd.  at  81 ;  toilet  paper,  87.50  ; 

sundry,  830.33   151  58 

Renfrew  Public  Building  (81,090.34)— 

Caretaker,  R.  Sim  :  12  m.  to  Mar.  31,  1912  at  833.33   399  96 

Renfrew  Electric  Co.:  electric  lighting,  12m.  to  Mar.  31,  1912,  2,896  k.w.  at  10c;  meter, 

81.80;  supplies,  81.50   292  90 

Renfrew  Town  :  water,  12  in.  to  Mar.  31,  1912   27  25 

Ward,  Jas.:  coal,  35- 125  t.  at  87.50,  5  1  t,  at  87.75   302  97 

Small  payments:  labour,  \\  d.  at  83 ;  hot  air  register,  89.25;  plumbing,  8S.50;  lawn 

mower,  8S  ;  wood,  85.50;  sundry,  822.51   67  26 

Ridgetown  Public  Building  :  Ridgetown  Town:  rent  of  office,  Dec.  1,  1910-Jan.  1,  1912   325  00 

Sandwich  Public  Building  ($H80,64)— 

Caretaker,  John  McLeod  :  12  m.  to  Mar.  31,  1912,  5  at  825,  7  at  829.16   329  12 

Sandwich,  Windsor  &  Amhertsburg  Ry.:  electric  lighting,  Apr.-Dec.  1911,  9S6  k.w.  at 

8  55c.:         84  32 

Sandwich  Town:  water  rates,  6  m.  to  June  30,  1911   6  30 

Windsor  Gas  Co.:  gas,  12  m.  to  Dec.  31, 1911,  117  M  cu.  ft.  at  30c,  628  M  cu.  ft.  at  25c.  192  10 

Small  payments  :  hose,  100  ft.,  819.50;   flags,  810.15;  door  check,  87;  hinges,  86; 

sundry,  826.15   6S  80 

Sarnia  Public  Building  (81,861.87)— 

Caretaker,  J.  H.  Dyble  :  12  m.  to  Mar.  31,  1912,  5  at  841.66,  7  at  845.83    529  11 

Care  of  clock,  J.  C.  Barr  :  12  m.  to  Dec.  31,  1912    50  00 

Barrie,  W.  J.:  14-in.  pipe,  33-ft.  at  70c;  labour,  56  h.  at  45c;  sundry,  815.40     63  70 

Brown,  W.  A.:  coal,  50  t.  at  86.80   340  00 

Parson,  W.  J.  I.:  arm  chairs,  12  at  84.50;  sideboard,  826;  chairs,  819.75  ;  roller  blinds, 

81.50     10125 

Proctor,  G.  A.:  alterations  to  p. o.,  as  per  tender,  8260;  sundry,  812.02   272  02 

Sarnia  Gas  &  Electric  Co.:  electric  lighting,  12  m.  to  Mar.  31,  1912,  5,2007  k.w.,  8352.70, 

meter,  86  ;  gas,  12  m.  to  Mar.  31,  1912,  18"  2  M  cu.  ft.  at  30c,  meter,  81.20    365  36 

Sarnia  Town  :  water,  12  m.  to  Sept.  SO,  1912     40  00 

Small  payments :  hardware,  82  >.  69  ;  repairs,  816.90;  toilet  paper,  87.50;  flags,  S6.80; 

labour,  813.20  ;  sundry,  835.34   100  43 

Sault  Ste.  Marie  Public  Building  (83,105.73)— 

Caretaker,  P.  J.  Racine  :  to  Mar.  31,  1912,  5  m.  at  833.33,  7  m.  at  837.50   429  15 

Cleaner,  Mrs.  E.  Racine  :  13  m.  to  Mar.  31,  1912  at  815     195  00 

Algoma  Wood  Yard  Co. :  wood,  12  cords  as  86 . 50,  3  at  84   90  00 

Cochrane  Hardware  Co. :  repairing  boiler,  boiler  section  852,  labour,  827.30;  brushes, 

816  ;  sundry,  815   110  30 

Dawson  &  Co.:  gold  dust  cleaner,  843.20  ;  soap,  89  ;  sundry,  815.70   67  90 

McPhail  &  Wright  Construction  Co. :  filing  case,  830  ;  repairs,  labour,  816,  materials, 

85.98   51  98 

Office  Specialty  M'fg.  Co  :  wardrobes,  6  at  87.50  ;  sundry,  $11.31   56  31 

Superior  Dock,  Coal  and  Metal  Co.:  coal,  80  t.  at  88  ;  801  t.  at  87.95   1,276  79 

Tagona  Water  &  Light  Co.:  electric  lighting,  11  m.  to  Feb.  29,  1912,  6,524  k.w.,  8432.36, 

meter,  85.50  ;  water  rates,  Sept.  24,  1910- June  20,  1911,  841.17   479  03 

Supplies  from  P.  W.  Stores  :  sorting  cases,  1  at  862,  3  at  832.80,  2  at  830,  1  at  820   240  40 

Small  payments  :  toilet  paper,  822  ;  hardware,  813.70;  electrical  supplies,  812;  plate 

glass,  811.75;  flags,  810.15;  painting  mail  boxes,  88.75;  ammonia,  88.40;  sundry, 

822.12   108  87 

Simcoe  Public  Building  (8791.09)— 

Caretaker,  N.  Porter  :  12  m.  to  Mar.  31,  1912,  at  840    480  00 

Dominion  Natural  Gas  Co.:  gas,  12  m.  to  Mar.  31,  1912,  259  M.  cu.  ft.  at  25c.,  600  M. 

cu.  ft.  at  20c;  meter,  81.20   185  95 

Simcoe  Waterworks  Dept. :  water  rates,  9  m.  to  Dec.  31,  1911   15  00 

Small  payments  :  globe  lights,  6  at  85  :  electrical  supplies,  81S.78  ;  supplies  from  stores, 

825  ;  sundry,  836.36   110  14 

Smith's  Falls  Public  Building  (81,186.67)— 

Caretaker,  R.  W.  Lewis  :  12  m.  to  Mar.  31,  1912,  at  833.33    399  96 

Cameron  &  Leacock  :  repairing  roof  of  post  office,  as  per  tender,  8110  ;  sundry,  814.30.. .  124  30 

Citizen's  Electric  Co. :  electric  lighting  to  Mar  31,  1912,  flat  rate,  9  m.,  16  c.  p.,  38  1.  at 
S3. 65  per  an.,  60  w.  tungsten  lamps,  5  1.  at  87.30  per  an.,  3  m.,  933  k.w.  at  8c; 

meter,  75  c;  sundry,  §22.30    229  09 

Foster  &  Co.:  coal,  4  86  t.  at  87.50,  25  t.  at  $7   211  45 

Smith's  Falls  Town:  water  rates,  15  m.  to  Mar.  31,  1912,  $106.25;  street  sprinkling,  S3. .  109  25 

Supplies  from  stores  :  sorting  cases,  1  at  $30,  1  at  $20    50  00 

Small  payments:  wood,  $16.50;  flags,  $10;  sundry,  $36.12   62  62 


Carried  forward   445,148  73 
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Brought  forward   445,148  73 

Stratford  Public  Building  ($2,122.55)— 

Caretaker,  J.  P.  Murray;  12  in.  to  Mar.  31,  1912,  at $50    600  00 

Care  of  clock,  J.  Welsh  &  Son   55  00 

Johnson,  Anderson  &  Co. :  coal,  58'  1,025  t.  at  $6.20. ... .   360  25 

Neff,  A.  O.:  painting  roof,  as  per  tender,  $175  ;  varnishing  doors,  $12    187  00 

Stratford  City  :  water  rates,  12  m.  to  Apr.  1,  l'J12,  $58  ;  sundry,  $4.70   02  70 

Stratford  Gas  Co.:  gas,  12  in.  to  Mar.  31,  1912,  329  1  M.  cu.  ft.  at  $1 ;  meter,  $3   332  10 

Sylvester,  F.  J.:  draining  pipes,  installing  furnace,  &c.,  labour,  171  h.  at  50c;  furnace, 

$135;  sundry,  $19.38    239  88 

Small  payments :   plumbing,  $32.08;  hardware,  $28.43;  erecting  steel  railing,  $25; 

building  pent  house  on  hatchway,  $25  ;  coal,  $23.15  ;  grass  seed,  $14.63;  window 

screens,  $14  ;  clock,  $13;  floor  oil,  $11.25  ;  1  in.  pipe,  $8.91 ;  toilet  paper,  $8;  wood, 

$7.75;  flags,  $6.75;  sundry,  $67.67   285  62 

Strathroy  Public  Building  ($990.42)— 

Caretakers  12  m.  to  Mar.  31,  1912  :  W.  J.  Johnston,  3  m.  at  $33.33  ;  N.  Leitch,  9  in.  at 

$33.33   399  90 

Care  of  clock.  H.  C.  Brittain  :  1  y.  to  Nov.  30,  1912   25  00 

Scott  &  Gillies  :  coal,  3  t.  at  $6.85,  30  t.  at  $6.60   218  55 

Strathroy  Town  :  electric  lighting,  12  m.  to  Mar.  31,  1912,  1,842  k.w.  at  12c.  meter,  $3; 

water  rates,  12  m.  to  June  30,  1912,  $16.20  ;  watering  street,  $3.60   243  84 

Small  payments  :  wood,  5  cords  at  $5.50  ;   vacuum  cleaner,  $14;  labour,  $9.20;  coal, 

$7 . 80  ;  sundry,  $44 . 57   103  07 

St.  Catharines  Public  Building  ($1,527.24)— 

Caretaker,  A.  Clark.:  to  Mar.  31,  1912,  4  m.  at  $33.33,  7  m.  at  $37.50,  1  m.  at  $37   432  82 

Lincoln  Electric  L.  &  P.  Co  :  electric  lighting,  12  m.  to  Mar.  31,  1912,  at  $22   264  00 

St.  Cathari  nes  City  :  water  rates,  15  in.  to  Mar.  31,  1912,  $90.20;  meter,  $3.75 ;  watering 

street,  $11.80   105  75 

St.  Catharines  Gas  Co.:  gas,  Mar.  24,  1911-Mar.  27,  1912,  62  2  M.  at  $1 ;  meter  $2.40.  64  60 

United  Gas  Co.:  12  m.  to  Apr.  1,  1912,  gas,  $480.50  ;  meter,  $2.40   482  90 

Small    payments:  chairs,  3    at    $6.50,    5    at    $2.50;  sorting   case,    $18;  labour, 

$29.97  ;  vacuum  cleaner,  $14  ;  repairing  lights,  $11.05  ;  plate  glass,  $11 ;  chair,  $3.75; 

p.  o.  box,  $8  ;  sundry,  $44.40   177  17 

St.  Mary's  Public  Building  ($1,237.18)— 

Caretaker,  W.  Hoyt  :  12  m.  to  Mar.  31,  1912,  at  $33.33    399  96 

Armstrong,  Jas.:  coal,  7  t.  at  $7,  36  t.  at  $6.75  ;  wood,  2  cords  at  $8.50    309  00 

Mitchell,  J.  O.:  desk,  $35  ;  filing  cabinet,  $30  ;  chairs,  2  at  $10,  1  at  !82.25,  table,  $3.50.  90  75 

St.  Mary's  Town  :  electric  lighting,  12  m.  to  Mar.  31,  1912,  3,852  k.w.,  $257.07  ;  meter, 

80c;  water  rates,  15  m.  to  Mar.  31,  1912,  $35.49. ..   293  36 

Small  payments  :  papering  and  painting,  $37 .50  ;  sorting  case,  $16;  labour,  $15;  dust- 
bane,  $13.60  ;  electrical  supplies,  $13.58  ;  linoleum,  $10  ;  sundry,  $38.43   144  11 

St.  Thomas  Public  Building  ($1,251.55)— 

Caretaker.  G.  Luton  :  12  m.  to  Mar.  31,  1912,  at  $37.50    450  00 

Scarrow,  M.  &  Co.:  coal,  50 1 285  t.  at  $6 . 35   319  30 

St.  Thomas  City:  cement  sidewalk,  1,303  sq.  ft.  at  life;  gas,  12  m.  to  Mar.  31,  1912, 

211-3  M.  cu.  ft.  at  90c;  water  rates,  12  m.  to  Mar.'  31,  1912,  $13.88     355  08 

Small  payments:  labour,  $23. 70  ;  vacuum  cleaner,  $14;  repairs,  $13.85;  toilet  paper, 

$3;  cocoa  mats,  $7.25;  brooms,  $6.75;  flags,  $6.75;  sundry,  $16. 87    127  17 

Toronto  Annuities  Office  ($77.25) — 

Office  Specialty  Mfg.  Co.:  table,  $35.50;  tilters,  2  at  $7.75;  chairs,  4  at  $3.75;  sundry, 

$11.25   77  25 

Toronto  A.  R.  G.'s  Office  ($683.80)— 

Holmes  Electric  Protection  Co.:  service,  366  d.  to  Mar.  31,  1912,  at  $1   366  00 

Wanless,  John  &  Co.:  care  of  clock,  1  y.  to  Apr.  1,  1912   100  d0 

Consumers'  Gas  Co.:  gas,  12  m.  to  Mar.  22,  1912,  212 "6  M.  cu.  ft.  at  70c;  meter,  $3.23..  152  05 

Eaton.  T.  &  Co.:  rugs,  $30.  $18.50,  $17.25   65  75 

Toronto  Clerk  of  Works  Office  ($06.32)— 

Bell  Telephone  Co. :  telephones,  No.  4502,  May  1,  1911-Mar.  31,  1912,  $47.67  ;  No.  654, 

7  m.  to  Mar.  31,  1912,  $17.50;  sundry,  $1.15   66  32 

Toronto  Custom  House  ($7,008.85)— 

Caretaker,  T.  J.  Enright :  12  m.  to  Mar.  31,  1912,  at  $50    600  00 

Cleaners,  12  m.  to  Mar.  31,  1912 :  W.  F.  Keith,  $63 ;  W.  P.  Murphy,  $635.04 ;  H. 

Somers,  $612.10;  W.  Stringer,  $320.80   1,630  94 

Elevatormen,  12  m.  to  Mar.  31,  1912:  T.  Davidson,  $596.65;  E.  Switzer,  $27.50    624  15 

Firemen,  to  Mar.  31,  1912:  R.  Eyre,  1  m.  at  $60,  5  m.  at  $62.50;  P.  Cassidy,  6  m.  at 

$62.50    747  50 

Watchmen,  to  Mar.  31,  1912:  G.  McCallum,  5  m.  at  $54.16,  1  m.  at  $52.41 ;  W.  Scott, 

$72 ;  F.  Simpson,  1  m.  at  $54 . 56,  5  m.  at  $58 . 33   741  42 

Connell  Anthracite  Mining  Co.:  coal,  168  01 5  t.  at  $5 . 25,  20 '  222  t.  at  $5. 10   985  18 

Consumers'  Gas  Co.:  gas,  Mar.  6,  1911-Mar.  26,  1912,  237 '2  M.  cu.  ft.  at  70c   166  04 

Cuhady  Packing  Co.:  ' Old  Dutch '  cleanser,  4  brl   59  40 

Dennis,  R.  &  Son  :  lumber,  684  ft.  at  $55  per  M.,  458  ft.  at  $45  per  M.;  sundry,  $1.75. . .  59  98 


Carried  forward   458,719  66 
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Toronto  Custom  House — Concluded. 

Eaton,  T.  &  Co.:  2  desks,  $20,  $16.50;  cabinet,  $25   61  50 

Egan,  Scott  &  Chambers  :  insurance  of  boilers   50  00 

Office  Specialty  Mfg.  Co.:  6  sections  No.  506,  $124  ;  sundry,  $22.25   146  25 

Toronto  City  :  electric  light,  12  m.  to  Mar.  15,  1912,  8,548  k.w.,  $342.08  ;  power,  12  m.  to 

Mar.  15,  1912,  2,438  k.w.,  $165.36;  supplies,  $26.40;  water  rates,  Jan.  1,  1911-Mar. 

31,  1912,  $91.93  ;  meter,  $8   633  77 

Small  payments:  toilet  paper,  $50;  repairing  elevator,  $46.70  ;  repairing  boilers,  $36.88  ; 

coal,  6  t.  at  $5  40,  sundry  coal,  $12.75;  labour,  $32.36;  stools,  12  at  $3;  40-w. 

Mazda  lamps,  40  at  60c. ;  sanagran,  322  lb.  at  6£c;  installing  new  boiler,  $26.05; 

inspecting  boilers,  1911,  $20;  uniform  for  elevator  attendant,  $20;  brooms,  $11.25; 

re-upholstering  chair,  $10;  ventilator,  SS.15;  caretaker's  supplies,  $71.83;  sundry, 

$43.42   502  7  2 

Toronto  Engineer's  Office  ($1,512.29)— 

Bell  Telephone  Co.:  telephone,  6  m.  to  Jan.  1,  1912   31  00 

Confederation  Life  Association  :  rent  of  offices,  11  m.  to  Mar.  15,  1912,  at  $129.17   1,420  87 

Eaton,  T.  &  Co.:  carpet,  26^  yd.  at  $1.18,  22£  yd.  at  $1.15;  sundry,  $2.98   60  42 

Toronto  Examining  Warehouse  (§10,649.58)— 

Elevator  men,  to  Mar.  31,  1912:  J.  Cashen,  1  m.  at  $55,  11  in.  at  $58.33  ;  P.  Cussack, 

6  m.  at  $58.33;  R.  C.  Cussack,  1  m.  at  $55,  4  m.  at  $58.33,  1  m.  at  $57.36;  J. 

Jennings,  $686.25   2,078  54 

Engineers  :  J.  Cosgrove,  12  m.  to  Mar.  31,  1912,  1  m.  at  §75,  11  m.  at  $79.16  ;  W.  It. 

Pearce,  2  m . ,  .$118   1,063  76 

Fireman,  E.  Appleton  :  12  m.  to  Mar.  31,  1912,  1  m.  at  $65,  11  m.  at  $66.66   798  26 

Watchmen,  12  m.  to  Mar.  31,  1912:  T.  Jones,  1  m.  at  $55,  11  m.  at  $58.33  ;  T.  P. 

McGhee,  S176  ;  W.  Scott,  §66;  F.  Simpson,  $331.50   1,270  13 

Cleaner,  W.  Stringer  :  6  m.  to  Mar.  31,  1912,  at  $54.16   324  96 

Bennett  &  Wright  Co.:  putting  in  pipes,  &c,  labour,  96£  h.  at  75c,  material,  §64.26   136  45 

Bums,  P.:  coal,  15  19  t.  at  §4.25;  wood,  $6   70  55 

Canadian  Oil  Co.:  oil,  80  gal.,  §49  ;  sundry,  §19.06   68  06 

Connell  Anthracite  Mining  Co.:  coal,  223  08  t.  at  §5.25,  91  207  t.  at  $5.10   1,636  32 

Consumer's  Gas  Co.:  gas,  Mar.  6,  1911-Mar.  26,  1912,  475 1 4  M.  cu.  ft .  at  70c   332  78 

Dewar  &  Stewart :  insuring  2  boilers   83  63 

Hillcock,  J.  &  Co.:  lumber,  638  ft ,  §41.57  ;  sundry,  §23.10   64  67 

Office  Specialty  Manufachiring  Co. :  newspaper  sorting  cases,  12  at  §96;  preliminary 

sorting  cases,  12  at  $45  ;  bases,  10  at  §15;  freight,  §29.16   1,871  16 

Otis-Fensom  Elevator  Co.:  repairing  elevator,  labour,  §31,  material,  §53.25;  sundry 

repairs,  §62.15     146  40 

Rogers,  Elias  Co.:  coal,  13  975  t.  at  §4.25;  wood, $3   62  41 

Toronto  City  :  water  rates,  12  m.  to  Mar.  31,  1912   114  16 

Toronto  Electric  Light  Co.:  electric  lighting,  12  m.  to  Mar.  15,  1912,  3,876 k.w.,  $166.41; 

supplies,  §15.11     181  52 

Small  payments  :  filter,  $48  ;  labour,  32  h.  at  75c . ,  40  h .  at  60c . ,  35  h .  at  35c. ;  cylinder 

oil,  50  gal.,  §31.75  ,  repairing  furnace,  $28.60  ;  hardware,  §24.76  ;  repairing  concrete 

floor,  $15.50  ;  toilet  paper,  §12.50 ;  pneumatic  gasket,  §9.06;  caretaker's  supplies, 

§68.28;  sundry,  §47.12   345  82 

Toronto  Immigration  Building  (§1,007.25) — 

Grand  Trunk  Railway  :  rent  of  office,  12  m.  to  Feb.  1,  1912   1,000  00 

Small  payments  :  chairs,  &c   7  25 

Toronto  Inland  Revenue  Building  ($1,214.86)— 

Fireman,  C.  H.  Baillie  :  12  m.  to  Mar.  31,  1912,  at  850    600  00 

Conger  Coal  Co.:  coal,  38 ■  425  t.  at  §5.40,  6  t.  at  §4.25    232  99 

Connell  Anthracite  Mining  Co.:  coal,  1  965  t.  at  $5.25,  7 ' 905  t.  at  §5.10    50  94 

Office  Specialty  Manufacturing  Co.:  4  No.  34  seciions,  §62  ;  sundry,  §8.75   70  75 

Toronto  City  :  water  rates,  15  m.  to  Mar.  31,  1912     31  15 

Toronto  Electric  Light  Co.:  electric  lighting,  Mar  18,  1911-Mar.  20,  1912,  3,351  k.w., 

$124 . 18 ;  supplies,  $5 . 10 .   129  28 

Small  payments  :  insuring  boilers,  §25  :  inspecting  boilers,  §10;   installing  basins,  &c, 

§19.38;  coal,  §7.25;  sundry,  §38 . 12 .. .   99  75 

Toronto  Meteorological  Office  ($887.55)— 

Bennett  &  Wright  Co.:  plumbing,  $57;  elevator  fan,  $21 ;  sundry,  $6.70   84  70 

Office  Specialty  Mfg.  Co.:  oak  cabinet,  §75  ;  desk,  $20.50  ;  No.  69  sections,  2  at  $14  ;  2 

No.  506  vertical  sections,  $28,  $19  ;  sundry  furniture,  $30.15   200  65 

Rogers,  Chas.  &  Sons  Co. :  instrument  case,  as  per  tender   205  00 

Ross,  J.  McPherson:  grading,  sodding  and  planting  grounds,  as  per  tender,  §680.20  ;  less 

§300  (V— 60,  1910-11)   380  20 

Small  payment*  :  drawing  stand   17  00 


Carried  forward  ,   475,385  42 
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Brought  forward   475,385  42 

Toronto  General  Post  Office  ($18, 164. 63)— 

Carpenter,  W.J.  Graham  :  to  Mar.  31,  1912,  1  in.  at  $65,  11  m  .  at  $66.66   798  26 

Cleaners,  12  in.  to  Mar.  31,  1912:  J.  Cotton,  1  in  at  $50,  10  m.  at  $54.16,  lm.  at 
$52.38;  J.  Dykes,  $28.50;  F.  Edwards,  I  m.  at  $50,  5  m.  at  $54.16;  C.  Gregory, 
lm.  atS31.45,  lm.  at  $50.  10  in.  at  $54.16;  W.  Gribble,  1  m.  at  $55,  11  m.  at 
$58.33;  A.  E.  Hules,  $623.23;  G.  McCallum.  $313.76;  J.  McCannon,  $199.91  ;  R. 
Moore,  $295.50;  T.  Russell,  $304.87;  W.  Wallace,  $12  ;  R.  H.  Waterman,  $54.50..  4,121  73 
Electrician,  E.  W.  Charlton  :  May  31  to  Mar.  31, 1912,  less,  Oct.  Id.,  Nov.  2  d.,  at  $800 

per  anu   661  28 

Elevator  men,  12  m.  to  Mar.  31,  1912:  J.  Dykes,  $179.14;  J.  Jessiman,  $133.16;  H. 
McCulloch,   $487.08;   J.   Moore,   $25.50;   A.    Morrise,   $566.25  ;  F.  Sturgeon, 

$135.56   1,526  69 

Firemen,  12  m.  to  Mar.  31,  1912:  P.  Cassidy,  $372.50  ;  R.  Eyre,  $375;  T.  Letray, 

$747  50  ;  S.  Soniers,  $747.50   2,242  50 

Canada  General  Electric  Co.:  25-w  tungsten  lamps,  18  at  50c;  40- w  '  Mazda'  lamps,  16 

at  60c   105  00 

Conger  Coal  Co.:  coal,  13"04  t.  at$5.40   70  42 

Connell  Anthracite  Mining  Co.:  coal,  2  055  t.  at  $5.50,  236  443  t.  at  §5.25,  52  47  t.  at 

$5.10  :    1,520  23 

Consumer's  Gas  Co.:  gas,  Mar.  6,  1911-Mar.  22,  1912,  1139-6  M.  cu.  ft.  at  70c;  fixed 

charges,  9  m.  at  $5.03,  3  at  $8.03  ;  sundry,  $1.41   868  59 

Egan,  Scott  &  Chambers  :  insuring  boilers,  1911   50  00 

Hoar,  Thos.  E.  &  Co.:  hroom3,  1  doz.,  $22  ;  dusters,  $11.10  ;  sundry  $42.76   75  86 

Indian  Alkali  Works  :  '  White  Star  '  savogran,  1  bbl.  $20.93,  6  kegs,  $48.30    69  23 

Livingston,  H.  E.  &  Co.:  toilet  paper,  6  cases  at  $12.50   75  00 

Mounoe  Cartage  Co.:  removing  ashes,  &c   52  50 

Office  Specialty  Mfg.  Co.:  fittings  and  supplies  (voucher  outstanding)   241  72 

Toronto  City  :  water  rates,  15  m.  to  Mar.  31,  1912,  $284.96  ;  hydraulic  elevator,  $446.76.  731  72 
Toronto  Electric  Light  Co.:  power,  Mar.  18-Sept.  20,  1911,  clocks,  $10.76,  press  room, 
$6.04,  north  elevator,  720  k.w.  at  8c,  south  elevator,  2396  k.w.  at  8c;  power, 
Sept.  20,  1911-Mar.  18,  1912,  6,434  k.w.,  $164.95;  light,  12  m.  to  Mar.  18,  1912, 
110,492 k.w.,  $3,739.98;  supplies,  16  o.p.  lamps,  224  at  25c,  1,250  at  17c,  sundry,  $83.11       4,522  62 
Small  payments  :  25-w.  Muzda  lamps,  $47.51  ;  hardware,  $42.01 ;  '  Old  Dutch  '  cleanser, 
3  bbl.  $44.70;  decorating  building  for  Exhibition,  $34.15;  repairing  elevator,  $30; 
toilet  paper,  $25  ;  brushes,  &c,  $22.96;  galvanized  iron  cans,  6  at  $2.90;  repairs, 
$12.69  ;  painting  letter  boxes,  $10  ;  inspecting  boilers,  1911,  $10  ;  coal,  $3.50  ;  care- 
takers' supplies,  $66  .76  ;  sundry,  $59.65    431  33 

Toronto  Postal  Station  A.  ($8,034.78)— 

Elevatormen,  12  m.  to  Mar.  31,  1912;  J.  Gormally,  1  m.  at  $55,  11  m.  at  $58.33  ;  O. 

Johnston,  1  m.  at  $55,  11  m.  at  $58.33  ;  E.  T.  Tooze,  1  m.  at  $55,  11  m.  at  $53.33. . .       2,089  89 

Consumer's  Gas  Co.:  Mar.  9,  1911-Mar.  26,  1912,  36  8  M.  cu.  ft.  at  70c   25  76 

Crow,  T.  A.:  repairing  truck,  labour,  $20.55,  material,  $36.65;  repairing  wheels,  &c, 

$26.25;  sundry  repairs,  $20.25   103  70 

Grand  Trunk  Railway  :  rent  of  building  and  mail  elevator,  12  m.  to  Jan.  31,  1912  at  $.300.  3,600  00 
Otis-Fensom  Elevator  Co.:  £-in.  cable,  458  ft.  at  12c.  ;  labour,  8l£  h.  at  50c;  sundry, 

$24.35  >   120  06 

Ross,  Andrew  :  trucks,  6  at  $72;  freight,  $12.27   444  27 

Toronto  Electric  Light  Co.:  light,  12  m.  to  Mar.  15,  1912,  11,278  k.w.,  $1,141.18  ;  power, 

581  k.w.  $228.52  ;  supplies,  $32.32   1,402  02 

Small  payments :  electrical  supplies,  $42.60 ;  paint,  17  gal.  at  $2  ;  case,  $28.50  ;  mahogany 

cooler,  $13  ;  toilet  paper,  $12.50  ;  repairing  truck,  $11.50  ;  caretaker's  supplies,  $57.67  ; 

sundry,  $49.31   249  8 

Toronto  Postal  Station  B.  ($6,174.53)— 

Cleaners,  12  m.  to  Mar.  31,  1912:  T.  Bridges,  $169.16;  L.  Deas,  1  m.,  $23.33,  11  m.  at 
$54.16;  J.  Duckworth,  2m.  at  $50,  1  m  ,  $52.36,  9  in.  at  $54.16;  J.  Hayes,  10-8  d., 
$18.10,  2  m.  at  $50,  8  m.  at  $54.16  ;  A.  McCabe,  $436.01;  J.  McCann,  9  m.  at 

$54.16;  W.  Norris,  $15    2,967  88 

Consumer's  Gas  Co.:  gas,  Mar.  6,  1911-Mar.  26,  1912,  170-8  Mcu.  ft.  at  70c;  meter,  $12.75; 

out-door  lighting,  1  m.,  75c;  sundry,  $4.10      137  16 

Deisenroth  Contracting  Co. :  interior  fittings,  as  per  contract   1,132  00 

Eaton,  T.  &  Co.:  linoleum,  supplying  and  laying,  44|  yd.  at  80c. ;  filing  cabinet,  $32.50   68  24 

Rossin  House  Hotel  Co. :  rent  of  office,  12  m.  to  Mar.  31,  1912  at  $150   1,800  00 

Toronto  City  :  water  rates,  12  m.  to  Mar.  31,  1912   4  00 

Small  payments:  brass  letters,  $18.75;  brass  receiver,  $10.50;  mahogany  cooler,  $13; 

savogran,  112§  lb.  at  7c;  sundry,  $15.10   65  25 

Toronto  Postal  Station  C  ($1,945.54)— 

Caretaker  Jas.  Rae.:  12  m.  to  Mar.  31,  1912  at  $15   540  00 

Consumers'  Gas  Co.:  gas,  Mar.  17,  1911-Mar.  4,  1912,  20"2  M.  cu.  ft.  at  70c   14  14 

Conger  Coal  Co.:  coal,  35 ' 567  t.  at  $5.40   192  06 

Toronto  City  :  water  rates,  15  m.  to  Mar.  31,  1912   16  49 


Carried  forward   508,522  10 
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Toronto  Postal  Station  C. — Concluded. 

Toronto  Electric  Light  Co.:  electric  lighting,  Mar.  30,  1911-Mar.  1,  1912,  7,330  k.w., 

$259.50  ;  supplies,  $19.55    279  05 

Walker,  S.  &  Son  :  tiling  vestibule,  as  per  tender,  $75;  steel  beams,  7  at  S5;  bricks,  $18.20  ; 

cement,  &c,  $16.40  ;  labour,  144^  h.  at  55c,  96  h.  at  35c;  sundry,  $19   276  45 

Williamson,  VVm.:  cases  as  per  contract,  42  at  $11.50    483  00 

Small  payments  :  letter  carrier's  sorting  case,  $32.80  ;  "Old  Dutch"  cleanser,  $15  ;  mahog- 
any cooler,  $13;  toilet  paper,  $12.50;  labour,  $9  ;  savongran,  112g  lb.  at  7c;  care- 
taker's supplies,  &c  $54  17   144  35 

Toronto  Postal  Station  L>.  ($1,519.93)— 

Caretaker,  Jas.  Devins  :  12  m.  to  Mar.  31,  1912,  at  $45   540  00 

Conger  Coal  Co.:  coal,  30 ' 985  t.  at  $5.40   167  31 

Connell  Anthracite  Mining  Co.:  coal,  20 1 045  t.  at  $5.25   105  23 

Consumers'  Gas  Co.:  gas,  12  m.  to  Mar.  6,  1912,  56.4  M.  cu.  ft.  at  70c   39  48 

Interurban  Electric  Co.:  electric  lighting,  12  m.  to  Mar.  31,  1912,  6,230  k.  w.,  $350.23  ; 

meter,  $1 . 75  ;  supplies,  $5   356  98 

Toronto  City  :  water  rates,  15  m.  to  Mar.  31,  1912   17  56 

Williamson,  Wm. :  cases,  as  per  contract,  9  at  $10   90  00 

Small  payments  :  sorting  case,  $32.80  ;  desk,  $31.25  ;  labour,  $23.10  ;  painting  wall  and 
ceilings,  $21.50  :  painting  iron  fence,  $15  ;  mahogany  cooler,  $13  ;  toilet  paper,  $12.50; 

clock,  $9  ;  window  shades,  $8.30;  sundry,  $36.92   203  37 

Toronto  Postal  Station  E.  ($2,180.96)— 

Cleaner,  F.  Edwards  :  6  m.  to  Mar.  31,  1912  at  $54.16   324  96 

Consumers'  Gas  Co.:  gas,  Mar.  16,  1911-Mar.  7,  1912,  6.6  M.  at  70c    .4  62 

Gearing,  Thos.  V.:  alterations,  as  per  tender   270  23 

Mullin,  Alex.:  rent  of  old  office,  10i  m.  to  Sept.  15,  1911,  at  $60  ;  rent  of  new  office,  6  m. 

to  Jan.  31,  1912  ,at  $60   990  00 

Purdy,  Mansell :  altering  and  moving  radiators,  &c,  labour,  42  h.  at  75c,  material, 

$28.15    59  65 

Toronto  Electric  Light  Co.:  light,  12  m.  to  Mar.  7,  1912,  4,212  k.  w.,  $143. 2S  ;  supplies, 

$12.21   155  52 

Williamson,  Wm.:  cases,  as  per  contract,  20  at  $11. 50   230  00 

Small  payments  :  labour,  $29.25  ;  repairing  covering,  $19.24  ;  plumbing,  $18.10  ;  mahog- 
any cooler,  $13  ;  lumber,  $11.31 ;  clock,  $9  ;  sundry,  $46.08   145  98 

Toronto,  Postal  Station  F.  ($2,425.29)— 

Cleaner,  12  m.  to  Mar.  31,  1912 :    T.  Russell,  1  m.  $52.41,  5  m.  at  $54.16;  J.  W. 

Thornton,  1  m.  at  $50,  11  m.  at  $54.16   968  97 

Conger  Coal  Co.:  coal,  60-9255  t.  at  $5.40  '.   329  05 

Connell  Anthracite  Mining  Co.:  coal,  5  29  t.  at  $5.50,  20  225  t.  at  $5.25   135  25 

Consumers'  Gas  Co.:  gas,  Mar.  20,  1911-Mar.  23,  1912,  17.6  M  cu.  ft.  at  70c   12  32 

Office  Specialty  M'fg.  Co.:  bagracks,  6  at  $30  ;  sundry  furniture,  $20.50   200  50 

Toronto  City  :  water  rates,  15  m.  to  Mar.  31,  1912   28  24 

Toronto  Electric  Light  Co.:  light,  Mar.  16,  1911-Mar.  10,  1912,  7,400  k.w.,  $257.70  ; 

supplies,  $23.62    281  32 

Williamson,  Wm.:  cases,  as  per  contract,  32  at  $10   320  00 

Small  payments :  sorting  cases,  2  at  $15.50  ;  "Old  Dutch"  cleanser;  $14.70;  mahogany 
cooler,  $13;  toilet  paper,  $12.50  ;  plumbing,  $10.85;  removing  ashes,  $10.50  ;  savo- 

gran,  118§  lb.  at  7c.  ;  small  payments,  $48.78   149  64 

Toronto  Postal  Station  G.  ($1,786.35)— 

Cleaners,  to  Mar.  31,  1912  :  J.  Bridges,  $200  ;  J.  Gibbs,  $25.16   225  16 

Barrett,  M.:  rent  of  building,  13  m   to  Mar.  31,  1912,  at  $80   1,040  00 

Consumers'  Gas  Co.;  gas,  Mar.  8,  1911-Mar.  19,  1912,  5  2  M.  cu.  ft.  at  70c   3  64 

Toronto  Electric  Light  Co. :  light,  Mar.  21,  1911-Mar.  22,  1912,  6,013  k.w.,  $207.63; 

supplies,  $5.10     212  73 

Williamson,  Wm.:  cases,  as  per  contract,  21  at  $11.50     241  50 

Small  payments :  mahogany  cooler,  $13;  toilet  paper,  $25;  plumbing,  $7.S8;  sundry, 

$17.94   63  32 

Toronto  Post  Office  Garage  ($756.68)— 

Armstrong,  Fred.  Co.:  labour,  86  h.  at  65c,  115  h.  at  35c;  soil  pipe,  $10  ;  solder,  $7.20; 

lead,  $7.20;  sundry,  $42.04    162  59 

Dominion  Automobile  Co.:  storing  cars,  Nov.  15,  1911- Jan.  3,  1912   66  00 

National  Equipment  Co. :  six-barrel  gasoline  tank  with  attachments   203  50 

Toronto  Electric  Light  Co.:  light,  Jan.  3-Mar.  19,1912,  489  k.  w.,  $14.75;  supplies, 

$3.44     18  19 

Varnica,  Mrs.  Ann  :  rent  of  building,  4.  to  Mar.  31,  1912,  at  $41 .66   166  64 

Small  payments  :  fire  extinguishers,  3  at  $9.50;  coal,  5  t.  at  $5.40;  hardware,  $20.02; 

electrical  supplies,  $19.83  ;  sundry,  $44.41   139  76 

Toronto  Steamboat  Inspector's  Office  ($933) — 

Library  Bureau  of  Canada  :  1  Hat  top  desk   33  00 

McKinnon,  S.  I.:  rent  of  office,  lc  m.  to  Apr.  1,  1912  at  $60    900  00 


Carried  forward   519,307  16 
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Toronto  Public  Buildings  Generally  ($3,395.44)— 

Superintendent,  H.  E.  Hamilton:  services,  12  in.  to  Mar.  31,  1912,  at  $100;  outlay,  $66.14       1,200  14 

Electricians:  A.  W.  Challon,  $121.00;  J.  B.  Iredale,  $457   581  60 

Aikenhead  Hardware  Co.:  cotton  waste,  2001b.  at  15c.;  2  'Blount'  door  checks,  $17; 

'Ontario'  mower,  $10;  sundry  hardware,  $113.74   170  74 

Cassidy,  Jas.:  cartage...   55  65 

Fligg,  Ernest  E.  Co.:  painting  street  letter  and  parcel  boxes,  as  per  contract   1,024  85 

Mounce  Cartage  Co.;  removing  ashes  and  rubbish   77  00 

Small  payments:  savogran,  7001b.  at  7c;  repairing  basins,  boilers,  &c.  $42.65;  1  doz. 

brooms,  $22;  plumbing,  $24.88;  oil,  &c,  $16.98;  lumber,  $15.94;  hose,  $10.13; 

sundry,  $43.88    225  46 

Trenton  Public  Building  ($1,450. 68)— 

Caretaker,  A.  W.  Smith  :  12  m.  to  Mar.  31,  1912,  5  m.  at  $33.33,  7  m.  at  $37.50   429  15 

Care  of  clock,  A.  E.  Bywater  :  1  y.  to  Apr.  28,  1911   50  00 

Crowe,  Chas.:  coal,  3  t.  at  $6.70,  30  t.  at  $6.45   213  60 

Crowe,  Geo.  &  Son  :  building  cement  walk,  696  ft.  at  17c   118  32 

Trenton  Electric  &  Water  Co.:  light,  12  m.  to  Mar.  31,  1912,  5,116  8  k.w.,  $439.43; 

water,  12  m.  to  Mar.  31,  1912,  $75  ;  meter,  $3;  sundry,  50c   517  93 

Small  payments:  plumbing,  $21.90;  putting  alabastine  on  walls,  400  sq.  y.  at  5c;  blocks, 

5  loads  at  $2  ;  floor  oil,  $13  ;  repairing  chairs,  $7.50 ;  flags,  $6.75  ;  sundry,  $42.53. . .  121  68 

Tweed  Railway  Station  ($98.21)— 

Ross,  Andrew  :  truck,  $95;  freight,  $3.21   98  21 

Walkerton  Public  Building  ($1,718.34)— 

Caretaker,  Mrs.  T.  Gibson  :  12  m.  to  Mar.  31,  1912  at  $33.33    399  96 

Dominion  Radiator  Co.:  2  No.  7c  '  Safford  '  h.w.  boilers,  $348.19;  1  set  of  headers,  $114.  462  19 

Havill,  H.  A.:  labour,  115J  h.  at  40c,  124i  h.  at  25c,  18  h.  at  20c;  air-cell  covering,  $14; 

173,75  ft.  of  pipe,  $13.99  ;  smoke-pipe,  $13.52  ;  asbestos  cement,  700  lb.,  $11 ;  sundry, 

$56.71   190  15 

Truax,  R.  &  Son:  labour,  175  h.  at  35c;  lumber,  $43.45;  wood,  12  cords  at  $3,  3  at $1.50; 

linseed  oil,  $7.50;  paint,  $6.75;  sundry,  $5.23    164  68 

Vogan,  S.  N.:  coal,  32  54  t.  at  $6.10   198  50 

Walkerton  Electric  L.  &  P.  Co. :  electric  light,  12  m.  to  Mar.  31,  1912  (flat  rate),  $200 ; 

incandescent  lamps,  6  doz.  at  $3   218  ©0 

Walkerton  Town  :  water  rates,  I  y.  to  Oct.  1,  1911,  $31 ;  street  watering,  1911,  $7   38  00 

Small  payments:  vacuum  cleaner,  $14;  clock,  $8;  sundry,  $24.86   46  86 

Welland  Public  Building  ($1,258.47)— V 

Caretaker,  D.  Mcllvride  :  12  m.  to  Mar.  31,  1912  at  $41.66   499  92 

Crow,  J.  H.:  dustbane,  $20  ;  soap,  $9  ;  floor  oil,  $9;  sundry,  $21.20   59  20 

Lambert,  S.  L.:  coal,  37 '405  t.  at  $6.75   252  51 

Provincial  Natural  Gas  Co.:  gas,  12  m.  to  Mar.  31,  1912   27  60 

Welland  Electric  Co.:  light,  12  m.  to  Mar.  31,  1912,  4,528  k.w.  at  6c;  supplies,  $21.75...  293  43 

Welland  Town  :  water  rates,  12  m.  to  Mar.  31,  1912   30  00 

Small  payments  :  erecting  iron  fence,  $49.50;  vacuum  cleaner,  $14  ;  repairing  p.o.  door, 

$11.15  ;  sundry,  $21.16   95  81 

Whitby  Public  Building  ($1,410.84)— 

Caretaker,  Whitelaw,  A.:  12  m.  to  Mar.  31,  1912,  5  m.  at  $33.33,  7  m.  at  $37.50    429  15 

Blow,  E.  R.:  coal,  5  2  t.  at  $6.80,  24  725  t.  at  $6.40   193  60 

Office  Specialty  Mfg.  Co.:  key  boxes,  style  A,  21  at  $1.80,  style  B,  70  at  $2.25;  key 

drawers,  style  C,  28  at  $2.75,  style  D,  7  at  $9  ;  freight,  $1.92   337  22 

Whitby  Town  :  electric  lighting,  12  in.  to  Mar.  15,  1912,  3,455  k.  w.,  $343.22  ;  meter,  $3  ; 

water  rates,  15  m.  to  Apr.  10,  1912,  $47.50   393  72 

Small  payments  :  vacuum  cleaner,  $14;  wood,  $11;  floor  brushes,  $7.25;  flags,  $6.75; 

sundry,  $18.15   57  15 

Windsor  Public  Building  ($3,413.80)— 

Caretaker,  Win.  Curtis  :  to  Mar.  31,  1912,  5  m.  at  $33.33,  7  m.  at  $37.50   429  15 

Cleaner,  E.  Brooks  :  13  m.  to  Apr.  30,  1912,  at  $10   130  00 

Engineer,  I.  Bellepeiche  :  to  Mar.  31,  1912,  2  m.  at  $50,  10  m.  at  $54.16    641  60 

Bell  Telephone  Co.:  rent  of  phones,  6  m.  to  June  30,  19l2,  at  $53  per  year,  5  m.  to  Jan. 

1,  1912,  at  $38  per  year,  6  m.  to  Apr.  19,  1912,  at  $42  per  year  ;  sundry,  $6.03   69  38 

Brooke,  1'.  W.  &  Son  :  painting  parcel  boxes,  3  at  $2.25  ;  letter  boxes,  27  at  $1.25; 

sundry,  $18.44     58  94 

Curry,  John  &  Co.:  rent  of  office,  3  m.  to  Jan.  9,  1912    180  00 

Gas  &  Electric  Supply  Co.:  installing  5-light  clusters,  as  per  contract,  $52.50;  sundry, 

$4  .20    56  70 

Jacques,  Eaclid  :  repairing  counter  window,  $27  ;  labour,  180  h.  at  40c,  27i  h.  at  50c; 

sundry,  $39.05  .     151  80 

Lauckner,  I.:  painting,  kalsoniining,  &c,  as  per  tender,  $280  ;  sundry,  $1   281  00 

Sandwich,  Windsor  &  Amherstburg  Ry.  Co.:  electric  light,  12  m.  to  Mar.  31,  1912, 

3,295  k.  w   268  16 

Windsor  Gas  Co.:  gas,  12  m.  to  Apr.  1,  1912,  3626  M.  c.  ft.,  $590.13  ;  supplies,  $114.99.  705  12 

Windsor  Town  :  taxes,  $3.79  ;  water  ra*es,  12  m.  to  Dec  31,  1911,  $114.90   118  69 


Carried  forward   531,729  68 
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Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward     631,729  68 

Windsor  Public  Building — Concluded. 

Small  payments  :  rug,  $45;  repairing  desk,  &c,  $40;  new  desk,  $22;  putting  weather 
strips  on  windows,  $22.10;  carrier's  case,  $20;  vacuum  cleaner,  $14;  insuring 
boilers,  $25  ;  steel  stools,  $11.05  ;  clock,  $11  ;  inspecting  boilers,  $10  ;  repairing  wire 

guards,  $9.75  ;  rubber  tires,  $9.60  ;  rubber  hose,  $7.50  ;  sundry,  $76.26   323  26 

Wingham  Public  Building  ($692.09)— 

Caretaker,  P.  Fisher  :  12  m.  to  Mar.  31,  1912,  at  $16  .63    199  92 

McLean,  J.  A.:  coal,  6 "01  t.  at  $7.45,  26  73  t.  at  $7.20  ;  wood,  $31   268  22 

Wingham  Town  :  water  rates,  15  m.  to  June  30,  1912   23  15 

Wingham  Water  &  Electric  Light  Co.:  electric  light,  12  m.  to  Mar.  31,  1912    180  84 

Small  payments  :  drawing  ashes,  $10.30  ;  labour,  $7  25  ;  sundry,  $2.41   19  96 

Woodstock  Public  Building  ($1,014.83)— 

Caretaker,  R.  Kerr  :  12  m.  to  Mar.  31,  1912,  at  $41.66. .. .   499  92 

Care  of  clock,  J.  L.  Wilson  :  22  m.  to  Jan.  31,  1912    91  67 

Mcintosh  Coal  Co.:  coal,  45  1225  t.  at  $6.75  ;  wood,  $4.50   309  10 

Woodstock  City  :  water  rates,  12  m.  to  July  1,  1912  -.    39  20 

Woodstock  Gas  Light  Co.:  gas,  12  m.  to  Mar.  31,  1912,  75  8  c.  ft   77  84 

Woodstock  Electric  Light  Co.:  12  m.  to  Apr.  1,  1912,  6,972  k.  w   358  79 

Small  payments  :  building  cupboard,  $25  ;  repairing  locked  boxes,  $18.85  ;  labour.  $15.95  : 
hose,  100  ft.  at  15c;  parcel  receptacle,  $12.50  ;  parcjl  drop,  $10  ;  slate  roofing,  $11  ; 
repairing  tiled  floor,  $10 ;  flowers  for  bed,  $10  ;  caretaker's  supplies,  $55.85  ;  sundry, 

$54.16    238  31 

Ontario  Buildings  Generally  ($606.94)— 

Clerk  of  Works,  T.  A.  Hastings  :  travel  and  outlay   600  92 

King's  Printer      6  02 

Brandon  Experimental  Farm  ($345.72) — 

Barclay  &  O'Hara  :  coal,  11  •  18  t.  at  $8 . 50.    95  04 

Brandon  Electric  Light  Co.:  electric  lighting,  15  m.  to  Mar.  31,  1912,  barn,  399  1  k.  w., 

$43.56,  meter,  $3.75,  house.  439  5  k.  w.,  $47.32,  meter,  $3.75  ;  supplies,  $5.40   103  78 

Lane,  R.:  coal,  12  1175  t.  at  $ll.40   138  15 

Small  payments  :  repairing  chairs,  $7.50  ;  sundry,  $1 .25    ..   8  75 

Brandon  Forestry  Office  ($734.15)- 

Brandon  Electric  Light  Co.:  lighting,  July  7-Dec.  29,  1911,  27  k.  w.,  $5  ;  meter,  $1.50. .  6  50 

Clement  Bro3.:  rent  of  office,  May  15,  1911- Apr.  1,  1912,  10^  in.  at  $40   420  00 

Murdoch  Bros.:  desks,  $42,  $29.75  ;  table,  $20.50  ;  2  sections,  $48.10,  $46.90   187  25 

Small  pavments :  desk  sections,  $43.15;  window  shades,  $20;  linoleum,  $15;  sundry, 

$42.25......   120  40 

Braudon  Immigration  Building  ($524.25) — 

Brandon  City  :  water  rates,  12  m.  to  Dec.  31,  1911   23  85 

Brandon  Electric  Light  Co.:  electric  lighting,  Mar.  29-Nov.  29,  1911,  729"8  k.  w.,  $69.37, 

Dec.  27-Mar.  29,  1912,  346U  k.  w.,  $32.97;  meter,  $3;  supplies,  $3.32   108  66 

Cumming,  J.  F.  &  Co.:  coal,  66 ' 05  t.  at  $4.75.   313  74 

Lane,  R.:  wood,  12  cords  at  $6.50     78  00 

Brandon  Public  Building  ($3,554.47)— 

Caretaker,  Thos.  Giles:  12  m.  to  Mar.  31,  1912,  at  $65   780  00 

Barclay  &  O'Hara:  coal,  65  245  t.  at  $11,  8  8875  t.  at  $8   788  82 

Brandon  City  :  water  rates,  12  m.  to  Dec.  31,  1912,  $93.88  ;  meter,  $6.50   100  38 

Brandon  Electric  Light  Co. :  electric  lighting,  12  m.  to  Mar.  30,  1912,  5,686  2  k.  w., 

$540.23;  meter,  $3  ;  supplies,  $65.26   608  49 

Brandon  Gas  &  Power  Co.:  gas,  9  m.  to  Apr.  1,  1912,  208  4  M.  cu.  ft.,  $310.01  ;  arc  lamp 

rent,  $15.75;  supplies,  $32.59    358  35 

Brandon  Heating  &  Plumbing  Works:  repairing  and  cementing  roof,  $435;  supplies, 

$33.80   468  80 

Johnson  &  Co.:  floor  oil,  $25 ;  brooms,  $17.50;  'Corbin'door  check,  $10;  glass,  $9.90; 

labour,  $5.25;  sundry,  $77.42   145  07 

Office  Specialty  Co. :  2  sections,  No.  406,  $75  ;  sundry,  $9 . 36   84  36 

Small  payments :  wood,  6  cords  at  $6  ;  labour,  $29.50;  installing  wash-basin,  $23;  toilet 

paper,  $18;  soap,  $16.50;  pigeon  hole  cases,  $10;  sundry  $87.20    220  20 

Dauphin  Public  Building  ($2,213.61)— 

Caretakers,  12  m.  to  Mar.  31,  1912  :  H.  Somerville,  9  m.  at  $45  ;  G.  Broadfoot,  3  m.  at  $45.  540  00 

Dauphin  Town:  electric  lighting,  12  m.  to  Mar.  31,  1912,  3,182  k.  w.,  $382.60;  meter, 

$3;  supplies,  $29.70   415  30 

Hunt,  A.  J.:  kalsomining  and  painting,  as  per  contract,  $94  ;  sundry,  $17.95   Ill  95 

Lawrence,  G.  H.:  desk,  $35.50;  stools,  $13;  sundry,  $11   59  50 

Office  Specialty  Mfg.  Co.:  wardrobes,  5  at  $10;  grill,  $18.75;  sundry,  $10.40   79  15 

Sutherland  &  Stelck:   window  awnings,  8  at  $4;   floor  oil,  $8.75;  boiled  oil,  $7.50; 

labourer,  $7.50;  sweeping  compound,  $7;  sundry,  $63.89     126  64 

Windatt  &  Co.:  coal  54  4  t.  at  $11.20     609  28 

Small  payments :  wood,  4  cords  at  $8 .50 ;  1  at  $9  ;  repairing  entrance,  &c.,  $32. 10  ;  hard- 
ware, $28.95;  coal,  $15.59;  labour,  $13;  desk  and  chair,  $42;  clock,  $10;  sundry, 
$87.15     271  79 


Carried  forward   542,339  00 
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Dominion  Buildings  :  Maintenance— Continued.  $  ct8. 

Brought  forward   542,339  00 

Emerson  Public  Building  ($1,023.47)— 

Caretaker,  Chas.  Thaw:  12  or.  to  Mar.  31,  1912  at  $41. G6   499  92 

Burdett,  Jas.:  gasoline,  192  gal.  at  35c;  coal  oil,  35  gal.  at  30c;  sundry,  $12.82.. .  .  .  .  .  .  .  .  90  52 

Whitman,  Chas.:  wood,  5  cords  at  $6,   2  at  $5.50;   coal,  21  t.  at  $10.50;  sundry, 

$30 .91                                 . . '.   93  96 

Windatt  &  Co.:  coal,  25  94  t.  at  $9.75  .  .  252  92 

Small  payments  :  coal,  5  t.  at  $6  ;  wood,  5  cords  at  $5 ;  gasoline,  20  gal.  at  40c. ;  sundry, 

$23.15   86  15 

Neepawa  Public  Building  ($1,662.45}— 

Caretaker,  Jas.  Stevens  :  to  Mar.  31,  1912,  1  in.  at  $55,  11  m.  at  $65    770  00 

Foerster,  Geo.  L.:  4  awnings,  $30;  sundry,  $33.75   63  75 

Neepawa  Town:  ekctric  lighting,  12  m.  to  Mar.  31,  1912,  1,534  k.  w.  at  iSc;  meter, 

$3 . 60   233  70 

Shearer,  W.  T.:  building  and  removing  porches,  $275;  sundry,  $2   277  00 

Windatt  &  Co.:  coal,  24  25  t.  at  $10.80;  sundry,  $3.70  -   .    .  265  60 

Small  payments  :  wood,  $10 ;  sweeping  compound,  $8 ;  sundry,  $34  40   52  40 

Portage  la  Prairie  Public  Building  ($1,830.82)— 

Caretaker,  J.  S.  Telfer:  12  m.  to  Mar.  31,  1912,  at  $45   540  00 

Adams,  D.  E.,  Coal  Co.:  coal,  56  0275  p.  at  $10.55   591  09 

Millar  Hardware  Co. :  coal  oil,  $28.95;  door  checks,  2  at  $7;   floor  oil,    $5;  sundry. 

$40.95  '.  *'  88  90 

Portage  la  Prairie  City  :  electric  lighting,  12  m.  to  Mar.  31,  1912,  6  in.  at  $24.03,  4  m.  at 

$24  (flat  rate),  2  m.,  295  k.w.,  $42.54;  25  w.  lamps,  1  case,  $65;  sundry  .supplies, 

$22.80  ;  water  rates,  15  m.  to  Mar.  31,  1912,  $45. 70  . . .  ,,  416  22 

Ritchie  &  Watters  :  cement  sidewalk,  290  ft.  at  174  <*•;  sundry,  $1.30  '.'./.]  52  00 

Small  payments:  kalsomining  basement  and  painting  woodwork,  $40;  coal,  S15.92  ; 

repairs,  $13;  labour,  $12.40;  flags,  $6.75;  sundry,  $54.54   142  6 

Selkirk  Public  Building  ($1, 486 . 39)—  1 

Caretaker,  Win.  Kidd  :  12  m.  to  Mar.  31,  1912  at  $55   660  00 

Office  Specialty  Mfg.  Co.  :    '  Shannon  1  sections,  4  at  $16.50,  2  at  $6.30  ;  chairs,  3  at  $4  ; 

sundry,  $6.30   96  90 

Reid,  Thos.  :  wood,  10  cords  at  $4.50  ;  sundry  lumber,  $9.60   54  60 

Selkirk  Electric  Light  &  Power  Co.  :  electric  lighting,  4  m.  to  Aug.  1,  1911,  88  k.  w. . . .  .  16  72 
Selkirk  Town  :  electric  lighting,  5  m.  to  Mar.  30,  1912,  540  k.w.  at  9c.  ;  water  rates,  June 

20,  1910-Mar.  30,  1912,  $44  .68   93  28 

Windatt  &  Co.  :  coal,  4174  t.  at  $10.25   427  84 

Small  payments  :  repairing  and  altering  electric  wiring,  $32  ;  iron  bars,  270  lb.  at  10c.  ; 

cylinder  lock,  $10.50;  floor  oil,  $10;  rubber  weather  strips,  185  ft.  at  5c.  ;  25  w. 

lamps,  12  at  75c.  ;  sundry,  $39.30   137  05 

Souris  Post  Office  ($28.50)— 

Souris  Gas  Co.  -.  gas,  3  m.  to  Mar.  31,  1912,  17.5  M  cu.  ft.,  $27.90  :  meter,  60c   28  50 

St.  Boniface  Public  Building  ($2,091.01)— 

Caretaker,  J.  A  Chausse  :  12  m.  to  Apr.  1,  1912  at  $55   660  00 

Charette,  Kirk   Co.  :  installing  furnace,  as  per  tender   300  00 

Daoust  &  Dugal  :  boiler  covering,  $35  ;  labour,  18  h.  at  60c.  ;  sundry,  $7.10   52  90 

Harley  &  Dandurand  :  repairs,  as  per  tenders,  fence  and  doors,  $275 ,  sidewalk,  $225, 

counter,  $25;  sundry,  $6.35   531  35 

St.  Boniface  City  :  water  rates,  12  m.  to  Mar.  31,  1912   6  71 

Vulliez,  Jean  :   repairing  letter  boxes,  130  at  50c. ;   '  Corbin  '  door  check,  $8  ;  sundry. 

m  $18.50  y:  9i 50 

Western  Coal  Co.  :  coal,  35-015  t.  at  $9.30   325  92 

Winnipeg  Electric  Ry.  Co.  :  electric  lighting,  12  m.  to  Jan.  1,  1912   85  18 

Small  payments:  clock,  $15  ;  sundry,  $22.45   37  45 

Tr-inscona  Grain  Inspector's  Shelter  ($675)— 

Harley  &  Dandurand  :  building  grain  inspector's  shelter,  as  per  tender     675  00 

Virden  Immigration  Building  ($324 .25)— 

Palmer,  E.  H.  :  wood,  8  cords  at  $6,  5  at  $5  25   74  25 

Virden  School  District  No.  144  :  rent  of  building,  12  m.  to  Mar.  15,  lull   250  00 

Winnipeg  Armouries  ($1,343) — 

Expert  &  Oriental  Window  Cleaning  Co.  :  cleaning  building. . . .".     15  00 

Halyburtou,  Wm.  :  as  per  tenders,  fitting  up  Old  Custom  House  building  for  100th  Regi- 
ment, $478,  altering  Dominion  Lands  Building  for  79th  Highlanders,  $850   1  328  00 

Winnipeg  Custom  House  ($2,885.43)— 

Foreman,  J.  E.  Webster:  to  Mar.  31,  1912,  6  2  at  $60    372  00 

Cleaner,  Wm.  Harrington  :  12  m.  to  Mar.  31,  1912,  at  $60   720  00 

Huxley,  W.  F.  :  removing  ashes,  35  loads  at  $1.75   61  25 

Office  Specialty  Mfg.  Co.  :  sections  No.  34,  4  at  $17.05  ;  sundry,  $9.60                       .  77  80 

Western  Coal  Co.  :  coal,  140  405  t.  at  $9.30   1,305  76 

Winnipeg  City  :  water  rates,  Dec.  4-Mar.  6   '  23  59 


Carried  forward 


555,364  29 
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Dominion  Buildiiigs  :  Maintenauce — Continued.  $  c. 

Brought  forward   555,364  29 

Winnipeg  Custom  House — Concluded. 

Winnipeg  Electric  Ry.  Co.:    electric  lighting  (voucher  outstanding),   $207.39;  ga3 

(voucher  outstanding),  $15.97   223  36 

Small  payments:  lumber,  900  ft.  at  §28.50  per  M.  ;  putting  up  railing,  815.25;  40  W. 

lamps,  10  at  $1  :  sundry  electrical  fixtures,  §14.35;  hardware,  §7.90;  chloro-naptho- 

leuni,  5  gal.  at  §1.50;  sundry,  §21.02   101  07 

Winnipeg  Engineer's  Office  ($1,079.22)— 

Heubach,  Finkelstein  &  Heubach  :  rent  of  building,  13  m.  to  Mar.  31,  1912,  at  §62   806  00 

Manitoba  Government  Telephones:  rent  of  telephones,  No.  G.  361,  6  m.  to  Nov.  1,  1911, 

at  §74  per  an.,  No.  Fr.  1.9S7,  11  m.  7  d.  to  June  1,  1912,  at  §27  per  an. ;  No.  109, 

6  m.  to  Sept.  1,  §14.50    76  76 

Ross,  Andrew  :  trucks,  2  at  §72  ;  freight,  §29.76   173  76 

Small  payments  :  laundry,  814 . 70  ;  box  rent,  §8   22  70 

Winnipeg  Examining  Warehouse  (§11,241.56) — 

Caretaker,  S.  B.  Jeffrey  :  12  m.  to  Mar.  31,  1912,  at  §80   960  00 

Engineers,  to  Mar.  31,1912  :  E.  L.  Campbell,  10 in.  at§85,l  m.  at 831. 16,  W.Clark,  1  m.  at  §85         966  16 

Elevatormen,  to  Mar.  31,  1912  :  J.  Fontaine,  12  m.  at  §(55  ;  J.  Knott,  12  m.  at  §65   1.560  00 

Firemen,  to  Mar.  31,  1912  :  J.  Rohan,  8  m.  at  §65,  1  m.  at  §39.84  :  J.  Kennedy.  12  m. 

at  §65  ;  W.  J.  Fleming,  §123.78  ;  J.  Saunders,  6  m.  at  §70  ;  S.  E.  Stoddard,  §96.38. .       1,980  00 

Ashdown  Hardware  Co.:  caretakers  supplies,  &c      63  70 

Black,  Alex.,  Lumber  Co.:  wood,  8 cords     54  00 

Cotter  Bros.:  labour,  63  h.  at  70c;  toilet  paper  holders,  17  at  §1 ;  sundry,  §47.4(3   108  56 

Halyburton,  Wm.:  repairing  parcel  bunks,  216  h.  at  55c;  altering  and  lowering  carriage 

track  doors,  S50. 90 ;  repairing  doorways,  40  h.  at  55c;  repairing  steps,  &c,  §16.05; 

storing  storm  windows,  §12  ;  sundry,  §61.98   281  73 

Harstone  Bros.:  coal,  66 '5725  t.  at  §8.65   575  87 

Huxley,  W.  F.:  removing  ashes,  113  loads   199  25 

McColl  Bros.:  boiler  compound,  470  lb.  at  15c;  oil,  §20  ;  boiler  enamel,  §6   96  50 

Star  Electric  Co.:  16  c.  p.  lamps,  300  at  18c;  electrical  supplies,  §06     120  00 

Western  Coal  Co.:  87  53  t.  at  §7,  360  135  t.  at  §6.30   2, SSI  62 

Winnipeg  City:  water  rates,  Feb.  2,  1911-Feb.  3,  1912   572  77 

Winnipeg  Electric  Ry.  Co.:  electric  lighting.  Jan.  1-June  30,  1911,  1,635  k.w.  at  74c, 

Jan.  1-Mar.  31,  1912,  2,430  k.  w.  at  3c;  power,  Jan.  l-.Tune  30,  1911.  3,131  k.  w.  at 

4  -5c;  Jan.  1-Mar.  31,  1912,  2,040  k.  w.  at  2^c;  gas,  Sept.  6,  1910- June  30,  1911, 

S18.85,  Oct.  1,  1911-Mar.  30,  1912,  §9.98  ;  light,  power,  &c.  (voucher  outstanding), 

§178.10   5S9  27 

Small  payment*  :  cleaning  storm  windows,  §32.50  ;  building  chimney,  §35.30;  plumbing, 

§25.15;  perolin,  3  brl.  at  §7  ;  labour,  §19;  elevator  cable,  §16.50;  sweeping  compound, 

§10  ;  sundry,  §72.68   232  13 

Winnipeg  Immigration  Building  (§6,802.73) — 

Elevatorman,  P.  C.  Devey  :  2  m.  to  Mar.  31, 1912   112  07 

Adams,  D.  E.,  Coal  Co.:  coal,  12  71 1.  at §10. 50   133  46 

Atchison,  Thos.:  wood,  6  cords  at  §8,  16  cords  at  §7.50.   168  00 

Black,  Alex.,  Lumber  Co.:  wood,  10  cords  at  §7.50,  10  at  §7,  4  at  §6.50,  16  at  §6   267  00 

Harstone  Bros.:  coal,  46  245  t.  at  §10.50   485  57 

Morley,  J.  W.  &  Sons  :  painting  exterior  of  building,  as  per  tender   214  00 

Western  Coal  Co.:  coal,  355  46  t.  at  §9.30   3,305  80 

Winnipeg  City  :  water  rates,  Mar.  22,  1911-Mar.  20,  1912   509  08 

Winnipeg  Electric  Ry.  Co.:  light,  Jan.  l-June  30,  1911,  10,077  5  k  w.  at  74c;  Jan.  1-Mar. 

31,  1912,  5,899  k.  w.  at  3c;  power,  Jan.  1-June  30,  1911,  493  k.w.,  £49.25,  Jan.  1-Mar. 

31,  1912,  230  k.  w.,  S7.22  ;  light,  power,  &c.  (voucher  outstanding;,  :      .78   1,514  02 

Small  payments  :  16  c.  p.  lamps,  §41.25  ;  14  w.  tungsten  lamps,  §12.00  ;  u..L>d,  4  cords  at 

§3  ;  electrical  fixtures,  §8.50  ;  sundry,  §19.38   93  73 

Winnipeg  Inland  Revenue  Building  (§2,236.29)— 

Bawlf,  N.:  rent  of  building,  12  m.  to  Mar.  31,  1912,  8  m.  at  §180,  4  m.  at  §90   1,800  00 

Hambly-VanDorsser  Co.  :   2  desks,  §51,  §44  ;   3  tables,  S57  ;  2  chairs,  §21 ;  3  tilters, 

§25.50  ;  sundry  furnishings,  §99.15   297  65 

Winnipeg  Electric  Rv.  Co.:  electric  lighting,  Oct.  1-Mar.  31,  1912,  §83.56  ;  gas,  Jan.  1- 

June  30,  1911,  §8".62  ;  (voucher  outstanding), §7.71   99  89 

Small  payments  :  repairing  vault  and  safe,  §19  ;  clock,  S10  ;  screen,  §9.75   38  75 

Winnipeg  New  Post  Office  (§34,066.46)— 

Caretaker,  W.  J.  Smith  :  5  m.  to  Feb.  29,  1912,  at  §65   325  00 

Cleaners,  12  m.  to  Mar.  31,  1912:  Mrs.  E.  Buck.  12  m.  at  §24;  Mrs.  E.  Fewtrell,  12  m. 

at  §74  ;  Expert  Oriental  Window  Cleaning  Co.,  12  m.  at  §12.50  ;  Mrs.  M.  Pugsley, 

12  m.  at  §95  ;  B.  Wesserman,  §06.21   2,532  21 

Engineer, ~Jos.  Hay  :  12  m.  to  Mar.  31,  1912,  at  §90   1,080  00 

Elevatormen  to  Mar.  31,  1911,  at  $65  per  m.:  A.  R.  Brush,  §780  ;  F.  Jenkins,  §780  ;  T. 

McMarghan,  §780;  W.  Thorarinson,  §780   3,120  00 

Firemen  to  Mar.  31,  1912  :  G.  Buchanan,  §305.67  ;  W.  Clark,  §534.33  •  G.  H.  Kittson, 

§582.58;  J.  Saunders,  §420  ;  J.  Waterson,  §257.42   2,100  00 

Canada  Furniture  Manufacturers :  desk,  $19  ;  stools,  36  at  §1.30 ;  sundry,  $7.35   73  15 


Carried  forward   586,279  48 
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Winnipeg  New  Post  Office — Concluded. 

Cotter  Bros.:  installing  4  radiators  as  per  contract,  $253  ;  sundry  plumbing,  &c,  $203.12..  456  12 

Davidson  Bros.:  labour,  28  h.  at  75c;  material,  $30.30   51  30 

Dewar  &  Stewart:  insuring  boilers   92  66 

Expert  &  Oriental  Window  Cleaning  Co.:  cleaning  windows,  as  per  tenders   175  00 

Green  &  Lister:  repairing  pipes  &c. :  labour,  65  h.  at  70c,  materials,  $52.15   97  65 

Halyburton,  Win.:  repairing  letter  boxes  $152.65;  taking  off,  storiner  and  replacing  storm 
windows,  §108;  repairs  to  floors,  $108,  sorting  cases  $97.38,  steps  &c,  $75.35,  trucks, 
§17.60;  renewing  glass  in  window,  $59.45;  pigeon  hole  case,  $50.10;  sorting  table,  $60; 
glazing  windows,  $40.05;  galvanized  iron  waste  paper  baskets,  3  at  $12;  refitting 
cupboard,  §13.20;  removing  flooring,  $21.30;  3  'Corbin'  door  checks,  $25;  linoleum, 

til;  erecting  vestibule,  $10.45;  sundry,  $386.28   1,271  81 

Harstone  Bros.:  coal,  147 '02  t.  at  $8.65    1^271  74 

Uood,  WT.  J.:  repairing  trucks,  labour,  153  h.  at  60c,  material  $33.25  :   125  05 

Huxley,  Win.:  removing  ashes,  137  loads  at  $1.75;  cleaning,  $13   252  75 

Leslie,  John:  rug,  $40;  chairs,  $24;  repairs  to  furniture,  $20.75   84  75 

Lozo,  J.  A.:  repairing  p.  o.  boxes,  keys,  &c     98  40 

McDonald  &  Wilson  Lighting  Co.:  40  w.  lamps,  71  at  $1;  sundry,  $84.50  .    155  50 

McColl  Bros.  &  Co.:  boiler  compound,  427  lbs.  at  16c;  boiler  enamel,  5  gal.  at  $2.85   82  57 

Manitoba  Government  Phones:  phone  No.  292,  7  m.  at  $74  per  y. ;  sundry,  $1.80    44  95 

Martel-Stewart  Co.:  repairing  shades,  labour,  84  h.  at  60c,  material,  $18    68  40 

Murray,  G.  W.  Co.:  building  observation  gallery,  as  per  contract   2,341  00 

Office  Specialty  M'fg.  Co.:  12  letter-carrier's  sorting  cases,  $250;  freight,  $43.30;  sundry, 

$10.10   303  40 

Richardson  &  Bishop:  toilet  paper,  11  cases  at  $5.50;  sundry,  85c ,   61  35 

Ross,  Andrew:  5  trucks,  $347;  freight,  $49.96   3%  96 

Schell,  J.  T.  Co. :  supplying  and  installing  fittings,  as  per  tender   2,109  00 

Senez,  J.  N.:  whitewashing  basement,  as  per  tender   436  00 

Star  Electric  Co.:  'Duplex'  wire,  $46.83;  'Mazda'  lamps,  27  at  80c;  16c.  p.  lamps,  250  at 

20c;  conduit,  $76.75;  sundry  electrical  supplies,  $316.46   451  64 

Stephens,  G.  F.  &  Co.:  perolin,  9  brl.  at  $7;  sundry,  $14.36   77  36 

Vulcan  Iron  Works:  labour,  42  h.  at  70c,  75  h.  at  40c;  sundry,  $11.50   70  90 

Walsh  &  Charles:  regulating  heating  system,  labour,  $55.50,  materials,  $27.07;  sundry, 

$21.35   103  92 

Western  Coal  Co.:  coal,  472"4075  t.  at  $6.30,  44  42  t.  at  $7     3,287  10 

Winnipeg  City:  water  rates,  12  m.  to  Mar.  2,  1912   510  26 

Winnipeg  Electric  Light  Co.:  lighting,  6  m.  to  June  30,  1911,  61,503  k.  w.  at  7ic,  3  m. 
to  Mar.  31,  1912,  39,228  k.  w.  at  3c,  3  m.  to  Dec.  31,  1911,  816  k.  w.,  $67.90;  power, 
6  m.  to  June  30,  1911,  9,110  k.  w.  at  4£c,  3  m.  to  Mar.  31,  1912,  4,150  k.  w.  at  2i,c; 
gas,  6  m.  to  June  30,  1911,  11£  M  cu.  ft.,  $155.25,  3  m.  to  Mar.  31,  1912,  47*2  M  cu. 

ft..  $63.72;  light,  power,  &c  (voucher  outstanding),  $3,085.66   9,665  45 

Supplies  from  P.W.  Stores:  3  sorting  cases    153  00 

Small  payments:  repairing  burlap  &c,  $40.35;  labour,  82  h.  at  00c;  hardware,  $38.32; 
weather  strips  for  doors,  $36;  chloro-naptholeum,  14  gal.  at  $2;  'Crown'  cleanser, 
$19.45;  washing  powder,  $17.50;  sweeping  compound,  $17.50;  foundation  for  weigh 
scales,  $15;  conductor  cables,  $13.50;  toilet  paper,  $22;  hampers,  6  at  $2.10;  3  doz. 
brass  hooks,  $12.40;  carbolic  acid,  $10;  screen,  $9.75;  caretaker's  supplies,  $62.34; 
sundry,  $136.20    540  11 

Winnipeg  Old  Post  Office  ($4,980.18)— 

Caretaker,  W.  J.  Smith  :  6  m.  to  Oct.  1,  1911,  at  $65,  1  m.,  Mar.,  1912,  at  $65   455  00 

Cleaner,  A.  Boiteau  :  12  m.  to  Mar.  31,  1912,  at  $60   720  00 

Elevatorman,  J.  Coutu  :  to  Mar.  31,  1912,  11  no.  at  $65,  1  m.  at  $55   770  00 

Fireman,  M.  Mclvor  :  to  Mar.  31,  1912,  3  m.  at  $60,  9  m.  at  $75  ;  extra  work,  $1.46   856  46 

Adams,  D.  E.  Coal  Co.:  coal,  41  5575  t.  at  $10.50 ;  sundry  coal,  $20.05    456  38 

Cotter  Bros.:   repairing  heating  apparatus,  labour,  284  h.  at  50c,  5  radiators,  $111.68, 

materials,  $36.67  ;  repairing  feed  tank,  $18.63   308  98 

Halyburton,  Wm.:  putting  on  storm  sashes,  $30;  sundry,  $35.40    65  40 

Huxlev,  W.  F. :  removing  ashes,  35  loads  at  $1.75   61  25 

Office  Specialty  Mfg.  Co.:  2  wardrobes,  $42.90;  8  sections,  $84.60;  2  desks,  $77.50;  grill 

work,  $18.75;  stools,  $16.50;  chairs,  $8;  sundry,  $98.44   346  69 

Western  Coal  Co.:  coal,  24  61  t.  at  $9.30   228  87 

Winnipeg  City  :  water  rates,  June  8-Dec.  11,  1911   85  41 

Winnipeg  Electric  Ry.  Co.:   Jan.  1-June  30,  1911,  electric  lighting,  1,080  k.  w.  at  7^c, 

power,  4,882  k.  w.,  $140.06,  gas,  171  M.  cu.  ft.,  $21.80   .  242  86 

Small  payments:  hardware,  $42.26;  insuring  boiler,  $41.82;  rug,  $47;  clock,  $35;  clean- 
ing windows,  $37.50;  plumbing,  $18.60;  tungsten  lamps,  $18.50;  electrical  supplies, 
$14;  book  case,  $16  ;  perolin,  2  brl.  at  $7  ;  '  Dutch' cleanser,  $15  ;  cartage,  $11.25; 
sweeping  chimneys,  $10.60  ;  sundry,  $61.35. . .    382  88 


Carried  forward     616,095  76 
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Brought  forward   616,095  76 

Winnipeg  Postal  Station  A.  ($2,433.53)— 

Canadian  Pacific  Railway  Co.:  rent  of  office,  12  m.  to  Sept.  30,  1911   2,050  00 

Halyburton,  Win.:  repairing  mail  truck     31  10 

Smith  &  Kilpatrick:  building  9  trucks,  $302.43;  installing  cupboard,  $50   352  43 

Winnipeg  Postal  Station  B.  ($1,718.51)— 

Caretaker,  J.  Lamb:  12  m.  to  Mar.  31,  1912,  at  $60   720  00 

Cotter  Bros.:  sundry  repairs,  &c     134  67 

Harstone  Bros.:  coal,  14  035  t.  at  $10.50    147  37 

Western  Coal  Co.:  coal,  45  t.  at  -39.30                      ,   418  50 

Winnipeg  City  :  water  rates,  12  m.  to  Mar.  7,  1912    23  81 

Winnipeg  Electric  Ry.  Co.:   electric  lighting,  6  m.  to  June  30,  1911,  1,507  k.  w.  at  74c, 

3  m.  to  Mar.  31.  1912,  522  k.  w.  at  7\c;  (voucher  outstanding)  balance,  $54.04.   ....  206  21 
Small  payments  :   wood,  §17.25  ;  cleaning  windows,  $10  ;  removing  ashes,  £10  ;  perolin, 

1  brl.,  §7  ;  sundry,  $23.70   67  95 

Winnipeg  Railway  Commissioner's  Office  (§934.77)— 

Cleaner,  R.  Derbyshire  :  12  m.  to  Mar.  31,  1912    90  00 

Leslie,  John  :  '  Brussels'  rugs,  2  at  S35  ;  chair,  825  ;  table,  $16.50  ;  sundry,  §38.67   150  17 

Traders'  Bank  of  Canada  :  rent  of  office,  12  m.  to  Mar.  31,  1912,  2  m.  at  $35,  10  m.  at 

$55;  sundry.  $3.50     623  50 

Winnipeg  Electric  Ry.  Co.:   electric  light,  6  m.  to  June  30,  1911,  $5.48,  3  m.  to  Mar.  31, 

1912,  $1.50;  balance  (voucher  outstanding),  $6   12  98 

Small  payments  :  electrical  fixtures,  $14.75;  linoleum,  $11.60;  letter  folders,  $8 ;  sundry, 

$23.77   58  12 

Winnipeg  Weights  &  Measures  Office  ($1,532)— 

Bawlf,  N.:  rent,  May  15,  1911-Mar.  31,  1912,  10J  m.  at  $105   1,102  50 

Canadian  Bank  of  Commerce  :  rent  of  office,  Nov.  30,  1910-May  31,  1911   420  00 

Small  payments  :  sundry     9  50 

Winnipeg  Public  Buildings  Generally  ($2,100)— 

Carpenter,  Wm.  Johnston :  12  m.  to  Mar.  31,  1912,  at  $75                         ,   90C  00 

Electrician,  A.  H.  Latour :  12  m.  to  Mar.  31,  1912,  at  $100    1,200  00 

Manitoba  Generally  ($309.35)— 

Travel  and  outlay  of  clerk  of  works,  J.  E.  Cyr   93  90 

King's  Printer's  account,  826.87;  Stationery  Office,  $188.58   215  45 

Battleford  Public  Building  (81,880.44)— 

Caretaker,  E.  M.  Webb:  2  m.  to  Mar.  31,  1912,  at  $45   90  00 

Battleford  Town  :   electric  lighting,  4  m.  to  Mar.  31,  1912,  $44.78 ;   wiring  hall,  $45 ; 

sundry,  60c    90  38 

Burlingha'm  &  S peers  :  2  desks,  843.75,  $41.50;  chair,  $10;  sundry,  $6.30   101  55 

Edwards,  W.  G.:  wood,  25  cords  at  $5   125  00 

Foresters'  Building  Trust  Ltd.:  rent  of  office,  8  m.  to  Nov.  1,  1911,  at  $75    600  00 

Latimer,  W.  R,:  coal,  29  005  t.  at  $15,  4  13  t.  at  89.75,  3  7075  t.  at  $8,  15  11  t.  at  $7.50. .  618  33 

Smart,  F.  &  W.:  wood,  24  cords  at  $5,  20  cords  at  $4   200  00 

Small  payments  :  grdl  pieces,  $18.75  ;  flag  pole,  $14  ;  drawing  water,  $13  ;  sundry,  $9  43.  55  18 

Biggar  Immigration  Building  ($180.80) — 

Small  payments:   coal,  2-05  t.  at  $14,  5'41  t.  at  $7.50,  7  t.  at  $7,  sundry  coal,  §32.21; 

wood,  2  cords  at  $7.50,  2  at  $6.40  ;  sundry,  $2.50   180  80 

Estevan  Public  Building  (82,211.90)— 

Caretaker.  R,  Murray  :  12  m.  to  Mar.  31,  1912,  at  845   540  00 

Duncan,  P.  C.  Co.  :  coal,  50  665  ton  at  88.75,  25  46  ton  at  82.90  ;  sundry,  813.20   530  38 

Duncan-Moulton  Co.  :  coal,  40  5  ton  at  $2.90  ;  sundry,  $1.10   118  55 

Estevan  Town  :  electric  lighting,  13  m.  to  Mar.  31,  1912,  2,141  k.  w   294  79 

McKenrie,  H.  E.  :  making  sewer  connections,  155  ft.  at  82.95  ;  caulking  windows,  42  at 

81  •  10  :  sundry  repairs,  826 . 97   530  42 

Small  payments  :  removing  ashes,  &c,  $34;  cartage,  823.50;  window  screens,  $22.85;  2 
screen  doors,  810  ;  pieces  of  grill  work,  821.20  ;  labour,  40  h.  at  50c.  ;  plumbing,  819 ; 

sundry,  $47.21   197  76 

Gull  Lake  Immigration  Building  :  Revelstoke  Sawmill  Co.  :  coal,  1  ton  at  $8.50   8  50 

Herbert  Immigration  Building  (857.25) — 

Wiebe,  J.  F.  :  rent  of  building,  Aug.-Sept.,  1911,  2  m.  at  §25  ;  sundry,  $2     52  00 

Small  payments  :  coal   5  25 

Humboldt  Lands  Office  (81,148  61)— 

Borget,  A.  J.  :  rent  of  building,  15  in.  to  Dec  31,  1911,  at  $60   900  00 

Galvin-Walston  Lumber  Co.  :  coal,  7  ton  at  $13.75,  3  58  ton  at  §13.25  ;  sundry,  $13.15.  156  82 

Schemenauer,  N.  :  coal,  4  475  ton  at  813.75    61  53 

Small  payments  :  grill  work,  818.75  ;  sundry,  $11.51   30  26 

Indian  Head  Experimental  Farm  (8663.80) — 

Hunter,  Cantelon  &  Co.  :  wood,  10  cords  at  $7.50                                                         .  75  00 

Hunter,  John  :  coal,  20  ton  at  813 . 25,  10  ton  at  §11   375  00 

Estevan  Town :  electric  lighting,  barn,  Jan.  25-Dec.  26,  1911,  1214  k.  w.,  §11.69, 

meter,  §2.75;  house,  14  m.  to  Mar.  25,  1912,  1,617  k.  w.,  $190.56.  meter,  §3.50    208  50 

Small  payments:  electrical  supplies   5  30 


Carried  forward   631,275  22 
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Indian  Head  Forestry  Office  ($1,363.06)— 

Hunter,  John  :  coal,  41  ton  at  $13.25,  15  ton  at  $11  ;  wood,  10  cords  at  $8.75   795  75 

Indian  Head  Town  :  electric  lighting,  12  m.  to  Mar.  25,  1912,  $22.49;  water  rates,  12 

in.  to  Mar.  31,  1912,  $114  .82     137  31 

Office  Specialty  M'f'g.  Co.  :  4  oak  cabinets   135  00 

Osment,  J.  A. :  rent  of  office,  12  m.  to  Dec.  31,  1911,  at  $25                              .  .  300  00 

Kerrobert  Public  Building  ($149.37)— 

Beaver  Lumber  Co.  :  coal,  137  ton  at  $15  ;  8  9f>  ton  at  $3.75  ;  5  045  ton  at  $8.25   140  57 

Small  payments:  coal,  $7.80  ;  sundry,  $1   8  80 

Lloydminster  Public  Building  ($286.26)— 

Johnston,  VV.  &  Son :  electiic  lighting,  15  m.  to  Mar.  31,  1912,  440  k.  w.,  $64.96  ;  meter, 

$4  50    69  46 

Vincent,  Jas.  :  coal,  35  7  ton  at  $5.15  ;  wood,  6  cords  at  $5.50   216  80 

Maple  Creek  Public  Building  ($S98.97)— 

Caretaker,  W.  \.  Douglas  :  12  m.  to  Mar.  31,  1912,  at  $16  .66   199  92 

Cooil  Bros.  :  carbide,  2  tins  at  $7,  5  at  $6.30,  4  at  $6,  2  at  $5.50  ;  sweeping  compound, 

$8;  sundry,  $23.50   112  00 

Gold,  J.  L.  :  repairing  windows,  54f,  h.  at  40c.  ;  window  screens,  5  at  $3 ;  sundry,  $21. . .  57  80 

Maple  Creek  Town  :  water  rates,  O^t.  1-Dec.  31,  1910,  Apr.  1-Dec.  31,  1911   43  00 

Rodier,  Jas.  B.  :  altering  and  connecting  drain  pipes  as  per  tender   55  00 

Windatt  &  Co.  :  coal,  24  15  ton  at  $12.50   301  88 

Small  payments  :  iron  column  to  support  floor,  656  lb.  at  7c.  ;  building  wooden  partition 

as  per  contract,  $45  ;  repairing  combination  lock,  $25  ;  sundry,  $13.45   129  37 

Moose  Jaw  Immigration  Office  ($673.53) — 

Adams,  D.  E.  Coal  Co.  :  coal,  11  0625  ton  at  $8  .40,  2  ton  at  $10  ;  wood,  4  cords  at  $4  50  130  94 

France,  H.  &  Co.  :  water,  9  m.  to  Sept.  30,  1911,  $63,  Dec.  1-Jan.  15,  1912,  $7.20   70  20 

Gravel  &  Gr avel :  rent  of  office,  15  m.  to  Mar.  31,  1912,  at  $10   150  00 

Hitchcock  &  McCulloch  :  coal,  2  ton  at  $13,  8  ton  at  $8.50  ;  sundry,  $4    98  00 

McLean-Hodge  Coal  Co.  :  coal,  5 '235  ton  at  $12.50   65  45 

Moose  Jaw  City  :  electric  lightinsr,  Dec.  28,  1910-Feb.  6,  1912,  708  k.  w.,  $55.69  ;  meter, 

$3  .25  ;  rent  of  site,  1  y.  to  Apr.  15,  1911,  $100   158  94 

Moose  Jaw  Inland  Revenue  Office  ($330) — 

Grayson,  Win.  :  rent  of  office,  11  m.  to  Nov.  30,  1910,  at  $30    330  00 

Moose  Jaw  Land  Office  ($1,552.22)— 

MacLeod,  M.  J.  :  rent  of  office,  10  m.  to  Nov.  30,  1911,  at  $150   1,500  00 

Moose  Jaw  City  :  electric  lighting,  Mar.  7,  1911-Mar.  4,  1912,  137  k.w   '  16  55 

Small  payments  :  2  pieces  of  gull  work,  $18. 75  ;  hardware,  $14  20  ;  sundry,  $2.72   35  67 

Moose  Jaw  Public  Building  ($5,664.02)  — 

Caretaker,  R.  West :  to  Mar.  31,  1912,  3  m.  at  $50,  9  m.  at  $54.16   637  45 

Assistant  caretakers  :  H.  Panton,  $83.35;  W.  E.  Panton,  $40   123  35 

Acme  Electric  Co.:  installing  electric  lights,  &c,  as  per  tender,  $136  ;  sundry,  $6.60   142  60 

Bellamy  Furniture  Co.:  desks,  2  at  $29,  1  at  $40,  1  at  $65  ;  typewriter  desk,  $37.50;  7 

pigeon  hole  cases,  $79  ;  2  chairs  at  $14,  sundry,  $17.50   325  00 

Broadfort  &  Lydiard:  desks,  2  at  $36;  sundry,  $19.75   91  75 

City  Ice  &  Coal  Co.:  coal,  10 ■  365  t.  at  $9 . 25   95  85 

Hitchcock  &  McCulloch  :  coal,  515  t.  at  $13.  26  65  t.  at  $12    386  75 

Latham,  Arthur  :  rent  of  office,  12  m.  to  Mar.  31,  1912,  at  $80   960  00 

Kerr,  J.  H.:  rent  of  office,  2  m.  to  Mar.  31,  1911,  at  $40   80  00 

Moose  Jaw  City  :  water  rates,  15  m.  to  Mar.  31,  1912,  $83.35  ;  electric  lighting,  Mar.  5, 

1911-Apr.  2,  1912,  11,432  k.w.,  $851.90;  meter,  $3.25   938  50 

Moose  Jaw  Hardware  Co.:  repairing  doors,  &c,  $20  ;  sundry  hardware,  $77.40    97  40 

Office  Specialty  Mfg.  Co.:  3  drawer  sections,  $45;  sundry  furniture,  $32.80   77  80 

Western  Manufacturing  Co.:  altering  p.o.  as  per  tender     665  00 

Windatt  &  Co.:  coal,  70  33  t.  at  $12. 10   851  00 

Small  payments  :  electrical  supplies,  $46.30  ;  linoleum,  13$  yd.  at  $2.75  ;  removing  ashes, 

$30;  wood,  2  cords  at  $10.50;  labour,  55  h.  at  30c,  55  h.  at  25c;  sundry,  $27.35   191  57 

North  Battleford  Immigration  Building  ($771.40)— 

Edwards,  Fred.:  rent  of  office,  9  m.  to  Aug.  5,  1911,  at  $25  ;  electric  light,  $19.50   244  50 

North  Battleford  Town  :  electric  lighting  for  hall,  13  m.  to  Dec.  31,  1911,  554  k.w., 

$80 . 75  ;  meter,  $3 . 25                                                                      1   84  00 

Prince  Supply  Co.:  wood,  36  cords  at  $7,  2oh  cords  at  $5.50   392  25 

Small  payments :  wood,  4  cords  at  $5 . 50  ;  sundry,  $28.65    50  65 

North  Portal  Immigration  Building  ($1)— 

Canadian  Pacific  Ry.  Co.:  rent  of  site,  1  y.  to  June  1,  1912   1  00 

Prince  Albert  Immigration  Building  ($332.83)— 

Canadian  Northern  Ry.  Co.:  rent  of  building  site,  1  y.  to  May  31,  1911    120  00 

Prince  Albert  City  :  electric  light,  15  m.  to  Mar.  31,  1912,  281  k.w.,  $27.23  ;  meter,  $4.50  31  73 

Stanley,  Robt.:  wood,  32  cords  at  $5     160  00 

Small  payments  :  water,  93  brl.  at  15c. ;  sundry,  $7.15   21  10 


Carried  forward   643,302  88 
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Brought  forward   643,302  88 

Prince  Albert  Public  Building  (§5, 507. 56)— 

Caretaker,  R.  D.  Robertson  :  12  m.  to  Mar.  31,  1912,  at  $75   900  00 

Fireman,  F.  Ferdinado  :  Apr.,  Oct. -Mar.,  7  m.  at  §ti0   420  00 

Charwoman,  Mrs.  M.  Belfry  :  12  m.  to  Mar.  31,  1912,  at  §30    360  00 

Carle  &  Browulee  :  wood,  100  cords  at  §4.75  ;  hauling  wood,  840.50     515  50 

Kernachan,  J.  B.:  floor  oil,  §20 ;  hose,  §15;  labour,  §10.60;  dustbaue,  §9;  sundry 

supplies,  §120.90   175  50 

Manville  Hardware  Co.:  plumbing,  §12;  sundry  hardware,  §55.81   67  81 

McBeth,  H.  A.:  wood,  100  cords  at  §4.75   475  00 

Prince  Albert  City  :  electric  light,  12  m.  to  Apr.  1,  1912,  14,083  k.w.,  §1,120.25;  meter, 

.s3. 60  ;  water  rates,  12  m.  to  Dec.  31,  1911,  §79.81    1,203  66 

Russell,  G.  R.  &  Bro.:  brooms,  §20.40  ;  sundry,  §38.25                                             ...  58  65 

Stanley,  Robt. :  drawing  wood,  29t)J;  cords  at  50c   145  25 

Windatt  &  Co.:  coal,  t'5'4  t.  at  §12" 30,  53 ' 6  t.  at  §10.15   856  46 

Wright,  W.  J.:  sorting  cases,  §25;  building  wicket,  §10.20;  labour,  129  h.  at  50c; 

sundry,  §122.70   222  40 

Small  payments:  electrical  supplies,  §42.45;  tilter,  §7;  sundry,  §57.88  1   107  33 

Regina  Clerk  of  Works  Office  ($184.05)— 

Office  Specialty  M  fg.  Co.:  3  Shannon    sections,  $54.45;  typewriter  desk,  §29.75; 

wardrobe,  $2(>.50;  sundry,  §26.55       137  25 

Province  of  Saskatchewan  :  telephone,  12  m.  to  Sept.  1,  1912,  at  §35  per  an   35  00 

Small  payments  :  floor  oil,  $5  ;  sundry,  $6.80   11  80 

Regina  Immigration  Building  (8147.08) — 

Regina  City  :  electric  lighting,  15  m.  to  Mar.  31,  1912,  964  4  k.w.,  §84.15  ;  meter,  $3.75; 

water  rates.  Sept.  13,  1911-Mar.  31,  1912,  $17.70   105  60 

Whitmore  Bros.:  coal,  4  88  t.  at  $8.50      41  48 

Regina  Dominion  Lands  Office  ($2,223  24) — 

Caretaker,  W.J.  Gore:  12  m.  to  Mar.  31,  1912,  at  $50    600  00 

Fireman,  T.  Perkins:  12  m.  to  Mar  31,  1912  at  §50    600  00 

Armstrong,  Smyth  &  Dowswell  :  hose  100  ft.  at  17c. ;  floor  oil,  $20  ;  sundry,  §14.95   51  95 

Molisky,  B. :  labour,  23  h.  at  50c.,  90  h.  at  35c;  paint,  5  gal.  at  $2.50  ;  sundry,  §9.50. . .  65  00 
Regina  City  :  electric  lighting,  15  m.  to  Mar   31,  1912,  3,125  4  k.w.,  $250.57  ;  meter, 

$3.75  ;"  water  rates,  12  m.  to  Mar.  31,  1912,  $60     314  32 

Witmore  Bros  :  coal,  45  7  t.  at  $11.75   536  97 

Small  payments  ;  wood,  6  cords  at  $8  ;  sundry,  $7   55  00 

Regina  Public  Building  (§7.341 .43)— 

Firemen,  12  m.  to  Mar.  31,  1912:  T.  Jackson,  12  m.  at  §55;  J.  Malcolmson,  12  m.  at 

$60   1,380  00 

Cleaners:  K.  Galger,  §120;  Mrs.  L.  DiftVnbuff,  $40;  Mrs.  M  Sonoski,  §320   480  00 

Armstrong,  Smyth  &  Dowswell:  floor  oil,  §40;  sundry  supplies,  §103.55   143  55 

Kerr-Patton  Coal  Co.:  coal,  8  025  t.  at  §12.50;  2  36  t.  at  §9   121  55 

Regina  City:  electric  lighting,  15  m.  to  Mar.  31,  1912,  33,838  k.  w.,  §2,594.65;  meter, 

83.75  ;  water  rates,  12  m.  to  Mar.  31,  1912,  §94.60.   2,693  00 

Snvder  Bros.:   extra  copper  and  carpenter  work  in  windows  of  tower  as  per  arrange- 

"  ment   159  00 

Western  Fuel  Co.:  wood,  14  cords  at  §8   112  00 

Whitmore  Bros.:  coal,  139  674  t.  at  §11.75,  8  775  t.  at  §11,  10 ■  445  fc.  at  §8.50   1,826  51 

Wilson  Stationery  Co.:  sundry  furniture   91  00 

Supplies  from  P.  W.  Stores:  2  double  sorting  cases  at  §32.80   65  60 

Small  payments :  electrical  supplies,  §32.79  ;  painting  street  letter  boxes,  30  at  81 ;  furni- 
ture, §27.58;  toilet  paper,  824  ;  leather  cushions,  4  at  84;  brass  engraved  signs,  2  at 

§8  ;  awnings,  3  at  85  ;  repairing  coils,  §15;  repairing  windows,  *8.S.j ;  sundry,  §84. .  269  22 
Rosthern  Experimental  Farm  (8288.47) — 

Bashford,  W.  B.:  coal,  2 1 095  t.  at  §15,  2  4675  t.  at  §14   65  95 

Reliance  Lumber  Co.:  coal,  1  805  t.  at  §7,  15-26  t.  at  §13   211  02 

Small  payments :  wood,  §11.53     11  50 

Saskatoon  Custom  House  ($123.23)— 

Saskatoon  City  :  electric  lighting,  12  m.  to  Jan.  20,  1912,  1,598  k.w   123  23 

Saskatoon  Immigration  Building  ($381.41) — 

Kilburn,  Chas.  I :  wood,  24  cords  at  $7.25   174  00 

McKee  &  Marquis  :  supplying  water,  3962brl.  at  20c   79  35 

Saskatoon  Citv  :  electric  lighting,  14  m.  to  Mar.  30,  1912,  543  k.w   54  26 

Spicer  &  Willonghby  Coal  Co. :  coal,  5  t.  at  $13.50   67  50 

Small  payments  :  electrial  supplies   6  30 

Saskatoon  Dominion  Lands  Office  ($1,800) — 

Saskatoon  Masonic  Temple  Co.  :  rent  of  building,  12  m.  to  June  11,  1912   1,800  00 

Saskatoon  Public  Building  ($4,038.55)— 

Caretaker,  W.  Tyrie  :  12  m.  to  Mar.  31,  1912  at  $75   900  00 

Forbes-Bell  &  Co.:  40-w.  tungsten  lights,  S4  at  $1 ;  sundry,  $23.70   107  70 

Lemery-Denison  Electric  Co.:  desk  lamps,  5  at  $7  ;  40-w.    tungsten  lamps,    24  at  $1; 

brackets,  3  at  $3  ;  sundry,  §40.53     108  53 


Carried  forward   662,415  58 
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Saskatoon  Public  Building —  Concluded. 

Office  Specialty  Mfg.  Co. :  3  desks,  $55,  $45,  $37  ;  3  1  Shannon  '  sections,  $54.45;  sundry 

furniture.  $145.10   336  55 

Saskatoon  City  :  electric  light,  Jan.  20-Mar.  20,   May  20,  1911-Jan.  20,    1912,  12,209 

k.vv.,  $858.01  ;  water  rates,  July  I,  1910-  Jan.  8.,  1912.  $311.95   1,169  96 

Simmones  Bros.:  repairing  doors,  desks,  &c,  lumber,  $40.60,  labour,  $14.10,  sundry, 

$1.6.87   77  47 

Spicer  Bros.:  coal,  20  6  t.  at  $11*50    236  90 

Western  Pavers  Co.,  Ltd.:  building  concrete  sidewalk,  648  75  sq.  ft   92  99 

Windattft  Co.:  coal,  63  1875  t.  at  $12.30   777  24 

Small  payments:  dustbane,  $32.75;  cartage,  $24.50;  glazing  windows,  &c.,  $24  ;  sorting 
case,  $20  ;  coal,  $12 ;  '  Old  Dutch  '  cleanser,  $10.50 ;  office  stools,  3  at  $3.50  ;  brooms, 
$8.40 ;  sundry,  $88.56    231  21 

Scott  Immigration  Building  ($200.24)— 

Farmers'  Lumber  Co.:  coal,  5  8375  t.  at  $14,  973  t.  at  $7,  sundry  coal,  $29.50   179  35 

Small  payments  :  coal   20  89 

Swift  Current  Public  Building  ($1,164.91)- 

Argue  &  Cooper:  rent  of  building,  12  m.  to  Apr.  1,  1912,  at  $90   1,080  00 

Small  payments  :  drop  cords,  20  at  $1.70  ;  grill  work,  $18.75 ;  typewriter  chair  and  stool, 

$18;  coal,  $7.15;  sundry,  $7.01   84  91 

Unity  Immigration  Building  ($25.84)— 

Small  payments  ;  coal,  L825  t.  at  $7.50,  187  t.  at  $6.50   25  84 

Vonda  Immigration  Building  ($223.90) — 

Currie,  J.  H.  &  Co.:  rent  of  building,  6  m.  to  Mar.  31,  1911,  at  $12,  5  m.  to  Aug.  31,1912, 

at  $20  ;  sundry,  $4.25   176  25 

Small  payments  :  coal,  3'48  t.  at  $9  ;  wood,  $9  ;  sundry,  $7.35   47  65 

Weyburn  Custom  House  ($165.27) — 

Goldie  &  McCulloch  Co.:  safe,  $135  ;  freight,  &c.,  $30.27   165  27 

Wilkie  Immigration  Building  (§103.95)— 

Galvin-Walston  Lumber  Co.:  coal,  5 '215  t.  at  $10     52  15 

Keliance  Lumber  Co.;  coal,  9 '68  t.  at  $10  ;  cartage,  $3     99  80 

Small  payments  :  wood,  $11 ;  sundry,  $1   12  00 

Yonker  Immigration  Building  ($85)— 

Warren,  J.  O:  coal,  10  t.  at  $8.50    85  00 

Yorkton  Public  Building  ($1,847.25) - 

Caretaker,  G.  Ferenbach  :  12  m.  to  Mar.  31,  1912,  at  $45   540  00 

Imperial  Elevator  &  Lumber  Co.:  coal,  V 05  t.  at  $13,  34  924  t.  at  $11.85,  4  875  t.  at  $10  476  25 

Latour,  A.  H.:  travelling  expenses,  to  inspect  electric  wiring   72  20 

Yorkton  Electric  Co.:  25- w.  lamps,  66  at  90c;  60-w.  lamps,  26  at  $1.35  ;  sundry,  $3.05. . .  97  55 

Yorkton  Gas  Co.:  gas,  12  m.  to  Mar.  31,  1912,  18,400  cu.  ft.,  $262.15  ;  meter,  $2.40   264  55 

Yorkton  Town  :  electric  light,  Dec.  6,  1911-Mar.  31,  1912,  1,079  k.  w.  at  12c.  meter,  50c; 
water  rates,  15  m.  to  Mar.  31,  1912,  10,125  cu.  ft.  at  50c.  per  100,  meter,  $3.75;  sewer 

and  water  connection,  $15.75       200  13 

Small  payments :  wood,  4  cords  at  $5,  5  at  $4.50;  plumbing,  $30.70;  hardware,  $19.55; 
2  grill  pieces,  $18.75  ;  enlarging  letter  slit,  $11.80  ;  cartage,  $10  ;  3  screens,  $10  ;  let- 
tering doors,  &c,  $8  ;  sundry,  $45.27    196  57 

Athabasca  Landing  Immigration  Building  ($105)— 

Gagnon,  Isaac  :  rent  of  building,  7  m.  to  Nov.  15,  1911,  at  $15  ,   105  00 

Banff  Public  Building  ($194.40)- 

Office  Specialty  Mfg.  Co.:  special  steel  map  case,  as  per  plan,  $172  ;  freight,  $22.40   194  40 

Calgary  Custom  House  ($540.74)  — 

Burn,  L.  R.:  labour,  324^  h.  at  55c;  lumber,  $48.75;  sundry,  $46.15    273  35 

Calgary  Water  Power  Co.:  light,  Apr. -May,  July,  1911-Feb.,  1912,  841  k.  w.,  $80.99. ...  80  99 

Gracey  &  Crane:  60-w.  lamps,  10  at  $1.10;  labour,  14  h.  at  85c,  14  h.  at  40c;  portable 

lamp,  $5.50  ;  cord,  184  ft.,  $7.36  ;  sundry  electrical  supplies,  $59.99   101  35 

Small  payments  :  desk,  $27  ;  armchair,  $19  ;  plumbing,  $25.25  ;  sundry,  $13.80   85  05 

Calgary  Gas  Inspector's  Office  ($511.72)— 

Gracey  &  Crane:  sundry  electrical  supplies   43  47 

Office  Specialty  Mfg.  Co.:  2  desks,  $40.25,  $31 ;  cupboard  base,  $24.15  ;  sundry,  $74.15. .  169  55 

Thomas,   R.  C.:  rent  of  office,  8$  m.  to  Mar.  31,  1912   298  70 

Calgary  Immigration  Building  ($1,256.15) — 

Broe.klebank,  K.  A.:  building  office  for  grain  inspector,  as  per  tender   649  90 

Calgary  City  :  electric  light,  14  in.  to  Mar.  31,  1912,  385  k.  w.,  $31.55  ;  water  rates,  12  m. 

to  Mar.  31,  1912,  $40   71  55 

Lott,  C.  S.:  coal,  2153  t.  at  $9,  4  2425  t.  at  $9-50,  7-355  t.  at  $13.50  ;  sundry,  $25.75. . . .  359  15 

Stuart,  VV.  &  Co.:  coal,  23  t.  at  $6.35  ;  wood,  $13;  sundry,  $6.50   165  55 

Small  payments  :  rent  of  site   10  00 

Calgary  Irrigation  Office  ($5,677.94)— 

Allan,  A.:  rent  of  building,  9  m,  to  Dec.  31,  1911  at  $375   3,375  00 

Irvine,  J.  A.:  office  rent,Mar.  8,  1911- Aug.  8,  Sept.  8-Feb.  8,  1912,  10  m.  at  $125   1,250  00 

McNeil,  J.  C:  alterations  as  per  tender  ,   130  00 


Carried  forward    676,577  27 
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Dominion  Buildings:  Maintenance — Continued.  $  eta. 

Brought  forward   .  676.577  27 

Calgary  Irrigation  Office— Concluded. 

Office  Specialty  M'fg.  Co.:  vertical  cabinet,  $87.40;  2  desks,  $76.50,  $40  25 ;  Board- 
room   table,  §64 ;  office  stools,    $26.25;  20  sections,  $390.70  ;  sundry  furniture, 

$130.90     816  00 

Small  payments  :  6  chairs,  $32.40  ;  4  desk  lamps,  $17;  sundry  electrical  supplies,  $30.82; 

labour,  $11 . 45  ;  sundry,  $15. 27  .-         106  94 

Calgary  Post  Office  ($14,186.43)— 

Caretakers  :  J.  G.  Adamson,  12  m.  to  Mar.  31,  1912  at  $75 ;  A.  W.  Barber,  12  m.  at  $75.  1,800  00 
Charwomen  :  G.  C.  Adamson,  $45 ;  Mrs.  A.  Dresler,  $15 ;  Mrs.  H.  Forbes,  $45;  Mrs.  E. 

Marcel,  $90   195  00 

Elevatormen  to  Mar.  31,  1912:  W.  T.  Madden,  4-65  m.  at  $50;  J.  Marshall,   7-35  m.  at 

$50  «    600  00 

Fireman,  T.  Gall :  4  m.  to  Mar.  31,  1912    239  00 

Bossard,  E.  P.:  repairs  to  keys,  P.O.  boxes,  &c  *   236  10 

Burn,  L.  R.:  repairing  sliding  doors  &c,  162  h.  at  55c,  material,  $43.15   132  25 

Calgary  City:  electric  light,  12  m.  to  Apr.  1,  1912,  70,230  k.w.,  $3,849.27;  water  rates, 

12  m.  to' Apr.  1,  1912,  $300   4,149  27 

Calgary  Water  Power  Co.:  electric  power,  11  m.  to  Feb.  29,  1912,  8,490  k.w   258  66 

Cunningham  Elec.    Co.:    tungsten   lamps,  12  at  81.25,  36  at  90c. ;  portable  lamps,  6  at 

84.50  ;  labour,  $97 .40  :  sundry  electrical  .supplies,  $218.35.   390  15 

Gracey  &  Crane  :  tungsten  lamps,  60  at  90c;  sundry  electrical  supplies,  $105.03   159  03 

Head,  Wm.  Co.:  altering  heating  system  as  per  tender,  8230;  installing  new  paper 

burner,  $42  ;  sundry,  S23   295  00 

Lott,  C.  S.:  coal,  80  62  t.  at  813.50,  30  8975  t.  at  $3.50  ;  sundry,  $17   1,367  97 

McDonald,  J.  F.:  floor  oil,  S20.15;  soap,  $17  .50;  brooms,  S17  ;  dustbane,  816.50;  toilet 

paper,  $15 . 10  ;  sundry,  873 . 95   160  20 

McBride,  A.  &  Co.:  floor  oil,  S65  ;  oil  heaters,  4  at  $7  ;  sundry,  $143.77   236  77 

MacLean,  Wendell :  toilet  paper,  $42  50  :  3undry,  813 . 90   ......  61  40 

McNeill,  J.  C.  :    painting    and    kalsomiuing,    $240 ;    painting    halls    and  corridor, 

8183;    repairing  door3,   $87.38;    fitting  up  store  room,  $75;  patching  plaster, 

863  ;  repairing  letter  boxes,  $78.30  ;  chair,  $35  ;  sundry.  $9.26   770  94 

Marrs  Plumbing  &  Heating  Co.:  labour,  29|  h.  at  85c;  material,  $36.47   61  55 

Neilson  Furniture  Co.:  linoleum,  159  yd.  at  $1.25  ;  flat  top  desk,  $50   248  75 

Office  Specialty  M'fg.  Co.:  8  desks,  $350.65;  3  chairs,  847.75;  cupboard  base,  $24.15; 

filing  cabinet,  $28.75  ;  2  sections,  $32.20  ;  sectional  book  case,  $23 ;  sundry,  §155.30.  661  80 

Rogers,  R.  A.  Fox  :  removing  ashes,  71  loads  at  $1   71  00 

Ross,  Andrew:  truck,  S95  ;  freight,  $25.73   120  73 

Stuart,  W.  &  Co.:  wood,  11£  cords  at  $9,  5  cords  at  $7;  coal,  2  t.  at  $6.50;  sundry,  $15.95         167  45 

Windatt  &  Co.:  coal,  106  5525  t  at  $13.50    1,438  47 

Supplies  from  P.  W.  stores  :  2  sorting  cases  at  $45,  3  at  $30,  1  at  $32.80   212  80 

Small  payments  :  soft  oil  soap.  $42  56  ;  hauling  ashes,  $38  ;  floor  oil,  822;  weather  strips, 

814;  sundry,  $35.58   152  14 

Calgary  Public  Building  ($435.64)— 

O'Gara,  J.  J.:  superintending  architect,  commission  on  accounts,  2%  of  $13,684.96,  7i% 

of  $4,527.64,  less  $127.62  charged  to  Dominion  Immigrant  Buildings  (Page  V— 

112)   485  64 

Calgary  Weights  and  Measures  Office  ($360) — 

Costello,  M.  A.,  rent  of  building,  12  m.  to  Mar.  31,  1912  at  $30   360  00 

Castor  Immigration  Building  ($64.87) — 

Small  payments  :  coal,  12 '7475  t.  at  $3  ;  wood,  2  cords  at  $5  ;  sundry  $16  .65    64  87 

Edmonton  Engineer's  Office  ($52)— 

Alberta  Block  :  rent  of  office,  Apr.  1911   52  00 

Edmonton  Examining  Warehouse  ($2,101)  — 

Edmonton  Tent  &  Mattress  Co.:  roller  awnings   60  00 

Ormsby,  A.  W. :  rent  of  building,  13  m.  to  Mar.  31,  1912  at  $145  ;  services  of  caretaker, 

13  m.  to  Mar.  31,  1912  at  $12   2,041  00 

Edmonton  Immigration  Building  ($1,088.72) — 

Dawson  Coal  Co.:  coal,  13 1 3  t.  at  84.50   59  85 

Edmonton  City  :  electric  lighting,  I  m.  to  Aug.  18,  1910,  37 "5  k.w.  at  8c,  Jan.  17,  1911- 
Mar.  15,  1912,  1.021  29  k.w.,  8148.90;  meter.  $6.50;  water  rates,  15  m.  to  Mar.  31, 

1912,  153  72  M.'cu.  ft.,  $192.41  :  meter,  $11 .25    362  06 

Fredericks,  A.:  wood,  15  cords  at  83.75     56  25 

Western  Coal  Co. :  coal,  74  ■  225  t.  at  84.  90 '  1975  t.  at  $3 . 20   585  63 

Small  payments  :  labour,  $10.65  ;  sundry,  $14  28    24  93 

Edmonton  Dominion  Lands  Office  ($4,832.9fi)- 

Caretaker,  J.  Duggan  :  12  m.  to  Mar.  31,  1912  at  $25   300  00 

Dunlop,  J.:  re-erecting  private  office,  as  per  tender,  $115;  sundry,  $15.35   130  35 

Edmonton  City  :  electric  light,  Mar.  9,  1911-Apr.  4,1912,2,033-8  k.w.,  $408.23;  water 

rates,  Mar.  2,  1911-Apr.  2, 1912,  69  02  M  cu.  ft.,  $162.48   570  71 

Kelly,  John  :  rent  of  office,  12  m.  to  Nov.  6,  1911,  at  $275   3,300  00 


Carried  forward   700,139  93 
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Dominion  Building:  maintenance — Continued.  $  cts 

Brough  t  forward   700, 139  93 

Edmonton  Dominion  Land's  Office — Concluded. 

Office  Specialty  Mfg.  Co.:  12  steel  cabinets,  as  per  specifications,  $335  ;  freight,  $120.58  ; 

sundry,  $27.76   483  34 

Small  payments  :  roller  awnings,  $28  ;  flag  rope,  $10  ;  hardware,  $7.21 ;  sundry,  $3.35. . .  48  56 

Edmonton  Inland  Revenue  Office  ($100.10)  — 

Burnham-Frith  Electric  Co.:  labour,  64  h.  at  50c;  350  ft.  wire,  $28  ;  110  ft.  conduit,  $22  ; 

sundry,  $18.10     100  10 

Edmonton  Post  Office  ($9,245.68)— 

Caretakers  to  Mar.  31,  1912  :  R.  L.  Haskill,  12  m.  at  $75  ;  E.  J.  Henry,  12  m.  at  $75  ;  S. 

Nevezas,  12  m.  at  $70  ;  W.  M.  Rons,  $35   2,675  00 

Elevator  man,  T.  Graves  :  12  m.  to  Mar.  31,  1912  at  $60   720  00 

Eiremen  to  Mar.  31,  1912:  E.  Cummings,  services,  $119.68,  outlay,  $16.30  ;  F.  Stone,  10 

m.  at  $70,  1  m.,  $20.32    856  30 

Burnham-Frith  Elec.  Co.:  2,«-w.  lamps,  172  at  90c;  sundry,  $46.92   201  72 

Edmonton  City:  light,  Mar.  17,  1911-Mar.  19,  1912,  18,442  k.w.,  $1,481.35  ;  power, 
13,977  k.w.,  $611.70;  water  rates,  13  m.  to  Mar.  31,  1912,  56  187  M  cu.  ft.,  $90.98; 

meter  $19.50    2,203  53 

Somerville  Hardware  Co.:  'Soclean,'  1,200  lb.  $83.44  ;  waste  paper  cans,  2  at  $5  ;  sundry, 

$28.01   121  45 

Standard  Plumbing  &  Heating  Co. :C  grates  for  Oxford  h.w.  heater,  $57.30;  sundry, 

$13.69   70  99 

Western  Coal  Co.:  coal,  28'575  t.  at  $5,  1516  t.  at  $4,  25"435  t.  at  $3.20  ;  sundry,  $26.25.         311  15 

Windatt  &  Co.:  coal,  136  805  t .  at  $13 . 50   1,846  88 

Small  payments  :  moving  safe,  $35  ;  plate  glass,  $23  ;  hardware,  $22.30  ;  galvanized  cans, 
4  at  $4.50;  elevator  bearings,  $17.15;  wood,  $16.52;  '  Soclean,' 2  kegs  at  $6.75; 

labour,  $11 . 55  ;  sundry,  $81 . 64   238  66 

Edmonton  Weights  &  Measures  Office  ($220)— 

Edmonton  Board  of  Trade  :  rent  of  office,  11  m.  to  Dec.  31,  1911  at  $20   220  00 

Edson  Immigration  Building  ($30.83)— 

Lloyd  &  Son  :  wood,  4  cords  at  $3.50  ;  coal,  2 ' 245  t.  at  $7.50   30  83 

Entwistle  Immigration  Building  ($10) — 

Knight  &  Read  :  wood,  2  cords  at  $5   10  00 

Grande  Prairie  Public  Building  ($490.30)— 

Calgary  Furniture  Store  :  desks,  1  at  $45,  3  at  $34  ;  chairs,  $47.30   194  30 

Fletcher,  J.  &  MacLean,  A.S.:  rent  of  office,  4g  m.  to  Jan.  31,  1912  at  $20   95  00 

Office  Specialty  Mfg.  Co.:  vertical  metal  cabinets,  4  at  $46   184  00 

Wilson,  J.:  rent  of  office,  July  15-Sepb.  9,  1911   17  00 

Grouard  Public  Building  ($681.11)  — 

Burnham-Frith  Electric  Co.:    fire  extinguishers,  6  at  $3  ;  sundry,  $1.16   19  16 

Hudson's  Bay  Co.:  freight  on  safe  from  Edmonton  to  Athabasca  Landing   241  95 

Tomkins,  Peter  C:  rent  of  building,  12  m.  to  Dec.  31,  1912,  at  $35    420  00 

Irvine  Immigration  Building  ($180) —  , 

Irvine  School  District :  rent  of  building,  12  m.  to  Dec.  31,  1912  at  $15   180  00 

Kinsella  Public  Building  ($5)  — 

Landers,  R.  :  wood     5  0C 

Lacombe  Experimental  Farm  ($295.94)— 

Hutchison,  Robt. :   wood,  15  cords  at  $3,  8  loads  at  $1.50   57  00 

Lacombe  Town  :  electric  lighting,  4  m.  to  Feb.  29,  1912,  barn,  7.31  k.w.,  $14.18,  house, 

15.53  k.w.  $28.96  ;  supplies,  $4.20   47  34 

Vickers-Garland  Lumber  &  Coal  Co.  :  coal,  2*5576  t.  at  $7,  11  2375  t.  ac  $0,  51925  t.  at 

$5.50;  sundry,  $17   130  86 

Small  payments  :  wood,  $43.25  ;  coal,  $13.74  ;  sundry,  $3.75   60  74 

Lethbridge  Experimental  Farm  ($305.48)— 

Alberta  Ry.  &  Irrigation  Co.  :  coal,  24 "3  t.  at  $3.85,  34  t.  at  $3.60   215  95 

New  Barnes  Coal  Mine  :  coal,  4"3325  t.  at  $4.50,  3-075  t.  at  $4.40,  14135  t.  at  $4   89  53 

Lethbridge  Immigration  Building  ($696.68) — 

Lethbridge  City:  electric  lighting,  Jan.  28-Dec.  28,  1911,  449  k.w.,  Jan.  28-Mar.  28, 

1912,  99  k.w.,  $54.86  ;  water  rates,  12  m.  to  Apr.  15,  1912,  $100   154  86 

Lott,  C.  S. :  coal,  38.1  t.  at  $13.20   502  92 

New  Barnes  Coal  Mine  :  coal,  9.15  t.  at  $4.25   38  90 

Lethbridge  Inland  Revenue  Building  ($1,358.90)— 

Bawden  Bros.  :  desk,  $49.50;  linoleum,  49  yd.  at  $1.25  ;  table,  $17  ;  2  chairs,  $28.45   156  20 

Goldie  &  McCulloch  Co.  :  safe,  $210  ;  freight  and  packing,  $66.69   276  69 

Lethbridge  City  :  electric  lighting,  Dec.  1,  1911-Mar.  28,  1912,  2  k.w   3  20 

Macbeth,  H.  Agency  :  rent  of  office,  July  8,  1911  to  Mar.  31,  1912  at  $65  ;  sundry,  $6.60  576  90 

Wood,  C.  T.  :  rent  of  office,  Aug.  1,  1910-July  8,  1911  at  $20  per  m   225  16 

Small  payments :  gold  leaf  signs,  4  at  $10;   building   counter,  $28.88;  moving  safe, 

$14.27  ;  cartage,  $10  :  hoisting,  $10  ;  sundry,  $17.60   120  75 

Lethbridge  Dominion  Lands  Office  ($541. 32) 

Lethbridge  City  :  electric  lighting,  12  m.  to  Mar.  27,  1912,  1,848  k.w.,  $167 . 42  ;  water 

rates,  3  m.  to  Apr.  15,  1912,  $25   192  42 


Carried  forward   714,484  27 
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Brought  forward   714,484  27 

Lethbridge  Dominion  Lands  Office — Concluded. 

New  Barnes  Coal  Co.:  coal,  20  506  t.  at  $4  .25  ;  4 "3  t.  at  §6   112  95 

Office  Appliance  Co.:  desks,  1  at  $32,  3  at  $30  ;  chairs,  3  at  §15,  3  at  $5   182  00 

Small  payments  :  clock,  S12  ;  cartage,  $11 ;  electrical  supplies,  $10.35  ;  sundry,  814.60. .  53  95 
Lethbridge  Public  Building  ($4,759.95)— 

Caretaker,  W.  C.  Norman  :  12  m.  to  Mar.  31,  1912  at  $50    600  00 

Brodie,  John  :  cartage  of  coal,  74-l  t.  at  90c   66  69 

Higinbotham,  J.  D.  :  rent  of  building,  12  m.  to  Dec.  31,  1912  at  $275   3,300  00 

Lethbridge  City  :  water  rates,  9  m.  to  Jan.  15,  1912   75  00 

Lott,  C.  S.:  coal,  36  t.  at  $13.20   475  20 

Office  Specialty  Mfg.  Co.:  bag  rack,  $175  ;  freight,  $20.80   195  80 

Small  payments  :  wood,  $9;  sundry,  $38.26   47  26 

MacLeod  Custom  House  ($456.66) — 

MacLeod  Town:  electric  lighting,  12  m.  to  Mar.  31,  1912,  571  k.w.,  $74.16,  meter,  $3; 

water  rates,  12  m.  to  Mar.  31,  1912,  $30.40   107  56 

Ross,  Andrew  :  truck,  $72  ;  freight,  $28.41   100  41 

Skelding,  Geo.:  coal,  5  93  t.  at  $14.50,  12-225  t.  at  $7.50   177  70 

Small  payments:  putting  up  nag  pole,  $20  ;  cleaning,  $15  ;  kalsomining,  &c,  $14.50; 

wood,  $10;  sundry,  $11.49      70  99 

Medicine  Hat  Public  Building  ($2,682.22)- 

Caretakers.  to  Mar.  31,  1912:  A.  Keith,  7  m.  at  $70;  T.  Noton,  $81.29;  W.  Evans, 

$268.71   840  00 

Beveridge,  J.  C.  :  awnings,  8  at  $6.50  ;  2  desks,  $93  ;  6  chairs,  $32;  erecting  awnings,  $8  185  00 
Birnie  Bros.  :  water-line,  hose  and  hose-racks,  as  per  tender,  $328;  labour,  $16.50  ;  waste 

paper  cans,  $7  ;  sundry,  $81 .96   433  46 

Burns,  A.  P.:  putting  doors  in  vestibule,  $266.60;  constructing  paper  racks,  $97  ;  4  Yale 

locks,  $11  ;  6  window  screens,  $10.50  ;  gravel,  $10  ;  sundry,  $120.70    515  80 

Medicine  Hat  City  :  electric  lighting,  12  m.  to  Mar.  31,  1912,  2,324  k.w.,  $288.41,  meter. 

$3.60  ;  water  rates,  12  m.  to  Mar.  31,  1912,  $39.96   331  97 

Office  Specialty  Mfg.  Co.:  keyboxes,  style  A.,  72  at  $1.80,  style  B.,  12  at  $2.25,  style  C, 

6  at  $2 . 75  ;  freight,  $S .  94 . .   182  04 

Williams,  W.  T.:  supervising  installation  of  fire  hose,  furniture,  &c   70  00 

Supplies  from  P.W.  Stores  :  3  sorting  cases,  $64  ;  newspaper  bin,  $20   .    84  00 

Small  payments  :  floor  oil,  $17.50  ;  sundry,  $22.45   39  95 

Philips  Immigration  Building  ($58.40)— 

Crawford,  Jas.:  coal,  10  t.  at  $5   50  00 

Hawthorne  &.  Craig  :  coal   8  40 

Red  Deer  Court  House  &  Dominion  Lands  Office  ($1,049.35)— 

Caretaker,  S.  M.  Banneruaan:  12  in.  to  Mar.  31,  1912,  at  $66   660  00 

Day  &  Merrikim  :  coal,  8  278  t.  at  $6  :  ashes,  $3   52  67 

Lalnont,  D.  A.:  coal,  8  47  t.  at  $6.50;  removing  ashes,  $4.50    59  55 

McGill,  D.  A.:  coal,  10  6225  t.  at  $6:50   69  04 

Office  Specialty  Mfg.  Co.:  steel  cabinets,  3  at  $3S  ;  freight,  $23.44   137  44 

Red  Deer  Town  :  water  rate-,  Oct.  1,  1910-Mar.  31,  1912,  $43.50;  two-thirds  of  cost  of  a 

cement  walk,  250  ft.,  $483.88     527  38 

Smith  &  Gaetz  :  coal,  10 1 44  t.  at  $6   62  67 

Small  payments:  coal,  $54.45;  dustbane,  $8;  sundry,  $18.15   80  60 

Stettler  Public  Building  ($i!28.83)- 

Tice,  J.  N.:  rent  of  building,  6i  m.  to  Oct.  15,  1911,  at  $25  ;  coal,  4  555  t.  at  $6  ;  hauling 

and  supplying  wood,  13  cords  at  S3   228  83 

Strathcona  Public  Building  ($490.05)— 

Dawson  Coal  Ca:  45  145  t.  at  $4.50;  sundry,  $9.95   213  10 

Edmonton  City:  electric  light,  2  m.  to  Mar.  31,  1912,  126  k.w.  at  8c   10  05 

Osier,  Hammond  &  Nanton  :  rent  of  building,  12  m.  to  Sept.  30,  1911,  at  $12   144  00 

Strathcona  City:  electric  lighting,  11  m.    to  Dec.  31,   1912,   471  k.w.,   $tC>;  meter, 

$3.30;  water  rates,  15  m.  to  Dec.  31,  1911,  $48.92   10S  22 

Small  payments :  coal   15  28 

Vegreville "immigration  Building  ($10.20)— 

Small  payments:  wood,  $8  ;  sundry,  $2.20     10  20 

Vermillion  Immigration  Building  ($128) — 

Jarvea,  Geo.:  wood,  17  cords  at  $5     85  00 

Small  payments  :  wood,  2  cords  at  $5  ;  coal,  5  t.  at  $6  ;  sundry,  S3   43  00 

Viking  Immigration  Building  ($113)  — 

Jones,  S.  W.:  coal,  10  t.  at  $6.25   62  50 

Small  payments  :  coal,  $36.20;  wood,  $12.50;  sundry,  SI. 80   50  50 

Wain wright  Immigration  Building  ($152  .18)— 

Crawford,  W.  B.  &  Co.:  coal,  19  9325  t.  at  $6,  4  65  t.  at  $5.50 ;  wood,  $7   152  18 

Sask.  and  Alta.  Buildings  Generally  ($608.54)— 

Manson,  R.  J.,  clerk  of  works  :  travel  and  outlay   61  75 

Mollard,  W.  T.,  clerk  of  works  :  travel  and  outlay   487  82 

King's  Printer,  $44.61 ;  Stationery  Office,  $14.36   58  97 


Carried  forward   726,171  15 
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Agassiz  Experimental  Farm  ($66.77) — 

Small  payments  :  coal,  5  765  t.  at  $6  ;  wood,  19^  cords  at  $1.65   66  77 

Atlin  Public  Building  ($1,273.80)— 

Caretaker,  J.  A.  Fraser  :  12  m.  to  Mar.  31,  1912,  at  $12.50;  outlay,  $25.04   175  04 

Dunlop,  R.:  wood,  6  cords  at  $8  .50     51  00 

Gilinore,  C.  E.:  papering,  painting,  &c,  as  per  tenders,  $480  ;  carpenter  work,  $12'J.  . . .  609  00 

Fraser,  H.  M. :  tearing  down  and  rebuilding  chimney,  $30;  building  three  ladders,  &c, 

$35   65  00 

McDonald,  D.  H.:  gasoline,  6  cases  at  $10  ;  sundry,  $8   68  00 

Small  payments:  rebuilding  chimney,  $85.50;  year's  subscription  to  tire  fund,  $48;  6 
window  blinds,  $35;  labour,  $32.50 ;  fire  extinguishers,  2  at  $15  ;  brick,  $12  ;  sundry, 

$62.76   305  76 

Chemainus  Customs  Office  ($289.41)— 

Goldie  &  McCulloch  Co.:  safe,  $210  ;  packing  and  freight,  $6S.91    278  91 

Small  payments  :  labour,  $7.50;  sundry,  $3   10  50 

Cumberland  Public  Building  ($1,484.32)— 

Caretaker,  Thos.  Cook  :  to  Mar.  31,  1912,  5  m.  at  $50,  7  m.  at  $54.16   629  12 

B.C.  Equipment  Co.:  tungsten  lamps,  25- w,  100  at  69c,  40- w,  100  at  75c;  sundry,  $1.70  145  70 

Banks,  T.  E.:  labour,  83  h.  at  50c;  sundry,  $14   55  50 

Canadian  Collieries  Co.:  coal,  23  ton  at  $3.50   80  50 

Cumberland  Electric  Lighting  Co.:  light,  12  m.  to  Mar.  25,  1912  at  $25  ;  supplies,  $11.60.  311  60 

Cumberland  Union  Water  Works  Co.:  water,  15  m.  to  Mar.  31,  1912  at  $5   75  00 

Wellington  Colliery  Co.:  coal,  22  ton  at  $3.50  ;  sundry,  $1.50   78  50 

Small  payments:  hauling  45  tons  of  coal,  $32;  '  Old  Dutch '  cleanser,  $12.75;  pressure 

regulator,  §8.50  ;  hose,  $10  ;  sundry,  $45.15   108  40 

Eequimalt  Customs  Office  ($32) — 

Small  payments  :  coal,  4  ton  at  $8     32  00 

Fernie  Public  Building  ($1,809.43)— 

Caretaker,  R.  H.  McEwen  :  12  m.  to  Mar.  31,  1912  at  $70   840  00 

B.C.  Equipment  Co.:  tungsten  lamps,  25- w,  100  at  69c,  40-w,  100  at  75c;  sundry,  $4.40         148  40 

Crow's  Nest  Pass  Coal  Co.:  coal,  31  ton  at  $4.25,  12  8  ton  at  $3.50  ;  cartage,  $9   1S5  55 

Duthie  Co.  :|2  in.  fire-hose,  150  ft.,  $97 .50  ;  hose  rack,  $10  ;  lumber,  $8.88  ;  sundry,$66.70  183  08 
Fernie  City  :  electric  lighting,  11  m.  to  Feb.  29,  1912,  1,816  k.w.  $226.25  ;  meter,  $5.50  ; 

water  rates,  13  m.  to  Mar.  31,  1912,  6  m.  at  $4,  7  m.  at  $4.50   287  25 

Small  payments  :  awnings,  5  at  $8  ;  table,  $40  ;  clock,  $20  ;  '  Old  Dutch  '  cleanser,  $13.50; 

removing  ashes,  $11  ;  labour.  $10;  tilter,  $9.25;  sundry,  $21.40  : . .  165  15 

Field,  Yoho  Park,  Superintendent's  Office  ($46.15)— 

Office  Specialty  M'fg.  Co.:  steel  cabinet,  $38;  sundry,  $8.15   46  15 

Grand  Forks  Public  Building — 

Small  payments  :  flags     2  80 

Kamloops  Public  Building  ($2,683.13)— 

Caretaker,  W.  W.  Taylor  :  12  m.  to  Mar.  31,  1912  at  $50   600  00 

B.C.  Equipment  Co.:  tungsten  lamps,  25-w,  100  at  69c,  40-w,  100  at  75c;  sundry,  $1.60         145  60 
Kamloops  City  :  electric  lighting,  2  m.  to  Jan.  31,  1911,  1,656  k.w.,  $189.16,  13  in.  to 
Mar.  31,  1912,  6,450  k.w.,  $710.57,   meter,  $3.75  ;  water  rates,  2  y.  to  Nov.  30,  1911, 

$48 ;  sund  ry,  $7 . 20   958  68 

Milton,  John  :  coal,  35 '905  ton  at  $11,  24  7325  ton  at  $9.50;  wood,  $46.75;  removing 

ashes,  $10.90    687  51 

Office  Specialty  M'fg.  Co.:  4  sections   60  75 

Ross,  Andrew  :  truck,  $72;  freight,  $15.80   87  80 

Small  payments  :  installing  switches,  $30.54;  floor  oil,  $14.20;  dustbane,  $13.50;  hose, 

$8.50  ;  sundry,  $7<>.05   142  79 

Ladysmith  Public  Building  ($1,032. 95)— 

Caretaker,  R.  Bell  :  12  m.  to  Mar.  31,  1912  at  $50.:   600  00 

British  Columbia  Equipment  Co.:  tungsten  lamps,  25-w,  100  at  69c,  40-w,  100  at  75c; 

sundry,  35c   144  35 

Ladysmith  City  :  light,  12  m.  to  Apr.  1,  1912,  729  k.w.,  $92.10;  meter,  $3 ;  water,  15  m 

to  Apr.  1,  1912  at  $2  ;  sundry,  $1 . 45   126  55 

Thornley,  Hugh  :  coal,  20  ton  at  $5.50   110  00 

Small  payments  :  '  Old  Dutch  '  cleanser,  $12.75  ;  wood,  2  cords  at  $5.25  ;  '  Blount '  door 

check,  $8 . 50  ;  sundry,  $20 . 30   52  05 

Nanaimo  Public  Building  ($2,382.61)— 

Caretakers  to  Mar.  31,  1912  :  J.  Thompson,  12  m.  at  $60  ;  M.  Smith,  9  m.  at  $50    1,170  00 

B.C.  Equipment  Co.:  tungsten  lamps,  25-w,  100  at  69c,  40-w,  100  at  75c,  100-w,  100 at 

$1 . 65  ;  sundry,  80c   309  80 

Jolley,  Chas  :  hauling  coal,  60  ton  at  $1   60  00 

Nanaimo  City  :  water  rates,  15  m.  to  Apr.  1,  1912   45  00 

Nanaimo  Electric  L.  &  P.  Co.:  light,  12  m.  to  Apr.  1,  1912,  at  $25;  sundry,  $5   305  CO 

Nanaimo  Gas  &  Power  Co.:  gas,  13  m.  to  Apr.  1,  1912,  74.4  M.  cu.  It.  $88.76,  meter, 

$3 . 25  ;  sundry,  $4 . 25   96  26 

Western  Fuel  Co.:  coal,  60  ton  at  $4.50    270  00 
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Nanaimo  Public  Building — Concluded. 

Small  payments  :  painting  letter  boxes,  20  at  $1.95;  labour,  45  h.  at  50c;  'Old  Dutch' 

cleanser,  $12. 75  ;  dustbane,  $12.50  ;  sundry,  $39.80   .  126  55 

Nelson  Public  Building  ($2,688.89)— 

Caretakers,  to  Mar.  31,  1912  :  B.  B.  Smith,  2  m.  at  $50  ;  W.  M.  Linch,  10  m.  at  $50   600  00 

B.  C.  Equipment  Co.:  tungsten  lamps,  25- w,  100  at  69c,  40-\v,  100  at  75c;  sundry, 

$2  .23   146  23 

Burns,  John  k  Son :  constructing  parcel  rack,  labour,  96  h.  at  70c,  cork,  44J  yd.  at  $1.25, 

lumber,  $22.92,  sundry,  $12.37;   plumbing,  $70.90  ;  repairing  floors,  &c,  $100.89; 

repairing  windows,  &c,  $62.03;  repairing  drawer,  $48.45      440  61 

Kootenay  Ice  and  Fuel  Co.:  coal,  34 '974  t.  at  $11.50,  5  t.  at  $10.25;  sundry  coal 

$87.40   540  85 

Nelson  City  :  light,  12  m.  to  Mar.  15,  1912  at  $51  ;  scavenging,  15  m.  to  Mar.  31,  1912 

at  $3  ;  water,  15  m.  to  Mar.  31,  1912,  at  $6   747  00 

Nelson  Coke  &  Gas  Co.:  gas,  $20.45  ;  supplies,  $11   31  45 

Nelson  Hardware  Co.:  hose,  $16;  sundry,  $42.15     58  15 

Ringrose,  J.  H.:  16  cp.  lamps,  300  at  19c   57  00 

Small  payments:  rug,  -835  ;  dustbane,  $12.50;  sundry.  $20.10    67  60 

New  Westminster  Indian  and  Fisheries  Building  ($1,781.85)-- 

Caretaker,  A.  H.  Oaklev  :  12  m.  to  Mar.  31,  1912  at  $50    600  00 

Gilley  Bros^:  coal,  11  7775  t.  at  $7.35     86  55 

Newsome,  J.  &  Sons:  painting  and  varnishing  as  per  tender   309  60 

New  Westminster  City  :  electric  lighting,  12  m.  to  Apr.  1,  1912,  483  k.w.,  $47.53  ;  water, 

7  m.  to  Oct.  1,  1911,  16  61  M  cu.  ft.,  $36.45,    6  in.  to  Apr.  1,  1912  at  $2  ;  meter, 

$3.25   99  23 

Office  Specialty  Mfg.  Co.:  plan  case,  $68;  3  desks,  $102;  5  cabinet  sections,  $84.50;  3 

chairs,  846.90  ;  table,  $12  ;  sundry,  $17.25   330  65 

Pope,  W.  M.:  labour,  $15.60;  pigeon  hole  case,  $12;  door,  $10;  repairing  roof,  $40; 

sundry,  $11.70   89  30 

Small  pavments  :  electrical  supplies,  $42.50;  labour,  39  h.  at  85c;  carpet,  $45;  hard- 
ware,'$14.25  ;  'Old  Dutch '  cleanser,  $13.50;  furnishings,  $21.50;  plumbing,  $25.55; 

hose,  $7 . 50  ;  removing  ashes,  $9  ;  sundry,  $54 .57   ■  236  52 

New  Wastminster  Public  Building  ($3,111.99)— 

Caretaker,  L.  Thornber  :  to  Mar.  31,  1912,  5  m.  at  $50,  7  m.  at  $54.16    629  12 

B.  C.  Equipment  Co.:  tungsten  lamps,  25-w,  100  at  69c,  40-w,  100  at  75c;  sundry, 

35c  ■  144  35 

Gillev  Bros.:  coal,  33  5175  t.  at  $7.35,  9*7075  t.  at  $7.25   353  48 

Kir^  H.  T.:  brooms,  $31.80;  toilet  paper,  $7  ;  sundry,  $45.25   84  05 

Mahoney  &  Kennedy  :  labour,  12  h.  at  90c,  ~\  at  SOc;  sundry,  $40  85   57  65 

New  Westminster  City :  light,  12  m.  to  April  1,  1912,  7,460  k.w.,  $608.54;  water  rates, 

13  m.  to  Apr.,  1912,  89  85  M  cu.  ft.,  $195.59   804  13 

Office  Specialty  Mfg.  Co.:  60  shelves,  $185;  2  desks,  $81.95;  6  stools  at  $3.50;  chairs, 

$22  :  sundry,  $32.35   342  10 

Speck,  Geo.  R.:  100-w.  tungsten  lights,  12  at  90c,  100  at  75c;  repairing  letter  boxe3.  &c, 

$82.10;  making  keys,  &c,  $07.85   »   235  75 

Smith  &  Bncksland  :  labour,  40  h.  at  75c,  40  h.  at37£c;  lumber,  $15.55  ;  sundry.  $20.90.  81  45 

Williams,  L.:  wood.  25  cords  at  $4.50   112  50 

Supplies  from  P.W.  Stores:  2  sorting  cases   65  60 

Small  pavments  :  removing  ashes,  $36 ;  painting  walls,  &c,  $28.20;  labour,  $24;  disin- 
fectant, $18;  cork  carpet,  $13.50;  'Old  Dutch'  cleanser,  $13.50;  brooms,  $9;  flag, 

$8.75;  dustbane,  $7.50;  sundry,  $43.35   201  81 

Prince  Rupert  Public  Building  ($721.04)— 

Goldie  &  McCulloch  Co.:  safe,  $415;  freight  and  packing,  $160.30   575  20 

Tite,  Geo.  D.:  desk,  $40;  cork  carpet.  42J  yd.  at  $1.25;  chairs,  $28;  sundry,  $4.30...  125  74 

Small  payments  :  cartage.  S8;  labour,  $12   20  00 

Revelstoke  Crown  Timber  Office  ($4,467.75)— 

Caretakers,  8  m.  to  Dec  1,  1911:  C.  Smith,  3  m.  at  $10  ;  S.  Foote,  5  m.  at  $10   80  00 

Kootenay  Agencies,  Ltd.  :  rent  of  office,  5  m.  to  Jan.  16,  1912  at  $2)  ;  water  ratas,  $4. . .  104  00 

Law,  W.  J.  :  rent  of  office.  3  m.  to  Aug.  15,  1911,  at  $20  ;  water  rates,  $2.40    62  40 

Watson,  R.  J.  :  rent  of  office,  6  m.  to  May  15,  1911,  at  $20  ;  water  rates,  $4.80    124  80 

Small  payments  :  painting  letter  boxes,  16  at  $2  ;  2  sections  of  cabinet,  $28  ;  sundry, 

$15.55   75  55 

Rossland  Public  Building  (S2,41S.27)— 

Caretaker,  H.  McQuade  :  12  m.  to  Mar.  31,  1912  at  $50   600  00 

B.C.  Equipment  Co.  :  tungsten  lights,  25-w,  100  at  69c,  40-w,  100  at  75c;  sundry, 

84.30   148  30 

Benn  &  Kemp  :  coal,  36  75  t.  at  $7.50    275  63 

Freeney,  J.H.  :  building  concrete  walk,  as  per  tender   53  00 

Henderson  Bros.  :  coal,  41  '95 1.  at  $8   335  60 

Rossland  City  :  electric  light  (flat  rate)  12  m.  to  Apr.  1,  1912  at  $60  ;  supplies,  $32.30  ; 

water  rates,  13  m.  to  Mar.  31,  1912,  18  37  M.  cu.  ft.,  $53.64,  meter,  13  m.  at  $2   831  94 
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RoBsland  Public  Building  Concluded. 

Small  payments  :  floor  oil,  $24  ;  removing  ashes,  16  loads  at  $1.50 ;  painting  letter  boxes, 

10  at  $2.23  ;  'Old  Dutch' cleanser,  $13.50;  repairing  clock,  $12.50  ;  labour,  $12.50; 

wood.  $10.50  ;  sundry,  $54.30  ,   173  80 

Vancouver  Chinese  Detention  Hospital:  Canadian  Pacific 'Railway  Co.  :  rent  of  building 

including  water  and  light,  to  Mar.  31,  1912,  12  m.  at  $25    300  00 

Vancouver  Custom  House  ($725.52) — 

Hutching's  Furniture  Co.  :  3  desks,  1  at  $50,  2  at  $3)  ;  carpet,  $67.50  ;  4  nickle  screens, 

$91 ;  9  curtains,  $59.50  ;  sundry  furniture,  $132.50   460  50 

Norris  Safe  &  Lock  Co.,  Ltd.  :  safe   250  00 

Vancouver  Gas  Co.  :  gas,  12  m.  to  Apr.  1,  1912   ...      7  52 

Small  payments  ;  sundry   7  50 

Vancouver  Customs  Express,  damage  to  goods  by  water  :  MacKay,  A.  S.,  $104.97  ;  Merchants 

Bank  of  Canada,  $48  ;  R.  M.  Moore  Co.,  $46.25  ;  Ronald  &  Ronald,  $37.32    236  54 

Vancouver  Examining  Warehouse  ($3,481.96) — 

Evans,  Coleman  <!k  Evans  :  coal,  32  3675  t.  at  $7.50  '   242  76 

Hinton  Electric  Co. ,  Ltd.  :  labour,  69  h.  at  50c.  ;  electrical  supplies,  $57.07      91  57 

Perry,  Chas.  F.  :  installing  water  system,  as  per  tender   316  00 

Turner,  C.  E.  :  rent  of  building,  12  in.  to  Mar.  31,  1912,  9  m.  at  $225,  3  m.  at  $250.    2,775  00 

Vancouver  Gas  Co.  :  gas,  12  m.  to  Apr.  1,  1912,  2  2  M.  cu.  ft.,  $6.98 ;  sundry,  $3.60   10  58 

Small  payments  :  scavenger's  work,  $40  ;  sundry,  $9.05     49  05 

Vancouver  New  Public  Building  ($21,866.23)— 

Cleaners  to  Mar.  31,  1912 :  M.  Churchill,  7  m.  at  $65  ;  J.  McCourt.  4  m.  at  $65,  1  m.  at 

$70  ;  Jas.  Mul  vanfy,  11  in.  at  Sl>5,  1  in.  at  $70    Jos.  Mulvaney,  $46.94  •  F.  Paterson, 

12  m.  at  $60 ;  C.  F.  Rust,  5  m.  at  $65 ;  T.  Smith,  11  m.  at  $65,  1  m.  at  $70 ;   C.  P. 

Sullivan,  7  m.  at  $65  ;  J.  P.  Wood,  $25   3,926  94 

Elevatorman,  W.  J.  Chisholm  :  12  m.  to  Mar.  31,  1912  at  $60   720  00 

Bernet  Bros.  :    tungsten  lights,  25-w,  100  at  50c,  40-w,  100  at  55c,  60-w,  150  at  70c   210  00 

Berlin  Interior  Hardwood  Co.  :  supplying  and  installing  fittings  as  per  tender   4,150  00 

B.C.  Electric  Railway  Co.  :  electric  light,  55,820  k.w.,  $4,126.36  ;  power  for  elevator, 

10  m.  at  $7.50,  2  m.  $20.85  ;  power  for  stamping  machine,  11  m.  at  $30  ;  1  m.,  $45  ; 

supplies,  $64.20     4,661  41 

B.C.  Equipment  Co.  :  '  tungsten  '  lights,  25-w,  100  at  69c,  40-w,  100  at  75c,  60-w,  12 

at  $1.09     157  08 

Clarke  &  Stuart  Co.  :  toilet  paper,  11  cases  at  $10  ;  sundry,  $23.19   133  19 

Carr,  G.  P.  :  repairing  locks,  boxes,  &c,  labour,  $57,  material,  $89.70  ;   changing  locks, 

$12   158  70 

Dixon  &  Murray  :  labour,  214  h.  at  70c,  29£  h.  at  50c.  ;  wire  cable,  $10.20  ;  door  check, 

$11  ;  pipe  bracket,  $9.80  ;  sundry,  $86.75.   282  30 

Evans,  Coleman  &  Evans  :  coal,  9  0975  t.  at  $6.50   59  14 

Hoskins  &  Elliott:  cleaning  combination  locks,  $41.35;  repairing  keys,  &c,  $89.20   130  55 

Hinton  Electric  Co.:  cylinder  fuses  for  elevator,  $44.40;  cotton  waste,  $18.75  ;  oil,  $18.75; 

cord,  $13;  cable, '$12;   fuses,  $12;  pipe,  $9.38;  switches,  $8.50;   lamps,  $13.50; 

labour,  187 '5  h.  at  50c;  sundry  electrical  fixtures,  $252.57   496  60 

Kelly,    Douglas  Co.:  dustbane,  9  brl.,  $111.45;    'Old  Dutch' cleanser,  5  brl.  at  $21 ; 

sundry  supplies,  $57.03    273  48 

McDonald,  Marpole  Co.:  coal,  271  4924  t.  at  $7.50   2,036  22 

McTaggart  &  Moscrop  :  ash  can,  $12;  hose,  $8.75;  sundry,  $33.73   54  48 

Malkin,  W.  H.  Co.:   'Old  Dutch'  cleanser,  5£  brl.,    $136.50;    dustbane,   4  brl.,  $51; 

sundry,  $17.75   205  25 

Office  Specialty  Mfg.  Co.:  letter  carriers'  stools,  60  at  $3.50  ;  4  steel  cabinets,  $202.40  ;  3 

desks,  $173;  2  sectional  book  cases,  $57.40  ;  cabinet  sections,  $81.25  ;  7 'Shannon' 

sections,  $92.25;   5,000  folders,  $61.75  ;  22  sections,  $22S. 55  ;  storage  sections,  $28  ; 

wardrobe,  $30;  table,  $26.45;  chairs,  $29;  sundry,  $47.72   1,267  77 

Otis-Fensom  Elevator  Co.:  repairing  elevator,  &c,  labour,  51£  h.  at  75c,  sundry,  $47.03  .  85  65 

Perry,  C.  F.:   repairing-  doors,  windows,  &c,  labour,  129  h.  at  864,c,  334i  h.  at  64£c; 

sash  chains,  $17.62;  sundry,  $32  .,   377  47 

Ross,  Andrew  :  2  trucks  at  $72;  freight,  $26.88    170  88 

Rubenstein  Bros.:  brass  grills,  5  at  $35  ;  sundry,  $9.85   184  85 

Sinfield,  J.:  painting-  letter  boxes,  160  at  $2,  parcel  boxes,  22  at  $3.25   391  50 

Terryberry,  John  :  scavenger's  work,  14  m.  to  Apr.  1,  1912,  10  m.  at  $35,  4  m.  at  $15   410  00 

Turner,  T.  W.:  mops,  $43.90;  brooms,  $29.10;  coal  oil,  $22.25;  sundry,  $153.10   248  35 

Wood,  J.  B. :  cleaning  windows   75  00 

Vancouver  City:  water  rates,  Feb.  20,  1911-Mar.  23,  1912,  291  487  M.  cu.  ft.,  $293.95; 

meter,  $26     319  95 

Supplies  from  P.  W.  Stores  :  preliminary  sorting  case,  $60 ;  2  newspaper  cases,  $46.50  ;  6 

sorting  cases,  $196.70    303  20 

Small  payments  :  electrical  supplies,  $47.85  ;  desk,  $40  ;   plumbing,  $23.07  ;  door  checks, 

$27  ;  cleaning  windows,  $25  ;   clock,  $22.50  ;   relettering  boxes,  $19  ;  labour,  $17  ;  2 

'Union  Jacks,'  $15.68;  dustbane,  $12.75;    painting  flag  pole,  $10 ;  cork  carpet, 

$9.90 ;  sundry,  $101.52    376  27 


Carried  forward   775,056  56 
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Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward   775,056  56 

Vancouver  Old  Public  Building  ($6,244.04)— 

Caretaker,  A.  J.  Chisholm  :  12  m.  to  Mar.  31,  1912,  at  $75   900  00 

Cleaners,  to  Mar.  31,  1912 :   J.  Cheeseman,  $37.50  ;  J.  Dunsmuir,  11  m.  at  $65,  1  m.  at 

$70  ;  G.  Small,  11  ir.  at  S65,  1  ni.  at  $70    1,607  50 

Elevatornien,  to  Mar.  31,  1912:  J.  Mulvaney,  $701.29  ;  G.  Wilson,  $518.71   1,220  00 

Engineer,  D.  Inches  :  to  Mar.  31,  1912,  11  m.  at  $90,  1  m.  at  $95   1,085  00 

Watchman,  P.  Powers:  4  m.  to  Aug.  1,  1911,  at  $55    220  00 

British  Columbia  Electric  Railway  Co.:  lighting,  Eeb.  21,  1911- Apr.  19,  1912,  8,597  k.  w., 

$274.89 ;  meter,  $6.30    281  19 

MacDonald,  Marpole  Co.:  coaL  68  42  t.  at  $7.50   513  14 

Office  Specialty  Mfg.  Co.:  2  desks,  $60,  $52  ;  4  chairs,  $26  ;  sundry,  $22   160  00 

Vancouver  City:   water  rates,  Feb.  22,  1911-Mar.  27,  1912,  63  892  M.  cu.  ft.,  $71.95; 

meter,  $13   84  95 

Small  payments:     dustbane,  4  kegs  at  $7.40,  2  brl.  at  $12.V5  ;   scavenger's  work,  $40; 

coal,  $22.56;  toilet  paper,  $14.50;  sundry,  $40.10    172  26 

Vancouver  North  Post  Office  ($971.45)  — 

B.  C.  Electric  Ry.  Co.:  electric  lighting,  $45.20;  supplies,  $2.10   47  30 

Keith,  J.  O:  rent  of  office,  9  m.  to  Mar.  31,  1912,  at  $1.00    900  00 

Small  payments  :  labour,  $13.39;  sundry,  $10.76   24  15 

Vernon  Public  Building  ($127.17)  — 

Ross,  Andrew  :  truck,  $95  ;  freight,  $32. 17   127  17 

Victoria  Detention  Hospital  ($1,085.58) — 

B.  C.  Electric  Railway  Co.:  electric  lighting,  Apr.  5,  1911-Apr.  3,   1912,  2,215  k.w., 

$193.11;  meter.  $2.40    195  51 

Hall  &  Walker:  coal,  45  t.  at  $7.75,  24  t.  at  $7.50   528  75 

Painter,  J.  E.:  wood,  18  loads  at  $7       126  00 

Victoria  City:  water  rates,  2  m.  to  Apr.  1,  1911.  May  1,  1911-Mar.  15,  1912,  119.7  M 

cu.  ft  :   148  42 

Small  payments  :  removing  ashes,  26  loads  at  $1 .50  ;  coal,  3  t.  at  $7.40  ;  32  c.  p.  lamps, 

23  at  75c;  sundry,  $8.45   86  90 

Victoria  Examining  Warehouse  ($1,350) — 

Winch,  R.  V.  &  Co.:  rent  of  building,  3  m.  to  Mar.  31,  1912  at  $450   1,350  00 

Victoria  Marine  and  Indian  Office  (Old  Custom. House)  ($2,638.33)— 

Caretaker,  Geo.  Lyall :  12  m.  to  Mar.  31,  1912,  at  $60   720  00 

B.  C.  Electric  Railway  Co.:  lighting,  13  m.  to  Apr.  3,  1912,  1,239  k.w.,  $153.41;  meter, 

$2  60   156  01 

Hall  &  Walker  :  coal,  21  t.  at  $7.75,   14  t.  at  $7.50,  7  t.  at  $7.40   319  55 

Mellor,  Prank  :  repairing  and  painting  walls,  as  per  tender,  $369;  labour,  34  d.  at  $5.20, 

48  h.  at  65c;  paint,  16  gal.  at  $2.25  ;  sundry,  $41.18   654  18 

Parfitt  Bros.:  installing  new  door,  locks,  &c,  labour,  SO  h.  at  65c,  4  Yale  locks,  $13.10, 

door,  $6  ;  sundry,  $13.79   84  89 

Smith  &  Champion:  building  shelves,  as  per  tender,  $80;  cork  linoleum,  67 1  yd.  at  $1.50; 

desk.  $51 ;  table, $27  ;  chairs,  $20  ;  sundry,  $51.25   330  50 

Victoria  City  :  water  rates,  Mar.  1,  1911-Mar.  20,  1912, 11.4  M  cu.  ft   23  98 

Victoria  Gas  Co.:  gas,  12  m.  to  Apr.  1,  1912,  5.3  M  cu.  ft.,  $26.95;  lamp  rent,  $8.40; 

meter,  $3   38  35 

Weiler  Bros.:  desk,  $60;  cork  carpet,  32  yd.  at  $1.35  ;  linoleum,  24i  yd.  at  $1.20  ;  sun- 
dry, $21.40   154  00 

Small  payments :  wood,  5  loads  at  $7;  plumbing,  $16.65;  scavenger's  work,  $21.60; 

'  Old  Dutch  '  cleanser.  $12 . 75  ;  flags,  $10 . 20  ;  toilet  paper,  $9  50  ;  sundry,  $51 . 1 7 . .  156  87 

Victoria  Old  Post  Office  ($3,209.18)— 

Caretaker,  W.  G.  Bowden  :  12  m.  to  Mar.  31,  1912,  at  $20   240  00 

British  Columbia  Electric  Railway  Co.:  light,  10m.  to  Mar.  8,  1912,  $308.64;  supplies. 

$20.45   329  09 

Canadian  Fairbanks-Morse  Co.:  safe,  $120  ;  cartage,  $5    125  00 

Colbert  Plumbing  &  Heating  Co.:  labour,  118  d.  at  $1  30 ;  porcelain  tank,  $220  ;  enamel 

tank,  $120  ;  galvanized  pipe,  $24.48  ;  lead  bends,  $10.50  ;  sundry,  $84.81   613  19 

Newton  &  Greer  Co.:    repairing  leaks  in  roof,  &c:    labour,  161  h.  at  60c;  galvanized 

iron,  $184;  sundry.  $16.90    297  50 

Office  Specialty  Mfg.  Co.:  4  'Shannon'  sections,  $70;  sundry,  $10   80  00 

Parfitt  Bros.:  labour,  24  h.  at  81jc.,  152  h.  at  72£c,  165  h.  at  65c,  306  h.  at  44c:  tile, 

585  ft.  at  55c;  gravel,  $29.40  ;  metal  lath,  $29. SO  ;  lumber,  $24.60  ;  sundry,  $135.65.  912  49 

Smith  &  Champion  :  2  desks,  $66.50  ;  caipet,  3U  yd.  at  $1.50  ;  chair,  $10  ;  blinds,  $8.20; 

sundry,  $11.70    "   143  65 

Victoria  City :  water  rates,  Feb.  1,  1911-Mar.  20,  1912,  113'  I  M  cu.  ft.,  $147.38  ;  meter, 

$3.25   150  63 

Weiler  Bros.:  desk,  $30;  sundry,  $26.85   56  85 

Small  payments:  2  stationery  cases,  $48.50;  labour,  $18  ;  heater,  $17.50;  staining  desk, 

$13.20;  flags,  $10.20;  toilet  paper,  $10;  wire,  $9;  sundry,  $134. 3$   260  78 


Carried  forward   790,682  31 
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Dominion  Buildings  :  Maintenance — Continued.  $  eta. 

Brought  forward   790,682  31 

Victoria  New  Public  Building  ($13,324. 15)— 

Caretakers,  to  Mar.  31,  1912:  T.  Campbell,  10  m.  at  $65,  1  m.  at  $70;  W.  McKay,  12 

m.  at  $50,  C.  Minkler,  11  m.  at  $65,  1  in.  at  $70   2,105  00 

Cleaner,  R.  V.  Pollard,  1  m.  at  $62.50    62  50 

Elevator  men,  12  m.  to  Mar.  31,  1912  :  F.  Mcllmoyl,  12  m.  at  $60  ;  Win.  Robinson,  12 

in.  at  $60   1,440  00 

Fireman,  to  Mar.  31,  1912:  Wm.  Dick,  7  m.  at  $65,  1  m.  at  $70;  J.  Cragg,  11  m.  at 

$05   1,240  00 

Messenger,  D.  McLachlin  :  12  m.  to  Mar.  31,  1912     616  00 

Baxter-Johnston  Co.:  2  desks,  $55,  $34.50;  13  sections  of  cabinet,  $87.90;  sundry  $14..  191  40 

B.C.  Electric  Railway  Co.:  13  m.  to  Apr.  3,  1912,  44,400  k.w   2,685  41 

B.  C.  Equipment  Co.:  'tungsten'  lamps,  25-w,  100  at  69c,  40-w,  100  at  75c;  sundry 

40c   144  40 

B.C.  Telephone  Co.:  rent  of  telephone,  12  m.  to  June  30,  1912   84  00 

Hall  &  Walker  :  coal,  87  t.  at  $7.75,  57  at  $7.50   1,101  75 

Hinton  Electric  Co.:  labour,  237  h.  at  75c;  tungsten  cluster-fixtures,  15  at  $5;  60  w. 

lamps,  60  at  $1 . 10,  40  at  $1 . 50  ;  sundry,  $41 . 78    420  53 

Imperial  Waxine  Co. :  floor  oil,  $37.25  ;  dustless  waxine,  $30  ;  sundry,  $32   99  25 

Kingham,  J.  &  Co.:  coal,  42  t.  at  $7.40     310  80 

MacKenzie,  A.  B.  &  Co.:  coal,  28  71  t   at  $11.25   323  00 

Mellor,  F.:  painting  ceilings,  walls,  &c,  as  per  tender  $372;  sundry,  $3.25   375  25 

Painter,  J.  E.  &  Son  :  wood,  13  loads  at  $7     91  00 

Sears,  Jos. :  sand  papering  and  painting  letter  boxes,  as  per  tender     147  00 

Smith  &  Champion  :  linoleum,  294£  yd.  at  $1.50;  3  desks,  $154;  labour,  $24.60  ;  2  chairs, 

$24,50;  sundry,  $122.40   766  75 

Victoria  Book  &  Stationery  Co . :  4  cabinets,  $88 . 60  ;  sundry,  $5 . 70   94  30 

Victoria  City  :  water  rates,  Feb.  18,  1911-Mar.  20,  1912,  34  M.  cu.  ft.,  $44.81;  meter 

$19.50    64  31 

Victoria  Gas  Co.:  gas,  12  in.  to  Apr.  1,  1912,  22  9  M.  cu.  ft.,  $43.80  meter,  $3   46  80 

Victoria  Scavenging  Co. :  removing  ashes,  &c   64  20 

Waites,  G.  F.:  repairing  keys,  letterboxes,  &c  for  year  1911   318  00 

Weiler  Bros  :  stools,  2  at  $7.50  ;  labour,  18  h.  at  50c  ;  sundry  repairs  to  fittings,  $163. . .  187  00 
Windsor  Grocery  Co. :    "Old  Dutch"  cleanser,  $22.50;  hair  brooms,  $13.25  ;  sundry, 

$42.25     78  00 

Small  payments  :  repainting  fire  escapes,  $30  ;  toilet  paper,  $30  ;  plumbing,  $24  ;  type- 
writer desk,  $40;  hair  brooms,  $22.50  ;  coal,  $19.95  ;  bronzing  pipes,  $16  ;  repairing 

flags,  $14.75;  electrical  supplies,  $8.65;  sundry  $61.65   267  50 

William's  Head  Quarantine  Station  ($5,445) — 

Kingham,  J.  &  Co.:  coal  8512  t.  at  $6.25     5,320  00 

Saltmarsh,  J . :  wood,  25  cords  at  $5    125  00 

British  Columbia  Buildings  Generally  ($335.09)— 

Clerk  of  works,  Wm .  Henderson  :  travel  and  outlay   281  73 

Thornton  &  Truman  :  stamp  racks,  3  doz.  at  $7.20    21  60 

King's  Printer,  $16.01;  Stationery  Office,  $15.75   31  76 

Generally  ($2,947.47)— 

Hastings,  T.  A.,  clerk  of  works:  disbursements   46  40 

MacKenzie  &  Co. :  "Union  Jacks,"  6  at  $14,  6  at  $10,  23  at  $6.75,  6  at  $4.40, 100  at  $3.40, 

12  at  $2. 80     699  25 

Office  Specialty  Mfg.  Co.:  sorting  cases,  12  at  $20  ;  freight,  $4.03   244  03 

King's  Printer,  $10S.35  ;  advertising,  $1,849.44   1,957  79 

Detailed  with  Ottawa  Buildings,  Power  (Page  V— 105)  11,126  49 

Detailed  with  Ottawa  Buildings,  Rents  (Page  V— 106)  201,064  69 

Detailed  1910-11  (Page  V— 154)    ,  5,253  90 


Total,  distributed  below     1,030,179  10 


Dominion  Buildings:  maintenance:  Summary. 


St.  John  Dominion  Buildings  (Page  V— 41)  3,911  08 

Montreal             n   (  ,.  V— 45)  10,101  73 

Toronto               n   (  „  V--60)  4,581  51 

Winnipeg   (  V— 62)  5,643  94 

Renewals,  Maritime  Provinces    (  ,,  V — 42)  12,372  77 

Quebec  ,....(  „  V— 48)  17,560  69 

Ontario  (  „  V— 61)  17,742  91 

Manitoba  (  „  V— 62)  3,502  99 

.i         Saskatchewan  and  Alberta                                                              (  V— 66)  8,824  31 

,.         Biitish  Columbia  :  (  „  V— 71)  8,042  91 

Dominion  Buildings,  Fittings  (  „  V—  6)  37,781  89 

Furniture  (  „  V—  6)  18,995  18 

Heating  (  „  V—  6)  134,986  10 


Carried  forward   284,048  01 
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Dominion  Build  ings :  Maintenance  :  Summary — Conclude:!.  $  cts. 

Brought  forward     284,048  01 

Dominion  Buildings,  Lighting  (Page  V—   6)  137,680  80 

Power                                                                          (    ,.    V—    6)  19,073  71 

Rents                                                                       (    „    V—   6)  200,148  20 

..              Salaries  of  Engineers,  &c  (    1.    V—    6)  243,976  26 

Supplies  lor  Engineers,  &c   (    .>    V—    6)  16,519  98 

Water   (    ..    V—   6)  27,002  98 

Fort  William  and  Port  Arthur  Harbour  and  River  Improvements  (         V—  31)  40  00 

Montreal  General  Post  Office  (    »     V—  45)  20  00 

Hamilton  Public  Building   (    ..     V—  50)  65  00 

Ottawa  Buildings,  Heating.  (         V—  82)  332  50 

Dominion  Immigration  Building  (    n     V— 112)  3  45 

HarV)onrs  Generally,  Quebec  (         V— 246)  6  25 

Harbours  Generally,  Manitoba  (  V— 263)  88  26 

Survevs  and  Inspections  (    ■■     V — 373)  80  00 

Charged  to  year  1912-13    35,422  10 

Flags  and  Post  Office  fittings,  distributed  from  stores  to  various  buildings   3,099  45 

Flags  and  fittings  distributed  to  outside  votes  :  Halifax  Dom.  Buildings,  (page  V — 37),  $9.55  ; 


Halifax  Dominion  Building,  (page  V — 37),  $19.10;  Megantic  Public  Building,  (page 
V— 44),  S13.50;  Montreal  General  Post  Office,  (page  V— 45),  $20.30  :  Toronto  Post  Office, 
(page  V— 60),  $2,383);  Nanaimo  Public  Building,  (page  V— 67),  876.50  ;  Victoria  Post 
Office,  (page   V— 71),  $20.40;  Ottawa  Building,  Repairs,  $14;  Dominion  Immigration 


Building,  $3.40  ;  Yukon  Rents,  $3.40.   2,563  15 

Total,  as  above   1,030,179  10 

Amaguadees,  Pf.  S.:  Additions  to  Wharf  and  Roadway — Castle  Bay. 

Foreman,  James  A.  McDonald,  Sept.,  12  d.  at  $2.66   31  92 

Labourers,  70  d .  at  $1 . 40,  22  d .  at  $1 . 35  ;  carters,  11  d .  at  $2 . 25   152  45 

Mclnnis,  Neil  J.:  brush,  43  cu.  yd.  at  25c;  60  pieces  of  spruce  $13.20   23  95 

Total,  carried  to  page  V— 6     203  32 

Amherst  Wharf,  IV.  S. 

Douglas  &  Co  ,  Ltd.:  |-in.  iron,  756  lb.  at  2  7c;  sundries  112.11   32  52 

Anderson's  Cove,  N.  S.:  Breakwater  Extension. 

Foremen  :  Bernard  Longmire,  63  d  .  at  83  ;  Chas.  A.  Longmire,  16  d .  at  $2.50   229  00 

Carpenters,  29  d.  at  $2.,  201  d.  at  $1.75,  2l{d.  at  $1.50;  men  with  teams,  69  d.  at  $3,  2$ 

d  at  $2  50  659  52 
Labourers,  Id. at  $2,  42£  d .  at  $1.75,  12 Id.  at  $1.70,5  d.  at I  $1.65,  9  d. at  $i .  60,  159^  d. at 

$1 . 50,  1  d .  at  $1 . 25  ,   360  30 

Longmire,  A.  W.,  |-in .  iron  3,040  lb.  at  2|c;  3  ship  augers  $3.50;  3  peavies  $3.75   75  65 


Spruce  logs,  17,147  1.  ft.  at  6c,  4,800  1.  ft.  at  5c,  11,748  1.  ft.  at  4c,  7,805  1.  ft.  at  3c,  3,160 
1.  ft.  at  2ic;  deal,  2.500  ft.  at  $14  ;  timber,  1,439  ft.  at  $14 ;  ballast  50  t.  at  20c.  Paid 
as  follows":  Clarke,  John,  $78;  Halliday,  Ben,  $49. S8,  Burton  $88.26,  George  $260.66, 
James  $131.80,  Percy  $101.63  ;  Kay,  George,  $101.68  ;  Longmire,  Esteen,  $65.46,  Fred 
$172.41,  Judson  8252.48,  Robert  8i39. 82,  Roy  875,  Wallace  8116.72,  William  $243.72; 


9  small  pavments  8239.52    .-   2,117  04 

Small  payments:  iron,  1,605  lb.  at  2  1c;  sundries  $23.15   56  85 

Total,  carried  to  page  V— 6   3,498  36 

Annapolis  Harbour  Improvement*,  N".  S.:  See  Piers. 

Reid,  E.  R.;  estimate  3  to  Oct.  31,  1911  on  $37,300  contract,  $20,040  ;  extra  rip  rap,  600  t.  at 

$1.75  ;  less  drawback,  $2,010   19,080  00 

Inspector  of  work,  James  Parks,  June  15-Dec.  7,  149  d.  at  $3.50  .*   521  50 

Pickets,  F.  W.,  ground  rent  for  creosoted  timber,  Mar.  1909- Aug.  1,  1910   50  00 

Sexton,  C.  H.,  inspection  of  creosoted  timber,  113,070  ft  at  50c.  per  M    56  54 

Advertising   29  25 

Total,  carried  to  page  V— 6                                                                                        .  19,737  29 

Ariehat  Deep  Water  Wharf,  N.  S. 

Landry,  W.  J.:  contract  complete  $16,176,  less  paid  in  1910-11,  page  V— 160,  $9,580   6,596  00 

Inspector  of  work,  Charles  Begin,  May  3-Sept.  8,  47  9  d .  at  $2.50,  2  m.  7  d.  at  $80  per  m. . .  298  41 

Total,  carried  to  page  V— 6   6,894  41 
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Ariftafg,  N.  S.:  Wharf  Extension.  $  cts. 

Foreman,  Angus  R.  Mclsaac,  July,  4"5  d.  at  $2.50   11  25 

Labourers,  22d.  at  SI. 60;  men  with  teams,  425d.  at  $3,  3'5d.  at  $2.25   55  82 

W.  Gr.  Kirk  :  amount  retained  from  bill  for  creosoted  material  .  *  300  00 

Small  payments  :  use  of  warehouse,  $3  ;  timber,  722  ft.  at  $16,  337  1.  ft.  at  ioc   48  25 


Total,  carried  to  page  V — 7  -   415  32 


Argyle  Sound,  IV.  S.:  Public  Wharf,  Repairs  and  Extension. 


Foreman,  Jas.  McNair,  Oct.,  12 1 5  d.  at  $2.50   31  25 

Carpenters,  10  d.  at -SI  50 ;  labourers,  18  5d.  at  $1.50;  carters,  55  d.  at  $1.50;  ox  teams, 

1  d.  at  $1.50,  5  5  d.  at  75c   130  87 

Raynard,  J.  M. :  timber,  1,073  ft.  at  $22,  852  ft.  at  $20  ;  plank,  4,000  ft.  at  $18   112  64 

Small  payments:  spikes,  $4.83;  augers*  $3 . 30  ;  bolts,  $4;  sundry,  $4.74   16  87 


Total,  carried  to  page  V — 7   291  63 


Aspj  Bay,  North  Harbour,  IV.  S. 

King's  Printer   38  43 


Baddeek  and  ITIiddle  Rivers,  IV.  S.:  Completion  of  Warehouse. 

Foremen,  D.  D.  McDonald,  Aug. -Sept.,  14^  d.  at  $2.50;  H.  P.  McNeil,  Mar. -Apr.,  10£  d. 

at  $3   67  75 

Carpenters,  71  d.  at  $1.75  ;  labourers,  32£  d.  at  $1.75  ;  double  teams,  26  d.  at  $3..    259  09 

Mclntyre,  James,  timber,  5,643  ft .  at  $15     84  64 

Small  payments  :  spruce  brush,  150  cu.  yd.  at  10c;  sundries  $20.02   35  02 


Total,  carried  to  page  V — 7   446  50 


Baddeek  and  ITIiddle  Rivers,  N.S.:  Repairs  and  Extension  to 

protection  work. 

Work  under  Ewen  Nicholson — 

Foreman,  E.  Nicholson,  Sept.-Oct.,  19  d.  at  $3.07  ;  labourers,  40  5  d.  at  $1.40  ;  double 


teams,  39  5d.  at  $3   233  53 

Work  under  A.  D.  McRae — 

Foreman,  A.  D.  McRae,  Sept.,  24  d.,  $73.84  ;  carpenters,  5  d.  at  $1.75  ;  labourers,  106*5 

d.  at  $1.40  ;  teams,  6  d.  at  $2.25,  53  5  d.  at  $3   405  69 

Work  under  Dan  A.  McRae — 

Foreman,  D.  A.  McRae,  Oct.,  18  d.,  $55.38  ;   labourers,  71  2  d.  at  $1.25  ;  teams,  42  d. 

at  $3,  22  5  d.  at  $2.25   321  01 

Piles,  162  at  25c,  584  1.  ft.  at  8c,  220  1.  ft.  at  4£c,  240  1.  ft.  at  4c;  plank,  2,980  ft.  at  $15 

stone,  $10;  drift  bolts,  120  lb.  at  5c;  sundries,  $9.75   177  17 


Total,  carried  to  page  V — 7. .      1,137  40 


Battery  Point  Breakwater,  N.S. 


Foreman,  H.  A.  Casey,  Sept.-Nov.,  61  09  d.  at  $3.07   ,   187  56 

Carpenters,  41  75d.  at  $2,  201  d.  at  $1.75;  labourers,  29  5  d.  at  $1.60  ;  teams,  5  d.  at  $3, 

33  d.  at  $2.50   579  99 

Hinds,  James,  purchase  price  of  property  for  site   100  00 

Roney,  B.  A.:  dump  bolts,  3,935  lb.  at  3c;  sundry,  $2.05   120  10 

Timber,  3521.  ft.  at  8c,  2,761  1.  ft.  at  7c,  13,824  1.  ft.  at  6c,  1,676  1.  ft.  at  4c,  4,926  1.  ft.  at 
3c,  8,750  ft.  at  2c;  plank,  2,000  ft.  at  $15  ;  ballast  poles,  172  at  40c;  ballast,  794  tons  at  ■ 
30c,  18  tons  at  40c;  teaming,  $3.50.  Paid  as  follows:  Chas.  Boudreau,  $333.13; 
Howard  Burke,  $52.94  ;  A.  Casey,  $72.30 ;  Roy  Casey,  $52.46  :  D.  Cronin,  $95.98  ;  H. 
Ellis,  $113.40 ;  R.  R.  Hayden,  $175.76;  L.  Hayden,  $54.81;  S.  Haynes,  $112.26; 
James  Johns,  $161.06;  Samuel  McGrath,  $78.85;  Spencer  Merry,  $73.66;  Frank 
Mussels,  $86.34  ;  James  White,  $77.49;   Wm.  Westhavour,  $72.64  ;  small  payments, 

$175.28....   1,788  39 

Small  payments:  measuring  timber,  &c,  4  d.  at  $2.50  ;  sundries,  $23.83    33  83 


Total,  carried  to  page  V — 7 
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Bayfield,  N.S.;  Breakwater  Extension.  §  cts. 

King's  Printer    23  59 


Black  Point,  N.S.:  Breakwater. 

Girroirfc  Sweet,  contract  for  construction  of  breakwater  complete   7,166  00 

Inspector  of  work  :  S.  J.  Holmes,  July  20-Nov.  11,  at  $80  per  m   300  29 

Inspector^  timber.  C.  H.  Sexton,  1,811  L  ft.  at  60c.  per  100,  4,898  ft.  at  50c.  per  1,000   13  50 


Total,  carried  to  page  V— 7   7,479  79 


Blue  Bocks,  N.  S.:  Bepairs  to  Breakwater. 

Foreman,  W.  J.  DeCoste,  Sept.-Oct.,  24  d .,  $73.84;  labourers,  715  d.  at  $1.40;  double 

teams,  4  d.  at  $2.75  ;  single  teams,  20  d.  at  S2   *.   224  94 

Small  payments:  timber,  §14.50  ;  sundries,  S10.18   24  68 


Total,  carried  to  page  V— 7   249  62 


Blue  Bocks  Island,  N.S.:  Breakwater  at  Western  Head. 

Morrison,  Thos.  D.:  construction  of  breakwater  complete     7,875  00 

Inspector  of  work,  Adam  Knickle,  June  1-Oct.  20,  127  d   332  66 


Total,  carried  to  page  V— 7     8,207  66 


Breen's  Pond  Break  water,  N.S. 

Morrison,  T.  D.,  estimate  1  to  Oct.  4,  1911,  on  813,190  contract,  $590  ;  less  drawback,  $60. . .  530  00 

Inspector  of  work,  David  Melong,   731  m.  at  $80   58  45 

Inspector  of  creosoted  timber,  C.  H.  Sexton,  9,537  ft.  at  50c.  per  M,  6,085  1.  ft.  at  60c  per  C. .  41  28 

Advertising   30  68 

Legal  services,  D.  C.  Chisholm,  Antigonish   60  29 


Total,  carried  to  page  V— 7   720  70 


Breton  Cove.  N.  S. 

Foreman,  I).  B.  McLeod,  Oct.,  10  75  d.  at  $3;  labourers,  65id.  at  $1.40,  4^d.  at  $1.25; 

blacksmiths,  10^d.  at  $1.75;  teams,  351.  d.  at  $2.25   227  04 

McLeod,  D.:  iron,  5  96  cwt.  at  $2.60  ;  spikes,  $2  ;  cutting  bolts,  S2   19  49 


Total,  carried  to  page  V— 7   246  53 


Brooklyn  Breakwater,  N.S. 

Canada  Cement  Co.,  cement,  190  brl.  at  $2.02^  ;  less  freight  $131.35   253  40 

Ralston,  Norman  O,  paid  for  unloading  car  of  cement   10  25 

Test  Borings — 

Foreman,  Patrick  Keane,  37  d .  at  $3  .50  ;  labourers,  97  d .  at  $1 .75   299  25 

Davy,  H.  M.,  travel  and  outlay   285  40 

Small  payments  :  team  hire,  $40 ;  stage  hire,  25  d.  at  80c;  sundries,  $38.57   98  57 

King's  Printer,  $19.96;  advertising  $474 .45   494  41 

Legal  services,  Hall  &  Puiney,  Liverpool,  N.S   34  30 

Travel  and  outlay  of  engineer,  C.  R.  Coutlee       191  20 


Total,  carried  to  page  V— 7   . .       1,666  78 


Brooklyn,  N.S.:  Wharf  Bepairs. 

Conductors:  Godfrey  McLeod,  Dec.  2-11,  Sd.  at  $2.50;  James  McLeod,  Aug.-Sept.,  19  d. 

at  $2.50  •   67  50 

Carpenters.  68  5  d.  at  $1 .50,  3  5  d .  at  $1.60,  7  d.  at  $1.65  ;  labourers,  24  5  d.  at  SI. 50,  3  5 

d.  at  $1.25   16104 

Lowe,  J.  W.  &  Son  :  logs,  3,863  ft.  at  $10,  4,228  ft.  at  $12 ;  lumber,  23,590  ft.  at  814. .  419  62 

Logs,  6  at  $1.60  ;  iron  bars,  913  lb.  at  2c.;  spikes,  $6.Sci ;  team  work,  2\  d.  at  $3  ;  sundry, 

$16.93        58  37 


Total,  carried  to  page  V— 7   706  53 


i 
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Brule  Wharf,  N.S.  $  cts. 

Labourers  with  team,  .Ian. -Mar.,  62*6  d.  at  $4   250  40 

Sundry  payments:  spikes,  $9.30;  plank,  2,7C0  ft.  at  $9  ;  iron,  4%  lb.  at  2{c;  labour,  $7; 

auger,  50c   53  50 

Total,  carried  to  page  V— 7   303  90 


Burke's  Head  Breakwater,  N.S. 

Girroir    &  Sweet:   estimate  2  to  Nov.  20,1911,  $35,490  contract,  $18,460  ;  less  drawback 

$1,850   16,610  00 

Inspector  of  work,  John  Winters,  July  11-Dee.  31,  5-677  m.  at  $80   454  20 

Inspector  of  creosoted  timber,  C.  H.  Sexton,  11,306  ft.  at  60c.  per  C,  96,584  ft.  at  50c.  per  M..  116  13 

Total,  carried  to  page  V— 7   17,180  33 


Burlington,  N.S.:  Wharf  Bepairs. 

Commissioner,  E.  W.  Salter,  Aug.,  6  d.  at  $2.50  ;  foreman,  H.  K.  Sanford,  6  d.  at  $2   27  00 

Carpenters,  1  d.  $3,  43  5  d.  at  $1 .65   74  78 

Chevorie  Trading  Co.,  hemlock  plank,  8,000  ft.  at  $14  ;  Salter,  F.,  timber  1,100  1.  ft,  at  7c. .  189  00 

Small  payments  :  hemlock  plank,  1,916  ft.  at  $13 ;  sundries  $14.51   39  41 

Total  carried  to  page  V— 7   330  19 


Canada  Creek,  N.S.:  Bepairing  Kast  Breakwater. 

Foreman,  Jas.  Brydon,  Nov. -Dec,  29 ' 75  d.  at  $2.50   74  37 

Foreman  carpenter,  F.  White,  27 '75  d.  at  $2.25  ;  with  team,  2  d.  at  75c   63  93 

Carpenters,  60|  d.  at  $1.75  ;  labourers,  75£  d.  at  $1.50  ;  carters,  21  d.  at  $3   281  25 

Brydon,  Chas.:  spruce  logs,  454  1.  ft.  at  7c,  298  1.  ft.  5c,  155  1.  ft.  at  3c   51  33 

Small  payments  :  spruce  logs,  488  1.  ft.  at  7c,  40  1.  ft.  at  6c.  1,098  1.  ft.  at  5c,  7001.  ft.  at  3c, 

200  L  ft.  at  2£c;  iron,  1,076  lb.  at  2'2c;  sundry  $6.71                                              .  . .  147  84 

Total,  carried  to  page  V— 7   618  72 


Canning  Wharf,  N.S. 

Conductor,  Samuel  Bigelow,  Oct.,  13  d.  at  $3   39  00 

Labourers.  20  5  d.  at  $1.50,  3  5  d.  at  $2 ;  single  team  3  d.  at  $2.75  ;  double  team,  10  d. 

at  $4    86  00 

Bigelow,  Sam.:  final  estimate  to  Feb.  28,  1911,,  for  construction  of  wharf   1,150  00 

Blenkom  &  Sons:  gravel,  180  ton  at  75c   135  00 

Cornwallis  Trading  Co.,  cement  trowel,  &c   3  15 

New  comb,  James  W.:  outlay  in  completing  wharf  $59.60  ;  stone,  12  ton  at  50c   65  60 

Total,  carried  to  page  V— 7   1,478  75 


Cape  Dauphin,  N.S.:  Breakwater. 

King's  Printer  •.   16 


Cape  Negro,  N.S.:  Wharf. 

Sutherland,  Robt.  &  Son    logs,  5,134  1. ft.  at  9c;   ballast  poles,  1,980  l.ft.  at  4c,  labour 

$16.80     558  06 


Cape  Bouge,  N.S.:  Breakwater. 

Poirier,  E.  &  E.,  purchase  price  of  land  for  v/harf   65  00 

King's  Printer's  Account  $12.01  ;  advertising  $141.05   153  06 

Legal  services,  Donald  McLennan,  Port  Hood   50  63 

Total,  carried  to  page  V— 7   268  69 
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Caribou  Island,  N.S.  $  cts. 

Foreman,  A.  Elliott :  Aug.-Sept.,  1173  m.  at  $80,  2  d.  at  $3  ;  horse  hire,  $6                    . .  105  85 

Labourers,  182  d.  at  SI. 50, 14  d.  at  $1.25  ;  teams,  31  d.  at  $3  ;  carters,  28 ' 5  d.  at  $2.25   447  61 

McLean,  Norman  :  brush,  24  cords  at  75c.  ;  hauling  stone,  62  yd.  at  50c.,  62  yd.  at  25c   64  50 

Morrison,  F.:  hauling  stone,  188  yd.  at  50c,  188  yd.  at  25c;  spruce  poles,  49,143  L  ft.  at  25c. 

per  100;  brush,  Si  cords  at  75c. ;  lumber,  $3   292  35 

Small  payments:  brush,  26  cords  at  75c;  horse  hire,  11  d.  at  $3;  sundry,  $5.10   57  60 

Total,  carried  to  page  V— 7   967  91 


Centrevllle  Harbour  Improvements,  N.S. 

Foreman,  A.  Bouthilier.  .334  m.  at  $80 ;  men  with  teams,  3  2  d.  at  $4  ;  labourers,  22  d.  at  $2  83  57 

Bouthilier,  Eldred,  iron,  300  lb.  at  2c   6  00 

Dakin,  K.  P.,  buying  and  measuring  lumber,  15  d.  at  $2.50  ;  travel  and  outlay  $11.70   49  20 

Spruce  logs,  3,767  1.  ft.  at  8c,  206J  L  ft.  at  6c    Paid  as  follows  :  James  Cassaboom  $97.04  ; 

Harry  Viditto  $110.56  ;  5  smatt  payments  $106. 11   313  74 

Total,  carried  to  page  V— 7     452  51 


Centrevllle,  HT.S.:  Cape  Island  Wharf. 

Sutherland,  Robert  &  Son,  spruce  logs,  3,850  1.  ft.  at  9c    346  50 


Chapel  Cove  Breakwater,  N.S. 

Landry,  W.  J.,  contract  for  construction  of  breakwater  complete   11,148  00 

Inspector  of  work,  Isidore  Pattie,  Aug-Oct.  11,  at  $80  per  m   188  39 

Inspector  of  timber,  C.  H.  Sexton  :  round,  5,084  ft.  at  60c.  per  100,  square,  15,033  ft.  at  50c. 

per  1,000   •   44  02 

Advertising   7  68 

Total,  carried  to  page  V— 7   11,388  09 


Charles  Forest's  Cove,  N.S.:  Breakwater. 

Gayetche,  James,  purchase  price  of  required  land   25  00 

King's  Printer  $16.82  ;  advertising  $99    115  82 

Legal  services,  Allan  J.  Cameron,  Arichat     23  75 

Total,  carried  to  page  V— 7   164  57 


Chegoggln  Breakwater,  N.S. 

Conductor.  Geo.  M.  Cushing,  Sept.,  12J  d.,  $33.33;  carpenters  10  d.  at  $2.;  labourers  64  5 

d.  at  $1 . 50  ;  ox  teams  24  5  d.  at  $1.50   186  83 

Spruce  logs,  954  1.  ft.  at  8c,  954  1.  ft  at  2c;  sundries  $7.10   102  50 

Total,  carried  to  page  V— 7     289  33 


Chetieamp  Point,  N.S. 

Au  Coin,  William :  iron,  215  lb.  at  4£c. ;  nails,  32  lb.  at  4c   10  96 

King's  Printer  $11 .12  ;  advertising  $155.40   166  52 

Total,  carried  to  page  V—      177  48 


Clark's  Harbonr,  N.S.:  Bemoval  of  Bocks. 

The  Provincial  Wrecking  Co.,  removing  rocks,  4i  d.  at  $75 —     337  50 

Small  payments  :  inspector,  5  d.  at  $2.50 ;  dynamite  70  lb.  at  35c   37  00 

Total,  carried  to  page  V— 7 .  -   374  50 
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Coiucauville,  N.S.:  Extension  of  Breakwater.  $  cts 

Foreman,  A.  P.  Comeau,  Aug.-Oct.,  2  m.  20  d.  at  $80  ;  sub-contractor,  E.  Gaudet,  59f  d. 

at  SI. 75   316  1G 

Carpenters,  252  44  d.  at  $1.50;  labourers  110  9  d.  at  $1.25;  carters  85  75  d.  at  $2.50; 

blacksmith  19  d.  at  $2   769  72 

Comeau,  Jos.  J.:  sheathing,  1,596  ft.  at  $15  ;  iron,  5,433  lb.  at   2}c.  ;  spikes,  427  lb.  at  4 -6c; 

|-in.  rings  $20.50;  lj-in.  batt.  ends,  280  1b.  at  5c;  sundry  $9.13   209  45 

Comeau,  L.  P.,  spruce  logs,  1,560  1.  ft.  at  8c,  1,274  1.  ft.  at  7c   213  98 

Gaudet,  E.:  spruce  logs,  575  1.  ft.  at  9c,  2,689  1.  ft.  at  8c,  3,2331.  ft.  at  2c;  sheathing,  4,031 

ft.  at  $16,  2,493  ft.  at  $15     433  41 

Theriault,  Peter:  spruce  logs,  704  1.  ft.  at  9c,  1,040  1.  ft.  at  8c,  210  1.  ft.  at  2c   150  76 

King's  Printer     32  44 


Total,  carried  to  page  V— 7   2,125  92 


Cottage  Cove  Breakwater,  IV. S. 

Conductor,  Jas.  Kilpatrick,  Sept. -Oct.,  35.}  d.,  $108.38  ;  carpenters  24  8  d.  at  $1.50  ;  labour- 
ers 175  8  d.  at  $1 .50    409  28 

Best,  D.,  cutting  iron  $16.23,  sundry  $3.05     19  28 

Crowe,  Elliott  Co.:  bolts  $22.38  ;  2,165  lb.  iron  $51.96  ;  c.  rings  $10  50  ;  sundries  $37.29   122  13 

Spruce  timber,  401 1.  ft.  at  7c,  2,695  1.  ft.  at  6c,  3,479  1.  ft.  at  5c,  2,246  1.  ft.  at  2c.    Paid  as 

follows:  S.  Barteaux  $71.85  ;  F.  Kilpatrick  $77.77;  small  payments  $259.02   408  64 


Total,  carried  to  page  V— 7   959  33 


Cow  Bay,  N.S.:   Protection  Work  and  General  Repair*. 

Conductor,  Thos.  Peach,  Sept. -Nov.,  27  5  d.  at  $3.07,  4  d.  at  $3  ;  sub-foreman,  C.  Peach,  27 

d.  at  $2   150  57 

Carpenters,  145^  d.  at  $1.75  :concrete  workers,  164}  d.  at  $1.60;  carters,  47 '5  d.  at  $2.50; 

labourers,  8"d.  at  $1.50,  2^  d.  at  75c   650  03 

Leslie,  J.  A.:  sand,  100  Lrl.  at  12c;  hemlock  boards,  1,014  ft.  at  $17.50;  spruce  plank,  1,676 

ft.  at  $20;  sundry,  $32.53    95  79 

McArel,  Robert :  duck,  178' yd.  at  20c,  87}  yd.  at.  22c;  sundry,  $3.73   58  58 

Thompson  &  Sutherland  :  cement,  200  brl.  at  $1.90,  300  bags  at  $2.09   1,007  00 

Small  payments:  duck,  43^  yd.  at  20c;  sundries  $19.17   27  87 


Total,  carried  to  page  V— 7   1,989  84 


Creignish  Pier,  N.S. 

Foreman,  John  Cameron,  Jan.,  2  d.  at  $2.50   5  00 

McDonald,  James  &  Son,  plank,  $18.19;  McLellan,  John  M.,  timber  $23.73   41  92 


Total,  carried  to  page  V— 7   46  92 


Cribbin's  Point,  N.S.:  Wharf  Repairs. 

Foreman,  Angus  R.  Boyd,  Nov.-Dec,   684  m.  at  $80   54  74 

Carpenters,  60  5  d.  at  $1.75  ;  labourers,  314  d.  at  $1.50,  16  d.  at  $1.40 ;  teams,  16  d.  at  $2.75, 

16-5  d.  at  $2    252  36 

Small  payments  :  round  timber,  930  1.  ft.  at  6c;  stone,  100  cu.  yd.  at  10c;  sundries  $29.76...  95  56 


Total,  carried  to  page  V— 7   402  66 


Croft's  Cove,  N.S.:  Boat  Landing  and  Approach. 

Parks,  M.  J.fplank,  2,575  ft.  at  $15.50  ;  planed  spruce,  460  ft.  at  $22  ;  sundries  $18.06    68  09 

Romkey,  James,  logs,  560  1.  ft.  at  9c   50  40 

Small  payments :  logs,  350  1.  ft.  at  9c. ;  stone,  55  tons  at  40c . ;  labour  $23 ;  sundries  $11 .75 ...  88  25 


Total,  carried  to  page  V — 7   206  74 
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Delap's  Cove,  N.S.:  Improvements  to  Harbour.  S  cts. 

Wharf:— 

Foreman,  W.  C.  Woodworth,  22^  d.  at  $2.66 ;  labourers,  91.48  d.  at  SI  .50  ;  teams,  3124 

d.  atS2  .50   274  52 

Breakwater: — 

Conductor,  K.  W.  McCaul,  1  m.  .$80  ;  labourers,  S6  d.  at  $1.50,  2H  d.  at  §1.40  ;  teams, 

30£  d.  at  S3,  2  d.  at  S2 . 50   335  62 

Stevenson, "Stephen,  purchase  price  of  required  land.   0  25 

Woodworth,  W.  C,  purchase  price  of  required  land   100  00 

Spruce  logs,  860  1.  ft,  at  7c,  2,249  L  ft.  at  6c,  2,428  L  ft.  at  5c,  1,148  1.  ft.  at  3c,  1,869  1.  ft. 

at  2^c;  buying  timber,  1^  d.  at  S2.50.    Paid  as  follows  :  McCaul,  Clifford  S56.94,  R.  W. 

163.80;  Sproule,  Frank,  S55.70;  Woodworth,  C.  L.,  S74.42;  small  payments  $150. 59. . .  401  45 

Small  payments  :  iron,  2,035  lb.  at  2c;  sundries  $9.13   49  83 


Total,  carried  to  page  V— 7   1,161  67 


Delorey's  Beach,  N.S.  .  Breakwater. 

Melsaac,  D.  &  A.,  contract  for  construction  of  breakwater  complete   6,255  00 

Inspector  ol  work,  Peter  J.  Landry,  6  d.  at  $2.50,  1'077  m.  at  $80   101  16 

Inspector  of  timber,  C.  H.  Sexton  :  round  3,049  ft.  at  60c.  per  100,  square  5,060  f  c.  at  50c. 

perM   20  82 

Advertising   6  96 


Total,  carried  to  page  V— 7    6,383  94 


Devil's  Island,  N.  S. :  Breakwater  Extension. 

King's  Printer  $24 . 47  ;  advertising  $200 .23     224  70 


Di<;by  Harbour,  N.S. :  Improvements  and  Bepairs. 

Conductors,  Apr. -Mar.  :  W.  W.  Hayden,  155$  d.  at  $3  ;  Frank  Lent,  77  d.  at  $3   697  50 

Enginemen,  122  A  d.  at  $2  ;  watchmen,  231  d.  at  SI. 50  ;  mason,  1  d.,  $2.50   594  00 

Carpenters,  205  d.  at  $2.50,  924A  d.  at  $2,  60^  d.  at  $1.75  ;  painters,  54^  d.  at  $2   2,576  37 

Labourers,  375  d.  at  $1.75,  131 '12  d.  at  $1.60,"  5  d.  at  $1.50  ;  men  with  teams,  17A  d.  at  $2.50, 

2£d.  at  $3.   924  76 

Cummings,  H.  A.  :  dump  bolts,  945  lb.  at  3^c.  ;  screw  bolts,  259  lb.  at  5c,  99  lb.  at  6c.  ; 

sundries,  $26.56   78  53 

Dakin  Bros.  :  storm  window  sashes,  6  at  $4  ;  spruce  plank,  $16.50  ;  bridge  washers,  280  lb.  at 

4c.  ;  sundries  $32.22    133  92 

Robinson,  F.  A.,  trips  towing  scow  to  and  from  Joggins,  14  at  $5.,  to  and  from  Green  Point 

2  at  $4   78  00 

Roney,  B.  A.  :  screw  bolts,  4,989  lb.  at  4c  ;  dump  bolts,  13,415  lb.  at  3c.  ;  labour,  10  h.  at  40c.  606  01 
Snow,  Joseph  E.  :  castings,  2,025  lb.  at  2c.  ;  cast  iron  washers,  1,025  lb.  at  4c.  ;  chain,  700  lb. 

at  6c.  :  bolts,  1,000  lb.  at  4c.  ;   roofing  tar,  80  gal.  at  20c  ;  ballast,  24  t.  at  40c.  ;  sundries 

$103.01   292  11 

Van  Tassel,  Cutler,  spruce  timber,  98  1.  ft.  at  7c,  308  1.  ft.  at  6c,  92S  1.  ft.  at  5c   71  74 

Warne,  H.  S.,  spruce  boards,  4,511  ft.  at  $20,  212  ft.  at  $18,  113  ft.  at  $16   95  83 

Wormell,  Roland,  ballast.  554  t.  at  40c. . :   221  60 

Small  payments  :  spruce  timber,  1,342  1.  ft.  at  6c,  288  1.  ft.  at  7c.  ;  paint,  oils,  &c.  $48.53 ; 

gasoline  $28.30  ;  ground  rent,  9  m.  at  $3  ;  use  of  two  clamp  screws  $16.25  ;  sundries  $12.05.  232  81 

Advertising    8  40 


Total,  carried  to  page  V— 7   6,611  58 


Digby  Pier,  N.S.  :  To  pay  claim  of  J.  I£.  A:  H.  Bigelow. 

Bigelow,  J.  E.  &  H.,  payment  of  claims  in  connection  with  the  building  of  spur  Pier  at  Digby.       1,746  00 


Dover,  N.S.  ,  Wharf  Construction. 

Girroir  &  Sweet,  contract  for  construction  of  wharf  complete   3,836  00 

Inspector  of  work,  John  Hartling:  June,  16  d.  at  $2.50,  July,  16  d.  at  $80  per  m.,  $49.23. ...  89  23 


Total,  carried  to  page  V— 7   3,325  23 


Dublin  Sliore,  N.S.  :  Breakwater  Pier. 

Morrison,  T.  D.,  contract  for  constructing  pier  complete,  $10,690,  less  paid  in  1910-11  (Page 

V-166)  $9,650  <  '   1,040  I«6 
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East  Bay  Wharf,  N.S.  $  cts. 

Foremen  :  S.  D.  Gillis,  1  096  m.  at  $80  ;  J.  D.  McEachren,  48  75  d.  at  $3   233  94 

Sub-foreman,  Allan  R.  McEachren,  24*,  d.  at  $2.50   61  25 

Carpenters,  17  75  d.  at  $1.75,   29"25  d.  at  $1.60  ;  labourers,  119  72  d.  at  $1.75,  50  d.  at  $1.60, 
35 d.  at  $1.50,  13  75  d.  at  $1.40,  12  d.  at  $1.30,  58  84  d.  at  $1.25  ;  teams,  12i  d.  at  $4,  5£ 

d .  at  $3,  64  d .  at  $2 . 25   738  81 

Eraser  Machine  &  Motor  Co.,  pile  driver  hammer,  made  to  order   65  50 

Liseomb,  E.  J.  :  bolts,  74  at  25c;  plates,  71  at  50c   54  00 

McLeod  Hardware  Co.,  Ltd. :  iron,  1,995  lb.  at  2^c. ;  sundries  $39.28   89  16 

Small  payments  :  bolts,  338  at  7c,  bolts,  pointed,  431  lb.  at  6c;  iron,  1057  lb.  $23.56  ;  lumber,  * 
961  ft.  at  $16,  800  ft.  at  $20  ;  towage  $10  ;  hauling  $10 ;  shingles,  5i  M  at  $1 .75  ;  sundries 

$30.71   164  79 


Total,  carried  to  page  V— 7   1,407  45 


East  Chezzetcook,  N.S. :  Breakwater. 

Foreman,  Peter  Conrad,  Sept. -Oct.,  1\  d.  at  $2.50   18  75 

Teamsters,  3.9  d.  at  $2.50  ;  carpenters,  4  d.  at  §1.60  ;  labourers,  16  4  d.  at  $1.50   40  75 

Ham,  Obed  A.  :  piledriver  and  scow  $325  ;  towing  scow  $25   350  00 

Small  payments  :  ballast  poles,  30  at  40o,  9  in.  poles,  100  1.  ft.  at  7c,  5  in.  poles,  2,000  1.  ft. 

at  2c    59  00 

King's  Printer  $16.90  ;  advertising,  $39.10  V."                                          ! ......... . . . '.  56  00 


Total,  carried  to  page  V— 7   524  50 


East  Cliezzetcook,  N.S.:  Wharf  Bepalrs. 

Conductor,  R.  Grady,  Sept.-Oct.,  34  d.  at  $2.50,  teaming,  $6;  engineer,  E.  Misoner,  Oct.,  6 

d.  at  $2   103  00 

Labourers,  5£  d.  at  $1.40  ;  axemen,  37J  d.  at  $1.50  ;  blacksmith,  19  d.  at  $1.75   96  83 

Austen  Bros.":  iron,  1,020  lb.  at  2c;  gasoline,  $10.67  ;  sundries  $43.07   74  14 

Timber,  1,269  1.  ft.  at  7c;  plank,  9,012  ft.  at  $15.  Paid  as  follows  :  A.  Gates  $59.71,  H.  Gates 

$106.07  ;  small  payments,  $58.68    224  46 


Total,  carried  to  page  V— 7   498  43 


Eatonville,  N.S.:  Bepairs  to  Breakwater. 

Conductor,  Seymour  Suthergreen  :  Sept. -Nov.,  48  d.  at  $3   144  00 

Sub-conductor,  Stewart  McAleese:  Sept.-Nov.  45  d.  at  $2  50                                         "...  112  50 

Labourers,  380  d.  at  $1.90  ;  men  loading  stone,  6  d.  at  $2   734  00 

Pugsley,  J.  Newton  :  logs,  26,368  ft.  at  $12  ;  timber,  2,420  ft.  at  $20,  16,000  ft.  at  $15,  655  ft. 
at  $8  ;  ballast  poles,  1,875  l.ft.  at  2c;  iron,  4,110  lb.  at  3^c;  spikes,  500  lb.  at5c;  making 

bolts,  4,110  lb.  at  lc;  team  work,  20  d.  at  $4  ;  stone,  300" ton  at  50c;  sundry,  $45   1,132  50 


Total,  carried  to  page  V— 7   2,123  00 


Ecum  Secuin,  N.S.:  Protection  of  faces  of  wharf  with  hardwood  sheathing. 

Foreman,  R.  Sutherland,  Sept.,  Hid.  at  $3.07  ;  labourers,  16  d.  at  $1.40,  42i  d.  at  $1.35  ; 

teams,  3  d.  at  $2   120  93 

Scotia  Lumber  &  Shipping  Co.:  spruce,  9,132  ft.  at  $16  ;  spikes,  50  lb.  at  3Jc   147  86 

Sutherland,  James  W.:  sheathing,  2,864  ft.  at  $20;  covering,  3,000  ft.  at  $16  ;  logs,  405  1.  ft. 

at  7c;  spikes,  400  lb.  at  3£c    147  63 


Total,  carried  to  page  V— 7    416  42 


Eel  Brook  Wharf,  N.S. 

Foreman,  Jos.  M.  Bourque,  1  205  m.  at  $80,  outlay,  $5.40   101  84 

Masons,  45  44  d.  at  $1.75,  3  75  d.  at  $1.40;  labourers,  143  d.  at  $1.50,  111  83d.  at  $1.25....         439  02 

Carters,  4  d.  at  $3.50,  51  7  d.  at  $3.25,  5' 64  d.  at  $3.15   199  82 

Logs,  225  at  1.30,  SO  at  60c.  80  at  50c;  fenders,  550  l.ft.  at5ic;  piling,  644  l.ft.  at7Ac;  timber, 
1,890  ft.  at  $20,  1,380  ft.  at  $18,  3,600  ft.  at  $16.  Paid  as  follows  :  Eloi  Babine,  $128.64  ; 
E.  Potier,  $109.75;  H.  J.  Potier,  $125;  J.  M.  Raynard,  $86.10;  4  small  payments, 

$129.80   57029 

Small  payments  :  buying  timber,  3  d.  at  $2.50  ;  sundries,  $6.75   14  25 


Total  carried  to  page  V— 7   1,334  22 
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Feltzen  South.  N.S.:  Breakwater.  $  cts. 

King's  Printer,  $16 . 30  ;  advertising,  $107 .03   ,   123  33 


Findlay  Point  Harbour,  N.S. 

King's  Priuter,  $14.16;  advertising,  $103.70   117  86 


Fourchu  Wharf,  N.S. 

King's  Printer,  $16.82;  advertising,  $100.30   117  12 


Fox  Island,  N.S.:  Beach  Protection. 

Conductor,  M.  H.  Naugle,  Mar.,  3  d.  at  $2.50 ;  labourers,  2  d.  at  $1.50  ;  team,  2  d.  at  $2.50.  15  50 

Crook,  Alex.  &  Sons,  sawn  lumber,  14,000  ft,  at  $13    182  00 

Hound  timber,  5  in.  to  10  in.,  3,560  l.ft.  at  3c,  168  l.ft.  at  5c,  1,005  l.ft.  at  6c,  4.938  l.ft.  at 
7c,  3.953  l.ft.  at  8c.  Paid  as  follows  :  A.  Conrad,  $334.46  ;  C.  H.  Conrad,  $51.99  ;  small 

payments,  $450.95   837  40 

Small  payments  :  hauling  timber,  14,146  1.  ft.  at  50c.  per  100  ;  hauling  stone,  $12.40  ;  labour,  6 

d.  at  $2.50  ;  sundries,  $30.14   128  29 

Total,  carried  to  page  V — 7    1,163  19 


Freight  Sheds  on  Public  Wharfs,  N.S. 

Kempt  Head  : — 

Bras'd'Or  Steamboat  Co.,  shed  14  ft.  x  10  ft.  x  7  ft.,  complete   82  79 

North  Side  East  Bay  :  — 

Foreman,  A.  Morrison,  7  3d.  at  $2.50  ;  carpenters,  22  d.  at  $1.75   56  75 

Small  payments  :  lumber  $31.14  ;  teaming  $10.68  ;  hardware  $11.05   52  87 

Upper  Washabuck  : — 

Foreman,  P.  D.  McKenzie,  5  d.  at  $3  ;  hardware  $6.05  ;  carpenters,  16  d.  at  $1 .75   49  05 

Small  payments  :  shingles,  5  M  at  $3.50  ;  scantling,  700  ft    at  $15  ;  boards,  1,200  ft.  at 

$15;' labour  $5   51  00 


Total,  carried  to  page  V— 7    292  46 


French  Biver,  N.S.:  North  Shore  Breakwater. 

King's  Printer  $18.53 ;  advertising  $64.05   82  58 


Fruid's  Point,  N.S.:  Removal  of  Bock. 

The  Provincial  Wrecking  Co.  :  removing  rock.  26  d.  at  $75  ;  dynamite,  195  lb.  at  35c   2,018  25 


Gabarns  Harbour,   N.S.:  Extension  of  Protection  Works. 

Grant,  John,  ordering  and  receiving  material,  31  d.  at  $3     93  00 

Small  payments:  square  timber,  1,680  1.  ft.  at  10c;  round  logs,  4,272  1.  ft.  at  5c;  acre  of  brush 

$25   406  60 

Total,  carried  to  page  V— 7    499  60 


Gillis  Point,  N.S.:  Wharf  Construction. 

Foreman:  A.  McLean,  July,  Oct.,  7  d.  at  $3,  4  d.  at  $2.50;  N.  P.  McLean,  85  7  d.  at  $2.50. . .          48  50 

Carpenters,  1642  d.  at  $1.75:  labourers,  5175  d.  at  $1.50,  7  d.  at  $1.40;  boat  rent  50c   116  68 

Campbell,  A.:  ballast  poles,  969  1.  ft.  at  4c;  timber,  162  1.  ft.  at  8c,  66  1.  ft.  at  9c,  420  L  ft.  at 

10c,  4,032  ft.  at  $16   164  18 

McDonald,  D.  A.:  timber,  2,263  ft.  at  $20,  7,674ft.  at  $16.,  300  ft.  at  $15;  spikes  $7.70;  drift 

bolts,  5,027  lb.  at  4c   381  33 

Small  payments:  timber,  142i  1.  ft.  at  10c,  96  1.  ft.  at  9c,  129£  1.  ft.  at  8c,  2.295  ft.  at  $18, 

2,192  ft.  at  $16  ;  ballast  poles,  1,020  1.  ft.  at  4c;  stone,  20  cu.  yd.  at  50c;  labour,  2  d.  at 

$3.  8  d.  at  $2.50;  sundry  $15.45   201  81 

Total,  carried  to  page  V— 7      912  50 
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Graud  Etantr,  N.S.:    Channel  Protection  Work.  $  eta 

Foremen:  P.  J.  Doucet,  Apr., -Sept.,  14J  d.  at  $2.50,  1  in.  at  $80;  Jos.  R.  Doucet,  Mar.,  4  d. 

at  $3   128  25 

Carpenters,  27'5  d.  at  $1.50;  labourers,  1988  d.  at  $1.40;  single  teams,  9-5  d.  at  $2,  Id.  at 

$2.25   340  82 

Small  payments:  rent  $4.;  sundries  $6.68   10  68 


Total,  carried  to  page  V— 7     479  75 


Hall's  Harbour,  N.V:  Breakwater  Repairs. 

Foreman,  John  Neville,  Nov.,  -166  m.  at  $80;  labourers  31  d.  at  $2    19  53 

Scotia  Foundry  Co.,  Ltd.:  castings,  994  lb.  at  $5;  labour,  19£  h.  as  60c,  224  h.  at  50c,  55  h. 

at  40c;  sundries  $11.46   206  86 

Small  payments:  shovelling  gravel  $14.60;  sundries  $8   22  60 


Total,  carried  to  page  V— 7     248  99 


Hampton,  N.S.:   Breakwater  Extension. 

Conductor,  Joseph  Mitchell,  Sept. -Oct.,  1136  ni.  at  $80    90  92 

Carpenters,  90"5  d.  at  $1.65,  111  d.  at  $1.60;  blasters,  35  d.  at  $1.50;  carters,  29  d.  at  $2.40; 

trimming  ballast,   5  d.  at  $1.40  ,   242  61 

Farnsworth,  John  E.:  cutting  bolts,  1,110  lb.  at  §c.;  sundry  $2.05   10  37 

Foster,  Judson:  buying  and  measuring  timbei-,  12  d.  at  $2.50    30  00 

Titus,  John  F.:  timber,  1,297  1.  ft.  at  7c,  141  1.  ft.  at  4c;  iron,  514  lbs.  at  2c;  sundry 

$8  S7  115  58 
Timber,  4,448  1.  ft.  at  7c,  75  i.  ft  at  5c,  194  1.  ft.  at  4c.  Paid  as  follows:  Herod  Chute  $66.47; 

Herbert  Foster  $70.91 ;  Norris  Mitchell  $94.57;  4  small  payments  $90.92   322  87 


Total,  carried  to  page  V— 7   812  35 


Herring  Cove,  N.S.:  Wharf. 

Conductor,  F.  J.  Darrach:  Sept.-Oct.,  21|d.  at  $2.50;  sharpening  drills  $1.05   54  17 

Labourers,  30078  d.  at  $1.50;  teams,  6J  d.  at  $3,  4£  d.  at  $3.50;  gasoline  boat,  2  d.  at  $2.50. . .  490  67 

Small  payments:  stone  $4]  smithwork  $38.79  '   42  79 


Total,  carried  to  page  V— 7      587  63 


Inverness  Harbour  Improvements. 

Foreman,  D.  R.  McLean:  Mar.  1911,  June-Oct.,  120|  d.  at  $3;  outlay  $1.19   362  69 

Asst.  foreman,  Alex.  McDougall,  June-Oct.,  76  d.  at  $2.25    170  98 

Caretaker,  Dan  J.  McDonald,  Apr. -Mar.,  143  d.  at  $1.25,  5^  m.  at  $15   261  25 

Carpenters,  3077  d.  at  $1.75;  labourers,  456  57  d.  at  $1.50;  teams,  162  d.  at  $3.50,  30"83  d.  at 

$3,  6073  d.  at  $2.25   2,019  45 

Cameron,  L.  D.:  bolts,  2,711  lb.  at  3£c;  sundries  $15.74   117  40 

Mclsaac,  Roderick,  stone,  538  cu.  vd.  at  $1.10   591  80 

McRay,  John  S.:  spruce  plank,  4,216  ft.  at  $16    67  45 

McLellan,  John  :  timber,  778  1.  ft.  at  6c,  2,288  ft.  at  $16   83  28 

Small  payments:  spruce  timber,  403  1.  ft.  at  10c,  2,112ft.  at  $16;  scrapers,  2  at$8.;  acre  brush 

$10;  sundries  $8.39     108  47 


Total,  carried  to  page  V— 7   3,782  77 


Janiesviile  AVliarf,  N.S. 

King's  Printer  $15.68;  advertising  $86.73   102  41 


Jones  Harbour,  N.S.:  Removal  of  Rocks. 

The  Provincial  Wrecking  Co.;  service  of  plant,  8  d.  at  $75;  dynamite,  14  lb.  at  35c   604  90 

Inspector  of  work,  Abram  S.  Lloyd,  8  d.  at  $2.50   20  00 


Total,  carried  to  page  V— 7     624  90 


Kelly's  Cove,  N.S. :  Extension  to  Breakwater. 

King's  Printer,  $18.84  ;  advertising,  $87   105  84 
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Kingsport  Breakwater,  N.S. :  Pier  Extension.  $  cts. 

MacAloney,  H.  :  contract  for  construction  of  pier  complete   10,675  00 

Inspector  of  work,  D.  B.  Weaver,  May  16-Sept.  12,  40  d.  at  $2.50,  3-387  m.  at  $S0   370  97 

Total,  carried  to  page  V— 8   11,045  97 

Kraut  Point  Wharf,  N.S. 

Kings  Printer,  $12.10;  advertising,  839.60   51  70 

Lake  Ainslie,  N.S. :  Protected  Boat  Channel. 

King's  Printer,  $1.59  ;  advertising,  $74.40   75  99 

LaHave  Kiver,  N.S.  :  Disposal  of  sawdust  and  other  dredged  material  de- 
posited on  foreshore. 

Foremen  :  John  Campbell,  Sept.,  7  d.  at  $3.50;  Geo.  McLeod,  Sept.,  16  d.  at  $3.50   80  50 

Labourers,  77  d.  at  $2       154  00 

Davy,  H.  M.,  travel  and  outlay  ,   161  50 

Small  payments :  towage,  $12 ;  horse  hire,  $11  ;  lumber,  700  ft.  at  $22;  hardware,  $17.80; 

sundry,  $9.67  ■   65  87 

Total,  carried  to  page  V— 8   461  87 

lieitehe's  Creek,  N.S.  :  Wharf  Construction. 

Musgrave,  R.  &  Son  &  Musgrave,  B.,  contract  for  construction  of  wharf  complete   5,582  00 

Inspector  of  work,  I.  S.  Archibald,  Sept.-Jan.,  3"506  m.  at  $80   280  50 

Inspection  of  creosoted  timber,  C.  H.  Sexton,  2,539  ft.  at  60c.  per  C,  4,770  at  50c.  per  M   17  62 

Total,  carried  to  page  V— 8   5,880  12 


Leonard's  Cove,  N.S. :  Breakwater. 


Conductor,  Eptiraim  Sarty,  Oct.,  24  d.  at  $2.50     60  00 

Carpenters.  22  d.  at  $2.25 ;  labourers,  112-58  d.  at  $1.75  ;  team.-,,  2'6  d.  at  $3  ;  horse  hire,  8  d. 

at  $1.25,  2  d.  at  7oe   265  82 

Hudson,  Reuben  :  rolled  iron,  2,020  lb.  at  2"  15c  ;  c.  rings,  100  lb.  at  13c   56  43 

Spruce  timber,  820  1.  ft.  at  10c,  1,604  1.  ft.  at  7c,  6,012  1.  ft.  at  6c,  3,333  1.  ft.  at  4c.  3,370  1. 

ft.  at  3c.  ;  sheathing,  271  1.  ft.  at  6c.  ;  ballast  poles,  1,250  1.  ft.  at  3c.  ;  sundry,  $1.  Paid 


as  follows:  Halliday,  James  8131.58  ;  Magarvey,  John  H.  $144.88  ;  Robinson,  Eugene 
$89  08;   Sarty,  Caleb  $61.08,  Ephraim  $118.86,  Maynard  $94.96;  small  payments 

$203.74   844  18 

Small  payments:  iron,  1,530  lb.  at  215c;  sundries,  $18.65   51  55 


Total,  carried  to  page  V— 8   1,277  98 


Iiiscomb  Harbour,  N.S.  :  Wharf. 

Landry,  W.  E.,  contract  for  reconstruction,  etc.,  of  wharf  complete  $2,200  ;  extra  work  $137.  2,337  00 

Hemlow,  James,  purchase  price  of  require  \  land  ,  350  00 

Inspector  of  work,  Isaac  Hartling,  Aug.-Oct.,  2'4S  m.  at  $80   198  46 

Legal  services,  D.  P.  Floyd,  Guysboro   99  2' 


Total,  carried  to  page  V— 8   2,984  68 


Litchfield,  N.S.  :  Breakwater  Extension. 


Foreman,  Reed  Longmire.  Aug. -Nov.,  69 "83  d.  at  $3.07i   214  74 

Longmire,  Henry,  Aug. -Nov.,  69  75  d.  at  $2  ;  with  team  9i  d.  at  $3 ;  iron  5,033  lb.  at  2^c. ; 

sundries,  $25.65   300  89 

Wilson,  Edward,  handling  and  measuring  timber.  20  d.  at  $2.50   50  00 

Labourers,  8|  d.  at  $2,  67  7  d.  at  $1.75,  195 "25  d.  at  $1.60,  292  d.  at  $1.50 ;  men  with  teams 

120-5  d.  at  $3   1,247  47 

Longmire,  R.  R.,  £  in.  wire,  2,200  1b.  at2jc;  spruce  timber,  193  1.  ft.  at  7c,  332  1.  ft.  at 

5c  ;  sundries  $7.45   87  06 

Spruce  timber,  4,632  1.  ft.  at  7c,  3, OSS  1.  ft.  at  6c,  10,796  1.  ft.  at  5c,  4,309  1.  ft.  at  4c, 

10,582  1.  ft.  at2ic    Paid  as  follows :  Chas.  Burney, -$110.24  ;  C.  Everett  $127.05;  E. 

Hamilton  $89.13  ;  W.  Hamilton  $80.53  ;  W.  W.  Hardy  $65.05  ;  Harry  Longmire $146. 10; 

S  Milbenv  S107.36  ;  F.  Peters  $119.56;  D.  Robinson  $123. i)7  ;  John  Roop  $103.62; 

E.  Sproule\$158.09  ;  J.  Syrues  $86.30  ;  W.  Wilson  $49.56  ;  4  small  payments  $119.37. . .  1,486  23 
Small  payments  :  cutting  and'  pointing  bolts  $11.25  ;  sundries  $8.41   22  66 


Total,  carried  to  page  V— 8   3,415  05 
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Little  Anse  Breakwater,  N.S. 

H.  E.  Brownley  :  inspection  of  timber,  24,411)  ft.  at  50c.  per  ML  11,001  ft.  at  60c  ner  C 
King's  Printer,  $11.48  ;  advertising,  $172.52  „  .......  .  .' 

Total  carried  to  page  V — 8  


Little  Bras  d'Or,  N.S.:  Breakwater. 

King's  Printer,  $14.88  ;  advertising,  $89.90  


Little  Harbour,  N.S.:  Improvements. 

Foreman,  Thos.  Clannon,  Nov.,   73  m.  at  $80  per  in  

Labourers,  48 '5  d.  at  $1.40  :  teamsters,  12  d.  at  $2.25   

Stewart,  D.  Y.  &  Son  :  towing  raft  of  logs,  $120  ;  manilla  rope,  83^  lb.  at  13c;  wire  rope,  54 

lb.  at  11c  

Spruce  timber,  12-in.,  3,483  1.  ft.  at  9c;  ballast  flooring,  2,215  1.  "ft.  at  4c    Paid  as  follows  ■ 

W.  McDonald,  $134.01  ;  J.  M.  McDougall,  $134.05;  R.  McLean,  $134.01  

Small  payments  :  labour,  $14  ;  sundries,  $22.29  

Legal  services,  G.  O.  Forsyth,  Port  Hawkesbury,  N.S  

Total,  carried  to  page  V— 8 


Little  River,  N.S.:  Breakwater  Wharf. 

Melanson,  Leo:  contract  for  construction  of  breakwater  complete,  $14,900;  extra  work 
$977.45  

Inspector  of  work,  C.  M.  Denton,  May-Oct.,  57  d.  at  $2.50,  3  m.  at  $80  

Conductor,  H.  Addington:  61  d.  at  $2.50 ;  outlay,  $1    

Stone  layer,  J.  J.  Rcbichau,  32^  d.  at  $2 ;  blaster,  T.  Denton,  15  d.  at  $2  

Teamsters:  9i  d.  at  $3,  3G  d.  at  $2.75,  6£  d.  at  $2.50;  labourers,  113  d.  at  $2,  107A  d.  at  $1.75, 
10  d.  at  $1.50  :  

Campbell,  G.  D.  &  Co.:  wire  rope,  158  lb.  at  13c;  dynamite,  3f  lb.  at  35c;  sundries,  $25.51.. 

Small  payments  :  sundries  


Total,  carried  to  page  V — 8 


Little  Tancook  Island,  N.S.:  Breakwater  Pier. 

Landry,  W.  J.:  contract  for  construction  of  breakwater  complete,  $22,000;  extra  cribwork, 

$750    

Inspector  of  work,  G.  A.  Stevens,  July-Oct.,  3  741  m.  at  $80  


Total,  carried  to  page  V— 8 


Livingston's  Cove,  N.S.:  Breakwater  Wharf. 

Foreman  Angus  Brown,  '769  m.  at  $80  ;  sub-foreman,  J.  J.  McPherson.  14f  d.  at  $1.50. . . 

Labourers,  215^  d.  at  $1.40,  23|  d.  at  $1.25 ;  double  teams,  86|  d.  at  $2.75  ;  single  teams,  94£ 
d.  at  $2   

Gillis,  John  A.,  arranging  for  timber,  3  d.  at  $2.50  

Spruce  ties,  1,0801.  ft.  at  10c;  fenders  and  beams,  451  1.  ft.  at  12c;  poles,  858  1.  ft.  at  4c; 
covering,  1,200  ft.  at  $15;  sheathing,  3,008  ft.  at  $20.  Paid  as  follows  :  Daniel  Gillis, 
$61.96;  11  small  payments,  8212.64  


Total,  carried  to  page  V— 8 


Long  Point,  N.S.:  Wharf  Extension  and  Breakwater. 

King's  Printer,  $15.90;  advertising,  $106.20  


Louisdale,  N.S.:  Wharf. 

King's  Printer,  $14.78;  advertising,  $53.10  


Louis  Head,  N.S.:  Breakwater. 

Bower,  Bertram  :  timber,  6,513  ft.  at  $19,  3,780  ft.  at  $21;  plank,  1,099  ft.  at  $17  
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Loner  West  Pubnico,  N.S.:  Wnarf  Repairs.  $  cts. 

Foreman,  J.  E.  L'Entremon  t,  Nov.,  6£  d.  at  $2.50 ;  labourers,  215  d.  at  $1.35. . .    45  27 

D'Entremont,  M.  1.,  plank,  8,000  ft.  at  SI 8    144  00 

Small  payments  :  spikes,  $S  ;  plank,  §8.38  ;  sundry,  $5.14   21  52 

Total,  carried  to  page  V-  8   210  79 


Mabou  Harbour,  N.S.:  Construction  of  Breakwater. 


Conductor,  John  A.  Mc Arthur,  2  096  m.  at  $80,  outlay  $3.92;  sub-conductor,  Duncan  Mc- 

Eachern,  52  d.  at  $2    275  61 

Labourers,  2  d.  at  $2.25.  21  d.  at  $2,  63  d.  at  $1.75,  297  d.  at  $1.50,  6  d.  at  $1.25   609  76 

Timekeeper,  18  d.  at  $2  ;  single  teams,  15  d.  at  $2.25  ;  double  teams,  18  d.  at  $3  ;  blacksmith, 

2d.  at  $2   127  75 

Beaton,  Dan.  D.:  stone,  29  3  cu.  yd.  at  $3;  towing,  $3   90  90 

McEachern,  John  D.:  dynamite,  100  lb.  at  22c;  wheels,  2  sets  at  $7  ;  1  m.  use  of  boat,  $10  ; 

sundries,  $20.60   6t>  60 

McKay,  A.  A.:  rent  for  use  of  rails,  2h  m.  at  $12  ;  sundries,  $19.98   49  98 

Rankin,  Win.  F.:  stone,  36  12  t.  at  $3,  14  22  t.  at  $2  50,  22  75  cu.  yd.  at  50c  ;  165  cu.  yd.  at 

12c,  125  cu.  yd.  at  4c   180  12 

Small  payments  :  stone,  53  cu.  yd.  at  50c;  rent  of  motor  boat,  12  d.  at  $5.50  ;  rent  of  scow, 

5jtd.  at  $3;  flooring,  492  1.  ft.  at  3c;  timber,  2,268  ft.  at  $6;  brush,  2  33  acres  at  $7; 

hardware,  &c,  $37.67  ;  sundries,  $55.06  ,   246  42 

Voucher  outstanding,  P.  80571,  A.  G.  Kingston,  paylist  and  accounts   2,519  52 

Total,  carried  to  page  V— 8   4,166  66 


Mabou,  N.  S.:  Extension  and  Widening  of  Wharf. 

Foreman  D.  McNeil,  Sept.-Oct.,  13  d.  at  $3   39  00 

Carpenters,  2  d.  at  $1.75  ;  labourers,  16  5  d.  at  $1.50   28  25 

Spruce  plank,  6,504  ft.  at  $16 ;  stringers,  700  ft.  at  $17  ;  sundry,  $7.37   123  33 

Total,  carried  to  page  V— 8   190  58 

.Miiitla  n«l.  N.  S.:  Wharf  Repairs. 

Anthony,  A.  M.  &  Co.,  hemlock  plank,  10,163  ft.  at  $13   132  11 

Lawrence,  Lock,  labour  repairing  wharf,  4  d.  at  S2.50   10  00 

Total,  carried  to  page  V— 8   142  11 

.Marble  Mountain,  N.  S.:  Wnarf  Extension. 

King's  Printer,  $15.91 ;  advertising,  $91.50   107  41 

Margaree  Harbour:  Extension  of  Protection  Works. 

Foreman,  J.  P.  AuCoin,  Oct.,  16  d.  at  $3 ;  carpenters,  10  d.  at  $1.75  ;  labourers,  57  d.  at  $1.40  145  30 

Small  payments  :  bolts,  62  lb.  at  5c;  timber,  43^  1.  ft.  at  4c   4  84 

Total,  carried  to  page  V— 8   150  14 


IMargaree  Harbour,  N.S.:  Breakwater  Extension. 

Musgrave,  Robt.  &  Sons  &  B.  Musgrave,  contract  for  construction  of  breakwater  extension 

complete   5.300  00 

Foreman,  J.  P.  AuCoin,  Sept.,  6  d.  at  $3  ;  carpenters,  3^  d.  at  $1.75  ;  labourers,  22  d.  at  $1.40  54  93 

Inspector  of  work,  Lau^hlin  McKinnon,  May  15- Aug.  11,  41  d.  at  $2.50,  1354  m.  at  $80. . . .  210  88 

Small  payments  :  spruce,  870  I.  ft.  at  4c;  bolts,  145  lb.  at  5c;  sundry,  $2   44  05 

Advertising    7  20 


Total,  carried  to  page  V— 8 


5,617  06 
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ITIargaree  River,  N.S.:  Shear  Dams.  $  cts. 

Foreman,  Norbert  McDaniel,  Jaa.-Mar.,  56  d.  at  $3   168  00 

Carpenters,  153  d.  at  .$1.75  ;  labourers,  157!>d.  at  .$1.50,  20$  d.  at  $1.25   529  58 

Single  teams,  232  d.  at  $2.25  ;  double  teams,  11  75  d.  at  $3   557  21 

McDaniel,  Miles  N. :  spruce  piles,  92  at  50c;  brush  and  stone,  290  loads  at  5c   60  50 

Smith,  J.  Mariner  :  iron,  2,018  lb.  at  4c;  rope,  220  lb.  at  18£c.;  8  blocks,  $21  ;  boards,  1,000 

ft.,  $15  ;  sundries,  -$29.14   187  76 

Small  payments  :  spruce  piles,  677  at  50c,  1,446  1.  ft.  at  5c;  timber,  4,986  ft.  at  $15  ;  stone, 

1,012  loads  at  5c;  iron,  1,024  lb.  at  3c;  sundries,  $23.89   590  80 


Total,  carried  to  page  V— 8   2,093  85 


JJIargarctville,  N.S.:  Breakwater,  Renewals  and  Repairs. 

Conductors:  D.  H.  McLean,  Apr.,  7d.  at  $2.50;  J.  P.  Str  .:.ach,  Nov.-Dec,  Mar.,  16  d.  at  $3, 

21  d.  at  $2.50,  13  d.,  at  $80  per  m.  $34.66   152  66 

Labourers,  18  2  d.  at  $1.75,  1016  d.  at  $1.50  ;  single  Uams,  7'59  d.  at  $2.50  ;  double  teams, 

7  15  d.  at  $3  ;  horse  hire,  6  d.  at  $1   230  68 

Spruce  timber,  405  1.  ft.  at  8c,  11,150  1.  ft.  at  6c,  12,854  1  ft.  at  5c,  5,573  1.  ft.  at  4c.  Paid 
as  follows  :  Joseph  Aldml  and  H.  Little,  $395.07  ;  Vernon  Baker,  $101.95  ;  Harve  Carey, 
$57.60;  Joseph  Cleveland,  §52.17;  David  Downie,  $54;  Wm.  Early,  $81.90;  Arthur 
Gates,  $64.02;  Avard  Hudgins  and  Rov  Smith,  $95.69  ;  John  Hudgir.s  and  F.  Atchinson, 
$100.51;  Owen  Little,  $92.81;  George  Watson,  $92.81 ;  small  payments,  $378.49   1,567  02 

Small  payments  :  bolts,  pointed  and  headed,  478£  lb.  at  3£c;  sundries,  $15.12   30  66 


Total,  carried  to  page  V— 8    1,981  02 


UIcAra's  Brook,  N.S.:  Wharf. 

Foreman,  Alex.  McDonald,  Nov.-Dec,  Mar.,  '942  m.  at  $80   75  37 

Carpenters,  38  23  d.  at  $1.75  ;  labourers,  35  5  d.  at  $1.40;  teams,  6  5  d.  at  $2,  1.75  d.  at  $2.75         134  41 

McDonald,  Stephen:  cutting  and  sharpening  1,250  lb.  iron.  $15;  sundry,  $1.50   16  50 

Sweet,  K.  &  Co. :  |-in.  round  iron,  1,043  lb.,  $28.65  ;  sundries,  $21.71   50  36 

Logs,  96  1.  ft.  at  12c,  1,073  1.  ft.  at  10c,  31  I.  ft.  at  8c;  covering,  3,000  ft.  at  $17  ;  flooring, 
8,820  ft.  at  $16  ;  floor  stringers,  200  1.  ft.  at  15c;  ballast  poles,  1.280  1.  ft.  at  3c;  timber, 
600  ft.  at  $30;  63  ft.  sheathing,  $4.20.  Paid  as  follows:  Donald  McDonald,  $59.20; 
Angus  McPherson,  $51.55;  Donald  &  John  McPherson,  $74.21;  8  small  payments, 
$218.97   403  93 


Total,  carried  to  page  V— 8    680  57 


IttcNair's  Cove,  N.  S.:  Breakwater  Wharf. 

Foremen:  Alex.  McDougall,    5  m.  at  $80  ;  M.  McEachern,   5  m.  at  $80   79  99 

Labourers,  187$  d.  at  $1.40,  120  d.  at  $1.25;  carpenters,  303$  d.  at  $1.50;  double  teams,  32  d. 

at  $3,  92  d.  at  $2.75  ;  single  teams,  40$  d.  at  $2   1,297  71 

Kirk,  D.  G.:  iron,  3,718  lb.  at  2'45c;  peavies  7  at  $1.30  ,    100  19 

McPhee,  Mathew,  cutting  and  pointing  iron  bolts,  4,761  lb.  at  l$c   71  41 

McPhee,  Seward:   spruce  224  1.  ft.  at  10c;  spruce  knees,  15  at  $1;  covering  1,000  ft. 

at  $15   52  40 

Roberts,  Israel:  spruce,  208  1.  ft.  at  10c;  cutting  and  pointing  iron  bolts,   4,064  lb.  at 

l|c   81  76 

Small  payments:  spruce,  1,544  1.  ft.  at  10c,  1,300  1.  ft.  at  5c;  hauling  $10   229  40 


Total,  carried  to  page  V — 8        1,912  86 


meat  Cove  Wharf,  N.  S. 

King's  Printer  $16.22;  advertising  $126.35   142  57 


OTelford  Wharf,  N.  S. 

King's  Printer  $31.53;  advertising  $96.72   -       128  25 


TOTeteghan  River,  N.        To  Restore  and  Extend  Wharf. 

Conductor,  Moses  S.  Robichau,  Aug.-Jau.,  5'23  m.  at  $80    418  45 

Carpenters,  88$  d.  at  $2,  164  d.  at  $1.75;  labourers,  511' 62  d.  at  $1 .50   1,231  40 

Carters,  $  d.  at  $2.25,  112  d.  at  $2.50;  blacksmiths,  25|  d.  at  $2    332  60 


Carried  forward   1,982  45 
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^leteglian  River,  N.S.  :  To  Restore  and  Extend  W hart"—  Concluded.  $  cts. 

Brought  forward   1,982  45 

Gorman,  Thomas:  iron,  2,735  1b.  at  $2.35;  c.  rings,  115  lb.  at  13c;  logs,  129  L  ft.  at  7c; 

sundries  $22  61   110  86 

Mallett,  Hilarion,  purchasing  and  receiving  timber,  23  d.  at  $2.50    57  50 

Logs,  13,564  1.  ft.  at  9c,  6,128  1.  ft,  at  8c,  11,987  1.  ft.  at  7c;  ballast  poles,  4,689  1.  ft.  at  Ik; 

spruce  sheathing,  plank,  &c,  5,940  ft.  at  $15.  Paid  as  follows;   Babin,  Luc  S250.65; 

Boudreau,  Liboire  8164.23;  Comeau,  Jeremie  $58.52,  Telesphore:  E.  8164.33,  Urbain 

$64.75;  Deveau,  Ben.  J.  8109.52;  Dugas,  Fidelis  $115.11,  Peter,  P.  8341.02;  Geddry, 

Moise  $61.83;  Leblanc,  V.  C.  S66.18;  Melanson,  Jos.  F.  $60.38,    Zacharie  867.83; 

Robichau,  Albert  S82.80,    Elisee  J.  $83  82,    Elisee  S.    $78.52;  Saulnier,  Jas.  H. 

$114.93;  small  payments,  $825.10   2,709  52 

Small  payments:  iron  bars,  1,1151b.  at  2.4c;  sundries  S43.16    69  92 


Total,  carried  to  page  V — 8     4,930  25 


ITIeteghan  River,  !Y.  S.:  Wharf  Extension. 

Conductor,  R.  V.  Comeau,  Aug.-Oct,,  2  289  m.  at  $80   183  16 

Carpenters,  48  24  d.  at  $1.75,  13S"73d.  at  $1.50;  labourers,  148  d.  at  $1.25;  carters,  82"47 

d.  at  $2.25    663  11 

Comeau,  A.  H.:  timber,  31 1.  ft.  at  10c,  291 1.  ft.  at  Sc.,  121  1.  ft.  at  7c;  piling,  69  1.  ft.  at 
4c,  325  1.  ft.  at  2hc,  400  1.  ft.  at  2c;  flooring,  1,150  1.  ft.  at  lie;  hardwood,  311 1.  ft  at 
7c;  iron,  3,258  1b.  at  2'  4c;  sundries,  830.72    201  66 

Spruce  timber,  311  1.  ft.  at  10c,  2,056  1.  ft.  at  8c,  1,270  1.  ft.  at  7c,  344  1.  ft.  at  6c;  piling, 
189  1.  ft.  at  4c;  plank,  1,942  ft.  at  $18,  3,443  ft.  at  $15.  5,478  ft.  at  $14,  1,074  ft.  at  $13  ; 
flooring,  5,357  1.  ft.  at  lie  Paid  as  follows:  J.  A.  Comeau  $59.09;  V.  B.  Comeau 
850.28;  P.  J.  Deveau  805.35;  E.J.  Robichaud  $86.59 ;  M.S.  Saulnier  $96.12;  small 
payments,  8212.82   570  25 

Sundry  small  payments     20  59 


Total,  carried  to  page  V— 8    1,638  77 


^liddle  West  Piibnico,  N.  S.:  Deepening  and  Widening  Channel. 

Foreman,  Moise  I.  D'Entremont,  July,  Dec,  46  d.  at  $2.50;  labourers,  553  d.  at  81   668  00 

Small]  payments:  hoes,  14  at  $1.25;  sundries  $4.68   22  18 


Total,  carried  to  page  V— 8    ,   690  IS 


ZTIorden,  N.  S.:  Breakwater  Repairs. 

Conductor,  DeForest  Minnis,  Aug. -Sept.,   694  ra.  at  880;  labourers  110' S  d.  at  $1.75   249  46 

Small  payments:  logs,  27  1.  ft.  at  8c,  400  1.  ft.  at  6c,  1.400  1.  ft.  at  5c,  321  1.  ft.  at  3c;  iron 

941  lb.  at  2Ac;  rope  $2.09   132  39 


Total,  carried  to  page  V— 8    3S1  85 


.llulgrave,  N.S.:  Wharf, 

Clancy,  Pierce,  purchase  price  of  land  for  wharf   1,350  00 

Hagerty,  S.  W.,  estimate  1  to  Dec.  30,  1911,  on  §3,000  contract,  82,150,  less  drawback,  8210.  1,940  00 
Inspectors  of  work :  Leo  B.  McEachern,  Oct.  13- Dec.  2,  1  092  m.  at  880;  W.  Purcell,  Dec. 

5-31,  884  m.  at  880   206  15 

King's  Printer  81.28  ;  advertising  891.45   92  73 

Legal  services,  D.  P.  Floyd,  Guysboro   02  05 


Total,  carried  to  page  V-  8    3,050  93 


^ius«liiotloboit  Harbour,  N.S.:  Wharf. 

Stevens,  Robert  J.,  purchase  price  of  land  for  approach  to  wharf   30  00 


Neil's  Harbour,  N.S.:  Repairs  to  Breakwater. 

Conductor,  R.  Payne,  Oct.,  14  d.  at  83  ;  labourers  97  d.  at  $1.35  ;  teams,  7  d.  at  §2.25   188  65 

Small  payments,  sundry  hardware   18  45 


Total,  carried  to  page  V— 8   207  10 
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New  Edinburgh,  N.S.:  Wharf.  $  cts. 

Bigelow,  J.  E.  &  H.,  contract  for  construction  of  breakwater  complete    11,900  00 

Inspector  of  work,  Mande  Doucett,  June  24-Dec.  16,  2  187  m.  at  $80,  87  d.  at  $2.50   392  50 


Total,  carried  to  page  V— 8 . . . .   12,292  50 


New  Harbour  Improvements,  N.S. 

King's  Printer  $15 . 41  ;  advertising  $130 . 43   145  84 


Nyanza,  N.S.:  Old  Wliarf. 

Foremen  :  Alex.  McKen/.ie,  11£  d.  at  $2.50  ;  John  L.  McRae,  Mar.,  21£  d.  at  $3    93  88 

Carpenters,  66  26  d.  at  $1.75,  4  d.  at  $1.50  ;  labourers,  74£  d.  at  $1.40  ;  single  teams,  £  d.  at 

$2.25  ;  double  teams,  li  d.  at  $3                                       . .'.    250  99 

Fownes,  C.  A.:  plank,  &c,  3,250  ft.  at  $16  ;  hardwood,  800  ft.  at  $20    68  00 

McRae,  Rod.:  timber,  1,813  ft.  at  $18,  216  1.  ft.  at  8c,  220  1.  ft.  at  6c   63  12 

Small  payments  :  plank,  1,244  ft.  at  $16,  360  ft.  at  $20  ;  corner  straps,  4  at  $3  ;  bolts  $25.34  ; 

sundry  $4. 19    68  63 


Total,  carried  to  page  V— 8   544  62 


Orangedale,  N.S.:  Wliarf  Construction. 

Conductor,  Ned  J.  Gillis,  Sept.-Oct.,  827  m.  at  $80   66  14 

Carpenters,  138  d.  at  $1.75;  labourers,  68  4  d.  at  $1.40;  teams,  116-88  d.  at  $2.25;  boat 

hire,  32  d.  at  $1   632  25 

Small  payments  :  stone,  59  cu.  yd.  at  50c;  sundry  $14.03     43  53 


Total,  carried  to  page  V— 8     741  92 


Parker's  Cove,  N.S.:  Breakwater  Extension  and  Repairs. 

Conductor,  David  Milner,   933  m.  at  $80  ;  foreman,  John  Clark,  24^  d.  at  $2.50   135  91 

Labourers,  100  d.  at  $1.75,  218  d.  at  $1.50;  carpenters,  19  d.  at  $1.75,  24£  d.  at  $2;  teams, 

16  d.  at  $3    602  31 

Anderson,  Willard  :  timber,  546  1.  ft.  at  64c,  511  1.  ft.  at  5c;  ship  spikes,  10  kegs  at  $5 ; 

round  iron,  1,537  lb.  at  2Jc.  ;  c.  rings,  75  lb.  at  14  4c.  ;  sundries  $6.06   162  48 

Halliday,  W.  H.,  timber,  300  I.  ft.  at  5c,  1,000  1.  ft.  at  4c    55  00 

Hudson,  R.  C:  round  iron,  2,309  lb.  at  2c;  c.  rings,  94  lb.  atl2*.c;  ship  spikes,  2  kegs  at 

$4 .65  ;  sundries  $2 . 61   69  84 

Longmire,  Bernard,  wharf  covering,  17,722  ft.  at  $14   248  10 

Oliver,  Aaron  :  timber,  965  L  ft.  at  5c,  335  L  ft.  at  4c;  ballast,  88  tons  at  20c;  teaming  $6. .  85  25 
Small  payments  :  timber,  482  1.  ft.  at  5c;  210  lb.  screw  bolt  plates  $12.60  ;  ballast,  50  tons  at 

20c;  sundries  $15.04   61  74 


Total,  carried  to  page  V— 8   1,420  63 


Petite  Riviere,  N.S.:  Rreakwater  Repairs. 

Foreman,  Albert  Cockum,  Oct.,  4|  d.  at  $2.50       10  63 

Teamster,  E.  Cockum,  2  d.  at  $3  ;  labourers,  12  d.  at  $1.60   25  20 

Fait,  Maurice  :  timber,  833  1.  ft.  at  6c,  44  1.  ft.  at  6£c,  24  1.  ft.  at  7c   54  52 

Sperry,  A.  H.:  hemlock  plank,  3  in.,  3,400  ft.  at  $14  ;  spikes,  $3.78   51  38 

Small  payments :  timber,  2,562  1.  ft.  at  6c,  458  1.  ft.  at  6|c,  21  1.  ft.  at  7c,  46  1.  ft.  at  7^c; 

spruce  plank,  400  ft.  at  $17  ;  bolts  $3.69   19S  90 


Total,  carried  to  page  V— 8   340  63 


Pliinney's  Cove,  N.S.:  Breakwater  Extension. 

Foreman,  Norman  Hamilton,  Sept. -Dec,  2  601  m.  at  $80   208  12 

Foreman  carpenters  at  $2.25  per  d.:  B.  Chute  17  05  d.,  M.  Earns  worth  22"  05  d   87  99 

Carpenters,  31  d.  at  $2,  19 ■  5  d.  at  $1 . 90,  100  1  d.  at  $1 . 75,  8  ■  5  d .  at  $1 . 60   287  84 

Labourers,  315 "25  d .  at  $1 . 50,  20 •  6  d.  at  $1 . 25,  31' 5  d .  at  $1   530  14 

Men  with  teams,  315d.  at  $2.50,  16  d.  at  $2.25,  50  5d.  at  $2 ;  horse  hire,  78  3  at  $1,  6  d. 

at  75c   298  55 

Spruce  timber,  8,901  1.  ft.  at  8c,  2,149  1.  ft.  at  7c,  2,750  1.  ft.  at  6c,  786  1.  ft.  at  4c,  4,800  1. 
ft.  at  3c,  716  1.  ft.  at  2c;  2,621  lb.  iron,  $65.87  ;  heading  and  pointing  bolts,  2,621  lb.  at 
ic;  measuring  timber,  7  d .  at  $2.50  ;  sundry  $3.75.  Paid  as  follows  :  Bent,  Edward  A. 
$63.98,  Victor  L.  $100,  Watson  $214.68;  Farnsworth,  Harley  $153.11;  White,  Bernard 
$188.42,  Joseph  H.  $300.16,  Maxwell  G.  $48,  Otis  L.  $77.50  ;  7  small  payments  $178.19. .       1,324  04 


Total,  carried  to  page  V— 8     2,736  68 
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Piper's  Cove,  N.S.:  Breakwater  Pier. 


Foreman,  Michael  D.  McNeill,  43  d  

Labourers,  179  3  d.  at  81.50,  21  5  d.  at  $1.25;  teams,  26  75  d.  at  $2.25,  6  25  d.  at  $1.50. 
Small  payments  :  timber,  534  L  ft.  at  3c,  61  pieces  at  10c;  woodscraper  $9.50  ;  sundries  $14. 


Total,  carried  to  page  V— 8 


Poiut  Aconi,  N.S.:  Breakwater. 


King's  Printer. 


$  cts. 

112  59 

365  45 
45  62 


523  66 


14  78 


Porter's  Lake,  N.S.:  Boat  Channel  to  Three  Fathom  Harbour. 

Foremen  :  Wm.  Topple,  Sept.-Oct.,  27  d  .  at  S3 ;  A.  W.  White,  Sept. -Oct.,  11  d.  at  S3,  27  d. 

at  S2.50  ;  Andrew  Graham,  Mar.,  4  d.  at  $2.50  

Conductors:  J.  H.  O'Gilvie,  June,  19  d.  at  S3;  David  Fraser,  July- August.,  33  d .  at  $3, 

outlay  $9  ;  Henry  Patterson,  Apr.,  Nov.,  5^  d.  at  $2.50  

Labourers,  4  3  d.  at  S2.50,  17.45  d.  at  S2,  62"2  d.  at  $1.75,  197' 64  d.  at  SI. 50,  2,568 "83  d.  at 

$1.40,  14  5  d.  at  SI  

Drillmen,  30  d.  at  $2.25,  120  25  d.  at  $2  ;  dynamiter,  4  d.  at  $2,  10  d.  at  $1.75  

Carters,  1  d.  at  S3,  645  71  d.  at  S2.50  ;  timekeeper,  31  d.  at  SI. 75  ;  blacksmiths,  75"5  d.  at  $2. 
Engine  driver,  18  d .  at  SI  .50,  16  d .  at  SI  ;  fireman,  32  d .  at  $1.50  ;  boatman,  37 "25  d.  at  $2. 

Helpers,  106  75  d.  at  SI  .50  ;  water  carriers,  10  ' 75  d.  at  $1.10,  13'  75  d.  at  75c  

Austen  Bros.:  one-half  cost  of  gasoline  hoist  (see  V — 199)  $535.08,  less  $30.30,  paid  to  O.  H. 

Ham  for  setting  up  same ;  rippite,  8001b.  at  22c;  metallic  steam  hose,  100  ft.  at  75c; 

steam  hose,  50  ft.  $37,  50  ft.  $30  ;  couplings,  2  sets  at  $5.75  ;  2  doz.  shovels  $20  ;  manilla 

rope,  136  lb.  at  lie;  force  pump  $11 .50  ;  steel,  122  lb.  at  9£c;   sundries  $135.29  

Dares,  James,  hardwood,  22  cords  at  S4.50  -.  

Ham,  Obed  A.:  plank,  scantling,  &c,  1,400  ft.  at  $16,  777  ft.  at  $15,  3,140  ft.  at  $14 ;  labour, 

Id.  at  $2.50,  1  d.  at  $2,  10|  d.  at  $1.50,  86  h.  at  30c,  82  h.  at  15c;  sundries  $27.49  

Neiforth,  J.  C,  purchase  price  of  required  land  

Small  payments  :  hardwood,  10  cords  at  $4.50  ;  soft  wood,  8  cords  at  $3  ;  3  anchors  $15  75  ; 

hard  pine,  244  ft.  at  $60;  timber,  854  L  ft.  at  lie;  cartage  and  freight  $30.20;  sundries  $22. 
Legal  services,  R.  T.  Macllreith.  Halifax  


Total,  carried  to  page  V — 8. 


191  50 
178  75 

4,061  83 
333  50 

1,822  54 
165  50 
182  2b 


1,027  62 
99  00 

163  86 
25  00 

164  40 
15  96 

8,431  72 


Port  Bnfferin,  N.S.:  Wharf  Bepairs. 

Conductor,  E.  H.  Balcom,  Oct.,  12  d.  at $2. 50  ;  labourers,  64  51  d.  at  $1.50  ;  teams,  32  25  d. 
at  $2.50  


207  41 


Port  Felix,  IV. S.:  Wharf  Construction. 

Girroir  &  Sweet :  contract  for  construction  of  wharf  complete     4,309  00 

Inspector  of  work,  Ben  David,  23  d.  at  $2.50,   77  m.  at  $80    119  04 

Total,  carried  to  page  V— 8    4,428  04 


Port  Hood  Harbour,  N.S.:  Closing  Northern  Entrance. 

Foreman,  James  McDonnell,  Julv  1-Oct.  7,  84  d.  at  $3.50   294  00 

Assistant  foreman,  John  Fraser,  July  t-Oct.  7,  Nov.  27-30,  88  d.  at  $2.50   220  00 

Timekeeper,  A.  J.  Mclsaac,  87  d.  at  $2.50;  engineer,  Hugh  McLellan,  72  d.  at  $2   361  50 

Labourers,  3575  d.  at  $2,  286  5  d.  at  $1.75,  30  d.  at  $1.65,  215  75d.  at  $1.60,  1,600  d.  at 

$1.50,  148-71  d.  at  $1.40,  282  69  d.  at  $1.25,  20  75  d.  at  SI  .  20,  146  d.  at  $1.15,  51  5  d. 

at  $1.10,  28  d.  at  $1 ;  carpenters,  17  d.  at  $2,  38  5  d.  at  $1.75  ;  scowmen,  138  d.  at  $2, 

198  d.  at  $1.75,  36  d.  at  $1.60;  caulkers,  43  d.  at  $2;  double  teams,  9  d.  at  $3 ;  men 

running  boat,  15  d.  at  $2   5,131  05 

Hart,  J.  T.:  galv'd  wire,  5,094  lb.  at  3fc,  2,950  lb.  at  3^c;  tarred  manilla  rope,  649  lb.  at  15c; 

sundries,  $10.56   402 

Mclsaac,  A.  D.:  tarred  manilla  rope,  1,470  lb.  at  15c;  sundries,  $13.20   233 

Port  Hood  Richmond  Ry.  Coal  Co.:  boiler  tubes,  40  at  $1.25  ;  sundries,  $26.78   76 

Towing  with  gasoline  boat,  76  d.  at  $8,  64  d.  at  $5.50  ;  oil,  10  gal.  at  46c.     Paid  as  follows : 

Allan  Fraser  (Pt.  Hood),  $280.50  ;  Allan  Fraser  (W.  Mabou  Harbour),  $76.10  ;  Alex.  J. 

McDonnell  (Pt.  Hood),  $408  ;  Alex.  J.  McDonnell  (Margaree  Harbour),  $200   964  60 


Carrried  forward 


7,683  81 
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Port  Hood  Harbour,  N.S.  :  Closing  Northern  Entrance — Concluded.  $  cfcs. 

Brought  forward   7,G83  81 


Alders,  160,978  bunches  at  3c;  brush,  503|  tons  at  $1.50,  175b  tons  at  $1.25  ;  stone  ballast, 
8,667  1  cu.  yd.  at  50c,  20  cu.  yd.  at  15c;  lumber,  4,550  ft.  at  $17  ;  pilos,  476  1.  ft.  at 
7c,  300  L  ft.  at  6Jc;  poles,  135  L  ft.  at  10c;  repairing  boiler,  10  d.  at  $2.50;  tallow,  302 
lb.  at  7c;  sundries,  $52.12.  Paid  as  follows  :  Bell,  John  R.,  $100  ;  Botherson,  John  S  , 
$70.25;  Campbell,  John,  $88.50;  Chisholm,  Alex.,  $56.75;  Gillis,  Alex.,  $52,  Allan, 
$160.92,  John  A.,  $59.50;  Hanley,  Alex.,  $102.50;  McDonald,  Alex.,  $99,  Alex.  1). 
$88.86.  Alex.  S.,  $57,  Angus,  (Sandy),  $51,  Angus  J.  (Little  Judique),  $58.75,  Angus  Y., 
$67,  Chas.  Robert.  $60,  Dan  A.  (Little  Judique  Ponds),  $76.95 ;  Dan  Martin,  $83.49, 
Dan  Rob,  $52,  James  J.,  $50.55,  John  Alex.  (Little  Mabou),  $72.24,  John  A.  (Angu*. 
Pt.  Hood),  $54.25,  John  A.  (Little  Judique),  $55.50,  John  A.W.,  $63,  John  D.,  $143.62, 
John  M.,  863,  John  R.  (Judique  Ponds),  $66,  John  Wm.,  $56.40,JPat,  $113.75,  Ronald 
R.,  $69.90,  RoryA.  (Little  Judique),  $57,  Rory  R.,  $72,  R.  J.,  $63.75,  Sandy  Allan, 
$110,  Sandy  D.,  $S8  ;  Mclnnis,  Joe,  $60.87  ;  Mclsaac,  Alex.,  $67.12,  Angus,  $68,  A.  J., 
$56.50,  Hugh  (Little  Mabou),  $55.62  ;  McKay,  Angus,  $76.50 ;  McKenzie,  Kenneth  (Pt. 
Hood),  $80.18;  McLean,  Alex.  (Little  Mabou),  $75,  Francis,  $51,  Lauchlin,  $130.37  ; 
McMillan,  Angus,  $96.25;  McPhee,  Angus,  $61.50;  McPherson,  Murdoch,  $72 ;  Mc- 


Quarrie,  John,  $54,  Malcolm,  $50.25;  Murphy,  James,  $107.50.  John  K.,  $116  75,  Win. 
$88.10;    Sutherland,  Wm.  J.,  $90;  Watts,  Ernest,  $58,  George,  $107.32,  John  W., 

$77.61,  Leonard,  $117;  small  payments,  $5,971.16   10,382  03 

Travel  of  Ottawa  officials  :  D.  McR.  Minard,  $79.55;  J.  A.  Thivierge,  $109.50   'l89  05 

Advertising   177  46 

Total,  carried  to  page  V— 8   18,432  35 

Port  Hood,  N.S.:  Wharf  Repair*. 

Foreman,  Samuel  Smith,  July-Dec,  59  d.  at  $3   177  00 

Labourers,  188  d.  at  $1.40,  2  d.  at  $1  ;  single  teams,  56  d.  at  $2.25  ;  double  teams,  40  d.  at  $3  511  21 
Small  payments  :  plank,  5,491ft.  at  $15  ;  timber,  15  pieces  at  $1.75,  2  at  $1.60,  130  at  $1.50, 

168  at  $1  ;  stone,  242  cu  yd.  at  50c;  spikes,  $15.69  ;  sundries,  $37.14   648  62 

King's  Printer  ,   2103 

Total,  carried  to  page  V— 8   1,357  86 

Port  Lome,  N.S.:  Breakwater  Repairs. 

Brinton,  J.  D.,  labour  buying  timber.  Mar.,  6  d.  at  $2.50   15  00 

Small  payments  :  timber  2,637  1.  ft.  at  8c  '  210  96 

Total,  carried  to  page  V — 8   225  96 

Port  iTIouton.  N.S.:  Recovering  Wharf. 

Foreman,  Chas.  Leslie,  Oct.,  7d.  at  $2.50  ;  axemen,  58  d.  at  $1.50   104  50 

Neville,  M.:  plank,  5,942  ft.  at  $14;  logs,  868  1.  ft.  at  6c;  sundries,  $8.41  .....  143  68 

Total,  carried  to  page  V — 8   248  18 

Port  Richmond,  N.S.:  Rreakwater. 

King's  Printer,  $14.49  ;  advertising,  $174.68  ,  189  17 


Poulaniond  Wharf,  N.S.:  Repairs,  Arc. 

Foreman,  Ed.  Doyle,  Oct.,  21  d.  at  $3  ;  spruce  timber,  &c,  29,459  ft.  at  $22.50,  19  1.  ft.  at 

10c  

Foreman,  Chas.  N.  Pertus,  Feb-Mar.,  26|  d.  at  $3  

Carpenters,  74  d.  at  $1.60,  155  d.  at  $1.50  ;  labourers,  32  d.  at  $1.40,  5  4  d.  at  $1  25  ;  single 

teams,  4£  d.  at  $2.25  

Leblanc,  Albert :  bolts,  1,499  lb.  at  2c,  442  lb.  at  5c,  260  lb.  at  8c;  pile  straps  and  bolts,  24 

at  50c;  sundries,  $11.50  

Pertus,  Arthur:  round  iron,  1,292  lb.  at  29c  ;  spikes,  287  lb.  at  3£c;  sundries,  $32  50... ... 

Small  payments  :  timber,  1,200  1.  ft.  at  2c;  use  of  pile  hammer,  winch,  &c,  $20;  sundries 

$16.44  


Total,  carried  to  page  V — 8 


671  03 

79  50 

412  59 

96  38 

80  00 

60  44 
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52  50 


Bous  Brook  Wharf,  N.S.  $  cts. 

King's  Printer,  $10.02  ;  advertising,  $72   82  02 

Sambro  Wharf,  N.S. 

Neville,  M.:  logs,  9-in.,  1,386  1.  ft.  at  9c   124  74 

Scott's  Bay,  N.S.:  Breakwater  Extension  and  Bepairs. 

Rogers  P.  N.,  buying  and  measuring  timber,  4  d.  at  82.50   .  10  00 

Spruce  timber,  8,197  L  ft.  at  7c,  4,159  L  ft.  at  5c.,  5,076  1.  ft.  at  2c;  plank,  5,000  ft.  at  $14. 
Paid  as  follows  :  Corkura,  C.  C.  $177.59,  H.  L.,  $283.35;  Huntley,  O.,  $41.76;  Shaw, 
C.  P.,  $111.41  ;  Steele,  M.  W.,  $153.77,  Norman,  $70;  Turner,  John,  $115.38   953  26 

Total,  carried  to  page  V— 8   963  26 

Sheet  Harbour,  N.S. :  East  Bivcr  Wharf :  Bepairs. 

Conductor,  H.  Hall,  Oct.,  8  d.  at  $2.50,  use  of  horse  2hd.  at  $1.25,  outlay  $29.38.  

Painters,  6i  d.  at  $2.,  11$  d.  at  $1.50;  labourers,  6id.  at  $1.75,  2  d.  at  $1.50;  team,  2  d.  at 

$1.25   -*G  74 

Coombs,  F.  S.:  stain,  17  gal.  at  $1.10,  35  gal.  at  $1 ;  freight,  &c,  $1.35   55  05 

Robertson,  Wm.  &  Son  :  paint,  8  gal.  at  $1.75  ;  sundry,  $2.15   16  15 

Routledge,  Robert :  deals,  4,107  ft.  at  $14. .  .    57  49 

Total,  carried  to  page  V—      227  93 

Sheffield  Vault  Wharf,  N.S. 

Foreman  A  F  Bennett,  Sept. -Oct.,   979  m.  at  $80;  teams,  20  d.  at  $3;  labourers,  60  d.  at 

g2. . .'. .   258  36 

Keizer  Ira  spruce  and  hardwood  timber,  1,134  1.  ft.  at  6c     68  04 

Small  payments :  timber,  904  1.  ft.  at  6c;  iron,  700  lb.  at  »2.16  ;  sundry,  $1.73   71  09 

Total,  carried  to  page  V— 8  ^       307  49 

Shelburne  Harbour  :  AVharf. 

Ronnan   F    A   &  Co.  and  Daniel  Stewart:  estimate  16  on  $24,790  contract,  $33,260;  less 

drawback  $2,290  and  less  $7,380  paid  in  1910-11,  page  V— 179   13,590  00 

TnsDectors  of  work  :  Arthur  F.  Bower,  Apr.  1-Jan.  16,  6  m.  at  $80,  92  d.  at  $3;  Augustus 

iiwansburg,  Jan.  20-Mar.  31,  9d.  at  $3,  2  m.  at  $80   943  00 

Total,  carried  to  page  V— 8   14,533  00 

Skinner's  Cove,  N.S:  Dredging  Channel. 

■RnrPinan  Hector  McKinnon,  Aug.-Sept.,  18  d.  at  $3  ;  collecting  men,  1  d.,  $3  ;  travel,  $2. . .  59  00 

Labourer's,  120  d.  at  $1 . 50 ;  teams,  28  d.  at  $2,  12  d.  at  $3   272  00 

Total,  carried  to  page  V— 9  .   331  00 

Smiley 's  Point,  N.S. :  Breakwater. 

Conductor,  J.  W.  Smiley,  Oct.:  26  d.  at  $2.50 ;  postage,  SI   66  00 

r^rnenters  10  d.  at  82,  29  7  d.  at  $1 .75  ;  labourers,  1416  d.  at  $1 .50   2S4  32 

T        6  624  1  ft.  at  6c;  ballast,  1,119  tons  at  35c;  ballast  poles,  2,740  1.  ft.  at  2c,  25  at  40c. 

Paid  as  follows  :  Barkhouse  Bros.  $75;  C.  R.  Smiley  $112.59;  H.  M.  Smiley  $136.27; 

)  \V  Whitman  854.44  ;  small  payments,  8475.59   8*5  89 

Small' payments:  iron,  540  1b.  at  2c;  sundries  811 .32   22  12 

Total,  carried  to  page  V— 9  •   L226J53 

Sober  Island,  N.S. 

Conductor,  Jas.  Wambold,  Sept.,  4  d.  at  $2.50   10  00 

Labourers,  14  d.  at  $1.50   21  00 

Austen  Bros.:  refined  iron,  2,010  lb.  at  $2  per  cwt   40  20 

Total,  carried  to  page  V— 9    71  20 
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South  Cove,  N.S.  :  Wharf.  $  ets. 

Foremen  :  M.  Mclver,  May-Oet.,  69  d.  at  $2.50;   A.  McKenzie,  Feb.-Mar.,  294,  d.  at  $3   260  26 

Carix-nters,  387  55  d.  at  S1.75,  40  75  d.  at  §1.60  ;  labourers,  57  5  d.  at  SI. 75,  149  5  d.  at 

§1.60,  21  02  d.  at  §1.50,  2}  d.  at  $1. 40,  20  25  d.  at  $1  ;  single  teams,  21  d.  at  $2.25; 

double  teams,  3  5  d  at  §3  ;  man  with  boat,  2  d.  at  §2   1,206  65 

McHitchie,  Norman  :  ballast,  78  CU.  yd.  at  §1  ;  plank,  200  ft.  at  $17     81  40 

Muiphy,  J.  A.:  stone,  100  yd.  at  60c;  placing  stone  §10  ;  sundries  $2  15   72  15 

Small  payments:  spruce  timber,  457  1.  ft.  at 8c. ;  ballast,  24^  cu.  yd.  at  $1  ;  ballast  poles,  840 

1.  ft.  at  3c;  rope,  105  lb.  at  14^c;  use  of  boat  §25  ;  sundries  §45.03   171  51 


Total,  carried  to  page  V— 9   1,791  97 


South  Ingonish,  N.S.:  Wharf  Extensi on. 

Musgrave,  R.  &  B.:  contract  complete  §5,100  ;  extra  timber  §236.60   5,336  60 

Inspector  of  work,  Doane  Curtis,  Oct.  1-Dec.  17,  1  m.  at  $80,  28^  d.  at  §3.07   167  49 

Inspection  of  creosoted  timber,  C.  H.  Sexton:  3,099  ft.  at  60c.  per  O,  11,221  ft.  at  50c.  per  M.  24  20 


Total,  carried  to  page  V— 9   5,528  29 


South  Lake,  Lakevale,  N.S. :  Extension  of  Channel  Protection  Works. 

Foreman,  John  A.  McDonald,  Dec -Mar.,  2  03S  m.  at  §80    163  01 

Labourers,  128i  d.  at  §1.50,  175  d.  at  §1  40,  37  d.  at  §1.25;  double  teams,  93^  d.  at  §2.75  ; 

single  teams,  149£  d.  at  §2   .'   1.040  11 

Hardwood,  4,713  ft.  at  §20  ;  spruce  2,103  ft.  at  §18  ;  ties,  780  1.  ft.  at  10c;  ballast  poles,  1,403 

1.  ft.  at  6c;  covering,  3,125  ft.  at  §16  ;  stone,  50  cu*.  yJ.  at  §2,  50  cu.  yd.  at  50c,  40  cu.yd. 

at  10c.    Paid  as  follows  :  Alex.  R.  Boyd  §119.76  ;  IS  small  payments  §353.51   473  27 

Small  payments  :  sundry  hardware     31  49 


Total,  carried  to  page  V— 9   1,707  88 


Spanish  Ship  Bay,  N.S.:  Wharf. 

Conductor,  Arthur  McKinley  :  673  in.  at  §80  ;  outlay  30c   54  15 

Carpenters,  2875  d.  at  §1.60;  labourers,  10  d.  at  §1.40,  4  75  d.  at  §1.30,  4  5  d.  at  $1.25; 

single  team,  9 1 25  d.  at  §2   90  29 

Anderson,  C.  W.  &  Co.,  logs,  890  1.  ft.  at  10c   89  00 

Scotia  Lumber  &  Shipping  Co.:  lumber,  1,201  ft.  at  §18,  2,104  ft.  at  §16;  2  augers  and  3 

peavies  $4.50   59  78 

Small  payments  :  labour,  §15.75  ;  sundries  §15.78   31  53 


Total,  carried  to  page  V— 9   324  75 


Stoney  Island,  N.S.  :  Repairing  Breakwater  and  Constructing  Protection 

Works. 

Conductor,  H.  S.  Atkinson  :  Sept.-Nov.,  56  d.  at  §2.50  ;  logs,  194  1.  ft.  at  9c,  390  1.  ft.  at  8c, 

200  1.  ft.  at  6c,  175  1.  ft.  at  5c,  756  1.  ft.  at  2c;  rope,  hardware,  &c,  §38.22   262  75 

Head  carpenter,  T.  W.  Covert,  56  d.  at  §3  ;  carpenters,  43  75  d.  at  $2  ;  labourers,  384 '58  d. 

at  §1.50  ;  teams,  2  d.  at  §3,  2!2  d.  at  §2.50,  4  d.  at  §2   852  63 

Spinney,  E.  K.:  g"  round  iron,  4,037  lb.  at  2'lc,  ;  sundries,  $13.78    98  55 

Logs,  501 1.  ft.  at  10c,  8,362  1.  ft.  at  9c,  15,599  1.  ft.  at  8c,  4,004  1.  ft.  at  7c,  320  1.  ft.  at  6c, 

282  1.  ft.  at  5c;  flooring  logs,  200  at  24c,  826  at  25c,  871  1.  ft.  at  2£c;  freight  on  logs, 

10,191 1.  ft.  at  lc.    Paid  as  follows  :   Job  C.  Atkinson,  §156.81  ;  G.  A.  Black,  §911.98  ; 

S.  L.  Davis,  §681 . 20 ;  Robert  Nickerson,  $85.48;  W.  Oikle,  $96;  S.  Powell,  §361.68; 

Urtah  Ross,  $281 .64  ;  E.  Wilson,  §H0  ;  2  small  payments,  §87.61   2,742  40 

Small  payments  :  making  bolts,  5,007  at  lc;  labour,  measuring  timber,  10  d.  at  §3  ;  sundries, 

$36.83     116  90 


Total,  carried  to  page  V— 9   4,073  23 


St.  Joseph's  Wharf,  N.S. 

Chiasson,  M.  B.,  purchase  price  of  site   600  00 

King's  Printer,  §15.49  ;  advertising  $79.15    94  64 

Legal  services,  Donald  McLennan,  Port  Hood   105  09 


Total,  carried  to  page  V— 8   799  73 
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Sydney  Harbour,  N.S.  :  Protection  Works  and  acquiring  of  South  Bar.  $  cts. 

Kendall,  Dr .  A .  S . :  purchase  of  land  on  South  Bar   4,000  00 

Cross,  A.  E.,  travel  and  outlay,  July  18-23   71  22 

Legal  services,  L.  X.  MacDonald,  Sydney,  C.B    40  00 

Total,  carried  to  page  V— 9   4,111  22 


Sidney  Mines,  N.S.  :  Wharf  at  Harrington's  Cove. 

Dobson  J  W  •  estimate  4  to  Dec.  10,  1911,  on  §20,900  contract,  §19,910,  less  drawback 

g;99»:   17,920  00 

Inspector  of  work,  John  Carey,  May  20- Dec.  20,  36  d .  at  $2.50,  5 ■  516  m.  at  380   531  28 

Inspection  of  timber.  C.  H.  Sexton,  18,446  ft.  at  GOe.  per  C.  33,716  ft.  at  50c.  per  M   127  54 

Total,  carried  to  page  V— 9   18,578  82 


Tangier,  IV. S. :  Wharf  Improvements. 

Conductor.  Robert  J.  Mason,  Feb. -Mar.,  20  d.  at  S2.50    50  00 

Carpenters,  134  d.  at  §2.25,  73  d .  at  §2. ;  team,  7  d.  at  82.50   193  87 

Dickie,  Rufus  E.:  lumber,  1,843  ft  at  812, 1,967  ft.  at  814,  136  ft.  at  $16,  2,358  ft  at  818, 

132  1. ft.  at  lie   95  92 

Small  payments  :  red  paint,  15  gal.  at  81.05  ;  shingles,'.6£  M.  at  81.60  ;  sundries  $45.03    71  18 

Total,  carried  to  page  V— 9   410  97 


^  enecape  Breakwater,  N.S.:  Addition. 

Bigelow  J  E.  &  H.,  contract  for  construction  of  breakwater  addition  complete   5,475  00 

Inspector  of  work,  James  Parker,  May  6- July  18,  2'  387  m    at  880   190  96 

Total,  carried  to  page  V— 9   5,665  96 


The  Wharves,  Lunenburg  Co.:  Breakwater. 

Use  of  property,  hauling  logs  ;  P.  Nowe  810. ;  S.  Smith  $5   15  00 


Three  Fathom  Harbour,  N.S. :  Breakwater  Bepairs  and  Benewals. 

Foreman.  Dennis  Wolfe,  Sept. -Oct.,  33^  d.  at  $2.50   83  75 

Carpenter.  Chas   Wolfe,  27  d.  at  $2  .;  labourers,  182£  d.  at  $1.40,  3h.  at  15c.  ;  boat  rent,  8  d. 

at  81  •   317  60 

Austen  Bros. :  round  iron,  2,045  lb.  at  2c,  1,005  lb.  at  2 -05c.  ;  sundries  $14.51   76  01 

Logs,  5,396  Lft.  at  7c,  3,272  l.ft.  at  5c,  920  Lft.  at  3c,  6,000  l.ft.  at  2£c;  fenders,  624  1. ft.  at 
°4c  :  plank,  1,250  ft.  at  814.  Paid  as  follows:  Frank  Lapierre  871.14;  Henry  Manetta 

$87.40  ;  George  Murphy  $69.41 ;  22  small  payments  $533.40   761  38 

Small  payments  :  labour  purchasing  timber,  4  d.  at  82.50  ;  freight  $3.70   13  70 

Total,  carried  to  page  V— 9  .   1,252  44 


Three  Fathom  Harbour,  N.S.  :  Breakwater  between  Two  Islands. 

Ham,  OA:  estimate  5  on  $7,848  contract,  87,600  ;  less  drawback  $760   6,840  00 

Inspector  of  work,  Isaac  LaPierre,  Sept. -Nov.,  2  733  m.  at  $80    218  66 

Total,  carried  to  page  V— 9   7,058  66 


Toney  Blver,  N.S. :  Channel  Protection,  Piers  Extension. 

Foreman,  D.  A.  Barry:  Aug.,  9  d.  at  $3.;  team  hire  815.;  sundry  $2.50   44  50 

Wharf  logs,  3,604  l.ft.  at  8c.  ;  pieces  of  timber,  4,290  l.ft.  at  4c  ;  stone,  150  cu.  yd.  at  50c.  ; 

hoise  hire,  4  d.  at  S3;  J.  McKay  872  ;  D.  W    McKenzie  $72  ;  small  payments  $402.92.  546  92 

Legal  services,  R.  T.  Macllreith,  Halifax.  ...      3  16 

Total,  carried  to  page  V — 9   594  58 
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Tusket  Wedge  Wharf,  N.S.:  Restoration  and  Extension.  $  cts 

Conductor,  J.  R.  Leblanc,  18  d.  at  $3.;  engineer,  A.  Boudreau,  13  d.  at  $1.50   73  50 

Carpenters,  2  5  d.  at  $1.75.  31  d  .  at  $1.50  ;  labourers,  20  2  d.  at  $1.25   76  17 

Pothier,  John  E.,  services  of  boat  'Daisy  D,'  13  d.  at  $5   65  00 

Raynard,  J.  M.,  timber,  45,469  ft.  at  $18.,  2,205  l.ft.  at  6ic   901  76 

Small  payments  :  iron,  728  lb.  at  3c;  plank,  2,400  ft.  at  $16"  ;  sundries  $9.36   69  60 


Total,  carried  to  page  V— 9   1,246  03 


Upper  Washabuck,  N.S,  :  Wharf. 

Foremen:  A.  R.  McDonald.  Aug. -Sept.,  27  d.  at  $2.50;  P.  D.  McKenzie,  Jan.l5-Mar.  20, 

40  d.  at  $3   187  50 

Carpenters,  179  d.  at  $1.75  ;  labourers,  33  d.  at  $1.50,  1  d.  at  $1.25  ;  t<?ani3  17  d.  at  $2.25,  22 

fl.  at  S3...   468  25 

McDougall,  Michael,  purchase  price  of  property  for  wharf   10  00 

Small  payments  :  hardwood  piles,  350  l.ft.  at  6c,  1401. ft.  at  8c;  iron  and  bolts,  4111b.  at  4c; 

sundries  $35.76   84  40 

Legal  services,  A.  J.  Macdonald,  Baddeck   64  60 


Total,  carried  to  page  V— 9   814  75 


Victoria  Pier,  N.S.:  Extension  and  Repairs. 

Conductor,  H.  Finley:  Sept. -Nov.,  615  d.  at  $3.07;  outlay  $3.05   191  85 

Carpenters,  56  d.  at  $2;  labourers,  6S  5  d.  at  $1.75,  120'5d.  at  $1.50;  teamsters,  40.5  d. 

at  $2  75  523  98 

Thome,  W.  H.  i  Co.":  iron  2,1711b!  at  2c;  sundries  $24  .93  '. ....  68  35 

Spruce  timber.  553  1.  ft.  at  8c,  4,700  1.  ft.  at  6c,  1101.  ft.  at  5c,  2,1381.  ft.  at  3c,  3,3671.  ft.  at 
^c.    Paid  as  follows:  Win.  Brown  $58.77;  Henry  De'  Ell  $55.58;  Edgar  Horsnell 

$160.36  ;  H.  Maplebeck  $78.59  ;  small  payments  $126.75   480  05 


Total,  carried  to  page  V— 9      1,264  23 


Watt  Settlement  Wharf,  N.S. 

Austen  Bros.:  4  peavies  $4.66,  sundry  $6. 72   11  38 

Logs,  6,499  L  ft.  at  6c;  spruce  15,823  ft.  at  25c.    Paid  as  follows  :  J.  Lewis  &  Sons  $395.65  ; 

Elbridge  Lowe  $129.06  ;  A.  Rood  $113.16  ;  J.  A.  Routledge  $147.72    785  59 


Total,  carried  to  page  V— 9   796  97 


West  Advocate,  N.S.:  Breakwater. 

King's  Printer  $28.79  :  advertising  $168.91   197  70 


West  Arichat,  IV. S.:  Breakwater  Repairs. 

Foremen  :  L.  A.  Doirion,  Oct.-Dec,  25  d.  at  $3  ;  T.  D.  Boudrot,  May,  1  d.  $3   78  00 

Carpenters,  4H  d.  at  $2  ;  labourers,  23^  d.  at  $1.75,  3  d.  at  $1.25  ;  teams,  2\  d.  at  $2.25, 

■l\  d.  at  $2";     138  50 

McLe'od,  John  &  Son  :  logs,  3,279  1.  ft.  at  6c;  poles,  30  at  12c   200  34 

Morrow,  B.  A.,  plank,  7,000  ft.  at  $12      84  00 

Small  payments:  iron,  1,030  lb.  at  2'8c.  ;  stone,  66  ton  at  50c;  freight  $22.40  ;  wire  spikes,  5 

kegs  at  $3.40  ;  hire  of  motor  boat  and  men,  1^  d.  at  $10  ;  sundries  $26.88   143  12 


Total,  carried  to  page  V— 9   643  96 


West  €hezzeteook,  N.S.:  Rreakwater  Repairs. 

Conductor,  John  Conrad,  Sept.,  22  d.  at  $2.50 ;  labourers,  1Z\  d.  at  $1 .60,  66£  d.  at  $1 .50. . .         192  35 
Spruce  logs,  6,755  1.  ft.  at  7c,  913  1.  ft.  at  3c;  ballast  poles,  3,500  at  2£c;  fenders,  2,100  1.  ft. 
at  5c;  plank,  1,000  ft.  at  $14;  boat  hire  $2.    Paid  as  follows:  John  Conrad  $92.-75; 
John  Fancher,  $111  75;  Henry  Gaitz  $55.16;  John  Manette,  $175. 75 ;  Frank  Roma 

$82. Ou  ;  Louis  Hoina$61  ;  9  small  payments  $130.33   708  74 

Small  payments  :  rock,  90  ton  at  35c;  purchasing  lumber,  13  d.  at  $2.50  ;  sundries  $16    80  00 


Total,  carried  to  page  V— 9     981  09 
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West  Cliezzetcook,  N.S.:  Breakwater  Pier.  $  cts. 

Conductor,  D.  P.  Lapierre,  Sept. -Oct.,  20^  d.  at  $2.50   51  25 

Laoourers,  90  d.  at  SI  40,  Hi  d.  at  SI;  carters,  2.1  d.  at  $2.40;  carpenters,  10^  d.  at  $2; 

teams,  6  d.  at  $2   228  10 

Austen  Bros  :  s  in.  round  iron,  2,000  lb.  at  2c;  bolts,  washers,  &c,  416  lb.  at  4|c,  107  lb.  at 

3f c. ;  spikes,  3  kegs  at  S2 . 80  ;  sundries  S12 . 46   82  55 

Crawford,  William  ;  spruce  logs,  690  1.  ft.  at  7c. ,  60  1.  ft.  at  6c   51  90 

Small  payments:  spruce  logs,  3,250  1.  ft.  at  7c,  720  1.  ft.  at  2^c;  stone,  288  ton  at  35c; 

freight  on  gasoline  engine  $40  ;  hoisting  machinery  $12  ;  sundries  $23.05   421  35 


Total,  carried  to  page  V— 9    835  15 


Westport,  N.S.:  Wharf. 

Reid  &  Archibald  :  contract  for  construction  of  pier  complete  $16,670;  extra  work  $100    16,770  00 

Inspector  of  work:  C.  H.  Bailey,  42  d.  at  S2.50,  2  7  m.  at  $80  ;  outlay  91c.   321  91 

Advertising   7  87 


Total,  carried  to  page  V— 9   17,099  78 


White's  Cove,  N.S.:  Wharf  Extension. 

Melanson,  J.  B.:  contract  complete  S5,800  ;  extra  work,  3,720  ft.  $257.05   6,057  05 

Inspector  of  work,  Centurien  Gaudet,  47  d.  at  S2.50,  2  m.  at  $80    277  50 

Advertising   75  05 


Total,  carried  to  page  V— 9     6,409  60 


White  Point  Breakwater. 

Conductor,  Angus  Doggett,  Apr.  4  d.  at  $2.50;  labourers,  14£  d.  at  $1.50  ;  teams,  9£  d.  at 

$2.50   55  50 


Whitewaters,  TV.S.:  Wharf  Repairs. 

Purchasing  timber,  9  d.  at  $2.50.  W.  Porter  S2.50  ;  Moore  Rogers  $20    22  50 

Spruce  timber,  3,560  1.  ft.  at  10c.    Paid  as  follows  :  Isaac  Ells  S91.50  ;  Thos.  Huston  $126  ; 

Harris  Winters  S75.70  ;  3  small  payments  $62.80     356  00 


Total,  carried  to  page  V— 9      378  50 


Whycocoinagh,  N.S.;  Completion  of  Wrharf. 

Foreman,  John  G.  McMillan :   Feb.-Mar.,  1%  d.  at  S3;  measuring  timber,  &c,  2  d.  at  S3; 

horse  hire,  $2.25    66  75 

Foreman,  Duncan  Livingstone  :  Oct.,  3  d.  at  S2.50   7  50 

Carpenters,  87^  d.  at  SI. 75,  16£  d.  at  SI. 50 ;  labourers,  28  d.  at  SI. 40 ;  single  teams,  19  d.  at 

$2.25     259  81 

Carmichael,  Duncan  :  manilla  rope,  23  lb.  at  16c;  repairs,  $1.50   5  18 

Waters,  Albert  E. :  iron  bolts,  1,205  lb.  at  5c;  keg  wire  spikes,  $4.25    64  50 

Plank  &c,  4,872  ft.  at  SI  4  ;  round  timber,  1,044  t  ft.  at  9c.     Paid  as  follows  :  John  Fraser, 

$52.94  ;  4  small  payments,  $109.22      162  16 


Total,  carried  to  page  V— 9    665  90 


Wolfville  Protection  Works,  N.S. 

Conductors  :  J.  T.  Franklin,  45£  d.  at  $3  ;  Geo.  A.  Prat,  Jan.,  Mar.,  13  d.  at  $2.50   169  00 

Sub-conductor,  6  d.  at  SI. 75 ;  labourers,  51  62  d.  at  $2,  22  d.  at  Si. 50 ;  carters,  2  d.  at  S2,  1  d. 

at  $1.50,  2* d. at  $2.50. . ..    158  50 

Spruce  timber,  1,235  1.  ft.  at  8c,  140  L  ft.  at  7c,  210  1.  ft.  at  6c;  maple  logs,  2  at  $10,  2  at  S8; 
ballast  poles,  1,600  L  ft.  at  2c;  stone,  141  "3  tous  at  60c,  29  tons  at  £5c.  Paid  as  follows  : 
R.  E.  Harris  &  Son,  $74.75;  Thos.  Long,  $72.40;  small  payments,  S142.78   289  93 

Small  payments:  iron,  907  lb.  at  2£c;  sundries,  §40.85   63  53 


Total,  carried  to  page  V— 9   680  96 
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Woods  Harbour,  N.S.:  Breakwater  at  Falls  Point.  $  cts. 

Conductor,  H.  Nickerson,  Oct.,  0  d.  at  §2.50;  man  with  team,  J.  A.  Orechia,  6  d.  at  $2.50. . .  30  00 
Black,  G.  A.:  spruce  logs,  2,510  L  ft.  at  10c,  3,718  L  ft.  at  9c,  3,124  L  ft.  at  8c,  2,530  1.  ft.  at 

7c;  freight  on  logs.  506  at  40c.  ...    1,215  04 

Crowell,  H.  H.,  rent  of  land  for  piling  ground   10  00 


Total,  carried  to  page  V— 9   1,255  04 


Yarmouth  Harbour  Improvements,  N.S. 

Dominion  Dredging  Co.,  detailed  with  Contract  Dredging  (Page  V— 361)      58,389  33 

Inspectors  of  dredging  :  Thomas  A.  Crosby,  88  d.  at  £2.50,  overtime,  362J  h.  at  30c;  N.  S. 

McKinnon,  91  d.  at  $3,  overtime,  M05  h.  at  35c,  outlay,  §7.92   716  44 

Conductor,  A.  B.  Crosby,  Sept. -Oct.,  19)  d.  at  $2.50  ;  carpenter,  M.  Surette,  21  d.  at  $2.50. .  101  25 

Labourers,  135  d.  at  §1.50  ;  men  with  teams,  14  d*.  at  83   244  50 

Spinney,  E.  K:  g-in.  iron,  2,035  lb.  at  2-lc  ;  sundries,  §0.99.   49  73 

Spruce  logs,  3,421  1.  ft.  at  8c,  753  1.  ft.  at  7c;  ballast  poles,  2,500  1.  ft.  at  2c.    Paid  as  follows: 

Horace  Cann,  §80.32  ;  Edwin  Crosby,  §87.81 ;  Ira  Moses,  §66.23  ;  James  Winter,  §85.01 ; 

2  small  payments,  §56.96   376  36 

Small  payments  :  making  bolts,  1,5001b.  at  ljcj  towage,  §14;  sundry,  §11.30   44  05 


Total,  carried  to  page  V— 9   59,921  66 


Harbours  and  Rivers  Generally,  Nova  Scotia. 

Anderson's  Hollow  :  foreman,  32  d.  at  §2.50 ;  labourers,  95  d.  at  §1.50 ;  diver,  13  d.  at  §15. . .  417  50 

Antigonish  Survey  ($1,007.22) — 

Boatmen,  May  31- Aug.  1,  1911 :  J.  A.  Lee,  63  d.  at  $1.75  ;  5  men,  37£  d.  at  $1.75,  3  at  §2         181  87 

Bonner,  T.  J.:  sundry  provisions   3S6  97 

Mcintosh,  Chas.:  hire  of  motor  boat,  63  d.  at  $5  ;  labour,  3  d.  at  §2.50  ;  hardware,  $2.10  324  60 
Small  payments  :  boat  hire,  §9 ;  hardware,  §67.58  ;  provisions,  §31.45  ;  rent  of  house  §20; 

teaming,  §40.75;  sundry,  $5   173  73 

Bailey's  Brook  :  foreman,  J.  A.  McKinnon,  16  d.,  §49.23  ;  labourers,  71 '5  d.  at  §1.40  ;  teams, 

33  5  d.  at  §2,  115  d.  at  $2. 75   247  95 

Bass  River  (§709.33)— 

Conductor,  C.  Nelson,  33  d.  at  §2.50  ;  labourers  §112.28  ;  carpenters,  &c.  §25.25   220  03 

Lewis,  Woodbury,  plank,  30,800  ft.  at  $14,  600  ft.  at  $13,  75  ft.  $1   440  00 

Small  payments  :  wire  nails,  10  kegs  at  §3  ;  sundries  §19.30   49  ;j,0 

Black  Rock  (§299.82)- 

Foreman,  A.  Urquhart,  $30;  labourers  §141.82;  teams,  &c,  §11.38   183  20 

Urquhart.  T.,  logs,  1,192  1.  ft.  at  7c,  660  1.  ft.  at  3c;  McLeod,  D.,  iron,  &c,  $13.38. ...  116  62 

Chebogue  :  labour  §20 . 50  ;  logs  §5.40;  hardware  §4.93   31  83 

Cheticamp  (§1,092.27)  — 

Foremen  :  V.  Bourgeois,  33  4  d .  at  $3.07  ;  L  A.  AuCoin,  16  d.  at  $3   150  53 

Timekeeper,  $28.12;  carpenters  §198.03  ;  labourers  $160.50  ;  teaming  §36.50  ;  blacksmith 

S16.40   439  55 

Chiasson,  L.  S.,  logs,  500  1.  ft.  at  20c;  Chiasson,  S.  F.,  logs,  520  1 .  ft .  at  10c   152  00 

Cormier,  Emile,  logs,  1,040  1.  ft.  at  10c     104  00 

Small  payments  :  logs,  33  at  §2,  6  at  §3,  126  1.  ft.  at  17c,  260  1.  ft.  at  10c;  sundry 

lumber  §48.32  ;  pile-driver  §17  ;  sundries  $49.45     246  19 

Clark's  Harbour,  Swim's  Poii.t  ($553.74) — 

Foreman,  E.  D.  Smith,  32  d.  at  §2.50,  board  §25  ;  carpenters,  261  d.  at  §2,  36  d .  at  $1.75  220  99 
Nickerson,  M.  A.:  lumber,  5,756  ft.  at  §14,  2,200  ft.  at  $18;  shingles,  23  M.  at  $3  25; 

paint,  11  gal.  at  §2.35  ;  freight  $17  ;  sundries  §94.62   332  75 

Eastern  Passage:  E.  H.  McElmon,  lumber  3,494  ft.  at  §15,  sundry  §12  03;  W.  Robertson 

&  Son,  iron,  1,249  lb.  at  §2.10,  sundry  $14  94   105  60 

East  Jordan  :  logs,  484  1.  ft.  at  8c.  ;  labour  $1.50   40  22 

East  Port  Med  way  (§325.35)— 

Conductor,  S.  Cohoon,  12  d  .  at  $2.50  ;  labourers,  45d.at  §1.50;  team,  2d.  at§2.    ...  101  50 

Plank,  9,133  ft.  at  §14,  3,000  ft.  at  §15,  1,000  ft.  at  §16  ;  piles,  42  d.  at  25c;  logs,  1751. 
ft.  at  4c,  1501.  ft.  at  7c;  bolts  §7.  Paid  as  follows:  Ben  Slagenwhite  §71.38; 
8  small  payments  §152.47   223  85 

East  River  Survey  :  Roach.  N.  &  G.:  teaming,  Feb.-Mar.,  1912   46  00 

Fort  Lawrence  :  Rhodes  Curry  Co.:  digging  out  berths  $703.50  ;  pine,  768  ft.  at  §35,  250  ft. 
at  §10;  oak,  300ft.  at  §70;  spruce,  2,360  ft.  at  §17.50;  flooring,  2,000  ft.  at  $18.50; 
spades,  18  at  §1  65  ;  sundries  §8  i  .60   955  as 

Harbour-au-Bouche  (§1 09 . SO)— 

Carpenters,  12  d.  at  §1.75  ;  teams  2^  d.  at  $2  50    27  °6 

Chishohn,  Dan,  plank,  5,000  ft  at  §15  ;  MacPhie,  R.  H.,  spikes,  tut.  $7.54  82  54 

Indian  Brook  :  foreman  $49.50  ;  labourers  $86 . 13  ;  teams  $54.44;  boat  hire  $7;  hooks  $2....  lf.9  07 


Carried  forward     6  201  68 
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Harbours  and  Rivers,  Generally,  Nova  Scotia  :  Improvements,  etc.— Con.         $  cts. 

Brought  forward   6,20168 

L'Ardoise  Beach  ($619.32)— 

Foreman,  E.  Sampson,  30  d.  at  82.50;  labourers,  242  d.  at  $1.40;  carpenters,  8£  d.  at 

SI. 75  ;  teams,  65£  d.  at  $2.25   576  07 

Small  payments  :  stone  120  t.  at  15c;  rent  and  storage  of  materials,  2y.  to  Dec.  1010, 

$20;  lumber  §5 . 25  '.   43  25 

Little  Narrows  :  labour  841.60  ;  logs  $22.99  ;  square  timber  $11.25   75  84 

Judique  (Baxter's) :  purchase  price  of  land  :  D.  Gillis  $300,  H.  Gillis  $200   500  00 

Judique  (McKay's  Point)  ($299.86)— 

Foreman,  Hugh  Gillis,  24  d.  at  $3  ;  labourers,  81  d.  at  $1.50   193  50 

Gillis,  Alex.:  spruce  sheeting,  900  1.  ft.  at  6c;  spruce  caps,  100  1.  ft.  at  10c   64  00 

Small  payments  :  bolts,  530  1b.  at  5c;  teaming  $7 . 50  ;  sundry  $8. 36   42  36 

Lakevale  :  J.  A.  McDougall,  purchase  price  of  required  lands   225  00 

Lower  Five  Islands,  Colchester  ($248.59)— 

Davison,  Allen  :  lumber  $168.83  ;  iron,  spikes,  &c.  $45.92  ,   214  75 

Small  payments  :  timber,  712  1.  ft.  at  4£c,  36  1.  ft.  at  5c   33  84 

Lunenburg  Survey  :  labour  $65  ;  hardware,  &c.  $8   73  00 

Margaree  Island  Wharf  ($666.76) — 

Foreman,  Alex.  T  Mclsaac,  43  66d.  at  $3;  labourers,  120  75  d.  at  $1.50;  carpenters, 

29d.  at  $1.75;  team  Id.  $2      364  88 

Cameron,  L.  D.:  round  iron,  1,9051b.  at  2  9c,  319  lb.  at  3c.  ;  rope,  24  lb.  at  L%   68  29 

Mclsaac,  Ronald  :  cutting,  pointing,  &c.  bolts,  2,150  lb.  at  2c;  sundry  $10.20   53  20 

Small  payments  :  timber,  3,585  ft.  at  $16,  308  1.  ft.  at  12c,  144  1.  ft.  at  6c;  boat  hire,  29 

d.  at  $1  ;  ballast,  75  cu.  yd.  at  50c;  sundries  $10.92   ISO  39 

Merigomish  Harbour  ($453  89)— 

Payroll :  labourers,  7  d.  at  $1.40  ;  double  teams,  5  d.  at  $2.75   23  55 

Arranging  for  and  receiving  materials,  &c:  J.  W.  Dunn,  16  d.,  $49.23  ;  H.  McKinnon, 

13  d.,  $45    94  23 

McGregor,  Rood,  Ltd.:  spruce  deal,  12,000  ft.  at$14.50  ;  hemlock,  8,566  ft.  at  $17   319  61 

McKenzie,  Duncan,  round  timber,  1501.  ft.  at  $11   16  50 

Milford  Haven,  Removing  Piers  ($136.85)— 

Foreman,  R.  S.  Ross  $12.50,  team  $2.50,  storage  of  dynamite  and  fuse  90  d.  at  25c,  out- 
lay $2. 35   39  85 

Diver,  J.J.  Sampson,  2  d.  at  $15   30  00 

Small  payments  :  dynamite,  1501b.  at  25c;  electric  fuse,  200  ft.  at  8c;  sundry  $13.50. . .  67  00 

Minudie  Ferry  :  Douglas  &  Co.,  sundry  hardware,  paint,  &c   }   45  79 

Monk's  Head  :  foreman  $40  ;  labour  $84.05,  timber,  1,620  ft.  at  $15;  sundry  $21.60   169  95 

North  Sydney  ($83.92)— 

Buchanan,  W.  H.:  labour  $20  ;  plumber's  supplies  $37.72   57  72 

Small  payments  :  180  ft.  pine  $9  ;  sundries  $17.20   26  20 

Oyster  Pond  ($500.15)— 

Foreman,  S.  M.  Ferguson,  1269  m.  at  $80,  outlay  $3.80   105  34 

Labourers,  139^  d .  at  $1 . 40,  8£  d.  at  $1 .25,  0£  d .  at  $1  ;  teams,  39i  d .  at  $2.25,  12  d. 

at  $3  ;   337  31 

Small  payments  :  logs,  400  1.  ft.  at  4Jc;  boat  hire,  37  d.  at  25c;  scrapers,  2  at  $6,  1  at 

$8;  sundry,  $10.25    57  50 

Parrsboro  Beach  :  J.  E.  Dougherty:  dump  bolts,  319  lb.  at  $4  ;  sundry,  75c   13  51 

Path  End:  foreman,  N.  MacLeod,  15  d.  at  $3  ;  labourers,  151 '8  d .  at  $1 .35   249  92 

Poirierville  Wharf  ($146.04)— 

Foreman,  S.  H.  Poirier,  16£  d.  at  $2.50  ;  hardware,  &c,  814.41   55  66 

Labourers,  19£  d.  at  $1.40;  carpenters,  4  d.  at  $1.75;  team,  2  d.  at  $2.25   38  80 

LeBrun,  A.  A.:  shingles,  6J  M  at  $3.15  ;  hemlock,  1,250  ft.  at  $15;  sundry,  $11.57   51  58 

Port  Hastings  Wharf  :  legal  services  :  Thos.  Gallant,  $52.80  ;  Ritchie  &  Robertson,  $12   64  80 

Port  Wade  ($238.46)— 

Conductor,  D.  Hayden,  14-ld.  at  $2.50;  labourers,  44 '2d.  at  $1  80;  carpenters,  11  "3 

d.  at  $2   137  41 

Small  payments  :  timber,  280  1.  ft.  at  15c;  screw  bolts,  419  lb.  at  6c;  spikes,  600  lb.  at 

3|c;  sundry,  $11.41   10105 

Pugwash  Harbour  :  The  Provincial  Wrecking  Co.,  services  4  d.  at  $30,    travelling  expenses, 

$65.35  ;  Douglas  &  Co.,  crowbar,  $2.50   187  85 

Quoddy  Island  ($200.08)— 

Conductor,  J.  G.  Kirker,  19d.  at  $2.50;  labourers,  481  d.  at  $1.50;  carter,  l£  d.  at 

$2.50     123  61 

Small  payments  :  lumber,  1,858  ft.  at  $13;  shingles,  7£  M  at  $1.50,  ih  M  at  $1.60; 

sundries,  $33.87  "   76  47 

Shag  Harbour:  The  Provincial  Wrecking  Co.,  services  4  d.  at  $75  ;  A.  Smith,  inspector,  10 

d.  at  $2.50   325  00 

Sheet  Harbour  Passage  ($791 . 27) — 

Conductor,  Levi  Wambold,  Sept.-Oct.,  25f  d.  at  $2.50   64  37 

Labourers,  179£  d.  at  $1 .50  ;  carpenter,  10J  d.  at  $2  ;  horse,  14|  d.  at  $1   304  12 

Hall,  Henry,  logs,  1,687  L  ft.  at  5£c,  204  1.  ft.  at  6c   105  02 

Sheet  Harbour  Lumber  Co.:  spruce  deals,  425  2  ft.  at  $10,  1,022  ft.  at  $18   60  91 


Carried  forward   12,260  68 
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Brought  forward  !   12,260  68 

Sheet  Harbour  Passage— Concluded. 

Wambold,  Howard:  logs,  1,987  1.  ft.  at  6c;  poles,  1,3601.  ft.  at  2$c,  561  1.  ft.  at  2c; 

towing  timber,  $21.25    l85  69 

Small  payments:  round  iron,  2,000  1b.  at  2c;  towage,  $12  ;  sundries,  §19.16   71  16 

South  Gut,  St.  Ann's  Wharf  ($161.70)— 

Foreman  $15;  labourers  $18.20   33  20 

Smith,  Duncan  :  plank,  2,000  ft.  at  $16  ;  stringers,  9  at  $2.50   54  50 

Small  payments:  stringers,  27  at  $2.50;  sundry,  $6.50   74  00 

St.  Joseph  :  conductor,  $4.50  ;  labour,  $66.04  ;  timber,  1,786  ft.  at  $20   106  26 

St.  Mary's  River  :  dynamite,  169  lb.  at  25c;  boat  hire,  $6.25  ;  sundry,  $32  02   80  52 

Upper  Pros|>ect  Breakwater  ($504  58)— 

Conductors  :  N.  I.  Chishohn,  17  d.  at  $2.50;  J.  H.  Walsh,  14  d.  at  $2.50   77  50 

Carpenters,  34  d.  at  $2 ;  labourers,  65  d.  at  $1.75,  15£  at  $1,  2  at  $1.50;  blacksmith, 

$10   210  24 

Gillis,  F.  A.:  hemlock,  7,7^7  ft.  at  $13.50,  1,000  at  $14  ;  freight.  $17  ;  sundry,  $13.98. . .  149  29 

Small  pavments  :  use  of  derrick,  39  d.  at  50c.  ;  replacing  broken  spar,  $10  ;  stone,  $12  ; 

hardware,  $26.05   67  55 

Vogler's  Cove  :  J.  S.  Vogler,  purchase  price  of  site  for  wharf     300  00 

White  Point :  labour,  13  4  d.  at  $2.50,  154  1  at  $1.50,  41  5  at  $1.25,  23 1 6  at  $1 ;  hardware, 

&c,  $1.80    341  94 

Generally — 

Austen  Bros.:  gasoline  hoist  with  double  drum,  $1,050;  freight,  $20.16  (half  charged  to 

Porter's  Lake  Channel,  Page  V— 190)   535  08 

Cogswell,  A.  R.  &  Co.:  kodak,  $55;  sundry,  $2.20   57  20 

Small  payments:  labour,  $20;  freight,  $13.65;  sundry,  $21.81    55  46 

King's  Printer,  $236.17  ;  Stationery  Office,  $2,300.61   2,536  78 

Travel  of  Ottawa  officials  :  A.  G.  Kingston,  $67. I<5 ;  C.  S.  A.  Mackay,  $143.55;  D.  McR. 

Minard,  $87.90     299  30 

Legal  services  :  D.  McLennan,  Port  Hood   100  97 

Antigonish  Office  ($2,212.96)— 

Travel  and  outlay  of  engineers  :  A.  Bernasconi  $379.99  ;  E.  G.  Millirlge  $447.34  ;  D.  H. 
MacDonald  $48.40;  A.  McGillivray  $862.58;  E.  McPhie  $73.62;  R.  H.  McPhie 

$269.62    2,081  55 

Telephone  rental,  1  yr.  to  Apr.  1,  1912,  $29.25;  tolls  $56.79;  telegrams  $45.37   131  41 

Halifax  Office  (S3, 768 . 57)— 

Travel  and  outlay  of  engineers :  C.  E.  W.  Dodwell  $1,232.02  ;  J.  R.  Freeman  $923.66  ; 

H.  A.  Russell  $678.46  ;  T.  M.  Shenk  $589.90   3,424  04 

Telephone  exchange:  office,  1911,  $57  ;  Ms.  Russell's  house,  3  m.  to  Dec  31,  $7.50   64  50 

Telephone  tolls  $1 58 . 05  ;  telegrams  $61 . 48  ;  postage  $60 . 50   280  03 

North  Sydney  Office  ($2,387.42)— 

Travel  and  outlay  of  engineers  :   G.  A.  Bernasconi  $564.97  ;   H.  P.  Bernasconi  $18.30  ; 
R.  H.  Cooper  $711.60  ;  L.  Cunningham  $154.55  ;  M.  McKean  $529.81 ;  H.  MacNeil 

$287  07   2,266  30 

Telephone  exchange,  May  7-Jan.  31,  1912  j   26  25 

Telephone  tolls  $23 . 05  ;  telegrams  $71 . 82   94  87 

Shelburne  Office  ($1,145.02)- 

Travel  and  outlay  of  engineers  :  T.  J.  Locke,  Feb.,  1911-Feb.,  1912,  $591.71;  N.  C. 

Ralston  Apr.-Mar.  $553.31   1,145  02 

Detailed  elsewhere — 

Chief  Engineer's  Staff  (Page  V— 371)       3,664  41 

Dredging  Maritime  Provinces  (Page  V— 282)  179  87 


Total   30,955  57 

Less,  charged  to  Surveys  and  Inspections  (Page  V— 373)     10,602  13 


Total,  carried  to  page  V— 9   20,353  44 


Cape  Traverse,  P.E.I.:  Wharf  on  North  Side  of  River. 

Foreman,  Ephraim  Bell,  Aug.  9-Sept.  5,  24  d.  at  $2.50   60  00 

Carters,  16  d.  at  $2.50,  32£  d.  at  $2  ;  carpenters,  10£  d.  at  $1.75  ;  labourers,  14  d.  at  $1.50. . .  144  37 
Small  payments  :  spruce  plank  $44.80;  brush,  22  loads  at  50c;  spruce  logs,  8  at  $2 ;  hard- 
ware, $10.32  ;  smithwork  $3.65   85  77 


Total,  carried  to  page  V— 9      290  14 


Cascnmpec  or  Gordon's  Point  Wharf,  P.E.I. 

King's  Printer  $13.85  ;  advertising  $53.04     66  89 
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Cove  Head,  P.E.I.:  Breakwater  Repairs.  $  cts. 

Foreman,  Rupert  Ross,  Feb. -Mar.,  17  d.  at  $2  ;  labourers,  36  d.  at  $1.50   88  00 

May,  John,  piles,  73  at  81 .10   80  30 

Small  payments  :  brush,  220  loads  at  75c;  stone,  50  cu.  yd.  at  75c   202  50 


Total,  carried  to  page  V— 9    370  80 


Grand  River  Wharf,  P.E.I. :  Reconstruction,  &c. 

Foreman,  Neil  J.  McDonald:  Sept. -Oct.,  28  d.  at  §2.50  ;  rope,  &c.  $5.93   75  93 

Carpenters,  15  d.  at  $1.75  ;  men  with  teams,  184  d.  at  $2.50  ;  labourers,  29£d.  at  $1.25   109  12 

Mclntyre,  Augustine:  foreman,  4|  d.  at  $2  ;  horse  and  cart,  3  d.  at  $2;  hardwood  piles,  24  at 

$2.25;  sundry  $9.50   79  00 

Small  payments  :  hardwood  piles,  26  at  $2.25  ;  iron,  750  lb.  at  24,c.  ;  sundries  $3.01   78  38 

King's  Printer  $12.19  ;  advertising  $53.57      65  76 


Total,  carried  to  page  V— 9   40S  19 


Lennox  Island  and  Port  Hill,  P.  E.  1.  :   Wharf  on  Lennox  Indian  Reserve 

and  on  ZVIainland  opposite. 

Ramsay,  Thos.  E.  and  McNeil,  Rod.  :  contract  for  Lennox  Island  wharf  complete  $1,950, 
less  $900,  paid  in  1910-11,  page  V— 187  ;  contract  for  Port  Hill  wharf  complete  $4,554, 
less  $2,180,  paid  in  1910-11,  page  V— 187   3,424  00 

Inspectors  of  work:  D.  R.  McDougall,  Oct.-Nov.,  26  d.  at  $2.50  ;  A.  Montgomery,  June- 

Oct.,  96  d.  at  $2.50    305  00 

Total,  carried  to  page  V— 9    3,729  00 


Miminegash  Harbour,  P.E.I.:  North  Breakwater  Extension. 

Reid  I  T.,  contract  complete  $3,337  ;  less  $810  paid  1910-11,  page  V— 187,  and  $56.75  still 

retained  (paid  as  follows  :  N.  Buchanan  $226.25 ;  J.  A.  Dunbar  $101  ;  I.  T.  Reid  $2,140)  2,470  25 
Inspector  of  work,  Thomas  Reix.  Apr. -Oct.,  134  d.  at  $2.50   335  00 

Total,  carried  to  page  V— 9   2,805  25 

t 

Naufrage  Pond,  P.E.I.:  Extension  to  Breakwater  and  Deepening  Channel 

Approach. 

King's  Printer  $28.79  ;  advertising  $53.25    82  04 


North  Cardigan,  P.E.I. :  Pier  Repairs. 

Conductor,  Innocent  Campbell,  Oct.,  11  d.  at  $2.50   27  50 

Carpenters,  13  d.  at  $1.50  ;  blacksmith,  I  d.,  $2;  labourers,  12i  d.  at  SI  25  ;  teams,  7  d.  at  $2  51  12 
Small  payments  :  stone  and  gravel,  70  cu.  yd.  at  50c;  timber,  5£  ton  at  $8  ;  plank,  1,227  1.  ft. 

at  lie;  spruce  piles,  13  at  $1.50  ;  iron,  1,025  lb.  at  3c  ;  sundries  S24.90   167  48 

Total,  carried  to  page  V— 9   246  10 


Red  Point  Wharf,  P.E.I.:  Repairs  and  Enlarging  Pierhead. 

Huehes.  Joseph,  hauling  timber,  15  tons  at  80c   12  00 

Ross  John  A::  hemlock  timber,  51  tons  at  $8  ;  piles,  21  at  $2.50   93  30 

Stewart,  James  W.:  stone,  39  cu.  yd.  at  50c;  labour,  5  d.  at  $2  ;  sundry  $5   34  50 

Total,  carried  to  page  V— 9   139  80 


Robinson's  Island,  P.E.I.:  Reach  Protection  Repairs. 

Foreman,  Win.  Duncan,  Mar.,  7  d.  at  $2.50  ;  labourers,  19£  d.  at  $1 .50      46  75 

Small  payments  :  stone,  163  cu.  yd.  at  95c;  brush,  48  loads  at  65c   186  05 

Total,  carried  to  page  V— 9   232  80 
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Rustico  Breakwater,  P.E.I.:  Protection  Block  at  Outer  End.  $  cts. 

Martin,  Andrew:  contract  for  reconstruction  of  portions  of  breakwater,  complete,  $6,775;  less 

paid  in  1910-11,  page  V— 188,  $1 10  »   6,035  00 

Houston,  W.  A.,  inspection  of  reconstruction  of  breakwater,  Apr.  28-Oct.  27,  141  d.  at  $2.50.  352  50 


Total,  carried  to  page  V— 9  ,   6,987  50 


Sonthnort  Wharf,  P.E.I.:  Reconstruction. 

Carpenters,  58  7  d.  at  $2,  60"  1  d.  at  SI. 75,  8S  8  d.  at  SI. 50  ;  labourers,  161  d.  at  $1.50  ;  engine 

driver,  62  d.  at  SI. 75  ;  man  with  team,  3  d.  at$2.50    713  34 

Hums,  John  :  jack  screws,  4  at  S5  ;  chain,  300  lb.  at  6c;  sundries,  Si)  I    47  00 

Crabbe,  Simon  W.:  drift  bolts,  2,731  lb.  at  3c;  spikes,  6  kegs  at  $2.50;  sundries,  $17.76   114  69 

Fennell  &  Chandler  :  drift  bolts,  3,230  lb.  at  3c;  machine  bolts,  250  at  17c;  sundry,  $3.75. . .  143  15 

Phelan,  Michael,  services  of  S.  S.  Pionctr,  69$  d.  at  $5   347  50 

Prince  E  l  ward  Island  Railway,  freight    58  24 

Stewart,  Bruce  &  Co.:  smithwork  and  hardware   Ill  14 

Timber,  35  73  t.  at  $7,  7  t.  at  $7.50,-40  o7  t.  at  $8,  29,037  ft.  at  S13.50,  2,474  ft.  at  $16.50, 
4,1.M  ft.  at  $20  ;  spruce  and  hemlock  piles,  25  at  $2.75,  175  at  $2.50.  33  at  S2.20,  6  at  S2, 
10  at  SI,  285  1.  ft.  at  6c;  sundries,  $18.20.  Paid  as  follows  :  E.  T.  Higgs  $21  ;  M.  H. 
Hogan  $380.98;  Alex.  McEachem  SS6.67  ;  Jos.  McCabe  $217.93;  Alex.  McPherson 
$142.80  ;  McKaye  Bros.  $286  ;  Bank  of  Nova  Scotia  (Charlottetown  Branch)  $367.60  ;  T. 

M.  Poole  &  Co.  $152.30  ;  John  A.  Ross  $142   1,827  28 

Small  payments  :  hauling  piles,  55  at  50c,  30  at  'J0c;  sundries,  $99.69   133  13 


Total,  carried  to  page  V— 9   3,495  47 


Summcrside  Harbour,  P.E.I.:  Breakwater. 

Stewart,  Bruce  &  Co.:  derrick  with  mast,  boom,  &c,  $325;  pile  driver  with  hammer,  blocks, 

cable,  &c,  $180   505  00 


Tignish  Harbour,  P.E.I.:  Extension  of  Cliannel  Protection  Piers. 

Conductor,  James  Mclnnis:  Oct.-Xov.,  40  d.  at  S2.50  ;  logs,  6  at  $1.50,  8  at  $1 ;  sundries, 

$12.25   129  25 

Sub  conductor,  John  Blanchard,  Oct.-Nov.,  31^  d.  at  $1.75   54  68 

Labourers,  96  47  d.  at  $1.25  ;  carters,  6  d.  at  $2  ;  team  1  d.,  $2.75   135  34 

Arsenault,  J.  J.  &  Co.:  iron,  1,468  lb.  at  3c;  sundries,  $14.71   58  75 

Myrick,  J.  JI.  &  Co.:  plank,  5,000  ft,  at  $15.50  ;  bolts,  1,075£  lb.  at  $2.85  ;  sundries,  $12.27. .  120  42 

Timber,  87  pieces  at  $1.50,  122  pieces  at  $1,  187  pieces  at  25c"  1,187  ft.  at  $16.50  ;  brush,  124 
loads  at  $1,57  loans  at  50c;  stone,  218' SS  cu.  yd.  at  $1.25  ;  sundries,  $17.15.  Paid  as 
follows  :  L.  Gaudet  $55.12,  John  Hogan  881.50,  Thomas  Mclnnis  $90.79,  Edward  O'Brien 

$88,  JaroesO'Rourke  $51. S3  ;  19  payments  under  $50  each,  $391.85   762  09 

Small  payments:  bolts,  542  at  4c;  arranging  for  and  delivering  material,  12  d.  at  $2.50   51  68 


Total,  carried  to  page  V— 9   1,312  21 


Tracadie,  P.E.I. :  Construction  of  Breakwater. 

McDonald,  F.  D.:  estimate  C  to  Jan.  31,  1912,  on  $24,540  contract,  $14,960;  less  drawback 

$1,500   13,460  00 

Cull,  n,  T.  P.,  inspector  of  work,  June  5-Dec.  9,  157  d.  at  $2.50,  postage,  &c,  $1   ...  393  50 


Total,  carrried  to  \  age  V— 9   13,853  50 


Wood  Island,  P.E.I.:  Extension  of  Southern  Breakwater. 
King's  Printer  $29.75;  advertising  $54.17   83  92 


Harbours  and  Rivera  :    Prince  Edward  Island  :    Repairs  and 

Improvements. 

General  foreman,  John  White,  June-Mar.,  10  m.  at  $90     900  00 

Bay  Fortune  ($500.0?)— 

Pay  list,  Aug.  25-Sept.  30:  foreman  D.  Aitken,  30  d.  at  $2.50;  labourers  96  d.  at  $1.25  ; 

driving  pile*,  7  d\  at  S3.   216  00 

Aitken,  Crawford  :  piles  20  at  $1.50;  stone  100  cu.  yd.  at  60c     90  00 


Carried  forward   1,200.  00 
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Harbour",  and  Rivers  Generally:  Prince  Edward  Island — Concluded.  $  cts. 

Brought  forward   1,206  00 

Bay  Fortune— (Continued .) 

McKenzie,  Alexander,  stone  93  cu.  yd.  at  60c   55  80 

Small  payments :  stone,  75  cu.  yd.  at  60c.  ;  piles,  30  at  $1.50 ;  bolts  §14 ;  iron,  5141b.  at 

24c. ;  sundries  $21 . 37   138  22 

China  Point  Wharf  ($50.05)— 

Pay  list,  Sept.:  conductor,  W.  S.  W.  Crane,  3  d.  at  $2.50  ;  carters,  5  d.  at  $2.50 ;  laying 

plank,  3  d.  at  $1.60   24  80 

Small  payments  :  2-in.  hemlock,  1,409  ft.  at  $14  ;  freight  $3  78  ;  spikes  $1  75   25  25 

Wood  Island  ($145.84)— 

Pay  list,  Sept.  26-Oct.  7  :  conductor,  J.  C.  McMillan,  9£  d.  at  $2.50  ;  labourers,  17  d.  at 

$1.50   49  25 

Taylor,  A.  J.:  plank,  5,001  ft.  at  $15  ;  file  15c   75  16 

Small  payments  ;  plank,  1,012  ft.  at  $15  ;  spikes  $C;  freight  25c   21  43 

King's  Printer  $24 . 27  ;  Stationery  Office  $353 .17     377  44 

Charlottetown  Office  (§1,213.16)— 

Travel  and  outlay  of  engineers:  J.  B.  Hegan,  $263.70;  W.  E.  Hyndman  $476.90  ;  W. 

Matheson  $43.53  ;  H.  E.  Miller  $308.83   1,092  96 

Rental  of  telephone  at  Mr.  Hyndman's  residence   23  00 

Care  of  office,  10  m.  to  Dec.  31,  1911,  $50  ;  water  rates  $14.75  ;  light  §11.32  ;  telegrams, 

&c,  $21.13   97  20 

Detailed  with  Chief  Engineer's  Staff  (Page  V— 371)         291  66 


Total   3,478  17 

Less  charged  to  Surveys  and  Inspections  (Page  V — 373)       1,213  16 


Total,  carried  to  page  V— 9     2,265  01 


Anderson's  Hollow,  IV. B.:    Breakwater  Wharf:   General  Repairs. 

Conductor,  Edwin  Copp  :  Aug.  24-Sept.  5,  10^  d.  at  $3  ;  hiring  help,  1  d.,  $3  ;  telegram  65c.  35  15 
Men  with  teams,  3  d.  at  $3;  carpenters,  5J  d.  at  $1.75;  labourers,  35£  d.  at  $1.50;  plow, 

ld.,$l  ,   72  19 

Small  payments  :  spike  bolts,  300  lb.,  $7.50  ;  sundries  90c   8  40 


Total,  carried  to  page  V — 9   115  74 


Bathurst :    Harbour  Improvements. 

Foreman,  Richard  D.  Southwood,  June-July,  15  d.  at  $2. 50   37  50 

Carpenters  :  Tim.  Roy,  20  d.  at  $2  ;  J.  Roy,  20  d.  at  $1 .50    70  00 

Goodwin,  Freeman,  2-in.  plank,  11,242  ft.  at  $14    157  38 

Small  payments  :  2  sticks  timber  $10  ;  3  kegs  spikes  $8.85   18  85 

Detailed 'with  Dredge  Vessels,  Maritime  Provinces  (Page  V— 288)  8,547  36 


Total,  carried  to  page  V— 9     8,831  09 


Rayside  New  Wharf,  N.B. 

Foreman,  Harry  H.  Bartlett:  56  d.  at  $3 ;  measuring  lumber,  etc.,  7  d.  at  $3  ;  hire  of  tools  for 

use  in  work,  $14.45  ;  horse  hire  $9   212  45 

Carpenters,  51  d.  at  $2.25,  45  d.  at  $2;  men  with  teams,  24  d.  at  $4,  8d.  at$3;  labourers,  54  d. 

at  $1 .75  ;  horse  hire  4  d.  at  75c   422  25 

Grimmer&Keay  :  timber  etc.,  24,589  ft.  at  $23  ;  plank,  9,083  ft.  at  $20  ;  hardware,  etc.,  $17.32..  764  53 

Grimmer,  Geo.  D. :  use  of  pile  driver,  8  d.  at  $15   120  00 

Small  payments  :  piling,  143  1.  ft.  at  7c;  sundries  $28. 15   38  15 


Total,  carried  to  page  V— 9  ,   1,557  38 


Beaumont  New  Wharf,  IV. R. 

King's  Printer  $19 . 95  ;  advertising  $80 . 10   100  05 


Black  River  Wharf,  N.B. 

Foreman,  S.  J.  Basterache,  Oct.-Nov.,  28  d.  at  $2  .50   70  00 

Carpenters,  45|  d.  at  $1.50  ;  labourers,  100  d.  at  $1.35   203  61 

Richard,  Isidore,  hemlock  timber,  12.1K1  ft.  at  $6    72  96 

Small  payments  :  ballast  poles,  132  at  35c. ;  hauling  and  delivering  timber,  12,100  ft.  at  $6; 
stone,  104  cu.  vd.  at  50c;  spruce  deal,  1,875  ft.  at  $14  ;  iron,  1,064  lb.  at24,c;  rent  of  scow, 

10  d.  at  $1 ;  sundries  $28.61       259  95 


Total,  carried  to  page  V— 9   606  52 
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Black  Rlrer,  N.B.:    Breakwater  Pier :    Renewal  of  Superstructure.  S  cts, 

Carson,  Thos.  B.,  square  timber  and  covering,  31,009  ft.  at  $22     682  19 

Lewis,  \Vm.  &  Son  :  drift  bolts,  2,440  lb.  at  2£c    54  90 


Total,  carried  to  page  V— 9   737  09 


Buctonclie,  N.B.:    Breakwater  and  Breastworks  Repairs. 

Foreman,  A.  Coursier,  Oct. -Nov.,  3G  d.  at  $3   108  00 

Labourers,  202£  d.  at  $1.35  ;  men  with  teams,  4J  d.  at  $3,  37  d.  at  $2.50    379  33 

Small  payments  :  brush,  i  job  at  $28  ;  sundries  $3.91   22  91 

Advertising   173  95 


Total,  carried  to  page  V— 9    ,   684  19 


Campbell  ton,  N.B.:  Headblock  to  Old  Ferry  Wliarf. 

Conductor,  Henry  Mclntyre,  Aug.  18-Oct.  6,  42  d.  at  $3  ,   126  00 

Carpenters,  40  d.  at  $2.50,  16!»£  d.  at  $2.;  men  with  teams,  20^  d.  at  $3;  man  with  engine,  17 

d.  at  $5.50   594  00 

Doucett,  F.,  timber,  1,161  1.  ft.  at  8c;  Lurette,  1).,  timber,  950  L  ft.  at  8c   108  88 

Richards  Mfg.  Co.  Ltd.:  spruce  deals,  3,908  ft.  at  $17.,  531  ft.  at  $14;  towage  $9   82  87 

Small  payments:  rock,  65  cu.  yds.  at  $1.10,  20  cu.  yds.  at  $1;  sundries  $36.27   127  77 


Total,  carried  to  page  V— 10     1,099  52 


Campbellton,  N.B.:  Deep  Water  Wharf  Accommodation. 

Conductors:  H.  Mclntyre  39  d.  at  $3,  buying  piles,  4  d.  at  $3;  J.  Woods,  53£  d.  at  $3,  outlay 

$2.95   292  45 

Carpenters,  73£  d.  at  $2.50,  78  d.  at  $2;  labourers,  181.26  d.  at  $1.75.   656  96 

Alexander,  James:  team,  32J  d.  at  $5;  hardware,  $43.30   204  55 

Harquail,  J.  D.  A.  Co.:  hard  pine  2  pieces  $17;  freight  $38;  sundry  $1.04   56  04 

Jamieson,  P.:  stone,  116  cu.  yds.  at  $1  ;  hauling  brush,  2d.  at  $5   126  00 

Shives,  R.  K.:  use  of  donkey  engine,  24|  d.  at  $5;  piles  150  1.  ft.  at  8c   134  50 

Stewart,  D.  A.:  stone,  161^  cu.  yds.  at  $1;  spruce,  2,723  ft.  at  $19;  hauling  brush  $10   223  24 

Spruce  timber,  piles  etc,  10,023  1.  ft.  at  8c,  2,932  1.  tt.  at  10c;  brush,  35  loads  at  $1.    Paid  as 
follows:  G.  Albert  $35.20;  John  Callahan  $60.48;   George  Casey  $163.60;  D.  Dornan 

$177.88;  F.  Doucett  $201.52;  D.  Lurette  $282.20;  J.  Russell  $209.16   1,130  04 

Small  payments:  washers  and  bolts,  793  lbs.  at  4c,  541  lbs.  at  4£;  stone,  22  cu.  yds.  at  $1; 

sundries  $50.06      128  12 


Total,  carried  to  page  V— 10   2,951  90 


Cape  Bald,  X.B.:  Breakwater  Pier. 

Foreman,  Henry  Dupuis,  Aug. -Nov.,  98"2  d.  at  $3.50   343  70 

Labourers,  569  d.  at  $1.40 ;  carpenters,  82-6  d.  at  $1.75 ;  blacksmiths,  41  "28  d.  at  $1.75   1,013  46 

Accountant  and  surveyor,  6118  d.  at  $1.75  ;  divers,  47  d.  at  $4,  32'69  d.  at  $2.25   199  43 

Carters,  315  d.  at  $3,  21  d.  at  $2  ;  concrete  mixer,  34"16  d.  at  $1.75;  horse,  1£  d.  at  60c   112  14 

Babineau,  D.  H.  :  4  oil  suits  $8.80  ;  10  shovels  $7  ;  sundries  $52  40   68  20 

Canada  Cement  Co.:  cement,  450  brl.  at  $2.08,  less  freight,  etc.,  $270.94   665  06 

Intercolonial  Railway,  freight  on  cement,  etc  >.                                    ....  303  94 

Tait,  R  C.  :  wheelbarrows,  8  at  $5  ;  manilla  rope,  125  lb.  at  12c.  ;  lumber  $18.50  ;  sundries 

$34.07   107  57 

Small  payments  :  transporting  cement,  etc,  $73.25;  hardware  and  smithwork  $39.43;  sand 
$23.08;  lumber  $21.96;  stone  $17.89;   unloading  schooners  $17.39;   rent  of  storing 

rooms,  5  m.  at  $2,  4  m.  at  $3  ;  sundries  $50.78   265  78 


Total,  carried  to  page  V— 10  :     3,079  28 


Cape  Tormentine,  N.B.  :  Breakwater. 

Foreman,  Chas.  B.  Raworth:  Sept. -Oct.,  19  d.  at  $3.50,  team  hire  $4   70  50 

Carpenters,  20|  d.  at  $1 .75  ;  labourers,  47£  d.  at  $1 .60   Ill  43 

Small  payments  :  sheathing,  950  ft.  at  $20  ;  labour  $7  ;  sundries  $25.33   51  33 

King's  Printer      12  31 


Total,  carried  to  page  V — 10   245  57 


Castalia,  N.B.  :  Breakwater, 

King's  Printer  $17 . 59  ;  advertising  $59 . 70   77  29 
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Chance  Harbour,  N.3S.:  Improvements  to  Breakwater.  $  cts. 

Foreman,  Window  Belding:  Aug.-Oct.,  60£  d.  at  S3  ;  boat  hire,  $21   202  50 

Carpenters,  16^  d.  at  $2.5C,  46|  d.  at  §2;  labourers,  179i  d.  at  $1.75   522  75 

McAvity,  T.  &  Sons:  wire  rope,  200  ft.  at  $5.25  ;  sundries,  $19.41   29  91 

I  rnion  Foundry  &  Machine  Works  :  bolts,  3,090  lb.  at  $2.40  ;  sundries,  $18.32   92  48 

Towing  logs,  28h  d.  at  $1,  3  d.  at  $7  :  J.  Mawhinney,  $79  ;  P.  Mawhinney,  $56   135  00 

Stone  ballast,  733i  cu.  yd.  at  $1 :  Belding,  David,  $291,   Jesse  L.,  $206.50,  N.  C,  $57.50, 

Wallace  E.,  $1)7  ;  3  payments  under  $40  each,  $S1.50   733  50 

Timber,  ties,  etc.,  20/>40  ft.  at  $15;  hemlock,  10,160  ft.  at  $14.50  ;  spruce,  530  1.  ft.  at  7c; 

ballast  poles,  6,290  1.  ft.  at  3c:  Frank  Campbell,  $37.10  ;  John  E.  Moore,  $4S9.30 ;  F.  E. 

Sayer  &  Co.,  $147.32   673  72 

Legal  services,  E.  H.  Me  Alpine,  St.  John     23  25 


Total,  carried  to  page  V— 10   2,413  11 


Chatham,  N.B.:  Repairs  to  Custom  House  Wharf. 

Foremen,  Chas.  Bernard,  25  d.  at  $2.50,  Ben.  Flood,  24  d.  at  $2.50  ;  carpenters,  19|  d.  at  $2.  161  50 

Labourers,  36i  d.  at  $1.75,  60*  d.  at  $1.50  ;  mechanic,  17  d.  at  $2   188  62 

Snowball,  J.  B.  Co.:  hemlock,  8,370  ft.  at  $14,  4,388  ft.  at  $18   196  17 

Small  payments  :  bolts,  1,413  lb.  at  3^c;  sundries,  §11.87   61  33 


Total,  carried  to  page  V— 10   607  62 


Chatham  New  Wharf,  N.B. 

Travel  and  outlay,  A.  E.  Cross,  Sept.  12-27   44  10 

King's  Printer   22  9b 

Total,  carried  to  page  V— 104   67  05 


Choekfish  River,  N.B.:  Extension  of  Breakwater  at  Mouth. 

Foreman,  John  M.  Nowlan,  Oct.,  2U  d.  at  $3   64  50 

Labourers,  125  45  d.  at  $1.35  ;  rent  of  scow,  9£  d.  at  $2   187  86 

Small  payments  :  brush,  2  jobs  at  S28,  79  loads  at  $1 ;  towage,  $20  ;  sundries,  $5.90   160  90 

Total,  carried  to  page' V— 10    413  26 

Ciimiuing's  Cove  Wharf,  N.  12. 

Charleson  T  P.-  contract  for  construction  of  wharf  complete  $16,890,  less  paid  in  1910- 

11  page  V-191,  $14,460   2,430  0 

Foreman  F.  F.  McNeill,  20  05  d.  at  $2.50;  carters,  8  5  d.  at  $2.50;  labourers,  8155  d.  at 

$1.75  •••  214  0; 

Small  payments :  hardware,  $47.15  ;  warehouse  on  right  of  way  to  wharf,  $30  ;  piles,  8  at  $3; 

shingles,  8  M  at  $2.25  ;  lumber,  $14.25  ;  sundries,  $42.79   176  19 

Total,  carried  to  page  V— 10   2,820  24 


Dalhousie  Wharf  Improvements,  N.B. 


Foreman,  Joseph  Mclntyre:  Aug.-Oct.,  36  d.  at  $2.75  ;  outlay,  $9.13   108 

Carpenters,  24k  d.  at  $2.25,  24  d.  at  $2:  labour,  \  d.,  75c;  man  with  team,  '2\  d.  at  $2   108 

Dalhou.-ie  Lumber  Co.:  spruce  boards,  4.392  ft.  at  $15,  9,151  ft.  at  $17,  1,137  ft.  at  $10; 

refuse  pine  boards,  1,910  ft.  at  $8  ;  shingles,  20  M  at  $1.80  ;  sundries,  $11.42   295 

Small  payments  :  hardware,  $16.51  ;  lumber,  $27.06  ;  sundry,  $1.50   45 

Total,  carried  to  page  V— 10   557  64 


Dalhousie  Harbour  Breakwater,  N.B. 

Charleson,  T.  P.,  estimate  3  to  Mar.  30,  1912,  on  $23,440  contract,  $6,190,  less  drawback  $530.  5,660 

Dalhousie  Lumber  Co.,  purchase  price  of  wharf  property.    ^1 

Inspector  of  work,  Jeremiah  Le  Tourneau,  Oct.  15-Mar.  31,  143  d.  at  $2.M     <W 

Powell,  Chas.,  removing  old  barge  from  near  Slat  Wharf.. .      70 

King's  Printer  $2.38  ;  advertising  $139.20   ™± 

Legal  services,  W.  A.  Trueman,  Dalhousie,  N.B   ™ 

Travel  and  outlay,  A.  E.  Cross,  Apr.  24-28    00 


Total,  carried  to  page  V— 10   7'919  88 
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Dipper  Harbour,  N.B.:  Breakwater  Extension.  $  cts. 

Ch&rleson,  T.  P.,  estimate  6  to  Jan.  6,  1912,  on  $22,350  contract   21,460  00 

Inspectors  of  work:. John  A.  Clark,  May  22-Nov.  15, 150  d.  at $3,  outlay  48c. ;  David McAdam, 

Nov.  15-Jan.  11,  46  d.  as  S3  ,   588  48 


Total,  carried  to  page  V— 10  ".   22,018  48 


Dorchester,  N.B.:  To  Complete  Bed  for  Vessels  at  Wharf. 

Foreman,  W.  H.  Bowser,  Dec.  1910,  May,  1911,  15^  d.  at  $2.50   38  75 

Laboureis,  97  d.  at  $1.50  ;  carters,  11  87  d.  at  $2   1G9  26 

Dorchester  Stone  Works,  stone,  120  cu.  yd  at  75c.  . .    90  00 

Shea,  William  :  digging  and  clearing  off  mud,  99|  d.  at  $1.50  ;  brush,  7  loads  at  $1.50   160  00 

Small  payments  :  logs,  C»72  1.  ft.  at  3ic. ;  board,  $22  ;  spruce  lumber,  957  ft.  at  $16  ;  rent  of 

scow,  2  d.,  $14  ;  sundries,  $31.79"   106  62 


Total,  carried  to  page  V— 10   564  63 


Escnmlnac,  N.B.:  Breakwater. 

Lewis,  Luther  and  Stewart,  John,  purchase  price  of  land  for  site   100  00 

King's  Printer  $22.58;  advertising  119.25   141  83 

Legal  services,  Robt.  Murray,  Chatham   107  62 


Total,  carried  to  page  V— 10   349  45 


Gardner's  Creek,  N.B.:  Bepairs  to  Harbour  Works. 

Carson,  Thos.  B. :  spruce  covering,  57,059  ft.  at  $22;  timber,  5,110  ft.  at  $18;  ship  knees, 

19  at  $4   1,423  26 


Gooseberry  Cove,  N.B.:  Breakwater. 

Conductor,  James  E.  Kane,  Aug.-Oct.,  62  d.  at  $3  ;  gasoline  boat,  18  d.  at  $5  ;  boat,  10  wks. 

at  $1.50;  scow,  20  d.  at  $1  ;  ballast,  64  cu.  yd.  at  $1     375  00 

Carpenters,  81  d.  at  $2.50,  18J  d.  at  $2.25,  1624  d.  at  $2;  labourers,  74  d.  at  $1.75  ;  single 

teams,  15  d.  at  $2.50  ;  men  with  gasoline  boats,  20  d.  at  $5   836  09 

Dean,  W.  J.:  spruce,  19,150  ft.  at  $15;  ballast  poles,  6,000  1.  ft.  at  3c   467  25 

Fitzgerald,  Daniel,  bolts,  2,977  lb.  at  24c,  sundries  $17. 36   91  7 

Moore,  John  E.:  logs,  34,980  ft.  at  $15  ;  ballast  poles,  3,480  1.  ft.  at  3c   629  10 

Union  Foundry  &  Machine  Wks.:  bolts  3,070  lb.  at  2£c;  freight  $2.70   79  45 

Small  payments:  hardware,  &c,  $37.16  ;  1,000  ft.  lumber  $14.50  ;  dvnamite,  50  1b.  at  25c; 

ballast  $10  ;  cook  stove  $10  ;  manilla,  103  lb.  at  10£c;  sundries  $20".ll    115  08 

King's  Printer     9  74 


Total,  carried  to  page  V-10   2,603  49 


Gopse  Creek  Harbour,  N.B.:  Breakwater. 

Conductor,  R.  R.  Lee:  July-Sept.,  62  d.  at  $3  ;  hire  of  pile  driver  and  4  men,  62  d .  at  $18. . . .        1,302  00 

Conductor,  I.  S.  Prescott,  Nov.-Dec,  Feb.-Mar.,  374  d.  at  $3   112  50 

Labourers,  72  d.  at  $2.25,  177Jd.  at  $2 ;  carters,  18  d.  at  $4.50,  1  at  $3.25;  teams,  17  d.  at 

$1  25  622  01 

AdamC A  .  W.  :  towing  Lee's  Hoister  $200  ;  2  brl.  pitch  $11.50;  spikes,  2  kegs  at  $3.50,  2 

kegs  at  $4  ;  sundries  $23 . 65   250  15 

Lewis,  Wm.  &  Son:  screw  bolts,  1,710  lb.  at  $3.55;  drift  bolts,  2,065  lb.  at  $2.40;  plate 

washers,  975  lb.  at  $3.55  ;  freight  $3.75     148  62 

Prescott,  I.  &  Son  :  spruce.  32,953  ft.  at  $18  ;  logs,  &c,  37,407  ft.  at  $13  ;  man  and  team,  364; 

d.  at  $3.25;  gasoline  boat  hire  $45;  telephone  messages  $18.05;  hardware,  $12.30; 

sundries  $28.88   1,301  46 

Union  Foundry  &  Machine  Works:  pile  points,  hoops,  &c,  3,980  lb.  at  6c;  bolts,  1,925  lb.  at 

3*C.;  345  square  washers,  $12  08  ;  sundries  $6.50    324  76 

Small  payments  :  services  of  Justice  of  Peace     6  00 


Total,  carried  to  page  V— 10   4,067  50 
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Grand  Anse,  N.B.,  New  Groyne.  $  cts. 

Foreman,  J03.  U.  Landry:  62V  d.  at  S3  ;  storage  of  tools,  &c,  13  m.,  $13;  granite  stone 

boulder  $20;  freight  and  telegram  $2.20   222  70 

Foreman,  Patrick  Hurley,  Feb. -Mar.,  13'.  d.  at  $2.50   33  75 

Labourers,  215V  d.  at  $1.40,  10J  d.  at  $1.35,  7^  d.  at  $1.23;  drillers,  30J  d.  at  $1.50   371  73 

Carpenters,  Iff  d.  at  $1.75,  15J  d.  at  $1.70  ;  men  with  teams,  39  d.  at  $3,  11  d.  at  $2   192  93 

Burpee,  I.  &  E.  R.:  drift  bolts,  9,340  lb.  at  295c,  960  lb.  at  3  4c.  ;  sundries  $24.97   333  14 

Dumas,  J.  W.:  sawing  flooring,  &c.,  $23.12  ;  rent  of  piling  ground  $15  ;  sundry  $5.19   48  31 

Landry,  Theodore  J.:  granite,  35  cu.  yd.  at  $1:  ballast  poles,  800  1.  ft.  at  l£c;  sundries  $16.95.  63  95 

Lefiresiey,  AJphonse,  hardwood  and  spruce,  1,1041.  ft.  at  6c   66  24 

Riordon,  Thos.  W.:  fenders,  3,400  ft.  at  $12  ;  ties,  &c,  454  1.  ft.  at  5c     63  50 

Thorne,  VV.  H.  &  Co.:  drift  bolts,  2,360  lb.  at  $2.60,  730  lb.  at  $3    83  26 

Small  payments :  spruce  and  hardwood,  &c,  114  L  ft.  at  8c,  3,679  1.  ft.  at  6c,  2,833  1.  ft.  at 
5c,  2,440  1.  ft.  atl|c,  3,248  1.  ft.  at  lie.;  sundry  lumt-er  $113.21 ;  dynamite,  25  lb.  at  50c; 

granite,  83|  cu.  yd.  at  $1 ;  smithwork  §24.50  ;  sundries  $36.46   718  88 


Total,  carried  to  page  V— 10   2,198  39 


Great  Salmon  River,  N.B.:  New  Pier  on  East  Side  of  Entrance,  Sec. 

Huntley,   C.    A.:   contract   complete  $10,740;   extra  cribwork,  13,766   cu.  ft.    at  8'8c, 

excavation,  806  cu.  yd.  at  55c   12,394  71 

Inspector  of  work,  Robt.  Connely.  May  24-Nov.  29,  163d.  at  $3     489  00 

Foreman,  Robt.  Connely,  Mar.,  3d.  at  $3  ;  carpenters,  2  d.  at  $3,  6  d.  at  $2  ;  labourers,  27  d. 

at  $1 . 75,  6  d .  at  $1 .50  ;  horse,  6  d .  at  $1   89  25 

Pejepscot  Paper  Co.:  bolts,  352  lb.  at  5c;  logs  1,660ft.  at  $12   37  52 


Total,  carried  to  page  V— 10   13,010  48 


Grandique  Wharf,  N.  B. 

Charleson,  T.  P.,  estimate  2  to  Mar.  30,  1912,  on  $5,895  contract,  $2,890;  less  drawback  $290..  2,600  00 

Inspector  of  work,  Jude  Bourgeois,  Jan. -Mar.,  61  d.  at  $2.50    152  50 

Foreman,  T.  P.  Arseneau:  May -Oct.,  26V  d.  at  $2.50;  paid  freight  76c   67  01 

Labourers,  42V.  d.  at  $1.50;  teams,  3  d.  at  $3;  driving  road  machine  1  d.  $2   74  75 

Hache,  Alberni:  building  fence  on  road  leading  to  wharf  $75;  one  gate  $4.75   79  75 

Small  payments:  round  timber  S3;  plank  S3.30                                                                 . .  6  30 

King's  Printer  $2.17;  advertising  $112.70    114  87 

Legal  services,  R.  A.  Irving,  Buctouche,  Kent  Co   105  50 


Total,  carried  to  page  V— 10    3,200  68 


Greeu  Point  Breakwater,  N.  B. 

King's  Printer  $20.89;  advertising  $77.84   93  73 


Harvey  Bank,  N.  B.:  Raising  Wliarf. 

Downie,  H.  W.,  man  and  team,  3  d.  at  $4   12  00 


Hopewell  Cape,  N.  B.:  New  Steps  and  Repairs  to  Slip. 

Conductor,  W.  D.  Bennett,  2i  d.  at  $2.50;  carpenters,  8  d.  at  $2    22  25 

Small  payments:  hemlock  covering,  1,481  ft.  at  $14;  sundries  $2.38   23  11 


Total,  carried  to  page  V— 10   45  36 


Koucliibouguae  Harbour,  N.  B. 

Conductors:  Cliff  Atkinson.  33  d.  at  $3,  team  6  d.  at  $3;  John  Callendar,  21  d.  at  $3,  4  d. 

at  $2.50    190  00 

Carters,  43V  d.  at  $3,  125  d.  at  $2;  carpenters,  67  d.  at  $1.75,  33  d.  at  $2;  labourers,  14  d.  at 

$2,  572"d.  at  $1.50,  13A.  d.  at  $1.25,  25k  d.  at  $1    1,492  12 

Carter,  M.  E.:  manilla  rope,  267  lb.  at  12V,;  tarred  rope,  307  lb.  at  16Vc;  sundries  $31.18   115  20 

Gregan,  Joseph:  pickets,  1,000  at  5c;  piles,  7  at  $1   57  00 

Harrington,  Tim.  P.:  stone,  75  cu.  yd.  at  75c;  blockage  of  scow  $6   62  25 

Harrington.  Timothy,  spruce  piles,  101  as  $1;  Stewart,  R.,  stone,  85  cu.  yd.  at  75c   164  75 

Johnson,  Fabien:  pickets,  500  at  5c,  250  at  lc;  spruce,  108  pieces  at  10c;  brush,  5  acres  at  $5  63  30 

Little,  J.  R.:  scow  hire,  29  d.  at  $1.50;  spruce  boards,  1,000  ft.  at  $10   53  50 

Small  payments:  stone,  166 cu.  yd.  at  75c;  pickets  ,500  at  5c;  scow  hire,  26 d.  at  85c;  towage 

$18;  labour,  11  d.  at  $1.50;  sundries  $46.04   252  14 


Total,  carried  to  page  V — 10   2,450  26 
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Lameqne  Wharf  Improvements,  N.  II.  $  cts. 

Foreman,  Thomas  Gionet:  May-Sept.,  82  d.  at  $2.50;  travel  and  outlay  $45.57   250  57 

Head  carpenter,  G.  Chiasson,  57^  d.  at  $1.75;  carpenters,  137|  d.  at  $1.50;  teams,  6  d.  at  $2. . .  319  25 

F  ruins?,  William  &  Co.,  Ltd.:  spikes,  3  kegs  at  $3.75,  1  at  $5.90,  1  at  $6;  sundries  $46.78   69  93 

Havhe,  David,  spruce  lumber,  7,936  ft.  at  $16    126  98 

Walker,  J.  D.:  spruce  plank,  27,453  ft.  at  $15,  11,817  ft.  at  $12   553  59 

Small  payments:  spikes,  5  kegs  at  $3.20;  lumber,  1,600  ft.  at  $18;  sundry  lumber  $25.44;  tow- 
age $20;  sundries  $24.72   U4  96 

King's  Printer   1(3  13 


Total,  carried  to  page  V — 10   1,451  41 


Leonardsvllle  Wharf,  N.  B.:  Reconstruction  and  Extension'and  New  .Steps. 

Charleson,  T.  P.,  contract  complete  $10,935;  less  paid  in  1910-1911,  page  V— 193,  $6,590  and 

less  paid  in  1909-10,  page  V-180,  $2,260   2,085  00 

Foreman,  F.  W.  Tewksbury,  46  d.  at  $2.50;  carpenter,  E.  Tewksbury,  10  d.  at  $2.25  . . .-   '137  50 

Labourers.  83|  d.  at  $1.75.     14g  12 

MoRay,  Charles  D.,  22  pilings  at  $3    66  00 

Small  payments:  timber,  1,920  ft.  at  $25;  spruce  deal,  1,249  ft.  at  $20;  towage  $16;  scow  hire, 

32  d.  at  50c;  bolts,  450  lb.  at  3-55c,  315  lb.  at  4c;  sundries  $24.32   157  87 


Total,  carried  to  page  Y — 10   2,592  49 


Lornevllle,  N.  B.:  Breakwater  Wharf:  Repairs  and  Extension. 

Test  borings  ($195.50)— 

Foreman,  George  Rose,  Sept.,  17  d.  at  $3.50,  board  $9   68  50 

Labourers,  59  d.  at  $2,  board  $9   ....  127  00 

Galbraith,  Geo.  H.,  lighting  and  tending  light,  May  1-Nov.  24,  7  "8  m.  at  $20;  outlay  for  light 

$7.86   163  86 

McAllister,  James  K.:  lighting  and  tending  light,  Nov.  25-Mar.  31.  4157  m.  at  $20;  outlay 

for  light  $14.91.........   98  06 

McCarron,  James,  fencing  right  of  way  to  breakwater   60  00 

King's  Printer  $16.87;  advertising  $51.68   68  55 


Total,  carried  to  page  V — 10   585  97 


Lower  Caraqnet,  N.B. :  Ice  Breaking  Blocks. 

Duguay,  Honore,  building  three  additional  ice  breaking  blocks  complete   .       3,100  00 

Inspector  of  work,  Theo  Le  Bouthillier,  Aug.  27-Oct.  31,  51  d.  at  $3   153  00 


Total,  carried  to  page  V— 10    3,253  00 


IHace's  Bay,  N.B.:  Connection  of  Pier  Head  with  Shore. 

Foreman,  Frank  Cassidy,  31  d.  at  $3  ;  8  logs  $5   98  00 

Carters,  1  d.  at  §3  ,  14£  d.  at  $2.50  ;  labourers,  13£  d.  at  $1.50   59  50 

Agar,  M.E.,  hardware,  &c   12  95 

Gregory,  J.  A.,  deal,  4,165  ft.  at  $18,  1,147  ft.  at  $22    100  19 


Total,  carried  to  page  V — 10      270  64 


Mill  Cove  Wharf,  N.B 

Conductor,  Malcolm  Mealy:  Sept.-Jan.,  55  d.  at  $3  ;  overseeing  delivery  of  timber  11  d.  at 

$3  ;  postage  50c   198  50 

Carpenters,  70  d.  at  $2  ;  carters,  41  d.  at  $2.50  ;  labourers,  23£  d.  at  $1.75   283  61 

Spruce  logs,  31,168  ft.  at  $15  ;  ballast  poles,  6,704  1.  ft.  at  3c;  timber,  &c  13,691ft.  at  $25, 
600  ft.  at  $20.70;  sundry  $14.06.  Paid  as  follows:  Walter  Justason  $57.36;  Frank 
Leigh  ton  $398.90  ;  W.  Mealy  $175. 51 ;  W.  W.  Waite  $217.31 ;  George  A.  Young  $51.09; 
small  payments  $137.18    1,037  35 


Total,  carried  to  page  V — 10   1,519  46 


milerton  Public  Wharf,  N.B. 

Renons  Bridge  Lumber  Company :  purchase  price  of  part  of  wharf  $2,000;  price  of  right  of 

way$100. ..    ...         2,100  00 

Jtsetts,  John,  purchase  price  of  right  of  way  to  wharf   100  00 


Total,  carried  to  page  V — 10   2  200  00 
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Miraniicni  Bay,  N.B.:  Dredging  Ship   Channel  at  Grande  Dune  Flats,  &c.         $  cts. 

Detailed  with  Contract  Dredging  (Page  V— 301)    113,609  26 

Inspectors  of  Dredging  : — 

Ahearn,  Robert:  dredge  Hayward,  May  15-Oct.  18,  137  d.  at  $2.50;  overtime,  156i  h.  at 

25c.   381  63 

Flett,  F.  P.:  dredge  Prince  Ito,  Aug.,  29  d.  at  $2.50,  overtime  35£  h.  at  25c,  signing 

papers  $4     85  38 

Kirby,  Edward:  dredge  Invader,  May  21-Nov.  4,  144  d.  at  §2.50,  overtime  129  h.  at 

25c,  signing  papers  $5.50    397  74 

Pullen,  J.  H.:  dredge  Prince  Ito,  May  15- July  15,  55  d.  at  $2.50,  overtime  72  h.  at  25c.  155  50 

Fowlie,  F.  A.,  pickets,  25  at  $1.50   37  50 

Loggie,  A.  &R.:  towing  with  S.S.  Eva  $10  ;  gasoline  boat  Goto.yo,  5  d.  at  $10;  pile  driver, 

5  d.  at  $1  •   65  00 

Mills,  James  A.,  assisting  on  surveying  and  inspection  trips,  May-No  v.,  145  d.  at  $2   290  00 

Wall  George,  services  of  boat  Bonita  tending  dredge,  May  8  d.,  June  13  d.,  July  2  d.,  23  d. 

at  $8..    184  00 


Total,  carried  to  page  V— 10     115,206  01 


Miscou  Wharf  Extension,  >.B. 

Reid,  E.  R.:  estimate  3  to  Nov.  24,  1911,  on  $16,800  contract.  $13,370;  less  drawback  81,330.  12,040  00 
Inspectors  of  work  :  John  A.  Bizeau,  June-Nov.,  135  d.  at  $2.50;  John  M.  Ward,  Nov.,  9 

d.  at  $2.50   360  00 


Total,  carried  to  page  V— 10   12,400  00 


3Iispec,  N.B.:  Repairs  to  Harbour  Works. 

Foreman,  Hugh  Toner,  Sept. -Oct.,  Mar.,  01^  d.  at  $2.50   153  75 

Carpenter,  69  d.  at  $2,  90|  d.  at  $1.75  ;  labourers,  33f  d.  at  $1.75,  62  d.  at  $1.50  ;  teams,  7 

d.  at  $2. 25   474  66 

'  Small  payments  :  spruce  logs,  1,500  ft.  at  $8  ;  towage  $10  ;  lumber  $42.31 ;  hauling  lumber 

$24.81 ;  hardware,  &c,  $73.82  ;  sundries  $11.50.    174  44 


Total,  carried  to  page  V- -10    802  85 


Moncton,  N.B.:  Berth  for  Scows  and  Repairs  to  Wharf. 

Conductor,  J.  M. /Brown:  Aug.-Dec,  111  d.  at  $3 ;  outlay  for  use  of  tools,  pile  driver,  &c, 

$124.20   457  20 

Man  with  team,  Edward  Brown,  Aug.-Dec,  40  d.  at  S4.50   180  00 

Carpenters,  168  d.  at  $2,  3M£  d.  at  $1.75;  labourers,  296  d.  at  $1.75,  89^  d.  at  $1.50,  10$  d.  at 

$1.25  :  teams,  31*  d.  at  $2.50     1,148  59 

Burpee,  I.  &  E.  R.:  drift  bohs,  3,411  lb.  at  3c.,  720  lb.  at  3*  c;  10  barrels,  $1   126  73 

Crandall,  John  H.:  hemlock  deal,  22,493  ft.  at  $12.50;  hemlock  timber,  5,219  ft.  at  $13; 

ballast  poles,  4,284  L  tt.  at  lfc   423  97 

Hall,  F.  N.,  stone,  330  83  cu.  yd.  at  65c   215  05 

Lewis,  Wm.  &  Son  :  drift  bolts,  447  lb.  at  3c.,  1,077  lb.  at  2&.;  screw  bolts,  269  lb.  at  3.55c; 

freight  $2. 67   49  86 

Lockhart,  Leb.  Drury ;  timber,  plank,  &c,  9,157  ft.  at  $16,  6,515  ft.  at  $15,  46,119  ft.  at  $13, 

1,000  ft.  at  $10  ;  white  pine  mooring  posts,  6  at  $5    883  78 

Small  payments  :  labour  $12.85  ;  stage  spars,  20  at  50c;  sundries  $60.36   89  21 


Total,  carried  to  page  V— 10   3,574  39 


Neguac  Wharf,  N.B.:  Repairs  and  Extension. 

King's  Printer  $24.41 ;  advertising  $28.80   53  21 


New  Mill*.  N.B.  :  Wharf. 

Taylor,  Warren:  contract  complete  $11,480  ;  extra,  widening  two  spans  $00,  additional 

length  of  wharf  $190.    Total  SI  1, "30,  less  paid  in  1910-11,  page  V— 194,  $3,260   8,470  00 

Inspector  of  work,  Wm.  Jamieson.  Apr.-Aug.,  100  d.  at  $3    300  00 

Legal  services,  William  Murray,  Campbellton  . .  .    25  60 


Total,  carried  to  page  V-10  !   8,795  60 
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Petite  Lameque,  N.B.  :  Whaif.  $  cts. 

King's  Printer,  $14.13;  advertising  $200.48    274  61 


Petit  Roclier,  N.B.  :  Roadway  to  Breakwater,  Sec. 

Frenette,  Valeric,  purchase  price  of  land  required  for  roadway   300  00 

Roman  Catholic  Bishop,  of  Chatham,  N.B.,  purchase  price  of  land  required   6C0  00 

Legal  services,  James  P.  Byrne,  Bathurst                                                                     ...  41  (jo 


Total,  carried  to  page  V— 10     941  GO 


Pointe  du  Chenc,  RT.  B. :  Breakwater  Repairs  and  Stone  Slope  along  Base. 

Conductor,  A.  Mugridge,  Feb. -Mar.,  41  £d.  as  $3.,  horsehire  $3.75;  foreman,  L.  H.  Welling 

Aug. -Oct..  47  d.  at  $3   ;         270  00 

Labourers,  469  d.  at  $1.50,  634  d.  at  $1.35;  teamsters,  51  d.  at  $3  ;  derricknien,  37  d.  at  $2   1,016  26 

Bateman,  H.  A.,  piles,  16,250  ft.  at  $13   '211  25 

Smith,  E.  A.:  stone,  slope  266  cu.  yds.  at  $3,  mixed  253  cu.  yd.  at  $1.50  ;  2  m.  rent  of  derrick 

$30   1  207  50 

"White,  James  E.  :  bolts,  224  at  10c,  569  lb.  at  3  7c;  washers,  195  lb.  at  4"85c;  sundries 

$23.54   76  45 

Small  payments  :  steel,  821b.  at  14c;  rope,  187$  lb.  at  14c;  cogwheel,  352  1b.  at  3$c;  smith- 
work,  $14.95  ;  sundries  $69.62    134  62 


Total,  carried  to  page  V — 10   2,916  08 


Pointe  Sapin,  N.  B.  :  Breakwater. 

Taylor,  Warren:  estimate  2  to  Mar.  30,  1912,  on  $16,890  contract,  $8,620;  less  drawback  $4,310  4,310  00 
Foreman,  A.  J.  Bordage,  Sept.-Oct.,  29  d.  at  $2.50;  labourers,  185 '68  d.  at  $1.35  ;  carters 

26-5 d.  at $2....   374  18 

Small  payments  :  wire  fence,  20  rds.  at  024c;  sundries  $31.26   43  76 

King's  Printer  $1.92  ;  advertising  $131.50 !     133  42 

Legal  services,  R.  A.  Irving,  Buctouche,  Kent  Co   78  SO 


Total,  carried  to  page  V — 10   4,940  16 


Pointe  Wolfe,  N.  B.  :  Improvements  to  Harbour  Protection  Works. 

Conductor,  Thomas  Matthews,  26  d.  at  $3   78  00 

Carpenters,  21  d.  at  $1.75  ;  men  with  teams,  30$  d.  at  $2  ;  labourers,  21$  d.  at  $1.50. .......  130  00 

White,  C.  T.,  sundries   7  03 


Total,  carried  to  page  V— 10   215  03 


Bexton,  N.  B. :  To  Close  Pile  and  Repair  Wharf. 

Foreman,  Jas.  T.  Girvan:  Aug.-Oct.,  48  d.  at  $3  ;  outlay  $2.96   146  96 

Carpenters,  80  d.  at  $1.75,  30h  d.  at  $1.50  ;  labourers,  174$  d.  at  $1.40                           ...  430  04 

Burns,  Jas.  F.  :  timber,  6,459  ft.  at  $12,  6,875  ft.  at         5,772  ft.  at  $13   248  77 

Hebert,  Pascal,  stone,  150  cu.  yd.  at  $1.35  ;  McDonald,  Rory,  drift  bolts,  1,6521b.  at  4c   268  58 

Small  payments  :  hardware,  rope,  &c,  $21.66  ;  hire  of  scow  $6   27  66 


Total,  carried  to  page  V — 10   1,122  01 


Richibucto  Beach,  N.  B.  ;  Breakwater  Piers  on  North  and  South  Sides. 

Chavleson,  T.  P.  :  estimate  4  to  Nov.  28,  1911  on  $20,995  contract,  $10,490,  less  drawback 

$1,040       9  450  00 

Inspectors  of  work  :  J.  F.  Atkinson,  June-Oct.,  120  d.  at  $3  ;  Fred  McNeill,  2  d.  at  $3. .  '366  00 

Small  payments  :  rent  for  storing  plant  $18  ;  injector  $9  ;  set  of  furnace  grates  $9.90   36  90 

King's  Printer's  Account  $3  ;  advertising  $185.30    .  °  jgg  '30 

Legal  services,  Wm.  D.  Carter,  Richibucto  ]  4  00 


Total,  carried  to  page  V— 10   10,045  20 
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Richibucto  Cape,  N.B.:  Breakwater  Wharf.  $  cts. 

Conductor,  A.  Leger:  Mav-July,  72  d.  at  S3;  weighing,  securing,  &c,  drift  bolts,  3£  d.  at  $3; 

hardware,  $15   241  50 

Conductor,  F.  S.  Peters:  Aug.-Oct.,  66  d.  at  83  ;  foothooks,  14  at  $1   212  00 

Sub-conductor,  H.  Gallant,  June-Oct.,  115  2  d.  at  S3    345  60 

Foreman,  J.  S.  Leblanc,  39|  d.  at  $2.50  ;  head  carpenter,  U.  Daigle,  82  04  d.  at  $2.75,  10  5  d. 

at  $2   345  38 

Engineer,  Albert  Knowles,  June-Oct.,  1134  d.  at  82.50   233  75 

Carters,  183  2  d.  at  $2.25,  1  75  d.  at  $3  ;  labourers,  1,047 '25  d.  at  $1.35,  14  at  $1.50  ;  carpen- 
ters, 253- 1  d.  at  31.75,  8  d.  at  $2,  17  d.  at  $2.25     2,349  51 

Burns,  .las.  P.:   timber,  &c,  54,457  ft.  at  $13,  5,467  ft.  at  $L4,  11,686  ft.  at  $14.50,  78,240  ft. 

at  $15.    Total,  $2,127.47,  less  15%  drawback   1,808  28 

Forbes,  VV.  E.:   rope,  491  lb.  ac  ll£c,  794  lb.  at  11c. ;  6  wheelbarrows,  $24  ;   12  peavies,  $18 ; 

7  crank  augers,  $15.40  ;  12  axes,  $15  ;  sundries,  $112.61.    327  59 

Jardine,  Jas.  P.:   galv.  spikes,  2  kegs  at  $7;  anchor,  chain,  &c,  1,230  lb.,  $18;  sundries, 

$75.07  •         107  07 

Swedish  Canadian  Lumber  Co.:   boards,  scantling,  &c,  6,173  ft.  at  $15,  2,950  ft.  at  $11.50  ; 

sundries,  $9.67     136  20 

Thorne,  W.  H.  &  Co.:  steel,  9,470  lb.  at  2£c;  bolts,  405  lb.  at  3£c,  675  lb.  at  2 '8c,  200  lb. 

at  2-6c,  38,000  lb.  at  2'45c;  spikes,  4  kegs  at  $2.90;  washers,  70  lb.,  $2.42    1,195  29 

Stone,  371  cu.  yd.  at  $1,  719  cu.  yd.  at  5c,  70  cu.  yd.  at  10c;  boat.  $12;  bauling,  $8.  Paid 
as  follows:  Fred.  Maillet,  $50  ;  D.  O.  Richard,  $151  ;  F.  J.  Richard,  $141 ;  small  pay- 
ments, $91.95    433  95 

Small  payments  :  truckage  and  livery,  $73.79 ;  coal,  7  t.  at  $5  ;  rope,  259  lb.  at  lOic;  anchor, 
$25  ;  boring  well,  fitting  pump,  &c,  $27  ;  6  kegs  blasting  powder,  $19.50  ;  freight,  $16  ; 
12  foothooks,  $12;  shingles.  5  M.  at  $2;  sundries,  $15.22   .  290  70 


Total,  carried  to  page  VT— 10     8,076  82 


Richibucto  Wharf,  N.B.;  Reconstruction,  Extension,  dec. 

Murray.  Thos.  O.:   estimate  4  for  work  and  material  to  Oct.  14,  1911,  on  $17,000  contract, 

$7', 601;  less  drawback,  $761   6,840  00 

Inspector  of  work,  John  B.  Wright :  117  d.  at  $3,  3  d.  at  $2.50   358  50 

Foreman,  A.  Harris,  38  d.  at  $3,  outlay  $6.59  ;  head  carpenter,  W.  Scott,  31  d.  at  $2.25   190  33 

Carpenters,  57$  d.  at  $1.75,  32|  d.  at  $1.50,  80£  d.  at  $1.40  ;  labourers,  24  d.  at  $1.50,  44  d.  at 

$1.25     304  06 

Fish,  William  E.:  survey  of  plan  and  descriptions  of  work,  $30  ;  travel  and  outlay,  $17.13. . .  47  13 

McDonald,  Roderick:  making  bolts,  2,121  lb.  at  4c;  sundry.  $1.95   86  79 

Stone,  831£  cu.  vd.  at  $1.25.    Syl.  De  Roche,  $50  ;  Thos.  Murray,  $989.37   1,039  37 

Hemlock  logs,  1,584  ft.  at  $14,  18,175  ft.  at  $11.50,  4,494  ft.  at  $10,  sundry,  $3.25.  Cliff 

Atkinson,  $209  ;  Jas.  F.  Burns,  $34  ;  Swedish  Canadian  Lumber  Co.,  $36.37    279  37 

Small  payment"  :  hardware,  $13.98  ;  sundry,  $2.50    16  48 

Advertising    64  95 


Total,  carried  to  page  V— 10     9,226  98 


River  St.  John,  including  Tributaries. 

General  foreman,  D.  L.  Daigle  :  12  m.  to  Mar.  31,  1912,  at  $50;  travel  and  outlay,  $304.59. . .  904  50 

Alex.  Nadeau's  Breakwater  :  foreman,  $10  ;  teams,  $18.75  :  labourers,  $11.25   40  02 

Baker  Brook,  Michaud  Breakwater  :  foreman,  8  d.  at  $2  ;  labour,  $51 ;  iron,  $10.92   77  99 

Baker  Lake  Wharf :  foreman,  5  d.  at  $2;  labour,  $92.24  ;  teams,  $25.50  ;  plank,  $21.88  ;  iron, 

$5.34  .  ,   154  96 

Dave  Jenkin's  Breakwater  :   foreman,  $14  ;  labour,  $54  ;  team,  $21 ;  lumber,  $28;  sundry, 

$48.77   165  77 

E.  Martin  Breakwater:  foreman,  6  d.  at  82  ;  labour,  $5.25;  teams,  $27;  iron,  $1.80   46  05 

Green  River,  blasting,  &c,  below  Emerson's  Falls  ($97.81)— 

Foreman,  R.  R.  Cyr,  7  d.  at  $2  ;  team,  $18;  labour,  848.56;  dynamite,  &c,  817.25   97  81 

Iroquois  River,  breakwater  above  Morneault :  foreman,  $4  ;  teams,  $13  ;  labour,  $21 ;  lumber 

and  iron,  $11.98   49  98 

Iroquois  River,  breakwater  between  Marquis  and  Michaud  ($99.37) — 

Foreman,  F.  Michaud,  11^  d.  at  $2 ;   teams,  $27.56;  labourers,  $22.31;   lumber,  $20; 

iron,  $6   99  37 

Iroquois  River,  Grandmaison  Breakwater  ($308.03) — 

Foreman,  Jos.  Roussel,  22  d.  at  $2  ;  labourers,  65£  d.  at  $1.50  ;  teams,  $16.50   158  37 

Grandmaison,  Alexis,  birch  lumber,  9,650  ft.  at  $11     106  15 

Small  payments  :  iron,  719  lb.  at  4c;  sundry,  $14.75    43  51 

Iroquois  Breakwater,  St.  Jacques  Parish  ($108.81)— 

Foreman,  15  d.  at  $2;  teams,  $61.25;  labour,  $34.50;  lumber,  $32.50;  iron,  $10.56   168  81 


Carried  forward   2,113  29 
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River"  St.  John,  including  Tributaries— Concluded.  $  cts. 

Brought  forward    2,113  29 

J.  B.  Levesque  Breakwater  ($386.77)— 

Foreman,  H.  Lang,  25  d.  at  $2  ;  teams,  13  d.  at  $3  ;  labourers,  53£  d.  at  $1.50   1Gb  27 

Corriveau,  Geo.,  cedar,  5,050  ft.  at  $14  ;  Lang,  H.,  dynamite,  &c,  $5.30   76  00 

Levesque,  J.  B.,  cedar,  1,625  ft.  at  $14  ;  rocks,  35  cords  at  $3 ;  Levesque,  J.  C,  iron,  &c, 

$13.75   141  50 

Lajoie  Breakwater  :  foreman  $13;  team  $4;  labour  $33;  lumber  $43.05 ;  iron  $8.43   101  53 

Little  River  :  foreman,  13  d.  at  $2;  teams,  3  d.  at  $3,  10  d.  at  $2;  labourers,  34  d.  at  $1.50...  106  00 

River  De  Chute  Dams  ($600.50)  — 

Foreman,  E.  Waugh,  I6h  d.  at  $2;  teams,  33  d.  at  $3;  labourers,  280£  d.  at  $1.50   552  75 

Waugb,  Edward:  dynamite,  150  lb.  at  20c;  sundries  $17.75   47  75 

River  St.  Francis:  foreman  $12;  teams  $15. 75;  labourers  $22. 13   49  88 

River  St.  John:  blasting,  &c.,  from  Lower  Line,  Victoria  Co.  to  Indian  Ferry  ($100.60)  — 

Foreman,  R  Irving,  12  d.  at  $2  ;  labour  $63  ;  dynamite,  $7.20  ;  sundries  $6.40   100  60 

River  St.  John  ;  improvements  from  Indian  Ferry  to  Grand  Falls  ($99.94) — 

Foreman,  J.  McClish,  I7h  d.  at  $2;  labourers  $52.75;  dynamite,  &c.  $12.19   99  94 

Sisson  Brook  :  foreman,  C.  Brown,  14  d.  at  $2;  labourers,  8U  d.  at  $1.50   150  25 

Thos.  Everett's  Breakwater  ($212.91)— 

Foreman,  A.  Dionne,  10  d.  at  $2;  teams,  20  d.  at  $3;  labourers,  51  d.  at  $1.50   161  00 

Lumber,  8,000  ft.  at  $4;  iron,  400  lb.  at  $3;  sundry  $7.91   51  91 

Tobique  River,  Mil^s  Flander's  Break watpr  ($314.61)— 

Foreman,  S.  Everett,  11  d.  at  $2.50;  teams,  32£  d.  at  $4;  labourers,  52  d.  at  $1.75    247  51 

Flanders,  Miles  :  bolts,  800  Lb.  at  6Jc;  lumber  $16.44   67  10 

Tobique  River,  Wm.  Saunders'  Breakwater  ($259.86)— 

Foreman,  Thos.  Everett,  11  d.  at  $2.50;  teams,  23^  d.  at  $4;  labourers,  46^  d.  at  $1.75. . .  202  88 

Iron  bolts,  500  lb.  at  6£c.;  sundries  $25.32   56  98 

Trout  River  :  foreman,  X.  Bosse,  10  d.  at  $2;  labour,  35  d.  at  $1.50;  board,  &c,  $28.10   100  60 


Total,  carried  to  page  V— 10   4,596  74 


River  St.  John  and  Tributaries :  Construction  of  Wbarfs  in  Tidal 

Waters. 

Brundages  Point  Wharf  ($150.49)— 

Conductor,  LeBaron  Jones,  Sept.,  8|  d.  at  $3;  carter,  34  d.  at  $4;  labourer,  1  d.,  $1.50.. . .  41  00 

Stevenson,  E.  S. :  lumber,  3,663  fc.  at  $14;  iron,  1,008  lb.  at  21c;  freight  and  cartage 

<m  go    73  75 

Rope,  78  lb.  at  iije.;  sundries  $26.76. . ... [..!!..'!!!.'.*!!!...!! .. '. ... .  35  74 

Burton  Court  House  Wharf  ($1,395.77)- 

Foreman,  James  H.  Logue:  June-Sept.,  71  d.  at  $3;  outlay  $1.05   214  05 

Labourers,  134^  d.  at  $1.75;  carpenters,  54  d.  at  $2;  teams,  41£  d.  at  $3  50   488  63 

Weild,  Rov:  iron,  2,000  lb.  at  2^c;  bolts,  1801b.  at  4c;  labour,  8  d.  at  $4  ;  sundry 

$2.25   91  45 

Timber,  13,202  ft.  at  $14;  spruce  deal,  &c.  869  ft.  at  $16,  3,819  ft.  at  $15,  600  ft.  at  $12, 
85  ft.  at  $7;  flooring,  118  pieces  at  46c;  stone,  269  cu.  yd.  at  90c.  Paid  as  follows: 
Sarsfield  Logue  $55.80;  River  Valley  Lumber  Co.,   $309.74  ;    small  payments 

$194.64   560  18 

Small  payments,  hardware,  &c   41  46 

Iron  Bound  Cove  Wharf  ($271)- 

Foreman,  John  Dohaney:  June- July,  19  d.  at  $3;  hauling  lumber,  3  d.  at  $3.50   67  50 

Labourers,  26  d.  at  $2,  12*.  d.  at  $1.75;  team,  6  d.  at  $3.50  *   94  87 

Orchard,  John  &  Sons  :  lumber  $26.57;  nails,  &c.  $29.31   55  88 

Drift  bolts,  400  lb.  at  $5;  logs,  etc.,  2,093  ft.  at  $10,  462  ft.  at  $12;  sundry  $6.27   52  75 

Lower  Jemseg  Wharf:  J.  P.  Van  Buskirk,  compensation  for  injuries  received  while  working  on 

wharf     300  00 

Newcastle  High  Water  Wharf  ($793.52)  — 

Foreman,  W.  Upton,  Aug.-Oct.,  39  d.  at  $3;  carters,  25  d.  at  $3,  8  d.  at  $3.50;  labourers 

149  53  d.  at  $1.75   481  69 

Miller,  Joseph  E.,  bolts,  1,106  lb.  at  3£c   38  72 

Logs,  14,299  ft.  at  $8,  1,630  ft.  at  $7;  ballast  poles,  4,000  ft.  at  $6;  deal,  1,734  ft.  at  $10  ; 
sundry  lumber  $10.97;  stone  190  cu.  yd.  at  50c.    Paid  as  follows  :   James  O.  Miller 

$80.20;  Chas.  Nevins  $52.39;  7  small  payments  $140.52    273  It 

Scotchtown  Wharf  :  Moore,  D.  &  Son,  ballast  stone,  120  cu.  yd.  at  90c   108  00 

King's  Printer  $87.42;  advertising  $216.07   303  49 

Legal  services,  W.  D.  Turner,  Sussex   48  00 


Total,  carried  to  page  V— 10   3,370  27 
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River  St.  John  and  Tributaries:  to  Provide  for  Contribution  to  Local  $  cts. 

Government  not  to  exceed  One-half  the  cost  of  wharfs  built 
by  'I'll cm  in  Tidal  Waters. 


Contribution  of  Dominion  Government  to  the  building  of  the  following  wharfs  :  Brown's 
Flats,  High  Water  Wharf  §187.43;  Clifton  Low  Water  Wharf,  Parish  of  Kingston 
§1,486.25;  Hamstead  Low  Water  Wharf  §1,565.69;  Mauser ville  Low  Water  Wharf 
§834  75;  Upper  Maugerville  Low  Water  Wharf  §997.50;  Wilmot  Low  Water  Wharf 
S887.25     5,958  92 


Sackville  Wharf,  N.B. 

Downey,  O.  &  W.:  estimate  4  to  Oct.  31,  1911,  on  §30,643  contract,  §19,700;  less  drawback, 

S1.970   17,730  no 

Inspector  of  work,  Silas  W.  Copp,  May-Xov.,  156^  d.  at  §3    469  50 


Total,  carried  to  page  V— 10   18,199  50 


Seal  Cove,  N.B.:  Construction  of  Oreakwater. 

Doggett,  Geo.  E.,  procuring  material,  5  d.  at  §3   15  00 

Sawyer,  George  A.,  lumber,  8,384  ft.  at  §21   176  06 


Total,  carried  to  page  V— 10   :   191  06 


Shediac  Wharf,  N.B. 

Burns  &  Charleson :  contract  complete  §20,690,  extra  cribwork,  &c,  §2,700.    Total  §23,390; 
less  S500  held  for  creosoted  plank  still  required,  and  less  paid  in  1910-11,  page  V—  198, 

§9,490   13,400  00 

Insuectors  of  work  :  J.  A.  Bateman,  63  d.  at  §2  .50 ;  E.  A.  Roberts,  59  d.  at  §2  .50   305  00 

Inspection  of  creosoting  of  timber,  C.  H.  Sexton,  112,754  ft.  at  50c.  per  1,000    56  3S 

Test- borings :  A.  U.  Gregory,  asst.  engineer,  May   100  00 

Detailed  with  Chief  Engineer's  Staff                                                           (Page  V— 371)  75  00 


Total,  carried  to  page  V— 10   13,936  38 


Shediac  Island  Wharf,  N.B. 

King's  Printer,  §16.51 ;  advertising,  §105.95   122  46 


Shippegan  Harbour,  N.B.:  Improvement  and  Bepairs. 

Foreman,  U.  C.  Trudel:  Sept.-Oct.,  34  d.  at  S3  ;  buying  timber,  2  d.  at  S3;  outlayS7.35   115  35 

Foreman,  Martin  J.  Robichaud,  Jan. -Mar.,  23  d.  at  .$2.50;  outlay,  S10.25   67  75 

Carpenters,  34  d.  at  §2,  24  d.  at  §1.75,  381,  d.  at  §1.50;  caulker,  5d.  at  §1.75   176  13 

Labourers,  58$  d.  at  §1.40,  1054,  d.  at  §1.30;  double  teams,  26J  d.  at  §3  ;  single  teams  354,  d. 

at  §2   369  82 

McAvitv,  T.  &  Sons:  plate  washers,  600  lb.  at  4^c. ;  bolts  §43. C2;  freight,  §10.25;  keg 

spikes,  §2.70     82  07 

Thome,  W.  H.  &  Co.:  bolts,  2,785  lb.  at  2'65c;  washers,  815  lb.  at  3  65c;  wire  spikes,  2  kags 

at  §3. 05   109  65 

Piles,  657  at  §1.50,  130  at  §2;  plank,  &c,  8,757  ft.  at  §20,  16,384  ft.  at  §15,  23,647  ft.  at  §14. 

Paid  as  follows:  Oliver  Gauvin,  §550.13;  Maurice  Losier,  §179.74;  Geo.  McConnell, 

§190 . 86 ;  Leon  Robichaud,  §528 . 72 ;  Sam.  G.  Robichaud,  §500  ;  2  small  payments,  §48. . .  1,997  45 
Small  payments :  truckage,  §17 . 88 ;  sundries,  §52 .58   70  46 


Total,  carried  to  page  V— 10   2,&S  68 


St.  Andrews,  N.B.:  Bepairs  and  Improvements. 

Conductor,  Win.  Ross:  Aug. -Oct.,  43  d.  at  §3.25  ;  travel  and  outlay,  §26.45   166  20 

Caipenters,  344,  d.  at  §2.25,  603  d.  at  §2    198  56 

Greenlaw,  Joseph  A.:  spruce  piling,  46S  at  §2.25;  sills,  2  at  §2.25,  2  at  §2   1,061  50 

Rankin,  Henry:  timber,  plank,  &c,  2,327i.  ft.  at  §20,  3,195jf  ft.  at  §18   104  08 

Union  Foundry  &  Machine  Works :  pile  driver  §220;  cast  weight,  §17. 90;  labour,  §13.60; 

sundry,  §12.86. .    264  36 

Small  payments:  labour,  $18;  6391b.  drift  bolts,  §18.53;  sundry,  §15.73   52  26 


Total,  carried  to  page  V— 10   1,846  96 
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St.  Joliu  Harbour,  N. II.:  Improvements  and  Repairs.  $  cts. 

Work  done  under  F.  T.  Belyea  ($2,567.62). 

Foreman,  F.  T.  Belyea,  Apr. -Sept.,  Dec.-Mar.,  1  m.  at  $90,  8  m.  at  $100   890  00 

Chainmen,  100A  d.  at  $2 ;  boatmen,  100  d.  at  $2 ;  rcdmen,  54  d.  at  $2 ;  gaugemen,  32£  d.  at 

$2;  labourers,  57  d.  at  $1.75;  caulker,  1  d.,  $3   676  75 

Adams,  A.  W.:  manilla  rope,  209  lb.  at  10.1c,  24  lb.  at  lie;  sundries  $35.59                  ....  60  18 

Driscoll,  J.  M.:  >pruce,  2,069  1.  ft.  at  2c;  sundry,  $11.55    52  93 

Imperial  Oil  Co.:  gasoline,  220  gal.  at  20c,  211  gal.   at  18c;  marine  motor   oil,  $29; 

sundry,  $5.35   116  33 

Manchester,  Robertson,  Allison:  linoleum,  23  yd.  at  $1.10;  turkey  red,  162.^  yd.  at  14c; 

white  cotton.  120  yd.  at  10c,  40  yd.  at  12c;  sundry,  $17.73     82  58 

McAvity.  T.  &  Sons,  Lid.:  chain,  151  lb.  at  7  he;  sundries,  $97.18     108  51 

Mayes,  Herbert,  furnishing  and  driving  piles  on  Beacon  Bar,  14  at  $7.15   100  10 

Nase,  P.  &  Son,  Ltd.:  gasoline,  $46.22;  sundries,  $6.88   53  10 

Philp,  Chas.  S.,  groceries  and  provisions   53  47 

St.  John  Power  Boat  Club,  gasoline,  335  gal.  at  18c   60  30 

Small  payments:  hardware,  paint,  &c,  $37.62;  hire  of  launch,  11  d.  at  $3;  scow  hire,  3  d.  at 
$4;  towage,  $8.50;  diver  and  helper,  1  d.,  $15;  brass  tags  and  rings,  200  at  12c;  box  of 
magneto,  $18.50;  igniters,  1  at  $15, 1  at  $7.50;  gasoline,  84i  gal.  at  20c;  foundry  work, 

$21  52;  propellor  shaft,  $11.70;  sundries,  $92.13  ,    313  37 

Negro  Point  ($19,335.82). 

Foreman,  John  W.  Long,  Apr. -Mar.,  366  d.  at  $3. 50   1,281  00 

Assistant  foreman,  George  Cobham  :  Feb. -Mar.,  50  d.  at  $3  ;  hire  of  skiff,  6  w.  at  $3. .    168  00 

Assistant  foreman,  Wm.  McKee:  Apr.-Nov.,  170  d.  at  $2.50,  76  d.  at  $3  ;  horse  and  cart.  17  d. 

at  $3  ;  boat  hire,  8  w.  at  $3  ;  telphone  rent  $15.50    '   743  50 

Night  watchmen  :  Jas.  McKee,  Apr.  1-Nov.  18,  232  n.  at  $1.75;  L.  McVicar,  Nov.  20-Mar. 

31,  134  n.  at  $1.75   640  50 

Day  watchman,  Thos.  J.  Smith,  Nov.  20-Mar.  31,  134  d.  at  $1.75   234  50 

Timekeeper,  Chas.  Masson,  Aug.  15-Oct.  15,  53  d.  at  $2.25   119  25 

Me  hanical  engineer,  Wellington  Lester,  Feb.-Mar.,  48  d.  at  $2.25   108  00 

Carpenters,  138^  d.  at  $2.50;  concrete  workers,  228.7  d.  at  $1.90;  labourers,  2,845  23  d.  at  $1.75, 

38id.  at  $1.50   5,817  41 

Cowan,  J.  E.,  sand,  2,000  brl.  at  40c   800  00 

Driscoll,  J.  M.,  hemlock  boards,  &c,  9,268  ft.  at  $15,  990  ft.  at  $15.50,  320  ft.  at  $16   159  48 

( Jandy  &  Allison,  cement,  125  brl.  at  $2  ;  Hayward,  S.  &  Co.,  cement,  125  brl.  at  $2   500  00 

Le  Lacheur,  John  :  cement,  125  brl.  at  $2  ;  1^  doz.  shovels,  $9.3S  ;  sundries,  $29.34   288  72 

Lockhart,  C.  P.,  granite,  1,019  cu.  yd.  at  $2.89  ;  Long,  John  W.  &  Sons,  hire  of  launch,  2\  m. 

at  $60                                                                                                              .  3,094  91 

McAvity,  T.  &  Sons  :  cement,  140  brl.  at  $2  ;  knee  rubber  boots,  9  pr.  at  $4.50 ;  50  ft.  water 

hose,  $13.75  ;  sundry,  $20.51   354  76 

McGivern,  James  S.,  coal,  12  05  t.  at  $5.75,  476  t.  at  $5.50,  21  t.  at  $5   106  02 

MacLeod,  Norman  P.,  hire  of  gasoline  launch,  Mar.,  1912  ...    60  00 

Polly,  Geo.  T.:  portable  concrete  mixer  $425  ;  double  leather  belting,  102£  ft.  at  $1.92  ;  water 

hose,  120  ft.  at  25c;  suction  hose,  25  ft.  at  75c;  sundry  $5.10     675  65 

Robertson,  James  &  Co.,  cement,  125  brl.  at  $2 ;  Rowen,  A.  M.,  cement,  125  brl.  at  $2,  sun- 
dry, $21.49   521  49 

Robertson,  Foster  &  Smith  :  cement,  125  brl.  at  $2  ;  bags,  160  at  10c;  sundry,  $L6.19   282  19 

Taylor,  E.  R.:  jute,  524  yd.  at  lie;  sundry,  $1.50     59  14 

Thome,  W.  H.  &  Co.:  cement,  1,500  brl.  at  $1.70 ;  manilla  rope,  \7>1\  lb.  at  lljc;  wheelbar- 
rows, 6  at  $2.50  ;  sundry,  $133.10   2,713  34 

Tippett,  Oscar  :  iron,  1,300  lb.  at  $2.40  ;  labour,  28  h.  at  60c;  sundry,  $20.80   68  80 

Union  Foundry  &  Machine  Works,  sundry  foundry  work   375  G2 

Small  payments  :  jute,  208  yd.  at  12c;  hardware,  &c,  $31.03  ;  wharfage  for  2  scows  for  season 
1911-12,  $20;  hoisting  cement,  4  d.  at  $5;  hauling  cement,  $9  ;  towage,  $13.50;  sundry, 

$45.05   163  54 

Fort  Dufferin  ($1,587.13). 

Foreman,  C.  Ferris,  Feb.-Mar.,  47  d.  at  $3;  carpenters,  26  d.  at  $2;  carters,  4  d.  at  $5;  labour- 
ers, 42  d.  at  $2,  268  d.  at  $1.75     766  00 

Eagles,  John  S.  &  Co.:  pieces  of  piling,  222  at  $2  ;  spruce,  3,050  ft.  at  $28   529  40 

Lewis,  Wm.  &  Son  :  drift  bolts,  3,709  lb.  at  2|c;  sundry,  $8.86   101  59 

Maritime  Lumber  Co.,  Ltd.:  lumber,  784  ft.  at  $22,  3,276  ft.  at  $16,  1,000  ft.  at  $15;  sundry, 

$6.65   9131 

Thome,  W.  H.  &  Co.,  Ltd.:  sundry  hardware  .  .    . .    49  38 

Small  payments  :  stone,  25  cu.  yd.  at  $1.25  ;  sundry,  $18.20    49  45 

Generally. 

Sullivan,  John,  boating  officials,  7  trips  at  $1.50   10  50 

Travel  of  Ottawa  official,  Edmond  Dansereau                                                                 .  .  69  05 


Total,  carried  to  page  V —  10    23,570  12 
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St.  John,  Partridge  Island,  Quarantine  Wharf.  $  eta. 

Kane,  James  E.,  contract  complete  $13,443,  extra  work,  $184.81.    Total,  $13,632.81;  less  paid 

in  1910-11,  page  V— 194,  $12,910   722  31 

Williams,  Harry  P.,  building  and  furnishing  material  for  steps     120  00 


Total,  carried  to  page  V— 10   842  81 


St.  Louis,  N.B.:  Breeding  of  Channel  and  Construction  of  Traiuing  Wall. 

Conductor,  Simon  Savoie,  Sept.-Oct.:  30  d.  at  $2.50;  telephone  message  40c   75  40 

Labourers,  131  i  d.  at  $1.35  ;  carters,  21  d.  at  $3,  6  d.  at  $2.25   254  02 

St.  Louis  Agricultural  Society,  rent  of  dredge,  5j  d.  at  $13     71  60 

Small  payments,  rent  of  scow,  31£  d.  at  50c   15  75 


Total,  carried  to  page  V— 10   41C  67 


St.  Paul,  Loiver  Caraquet,  N.B.:  Wharf. 

Duguay,  Honore :  contract  complete  $36,500.;  extra,  3  ice  breakers  $3,100.  Total  $39,600  ; 

less  $24,010,  paid  in  1910-11,  page  V— 200  and  $13,430  paid  in  1909-10,  page  V— 189   2,160  00 

Inspector  of  work,  Theo.  Lee  Bouthillier,  Apr .,  24  d.  at  $3.   72  00 


Total,  carried  to  page  V— 10   2,232  00 


Stonehaven,  IV. B.:  Breakwater  Pier  Repairs. 

Foreman,  Henry  Scott,  38  d .  at  $3;  surveyor,  R.  W.  Daley,  24  d.  at  $2   162  00 

Trucking,  W.  C.  Scott,  16£  d.  at  $2.25  ;  carpenters,  138  d.  at  $1 .65   264  45 

Stone,  180  cu.  yd.  at  $2;  plank  10,000  ft.  at  $20.    Paid  as  follows:  Horace  Hornibrook 

$120,  0.  W.  Scott  $230,  John  J.  Smith  $160   560  00 

Small  payments  :  spikes,  3  kegs  at  $3.20;  sundries  $4.26   13  86 


Total,  carried  to  page  V— 10   1,000  31 


Tracadie  Harbour,  N.B.:  To  build  Additional  and  repair  old  Breakwater. 

Foreman,  H.  Arseneau,  Oct.,  24  d.  at  $3;  labourers,  77£  d.  at  $1.35   176  31 

Brush,  4f  jobs  at  $30,  11  jobs  at  $25;  pickets,  1,120  at  5c;  cross  stakes,  560  at  4c.  Paid  as 
follows:  M.  Basque  $50;  T.  Basque  $52 . 50. ;   Andre  McLaughlin  $85  ;  payments  under 

$50  each  $308  .40   495  90 

Loggie,  A.  &  R.,  1  keg  spikes     2  95 


Total,  carried  to  page  V— 11   675  16 


Tracadie  Wharf,  IV. B.,  Bepairs. 

Foreman,  Louis  Brean  :  42  d.  at  S3;  buying  lumber  13  d.  at  S3:  sundry  S2.40   167  40 

Labourers,  101^  d.  at  $1.35  ;  carpenters,  25  d.  at  $1.55;  team.  If  d.  at  $2   179  27 

Pieces  of  timber,  90  at  $3,  106  at  $2.50,  134  at  $2,  1  at  SI. 75,  2  at  $1,  3  at  80c,  89  at  70c, 

217  at  65c,  539  at  57c,  297  at  45c.  Paid  as  follows  :  Basque,  Fabian  $62.01,  Felix  S65  ; 

Benoit,  A.  $79.,  P.  $100;  Doirion,  Alex  S95.13;  McLauchlin,  Frank  $53.72,  Jos.  A. 

$70:  Savoie,    Theodore  $60 . 96 ;  St.  Pierre,  Cleophas  $63.19,  Henry  $50.44;  small 

payments  $773 . 43 . .    1,472  88 

Small  payments  :  procuring  brush  and  timber  &c,  11  d.  at  $2.50  ;  hardware  &c,  $17.73   45  23 


Total,  carried  to  page  V— 11     1,864  78 


Trynor's  Cove,  N.B.,  New  Wharf. 

Kane,  J.  J.:  contract  complete  $2,998;  less  materials  provided  by  department  $1,068.63   1,929  37 

Inspector  of  work,  Rensford  Trvnor,  6  d.  at  $2.50,  56  d.  at  $3,  outlay  50c   183  50 

King's  Printer's  account  $2.36  ;  advertising  $19.30   21  66 


Total,  carried  to  page  V— 11. . .   2,134  53 
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Tynemoutli  Creek,  N.B.:  Harbour  Improvements.  $  cts. 

Conductor,  Leonard  Parker:  29^  d .  at  $2  .50  ;  logs,  lumber,  &c,  5,215  ft.  at  313  ;.  sundry 

311.96    153  50 

Caruenters,  26  d.  at  32,  25J  d .  at  $1.75  ;  man  with  team,  29i  d .  at  $3  ;  labourers,  74J  d.  at 

"SI. 50   296  43 

Bentley,  A.  F.  &  Son,  spruce  timber,  2,500  ft.  at  320.    50  00 

McAvity,  T.  &  Sons:  iron,  1,022  lb.  at  2  2c.  ;  sundries  $7.20   29  68 

Thome,  W.  H.  &  Co.:  iron,  500  lb  at  2  05c,  516  lb.  at  2c;  sundry  $4.99   25  56 


Total,  carried  to  page  V— 11    555  17 


tapper  Salmon  River,  N.B.:  Breakwater. 

King's  Printer  $29.95  ;  advertising  $144.65   174  60 


Woodlands  New  Wharf. 

Conductor,  A.  B.  Hawkins:  May-Aug.,  16  d.  at  $2.50,  57  i  d.  at  $3  ;  travel  and  outlay  $21.36  233  86 

Head  carpenter,  Jas.  Armstrong,  33  55  d.  at  $2.25,  33£  d.  at  32.50   159  25 

Carpenters,  145i  d.  at  32,  24  d.  at  32.25;  labourers,  30  d.  at  31.75,  64  d.  at  $1.60,  66  d.  at 

$1.50  ;  teams,  29  d.  at  $4,  3  d.  at  $3.50     725  40 

Bentley,  A.  F.  &  Son,  Ltd.  :  spruce  deal.  20  M.  ft.  at  $15.50   310  00 

Doucett,  Capt.  E.  P.  :  freight  on  deal,  20  M.  ft.  at  $3   60  00 

Kane,  James  E.  :  driving  pile,  46  d.  at  $12  ;  hire  of  horse,  30  d  at  75c  ;  hire  of  clamp  screws, 
46  d.  at  30c.  ;  freight  on  pile  driver  and  donkey  engine  &c,  $66.60  ;  loading  and  unload- 
ing pile  driver  and  donkey  engine  on  cars  $20  ;  travel  of  2  men,  $5     679  90 

Small  payments  :  manilla,  203  lb.  at  11c.  ;  sundries  $101.06   123  39 

King's  Printer's  Account     1  88 


Total,  carried  to  page  V- 11   2,293  63 


Harbours  and  Rivers,  Generally,  New  Brunswick. 

Back  Bay  (3824.32)— 

Foreman,  Sam  Craig,  Sept.-Dec,  34  d.  at  $2.50;  carpenters,  32  d.  at  $2.25;  labourers 

8H  d.  at  $1.75   299  62 

Bell,  Thomas  :  spruce  deal,  3,000  ft.  at  $!8  ;  cartage  $1  ,   55  00 

Schr.  Lizzie  McGee  and  Owners  :  freighting  lumber,  23,000  ft.  at  $2.50   57  50 

McGee,  Andrew  :  spikes,  1,540  lb.  at  3|c.  ;  iron,  921  lb.  at  3c.  ;  sundry  $13.06   94  59 

Sayre,  F.  E.  &  Co.  :  hemlock,  19,606  ft"  at  $13 ;  spruce,  400  ft.  at  $28 ;  cartage  $19.90.  . .  285  98 

Small  payments  :  labour,  9  d.  at  $2.75  ;  lumber  $6.88   31  63 

Bay  du  Vin  Wharf  ($110.64)— 

Foreman,  6  d.  at  $2.50  ;  carpenter  $10.50 ;  team  $12  ;  labourers  $13.50   51  00 

Scantling,  201  1.  ft.  at  10c.  ;  deal,  2,354  ft.  at  $10  ;  bolts.  200  lb.  at  5c.  ;  sundry  $6   59  64 

Campbellton  :  Repairing  Ferry  Slip  ($148.09)— 

Conductor,  H.  Mclntyre,  June,  4  d.  at  $3  ;  carpenters,  12  d.  at  $2   36  00 

Casey,  George,  spruce  timber,  316  1.  ft.  at  8c     25  28 

Shives  Lumber  Co.,  Ltd.  :  spruce,  4,546  ft.  at  $17  ;  hardware  $9.54   86  81 

Coles  Point  Breakwater  ($99.17)— 

Foreman,  J.  B.  Tower:  June,  \\  d:  at  $2.50,  with  team  Id.,  $2.50;  outlay  $1.44   15  19 

Buck,  Ernest  C.  :  labourer,  4  d.  at  $1.50  ;  plank,  5,749  ft.  at  $13   80  73 

Hickman,  J.  H.  &  Co.  :  keg  spikes   3  25 

Lords  Cove,  Deer  Island,  Wharf  ($187.91)- 

Conductor,  1U  d.  at  $2.50,  board  $7.50  ;  labourers,  15  d.  at  $1.75   62  48 

Grimmer  &  Keay  :  spruce  plank,  5,415  ft.  at  $18.  ...    97  47 

Small  payments  :  towage  $16  ;  hardware  &c.  $11.96   27  96 

Lower  Newcastle  Wharf:   foreman,  5i  d.  at  $2.50;   labour  $14.60;  iron  $1.08;  survey 

and  plan  $10   39  43 

Miramichi  Bay  :  J.  A.  Mills,  assisting  on  survey  trips,  26  d.  at  $2    52  00 

Pink  Rock:   T.  P.  Charieson,  contract  complete  $10,440,  extra  work,  $670  ;  total  $11,110, 

less  $10,860  paid  in  1910-11  (page  V-195)    250  00 

Pointe  du  Chene  Survey  :  labour  $82  ;  teaming  $21   103  00 

St.  John  River  Survey,  Fredericton  to  Woodstock  ($207.50)— 

Engineer,  A.  E.  Hanson,  June-July  $165  ;  Perley  Steeves,  preparing  plans,  12  d.  $42.50.  207  50 

Steeves'  Landing  ($88.03)— 

Conductor,  S.  Dernier,  2*1  d.,  $6.30;  labourers,  $25.63   31  98 

Bolts  $10.50  ;  ballast  $9  ;  labour  $20.70  ;  sundry  $15.85   56  05 

Welchpiol,  Campobello  :  conductor  $18  ;  labourers  $30.01  ;  bolts  &c.  $4.80    52  81 

Wilson's  Beach,  Campobello:  ($306.90)— 

Conductor,  J.  M.  Johnston,  27  d.  at  $3,  outlay  $4.30  ;  carpenters,  39i  d.  at  $2.50  ;  team 

$3.75   187  80 

Savre,  P.  E.  &  Co.,  Ltd.  :  spruce,  960  ft.  at  $27,  95  at  $25,  545  at  $20,  384  at  $18,  80  at 

$16,  650  at  $15  ;  cartage  $4.75   Gl  87 

Iron,  630  lb.  at  21c.  ;  11  logs,  $13.75  ;  freight  $7. 50  ;  sundry  $22.75   57  23 


Carried  forward     2,469  80 
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cts. 


Brought  forward   2,469  80 

Whitehead,  Grand  Manan  :  Caskill,  J.  E.  :  spruce,  668  ft.  at  S33;  stone,  23  cu.  yd.  at  81.50; 

drain  pipe,  48  ft.  at  25c.  ;  gravel,  22  cu.  yd.  at  30c   75  14 

^Foremfn  -^P  Sane,  Jan.-Feb.,  33  d.  at  §3.50;  C.  Ingalls,  Feb. -Mar.,  27  d.  at  $2.50.  183  00 

Labourers  188  d.  at  82    ■  •  ....  •  •  •  ■  ■  •    376  00 

Boyd  Bros.  :  teaming,  36  d.  at  81.50,  2  trips  82.50  ;  hardware  84.81   61  31 

Clark  &  Jackson  :  gasoline  boat  19  d.  at  86  ;  skiff  35  d.  at  81  ;  use  of  house  for  scow  .325 ; 

sundries  829.80    203  80 

Gregory,  A.  W.,  travel  and  outlay  ...    .  •            •  •  ■  ■  •  ■   dUu  8b 

Rent  of  scows,  43  d.  at  81,  8  d.  at  83;  gasoline  boat,  11  d.  at  $1.50  ;  boat,  8d.  at  50c.  ; 

express  818.96  ;  rope,  68  lb.  at  16c;  rubber  boots,  2  prs.  at  85.25  ;  sundry  844.12. ...  171  96 

General  foreman,  W.  J.  Cain  :  12  m.  to  Mar.  31,  1912  at  883.33  ;  travel  and  outlay 

$453  68    1,453  64 

Green,  Ernest  W,  2  oak  plan  case  sections  and  repairs  to  old  case   78  00 

McKinnon  Murdock  A.  :  services  making  plans,  assisting  on  surveys  &c,  S2  d.  at  §2.o0.  205  00 

Wall  George  :  rent  of  warehouse,  12  m.  to  Dec.  31,  1911,  896  ;  cartage  82.10   98  10 

Small  payments  :  lumber  842.24  ;  hardware,  paint  &c.  845.69  ;  shingles,  8  M.  at  81.85  ; 

repairs  to  transit,  &c,  831.50  ;  200  brass  tags  810  ;  sundry  863.52   207  75 

Chatham  Office  (84,459.10)-  . 
Travel  and  outlay  of  engineers:  T.  Gorman  .3201. 75;  R.  Goss  840.20;  H.  R.  Logie 

8601  16  •  M.  A.  McKinnon  86.80  ;  G.  E.  Martin  8810.32  ;  G.  Stead  8669.61 ;  G.  H. 

Thurber  8386.51 ;  A.  W.  Wilbur  8602.47  ;  J.  P.  Wood  8657.32   3,976  14 

G.  N.  W.  Tel.  Co.:  telegrams   G4  42 

Lownsbury  Co.:  chair  86.50  ;  gasoline,  187J  gal.  838.50  ;  sundry  86.51   51  ol 

New  Brunswick  Telephone  Co.,  conversations   187  75 

Small  payments  :  set  weights  818.50  ;  labour  84.45  ;  Vaudyke  paper  818;  postage  865.87; 

care  of  office  819  ;  photographic  supplies,  &c,  853.46   179  28 

St'  Travel  and  outlay  of  engineers  :  H.  F.  Bennett  8692.80  ;  A.  R.  Crookshanks  S774.88  ;  J. 

T  Gibson  £1,509.57  ;  H.  F.  Morrisev  870.15  ;  W.  A.  Munro  8172.17  ;  J.  S.  Parker 

843  13  •  J.K.  Scammell  8526.91  ;  S.  W.  Scammell  8249.16  ;  E.  T.  P.  Shewen  840.68; 

C  McN.  Steeves  8317.71 ;  A.  G.  Tapley  8850.72;  E.  A.  Thomas  8800.74  ;  F.  H. 

Tingley  8521.02     6,569  64 

Rent  of  telephones,  1  y.  to  Mar.  31,  1912  ...       . . . . .  84  50 

Telephone  tolls  859.93  ;  telegrams  841 . 90  ;  care  of  offices  8101.41;  light  %27.7o;  blank 

books  823.75   254  74 

Legal  services,  J.  P.  Byrne,  Bathurst,  N.B   74  25 

King's  Printer  8230.62  ;  Stationery  Office  82,108.34    2,338  96 

Detailed  elsewhere— 

Chief  Engineer's  Staff . .  ,  Page  V-3, 1        5,2o9  55 

Dredging  Maritime  Provinces  (Page  V— 292)  90  90 

Total    25,021  00 

Less,  charged  to  Surveys  and  Inspections  (Page  V— 373)      11,101  59 

Total,  carried  to  page  V— 11   13,916  41 


Angers  (L'Ange  Gardien) :  Wharf  on  Ottawa  Kiver. 

Murphy,  J.  H.  &  H.  R.:- 

Detailed  in  1910-11,  V-202    200  00 

Construction  of  second  icebreaker  _  v  •  ■ 450  00 

Repairs  to  old  icebreaker  8110  ;  new  platform  8120  ;  repairs  to  wharf  830    260  00 

Inspector  of  work,  Paul  Patry  :  Apr.  1-20  at  880,  853.33  ;  outlay  819.53   72  86 

Mongeon,  C.  E.,  labour   9  25 

Legal  services,  Ad.  Chauret,  Papineauville     rf7  00 

Total,  carried  to  page  V— 11   1.029  11 


Anse  k  la  Barbe :  Breakwater  Extension. 

Kings  Printer   30  61 


Anse  aux  Canards :  Breakwater. 

King's  Printer  834.73 ;  advertising  8261 .09  


295  82 
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Ansc  aux  Gascons :  Wliarf  Repairs.  $  cts. 

Conductor,  P.  X.  Chapados  :  services,  Sept.  15-Oct.  31,  29  d.  at  $3.50  ;  freight  §21.15   125  65 

First  carpenter,  Wm.  Ahicr,  27*  d.  at  $2.25  ;  carters,  16J  d.  at  $2.50,  i  d.  at  $2   104  13 

Carpenters.  &c,  177£  d.  at  §1.50,  10£  at  SI. 25,  42  at  $1  ;  rent  of  boat,  &c,  $10   331  42 

Belanger,  E.,  bolts,  1,303  lb.  at  5c;  Brotherton,  J.,  receiving  timber,  17  d.  at  $2.50   107  65 

Chinic  Hardware  Co.:  spikes  $44.92,  freight  $12.20,  kegs  $7.10   64  22 

Landry,  John  :  spruce  deals,  7,400  ft.  at  $14,  1,735  at  $13  ;  sundry  $11.40   137  50 

Round  timber,  77S  1.  ft.  at  6c,  354  at  7c,  7,414  5  at  8c;  pieces  of  timber,  86  at  50c;  stone, 
1934  yd.  at  50c;  iron  $26.08;  rope  $26.07;  hardware,  &c,  $50.15.    Paid  as  follows: 

Brotherton,  B.  $101.56,  J.  $91.10  ;  Le  Blanc,  P.  A.  $120.48  ;  stnall  payments  $593.56. . .  906  70 


Total,  carried  to  page  V—  11  ,   1,777  27 


Aylmcr:  Wharf  on  Lake  Desenenes. 

Moran,  T.  &  J.  ($6,196.10)— 

Contract  for  construction  of  wharf,  $8,974  complete  ;  less  $4,310  paid  in  1910-11,  V— 203.  4,664  00 

Extra  sinkage  $31.60  ;  extra  timber  $16.50  ;  alterations,  &c,  $33   81  10 

Contract  for  two  icebreakers  complete     1,451  00 

Inspector  of  work,  L.  Chartier  :  Jan.  30-Feb.  25,  1912,  "9  m.  at  $90  ;  outlay  $3.65     75  65 

Inspector  of  work,  E.  L.  Quirk  :  Dec  13  to  May  5,  91  d.  at  $3,  1166  m.  at  $85  ;  less  $90  paid 

in  1910-11,  V— 203   282  17 

Small  payments  :  2  benches  $27  ;  elm  $13  ;  labour,  &c,  $23.44    63  44 


Total,  carried  to  page  V—  11  ;   6,617  36 


Baie  St.  Paul:  Repairs  to  Wliarf,  Cap  aux  Corbeaux. 

Moving  freight  shed,  &c,  Aug.-Sept.,  1911 :  carpenters,  &c,  24  d.  at  $3,  156  at  $2.50   462  00 

Brown,  J.  &  W.  D. :  spruce,  8,100  ft.  at  $19;  freight,  $36   189  90 

Gariepy,  P.  N.:  deals,  975  ft.  at  $15,  10,837  at  $16  ;  nails,  $34.75  ;  sundry,  $13.59   236  37 

Gignac,  J.  H.:  B.  C.  fir,  3,643  ft.  at  $44.50 ;  elm,  1,012  ft.  at  $108 ;  spruce,  20,072  ft.  at  $18  ; 

sundry,  $21.20   653  93 

Lavoie,  J.  O.,  outlay,  $19.89  ;  Tremblay,  M.,  sq.  timber,  2,699  ft.  at  15c   424  74 

Masson,  A.  D. :  spikes,  3,660  lb.  at  2 '9c;  nails,  14  kegs  at  $3  ;  screws,  92c   149  06 

Trudel,  Nap.:  sq.  spruce,  1,322  ft.  at  15c   198  45 

Small  payments:  plank,  $40.53;  sq.  timber,  $45.56;  cartage,  $74 . 85 ;  hardware,  $59.25  ; 

labour,  $28.25  ;  board  of  J.  O.  Lavoie,  $25  ;  sundry,  $34.64   317  08 


Total,  carried  to  page  V—  11   2,631  53 


Baraeliois  de  JVIalbaic  :  Training  Pier. 

Asst.  conductor,  Horatio  Tapp,  June  Oct.,  45  d.  at  $2.50. . .    112  50 

Carpenters,  26  d.  at  $2,  214;  at  $1.75  ;  caulker,  \  d.  at  $2  ;  cartage,  $35.87   126  05 

Labourers  :  1924,  d.  at  $1.50,  104,  at  $1.30,  1454  at  $1.25,  384  at  $1.15,  13£  at  $1   542  20 

LeGios  Bros.:  spruce,  $47.20  ;  hardware,  $23.06  ;  hire  of  barrels,  $22.80      93  06 

Stone,  115.91  toise  at  $6;  hire  of  empty  barrels,  150  at  40c;  services  of  watchman,  $57 ; 
freight,  $25.31;  rent  of  piling  ground,  $15;  smithwork,  $14.45;  sundry,  $73.22.  Paid  as 
follows  :  John  Bourget,  $66  ;  John  Gerard,  $66.75;  Jerome  Lemieux,  $132  ;  Geo.  Tapp, 
$114  ;  small  payments,  §561.73   940  43 


Total,  carried  to  page  V—  11   1,814  29 


Beaulac  (Gartlifoy) :  WHarf  Extension. 

Conductor:  Sept.  7-27,  Jos.  Lapointe,  15|  d.  at  $3;  Jan.  15-Feb.  29,  Tel.  Pichette,  40  d. 

at  $3     167  25 

Weigher,  46^  d.  at  $2  ;  carpenters,  187  d.  at  $2,  19  at  $1 .75   500  75 

Labourers,  190  9  d.  at  $1.50,  13  at  $1 ;  carter,  94,  d.  at  $2.75  ;  horse  hire,  &c,  $25.17   350  64 

Brompton  Pulp  &  Paper  Co.:  spruce,  $41.72  ;  hemlock,  $22.90  ;  spikes,  93c   65  55 

Dionne,  J.   H.:  building  warehouse  and  shelter,  $200;  rent  of  scale,  5  m.,  $75;  hardware, 

$1.52       276  52 

Jacques,  A.  A.:  rd.  timber,  1,760  1.  ft.  at  9c;  blocks,  600  ft.  at  6c;  sq.  timber,  10,190  ft.  at 
$22.50 ;  3  in.  deals,  3,192  ft.  at  $18  ;  drift  bolts,  1,045  lb.  at  4c;  steel,  473  lb.  at  4c;  sun- 
dry, $47.28   589  20 

Stone,  2,869  07  ton  at  35c;  hardware,  $58.31  ;  lumber,  $44.14  ;  sundry,  $11 .80.  Paid  as  fol- 
lows :  A.  Allard,  $67.22,  N.  Dupont,  $82.23,  W.  Guay,  $129.47,  Jos.  Lapointe,  $62.49, 
J.  A.  Lapointe,  $108.85,  N.  Tessier,  $63.86  ;  small  payments,  $604.33    1,118  45 


Total,  carried  to  page  V—  11   3,068  30 
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Oeauport:  Wliarf  Repairs.  $  cts. 

Conductor,  P.  Langlois,  Oct.  2-Nov.  9,  30  d.  at  $2 . 50    75  00 

Labourers,  84*  d.  at  $1.80   152  10 

Belanger,  J.,  hardware,  $3.45  ;  Parent,  E.,  smithwork,  $8.90;  Viger,  H.,  stone,  S3. 85   16  20 

Parent,  Frs,:  stone,  1,301  67  ton,  §396  ;  rent  of  scales,  §33.95    429  95 


Total,  carried  to  page  V —  11   673  25 


Bergeronnes :  Wiiarf  Extension. 

Conductor,  H.  Larouche,  Sept.  14-Oct.  11, 18J  d.  at  $2.50   45  63 

Labourers,  176^  d.  at  81.50  ;  carters,  35  09  d.  at  $2.50  ;  horse  hire,  $12.50    364  63 

Gagnon,  O.,  smithwork   6  25 

Tremblay,  Elz.:  spruce  deals,  6,942  ft.  at  $12  ;  nails,  &c,  $2.27    85  57 


Total,  carried  to  page  V—  11   502  08 


Bertliierville  Wharf. 

Purchase  price  of  site,  Hernias  Roch   3,000  00 

Legal  services,  M.  A.  L.  Aubin,  Berthierville    163  40 

King's  Printer  $53.76  ;  advertising,  $153.97   207  73 


Total,  carried  to  page  V —  11   3,371  13 


Bio  Harbour  (Pointe  a  Cote)  Wiiarf:  Outer  Section. 

Beaumont,  Theo.:  est.  5  to  Nov.  10  on  $33,810  contract,  $32,060  ;  less  $3,200  drawback   28,860  00 

Inspector  of  work,  A.  Durette,  June-Oct.,  154  d.  at  $2.50     385  00 

Small  payments :  timber,  838.47,  cartage,  $22,  labour,  $17.55,  fence,  $8.78,  hardware,  $1.51.  88  31 
Work  on  fence  and  road,  July  1-8,  1911 — 

Conductor,  J.  Eaiche,  7  d.  at  $2.50   17  50 

Carters,  4i  d.  at  $2  ;  labourers,  9£  d.  at  $1.40   22  65 

Legal  services,  L.  R.  Gauvreau,  Bic   30  00 


Total,  carried  to  page  V—  11   29,403  46 


Bic  Harbour:  Old  Wiiarf:  Bepairs: 

Conductor,  John  Raiche  :  Aug.  7-31,  22  d.  at  $2.50  ;  receiving  timber,  15  d.  at  $2.50   92  50 

Workmen,  20  d.  at  S2,  24  at  $1 .50,  32  at  SI. 40  ;  carters,  21  d.  at  $2   162  80 

Timber,  660  ft.  of  12x12  at  20c.  240  at  19c,  1.48S  at  18c.,  216  fc.  of  11x11  at  16c,  752  ft.  of 
10x10  at  15c;  deals  at  40c,  $77.63  ;  cedar,  S56.64  ;  hardware.  &c,  $17.40.  Paid  as  fol- 
lows: O.  Beaupre,  $187.83;  S.  Brillane,  $132.81,  P.  E.  D'Anjou  &  Fils,  $30 . 88 ;  O. 
Ouellet,  $107.70,  N.  Raiche,  $285.36     744  58 


Total,  carried  to  part  V—  11    999  88 


Bonaveiiture  Biver  :  Extension  to  Training  Pier. 

LeBlanc,  R.  N.  :  contract  for  extension,  complete   13,900  00 

Inspector  of  work  :  July  12-Xov.  10,  Jos.  Belisle,  103  d.  at  $2.50;   Nov.  8-Dec.  16,  P. 

Bourque,  34  d.  at  $2.50  '                                                                    ...  342  50 

Caverhill,  Learmout  &  Co.  :  drift  bolts,  6,560  1b.  at2|c;  freight,  $14.43   194  83 

Robichaud,  H.  :  deals,  4,997  ft.  at  $15   74  95 


Total,  carried  to  page  V—  11     14,512  28 


Cahano  :  Landing  Pier  on  West  Side  of  Lake  Temiseouata. 

Conductor,  Geo.  Berube,  Sept.,  24  d.  at  $2.50   60  00 

Carpenters,  24  d.  at  $2.50,  52^  at  $2     165  00 

Labourers,  8*3  d.  at  $1.75  ;  carters,  74  d.  at  $3   177  79 

Berube,  Chas.  :  timber,  1,370  ft.  at  $15,  37,596  at  $14    546  69 

Boucher,  E.,  spikes,  1,200  lb.  at  5c.  ;  Michaud,  D.,  spruce,  55,500  ft.  at  S19,  10,400  at  $15. . . .  1,270  50 

Small  payments  :  stone,  24  toise  at  $8  ;  iron,  $27  ;  nails,  $20.70  ;  hardware,  &c,  $26.63   266  31 


Total,  carried  to  page  V—  11   2,486  29 
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Carolina  :  Headblock.  $  cts. 

Conductor,  Arthur  Pelletiei,  Sept.  1-Oct.  10,  31  d.  at  $2.50   77  50 

Carpenters,  31  d.  at  82.25,  16  at  $1.75   97  76 

Labourers,  129i  d.  at  $1.35  ;  carters,  102£  d.  at  $2    379  86 

Clianiberland,  P.,  hardware     65  25 

Raymond,  Thos.,  compensation  for  injuries  received  in  govt,  work   224  42 

Deals,  600  at  25c.  ;  timber,  512  ft.  at  15c.  ;  sundry  timber,  $29.86;  iron,  $25.55  ;  sundry, 

$7.75.    Paid  as  follows  :  W.  Beaulieu,  $123.02  ;  small  payments,  $166.94    289  96 


Total,  carried  to  page  V—  11     1,134  75 


Cannes  des  Roche? :  Breakwater  Extension 

Foreman,  Henry  E.  Enderby  :  Aug.  15-Oct.  24,  58  d.  at  $2.50   145  00 

Carpenters  :  92|  d.  at  $1 .75,  12 1 3  at  $1 . 60,  140 1 1  at  $1 . 50,  33 '  95  at  $1 . 40,  9  2  at  $1 . 35   451  22 

Labourers  :  130  7  d.  at  $1 . 25,  35 '  5  at  65c   186  51 

Dorion,  A.  :  timber,  543  ft.  at  10c.  ;  labour,  $3.25   57  55 

Mabe  Bros.  :  timber,  1,498  ft.  at  9c,  424  at  10c.  ;  stone,  105i  yd.  at  40c  ;  towing,  &c,  $25  ; 

landing  lumber,  $14  ;  hire  of  barrels,  $7.20  ;  hardware,  $11.67   277  34 

Small  payments :  stone,  190|  yd.  at  40c;  timber,  $55.31;  loading  timber,  $37.43  ;  use  of 

motor  boat,  $35  ;  spikes,  $30  ;  hire  of  casks,  $23.20;  teaming,  $19.40;  sundry,  $34.34. .  310  98 


Total,  carried  to  page  V—  11   1,428  60 


Cap  a  I'Aigle :  Extension  of  Wharf. 

Conductor,  Alphonse  Deschene,  15  h.  at  25c   3  75 

Small  payments  :  labour,  $7.75;  hardware,  &c,  $2.57   10  32 


Total,  carried  to  page  V —  11   14  07 


Cape  Cove  :  Extension  of  Landing;  Pier. 

Small  payments  :  rock,  2(5j  toise  at  $5  ;  smithwork,  $27.60  ;  timber,  $27.09  ;  hardware,  &c, 

$55.02    243  46 

Advertising,  $139.11  ;  King's  Printer,  $54.27   193  38 


Total,  carried  to  page  V—  11  ,   436  84 


Cap  St.  Ignace:  Wharf  Extension. 

Simoneau,  P.  :  repairing  road  and  fences,  40  d.  at  $1.50   60  00 

Advertising,  $142.90  ;  King's  Printer,  $30.89   173  79 


Total,  carried  to  page  V—  11  ,   233  79 


Caplan  River:  Repairs  to  Training  Piers. 

Conductor,  F.  X.  Babin,  Oct.  17-26,  9  d.  at  $2.50   22  50 

Carpenter,  9  d.  at  $2  ;  carters,  3  d.  at  $2,  9  at  $2.50  ;  labourers,  16  d.  at  $1.50   70  50 

Poirier,  Pierre  :  buying  and  receiving  materials,  Mar.  6-30,  22  d.  at  $2.50   55  00 

Spruce,  4,278  1.  ft.  at  10c,  904  at  8c.  ;  deals,  6,100  ft.  at  $12  ;  stone,  80  yd.  at  75c  ;  iron, 

$30.85  ;  sundry,  $37.94.    Paid  as  follows  :  X.  Garant  $59.70,  Edm.  Le  Blanc  $70.90,  L. 

Querry  $60,  small  payments  $511.51   702  11 


Total,  carried  to  page  V—  11   850  11 


Carleton  :  Wliarf  Repairs, 

Conductor:  Albert  Pardiac,  July  12-13,  Sept.  19-25,  Oct.  2-21,  25Jd.  at  $3 ;  Emile  Allard, 

Nov.  13-25,  Mar.  8-30,  26  d.  at  $2.50   141  50 

Carpenters,  29J  d.  at  82,  6  at  $1 .75  ;  labourers,  243  d.  at  $1 .50   434  00 

Man  and  team,  17*  d.  at  $3.50  ;  hauling  stone,  501£  yd.  at  $1          ,   562  75 

Bernard,  Henry  :  deals,  20,690  ft.  at  $16,  572  at  $14  ;  claDboards,  $10   349  03 

Small  payments  :  nails,  $36.50  ;  spruce,  $33.20  ;  paint,  &c,  $28.91  ;  stone,  $24.20  ;  shingles, 

$21 . 38  ;  sundry ,  $49 . 28  ,   193  47 


Total,  carried  to  page  V—  11   1,680  75 
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Chateaugua)  :  W  harfon  South  Shore  of  Lake  St.  Louis  between  Woodlawn  $  cts. 

and  Bellevue. 

Patenaude,  Eug.  :  contract  for  wharf  complete   7,243  84 

Inspector  of  work,  Moise  Faubert,  Aug.  5-Dec.  22,  120  d.  at  $3   360  00 

Advertising   112  35 


Total,  carried  to  page  V—  11   7,716  19 


Chateau  Richer  :   Extension  of  Breakwater  Pier. 

Conductor,  Alphonse  Gravel,  May  1-10,  1911,  9  d.  at  §3.50   31  50 

Carpenters,  15  d.  at  82.50  ;  labourers,  11  d.  at  81.25    51  25 

Gignac,  J.  H.:  elm,  3,000  ft.  at  8108  ;  B.C.  fir,  5,500  ft.  at  844.50  ;  spruce,  24,083  ft.  4-in. 

at  827.50      1,231  05 

Masson,  A.D.:  spikes,  1,914  lb.  at  2  9c   55  51 

Stone,  77  1  toise  at  84,  3,019  loads  at  20c;  rent  of  boat,  840  ;  timber,  827.60  ;  labour,  88.25. 
Paid  as  follows:  Cauchon,  E.  859.20,  T.  8102.20;  Gravel,  L.,  888.60 ;  Poulin,  X., 
8109.85;  Simard,  A.  $82.80,  F.  848;  Tanguay,  E.,  873.60;  Vezina,  L.,  895.80;  small 
payments,  $328    988  05 


Total,  carried  to  page  V—  11   2,357  36 


Chicoiitimi  Harbour:  Wharf  Extension. 

Desbiens,  T.  (87,235) — 

Contract  for  extension  complete,  855,455 ;  less,  831,800  paid  in  1903-9,  V— 202,  $9,990  paid 

in  1909-10,  V— 493,  and  $6,750  paid  in  1910-11,  V— 207   7,035  00 

Laying  140  ft.  of  sewage  pipe     200  00 

Guay,  D.,  sundry  repairs  :  labour,  827.50;  materials,  $26.71   54  21 

Mussens,  Ltd.,  'Midland  '  pile  driver  hammer   460  00 

Small  payments :   hardware  §28.92,  "timber,  etc.,  $14.50,  smithwork  $9.50,  repairs,  &c, 

$16.83    69  75 

Repairing  wharf,  Sept.,  Oct.,  Dec.  1-15— 

Foreman,  Johnny  Rainds,  6U  d.  at  $3  ;  watchman,  44  d.  at  $1.50    250  50 

Carpenters,  75£  d.  at  $2.50,  34  at  82.25,  178|  at  $2    620  87 

Boring  and  taking  soundings,  July  8-24 — 

Chainmen,  gaugeman,  &c,  60  d.  at  $2  ;  cartage,  $7.50   127  50 


Total,  carried  to  page  V—  11      8,817  83 


Chicoutimi  Basin  :  Wharf. 

Quebec  &  Lake  St.  John  Railway  :  filling  in  building  site,  &c,  1,473  yd.  at  35c   515  55 

Tremblay  &  Morrisette  :  spruce  deals,  11,850  ft.  at  815   177  75 

Spruce,  1,941 1.  ft.  at  9c,  1,430  at  10c,  437  at  lie,  81  at  12c.    Paid  as  follows :  Brassard,  A., 
$44.84;  Gauthier,  E.,  $95.45,   W.,  $30.79;  Tremblay,  Jos.,  $55.29,  M.,  $68.45,  S., 

S35.65  ;  small  payments,  $45.01                                                                                 -  375  48 

Small  payments  :  pipe,  $19.94  ;  repairs  to  electric  lights,  $8.04  ;  sundry,  $5.93    33  91 


Total,  carried  to  page  V—  11   1,102  69 


Contrecceur:  Completion  of  Wharf. 

Carpenters,  108£  d.  at  $2.25,  93  at  $2  ;  labourers,  451f  d.  at  $1.50   1,107  16 

Carters,  47  d.  at  $2.50  ;  horse  hire,  13  d.  at  $1   130  50 

Duhaniel,  W.:  square  timber,  2,629  ft.  at2ic;  shingles,  $1.50   67  23 

Montreal  Hardware  Mfg.  Co.:    machine  bolts,  300 at  32c;  washers,  $30.02;  freight,  $5.02. .  131  04 

Pontbriand  Co. :  bolts,  4,560  lb.  at  3k. ,  542  at  5c;  cartage,  &c,  $3.60    190  30 

St  Jean,  Ulric  :  stone,  56i  toise  at  $8.25  ;  oak,  1,467  1.  ft.  at  9£e.;  timber,  3,750  ft.  at  $7.50, 
17  340  at  $25,  3,750  at  $30  ;  rooting,  30  rolls  at  $2.50 ;  spikes,  8  kegs  at  $3  ;  sundry  hard- 
ware, &c,  $118.87   1.397  50 

Small  payments  :  nigger  heads,  bolts,  &c,  J56.92;  smithwork,  &c,  $31 .20   68  12 

Total,  carried  to  page  V—  11   3,091  85 


Coteau  du  Lac:  Repairs  to  Wharf. 

Conductor  :  Sept.  5-19,  H.  Sauve,  13  d.  at  $3  ;  Mar.  2-31,  C.  Lortie,  25  d.  at  $3   114  00 

Carpenter,  16  d.  at  $2.50;  carter,  8  d.  at  84  ;  labourers,  84  d.  at  $1.50   198  00 

Deguire,  Nap.,  timber  $29.81,  hardware  $33.50  ;  Lalonde,  W.,  pine,  2,796  ft.  at  $20   119  23 

Small  payments  :  timber,  $*3.88;  cartage,  $6;  hardware,  $4.50    74  38 


Total,  carried  to  pa[;e  V—  11 
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Coteau  Landing :  To  Complete  Wharf.  $  cts 

Conductor,  Frs.  Vernier:  services,  Apr.  25-30,  May  5-20,  Sept.  14-Nov.  4,  59  d.  at  $3  :  out- 
Lay,  $19.li0   19G  60 

Conductor,  Adelard  Royal,  Nov.  10-Dec  11,  24  d.  at  $3   72  00 

Carpenters,  93  5  d.  at  §2  ;  engineer,  16  d.  at  $2.50,  6  at  $2  ;  blaster,  18  2  d.  at  $2 275  40 

Masons,  12  5  d.  at  $2  ;  mechanics,  &c,  11  d.  at  $2,  38£  at  $2.50,  2i  at  $3.  1<j0 

Ca  i  ters,  29  6  d .  at  $2 . 50,  •  9  at  $3 . 50  ;  labourers,  400  •  3  d  .  at  $1 . 50   677  GO 

Breniner,  Alex.:  cement,  50  brl.  at  SI  .00,  150  at  SI  70-  bags,  $51.80;  freight,  $64*.".!.'!!."."  440  80 

Dempsey,  E.,  oak,  3,024  ft.  of  7x8  at  $95  ;  LaHeur,  I.  L.,  hardware,  $50.50  .!!."!!."!.'  337  78 

Haney,  Quinlan  &  Robertson  :   sand,  85  c.  y.  at  $1.25;  crushed  stone,  135  c.  y.  at  $1.25; 

towing.  10  h.  at  $6  \  335  qq 

Laloude,  J.  H.:  wheelbarrows,  4  at  $4.80;  nails,  $9;  sundry  hardware,  &c.,  $67  19  95  'iQ 

Montpetit,  G. :  pine,  10,798  f t .  at  $24  ;  hemlock,  600  ft.  at  $21  ...'.!'.".*.'.". '. '.  271  74 

Quenneville,  I.:  boiler  tubes,  31  at  40c;  governor,  $10.80  ;  repairing,  &c,  $30  25 !.!!!!.!!! !  53  45 
Small  payments:   explosives,  $27  ;  cartage,  $20.75  ;  timber,  $12.76  ;  coal,  $11 .59  ;  sundry, 

$14. 96  .'  87  06 

Total,  carried  to  page  V — 11   2,993  57 

Desjardins :  Wliarf  Repairs. 

Carpenter,  7  d.  at  $2.25  ;  labourers,  16i  d.  at  $2  ;  carters,  11  d.  at  $3   81  75 

Dunlop  &  Co.,  nails,  &c,  $18.85 ;  Pembroke  Lumber  Co.,  hemlock,  13,800  ft.  at  $26.'.  '.  !!!'.!  294  85 


Total,  carried  to  page  V — 11  ,   g^g  gQ 

Douglastown  :  Extension  of  Breakwater. 

Kennedy,  M.:  4  p.c.  commission  for  receiving  and  measuring  timber   53  80 

Samson  &  Filion :   iron  $93.07,  steel  $26.60,  spikes  $29,  explosives  $22.50.  sundry  $56.55, 

freight  $20     . .     . .    '     247  72 

Round  timber,  10,793  1.  ft.  of  10-in.  at  7c,  4,540  ft.  of  12-in.  at  9c;  square  timber,  761  ft  of 
10x12  at  10c,  875  ft.  of  12x12  at  12c;  labour,  &c,  $26  63.  Paid  as  follows  :  F.  Briaud 
$82.45,  J.  Foley  $54.53,  A.  Grant  $73.36,  small  payments  $1,161 .50   1,371  84 

Total,  carried  to  page  V— 11   1,673  36 

Fabre :  Raising  Wharf. 

Carpenters,  72  d  .  at  $2.75  ;  labourers,  83^  d.  at  $2.50  ;  carters,  24  d.  at  $5   526  75 

Demers,  Nap.:  deals,  2,418  ft.  at  $16  ;  pine  $35.52  ;  spruce  $12   86  19 

Small  payments :  6  pr.  rubber  boots  $24.50;  board  of  V.  Laflamme  $18.65;  hardware 

S1712   60  27 


Total,  carried  to  page  V — 11   673  21 

Fasset:  Wharf  on  River  Ottawa. 

Moran,  T.  &  J.  ($7,064.40)— 

Contract  complete  $5,955.40  ;  less  $200  retained  for  painting  &c,  not  done   5,755  40 

Extra  work  for  low  level  landing  with  shed,  approach  and  railing    1,309  00 


Inspector  of  work  at  $80  :  E.  Montreuil,  Aug.  21-Sept.  19,  Nov.  11 -Dec  9,  Jan.  3-8,  S173.33  ; 

S.  J.  Staniforth,  Jan.  9-31,  3  d.  in  Feb.,  Mar.  7-31,  $136  

King's  Printer  $2.22  ;  advertising  $256.10   \ 

Total,  carried  to  page  V— 11   7,632  05 


309  33 
258  32 


Fort  William  :  Wharf  on  River  Ottawa. 

McCool,  C.  L.,  successor  to  Ed.Conroy  :  estimate  4  to  Apr.l  on  §4,990 contract  and  $625  extra 

work,  $4,910;  less  $490  drawback   4  420  00 

Inspector  of  work,  M.  Hayes  :  services,  Dec.  6-Mar.31  at  $80,  $309.33  ;  livery,  80  d.  at  $i  "  " '  '389  33 

King  s  Printer  $40.77  ;  advertising  $161   201  7" 

Legal  services,  Alex.  Dufort,  Bryson  , . ......  58  95 

Total,  carried  to  page  V— 11   5,070  05 
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Fraserville  :  Wharf  and  Dredging*  $  cts. 

Test  borings,  June  10-July  14,  Sept.  16-Oct.  4— 

Foreman  :  P.  Keane,  35  d.  at  §3.50  ;  A.  Vaillancour,  8  d.  at  $2   138  50 

Labourers,  117  d.  at  S1.75   204  75 

Davy,  H.  M.  :  travel  and  outlay,  June  14-30   77  20 

Gregory,  A.  W.  :  services  at  3100  per  m.,  part  June  $56.67,   July  $54.84,   Sept.  $30  ; 

outlay  $292.14   433  65 

Cote,  M.,  cartage  $47.50,  freight  &c,  $3.27  ;  Ducas,  C.  use  of  boat  $6   61  77 

Hamel,  J.,  use  of  launch,  20  d.  at  $7,  sundry  $12.20  ;  Vaillancour,  A.,  use  of  boat  $6.50. .. .  158  70 

Travel  of  Ottawa  official,  J.  R.  Roy.   68  75 


Total,  carried  to  page  V— 11   1,143  32 


Gaspe  Deep  Water  Wharf. 

Dussault,  H.  :  est.  12  to  Jan.  15  on  $273,985  contract  $122,480  ;  less  $43,290  paid  in  1910-11, 

V— 208,  and  $9,640  drawback   69,550  00 

Inspector  of  work,  G.  T.  Harbour,  Mar. -Jan.,  271  d.  at  $2.50    677  50 

Canadian  Inspection  Co.  :  inspecting  creosoting  of  timber,  Jacksonville,  Fla,,  25  d.  at  $7.50  ; 

expenses  $41.68   229  18 

Travel  and  outlay  of  engineer,  C.  Chapais  :  board,  Apr.  1 -Sept. 30,  $251.25  ;  freight  $115.45; 

sundry  $217.93    584  63 


Total,  carried  to  page  V— 11   71,041  31 


GeorjreviUe:  Repairs  and  Renewals  to  wharf. 

Conductor,  A.  W.  Bullock  :   services,  May  17-25,  Aug.  27-Sept.  23,  Oct.  10-Nov.  4,  6  d.  at 

$2.53,  40£  at  $3  ;  outlay  $51.20   187  70 

Ceirent  expert,  25^  d.  at  $2.50  ;  carpenters,  40^  d.  at  $2  ;  towing  $85.50   230  25 

Labourers,  35  d.  at  $1.50,  57i  at  $1.75  ;  carters,  11  d.  at  $3   180  14 

Martin  &  Wallace  :  cement,  64i  brl.  at  $2. 15   138  68 

Small  payments  :  timber  $43.56,  smithwork  $26.93,  hose  $16.25,  sundry  $38.38   125  12 


Total,  carried  to  page  V— 11   867  89 


Graham  :  Repairs  to  Wharf. 

Foreman  at  $3  :  Sept.  18-30,  Oct.  9-21,  T.  Pilon,  29  d.  ;  Mar.  7-31,  A.  Bertrand,  21  d   150  00 

Carpenters,  54  d.  at  $2.50,  7  at  $2  ;  painter,  20  d.  at  $2  ;  team,  12i  d.  at  $4   239  00 

Chevrier  &  Freres  :  pine,  3,000  ft.  at  $25  ;  nails'  $7   82  00 

Hodgson,  Wm.  :  hemlock,  4,155  ft.  at  $25  ;  spruce,  3,897  ft.  at  $22  ;  sundry  $28.83   218  44 

Small  payments  :  paint,  white  lead,  &c.  $47.64  ;  smithwork  $19.85  ;  nails  $2.45   G9  94 


Total,  cairied  to  page  V— 11   759  38 


Grand  IWechin :  Repairs  to  Wharf,  &c. 

Conductor,  Jos.  Lemieux  ;  Sept.,  26  d.  at  $3  ;  outlay  $9   87  00 

Labourers,  189|  d.  at  $1.50  ;  carters,  17  d.  at  $2   318  62 

Lemieux.  A.  :  timber,  822  1.  ft.  at  15c,  210  at  10c,  273  at  8c   166  14 

Small  payments  :  iron  $23.45,  explosives  $11.72.  spikes,  Sec.,  $10.85   46  02 


Total,  carried  to  page  V— 11   617  78 


Grande  Riviere  fGaspe)  :  Repairs  to  Wrharf  and  Approach. 

Conductor  :  Aug.  21-Nov.  13,  Jos.  Bisson,  71  d.  at  $2.50;  Nov.  15.-Dec.  12,  Zenon  Roussey, 

23  d.  at  $2  .50    235  00 

Labourers,  &c,  46£  d.  at  $1.75,  33i  at  $1.60,  63  at  $1.50,  576}  at  $1 .25   949  64 

Asst.  divei,  1  d.  at $2  ;  carters  at  $2,  $138.75   140  75 

Albert,  Arthur  :  services  as  diver,  64  d.  at  $5  ;  travel  &c.  $82.75    402  75 

Beaudin,  Ph.  :  deals,  19,003  ft.  at  $13  ;  cartage  $20.18   267  22 

Beaudin,  Z.  :  timber,  1,3431.  ft.  at 9c,  416  at  10c,  321  at  12c.  ;   hardware  $69.63  ;  loading 

boat  with  timber  $154.68  ;  board  of  diver  $47.33  ;  sundry  $23.52   496  15 

Bouchard,  Capt.  Wm.,  transportation  of  19,400  ft.  timber   5S  20 

Date,  John:  diver's  helmet  $100  ;  electric  mining  battery  and  cable  $31.50;  sundry  fittings 

and  repairs  $51 . 35   182  85 

Marquis,  A.  F.,  deals,  10,000  ft.  at  $12  ;  Mussens  Ltd.,  concrete  spout  $78.50   198  52 


Carried  forward   2,931  08 
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Grande  Riviere  (Caipe)  :  Repairs  to  Wharf  and  Approach—  Concluded  $  eta. 

Brought  forward   2,93108 

Robin,  Jones  &  Whitman  :  timber,  500  1.  ft.  at  9c,  400  at  10c,  775  at  12c.  ;   rent  of  store  for 

cement  $87  ;  rent  of  piling  ground  $40  ;  hardware  &c,  $33  14   338  14 

Rousay,  /.  :  4  p.  c.  commission  on  timber  measured,  &c  $58.46  ;  cartage  $2.18     60  64 

Samson  &  Filion  :  paint,  oil  &c  $39.20  ;  spikes  $29;  sundry  hardware $20.77   88  97 

Timber,  3,682  L  ft.  of  12x12  at  12c,  1,634  1.  ft.  of  10x12  at  10c,  2,530  ft.  of  12  in.  round  at  9c. 
700ft.  of  6  in.  at  6c;  cartage  &c  $14.53.  Paid  as  follows  :  G.  Beliveau  $53.31,  G.  Caron 
$143.48,  E.  Couture  $60.56,  Thos.  Dube  $257.70,  Z.  Lebreux  $73  67,  Ph.  Nicolas  $92.62, 

F.  Trapanier  $6-3.29  ;  small  payments  $142.84    889  47 

Small  payments  :  loading  boat $29. 75  ;  smithwork  $23.52,  medical  services  $14,  hardware  &c. 

$34.69   101  96 


Total,  carried  to  page  V— 11   4,410  26 


Grande  Vallee  :  Rrenkwater  Pier:  Extension. 


Conductor,  T.  J.  B.  Carbonneau  :  services,  Aug.  25-Oct.  31,  52  d.  at  $3  ;  outlay  $35.20   191  20 

Asst.  conductor,  A.  Fournier,  53$  d.  at  $2.50  ;  foreman  of  stone,  10  d.  at  $1.75   151  87 

Carpenters,  106^  d.  at  $1.75,  366|  at  $1.50;  (J.  Lavoie,  short  paid  $1.50)   734  94 

Laboureis,  395|  d.  at  $1.25,  37  d.  at  $1  ;  carters,  6  d.  at  $2                                              . , ,  543  57 

Lachance,  J.,  spruce  deals,  9,881  ft.  at  $12  ;  Morin,  L,  sq.  timber,  50,347  ft.  at  $13   773  08 

Richard,  Ls.:  making  spikes,  16,906  1b.  iron  at  lc;  sundry  . smithwork  $6.76   I75  §2 

Samson  &  Filion  :  iron,  19,165  lb.  at  2c,  1,515  at  2  15c;  spikes,  23  kegs  at  $4  ;  nails,  9  kegs 

at  $3  ;  sundry  hardware  $44  70  ;  freight  $62.20   641  77 

Stone,  126-58  toise  at  $6.50.    Paid  as  follows:  D.  Bouchard  $65,  Geo.  Cote  $54  16,  D." 

Dugas  $55.25,  W.  Dugas  $97.50,  E.  Lafontaine  $52,  small  payments  $498.87    822  78 

Timber  :  2,800  1.  ft.  at  2|c,  816  at  4c,  4,020  at  5c,  4,680  at  6c,  5,250  at  64c,  9,259  at  7c 

583  at  8|c,  128  at  9c,  703  at  10c,  2,671  at  12c    Paid  as  follows  :  T.  Caron  $65  91  C 

Chicoine  $145,  C.  Coulombe  $90.50,  Jos.  Drapeau  $1,346.39,  N.  E.  Fournier  $74.12,  S. 

Meinville  $187.72,  Win.  Meinville  $84.53,  small  payments  $31.54    2,025  71 

Small  payments  :  labour  $33.53,  board  of  conductor  $35.32,  hardware  $17.42,  sundry  $49.52.  '137  79 


Total,  carried  to  page  V— 11   6,198  53 


Grosse  Isle  Quarantine  Station  :  Repairs  and  Extension  to  Wharf. 

Conductor,  S.  Boucher,  Sept.  16-30,  9  d.  at  $3   27  00 

Carpenters  &c,  113  25  d.  at  $2,  36  1  at  $1 .75  ;  labourers,  130  05  d.  at  $1 .50  .  .  .  .  .  .  .  .  .  .  .  .  484  78 

Boulanger,  Mme.  A.:  services  as  caretaker  and  cook.  Apr.  15-Nov.  15  at  $12. ...  84  00 

Brown,  J.  &  W.  D.:  spruce,  8,136  9  1.  ft.  at  2gc,  11,760  at  6c;  labour  $3.20  .  .... '.  \ '.  ]  \ '.  932  55 

Brunelle,  A.,  985  bolts,  5,079  lb.  at  4c;  Martel,  S.,  provisions  $78.75  . . 281  91 

Poulin,  A.,  bringing  boat  load  timber  from  Quebec                                                        [  //_  55  00 

Tanguay,  Aug.:  board  of  workmen,  Sept.  16-Oct.  31,  335  d.  at  50c   ' ' ' '  1(37  50 

Small  payments  :  meat  $28  56,  coal  $22.95,  rope  $11.76,  sundry  $15.77  . . ..  79  04 

Advertising    ,                                         ..."  31111 

Total,  carried  to  page  V— 11      2  422  39 


Grosse  Roche  on  Sagnenay  River:  Extension  of  WIsarf. 

Conductor,  H.  Hovington,  Sept. -Nov.,  39£  d.  at  $2.50;  outlay  $6   104  13 

Carpenter,  27'i  d.  at  $2  ;  labourers,  143  d.  at  $1 . 50  ;  horse  hire,  14£  d.  at  75c                   280  88 

Preparing  raft  and  delivering  timber  to  tug,  Oct.  12-19— 

Conductor,  P.  Bergeron,  44,  d.  at  $2.50     11  25 

Labourers,  17  d.  at  $1 .50  ;  boatmen,  2  d.  at  $2  '  '  29  50 

Bouchard,  Frs.,  3  in.  spruce  deals,  6,000  ft  at  $14  ;  Desgagnes,  E.,  smithwork  $55.26.  '.  '. '. '. ' .  139  96 
Round  spruce,  5,633  ft.  of  10  in.  at  10c, 402  ft.  of  9in.  at 9c,  sundry $17.99.    Paid  as  follows  - 

Dallaire,  F.  $113.50,  J.  $98;  Gagnon,  E.  $63.10;  Lavoie,  J.  $205;  small  payments  $137  87  617  47 

Small  payments  :  rope  $26.46,  sawing  $16.74,  driving  $11.75,  sundry  $11.55   66  50 

Total,  carried  to  page  V — 1 1   j  248  99 

Harrington  Harbour:  Wharf  On  North  Shore  of  Gulf  of  St.  Lawrence. 

Boudreau,  J.  H.:  sq.  spruce,  7,680  ft.  at  $25  ;  rd.  spruce,  1,428  ft.  at  $20,  132  1.  ft  at  16c  • 

deals,  6,000  ft.  at  $22  ;  labour  $14  \  \  .../.'         387  m 
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Hudson  :  Repairs  to  Wharf.  $  cts. 

Paylist,  Sept.  8-30,  1911- 

Conductor,  A.  W.  Mullan,  17  d.  at  §2.50     42  50 

Carpenter,  14£  d.  at  $2.50  ;  labourers,  14^  d.  at  §1.50   58  00 

Paylist,  Mar.  6-31,  1912— 

Conductor,  Xavier  Carriere,  22  d.  at  S3  ;  carpenter,  20 ' 4  d.  at  $2.50   117  00 

Labourers,  34  d.  at  §2  ;  team,  2  d.  at  §4   76  00 

Hodgson,  Wm.:  spruce  &c,  1,981  ft.  at  $25,  5,498  at  $22,  2,995  at  $18  ;  sundry  $5.78   230  16 

Small  paymeuts  :  hardware  $66.12,  smithwork  $6,  cartage  $3   75  12 


Total,  caixied  to  page  V— 11   598  78 


Isle  Bynaventnre  :  Breakwater. 


Conductor,  Alexis  Poirier,  Sept.  13-30,  15  d.  at  $2.50     37  50 

Carpenter,  13  d.  at  $1.75  ;  labourers,  105  d.  at  $1.50   180  25 

Carters  with  2  horses,  12£  d.  at  $3  ;  with  1  horse,  2  d.  at  $1 .75   41  00 

Bujold,  B.,  buying  and  measuring  material,  &c,  25  d.  at  $2.50   62  50 

Stone,  546  yd.  at  75c,  41H  at  80c;  timber,  5,934  1.  ft.  at  10c,  2,400  at  5c,  2,980  at  l|c; 
cartage  $1 . 50.  Paid  as  follows  ;  A.  Arsenault  §73.60,  E.  Arseneau  $82,  J.  Caijlionette 
$110  75,  Jos.  Forest  $77.60,  J.  Gallaher  $111.65,  N.  Poirier  $56.25,  small  payments 
$979   1,^90  85 


Total,  carried  to  page  V— 11   1,812  10 


Isle  aux  Noix  :  Repairs  to  Wharf. 

Conductor  :  W.  Ethier,  July-Sept.,  10^  d.  at  S3  ;  E.  Gagnon,  Mar.,  23  d.  at  S3   100  50 

Painter  4  d.  at  S3  ;  carpenters,  14£  d.  at  §2.50  ;  labourers,  146  d.  at  $2   340  25 

Carters,  2  d.  at  §4,  4i  at  $3   21  50 


$3.50    142  21 

Trahan,  V.,  spruce,  1,500  ft.  at  $32.50   48  75 

Small  payments  :  hardware  $40.18,  smithwork  $27.05,  freight  $15,  sundry  §33.20   115  43 

Total,  carried  to  page  V— 11   1,391  56 


Isle  Verte— Northeast  side  of  River— Completion  of  Protection  Wrork. 

Conductor,  Ernest  Gauvreau,  Sept.  1-Uct.  17,  40  d.  at  $3   120  00 

Asst.  conductor,  Chas.  Levesque,  40  d.  at  $2   80  00 

Labourers,  196  d.  at  §1.25;  carters,  326 j  d.  at  §1.75   815  83 

Soucy,  I.  R.,  6  shovels     6  00 

Total,  carried  to  page  V— 11   1,021  83 


Isle  Verte  :  Repairing  Wliarf. 

Conductor,  Cleophas  Cdte,  Sept.  1-26,  21J  d.  at  $2.75   59  8<> 

Carpenters,  20|  d .  at  §2,  66  at  §1 . 75   157  0 

Labourers,  48S  d.  at  §1.50;  carters,  32^  d.  at  §2   138  1 

Michaud,  J.,  spikes,  §22  73  ;  Michaud,  P.  sawing  $7.54    30  2 

Timber  20  628  ft.at  §15,  8,602  ft.at  $16,  3,564  l.ft.at  18c,  1,405  l.ft.  at  12c,  2.803  at  14c,  1,650 

at  16c'  Paid  as  follows  :  E.  Caron  §280.99,  Frs.  Caron  $158.04,  A.  Cote  $131.20,  A. 

Mignault  $1,343.36   1,913  59 

Total,  carried  to  page  V— 11   2..29S  85 

Lacolle:  Repairing  W  liarf. 

Conductor  at  S3  :  J.  C.  Boudreau,  Nov.  2-24,  20  d.;  W.  Gregoire,  Mar.  9-30,  19d   117  00 

Carpenters,  26|  d.  at  $2.50,  40  at  $1 .75  ;  labourer,  9i  d.  at  $2   155  2o 


  58  22 

hardware,  &c,  $23.04   90  11 

Small  payments  :  bridge  tolls  §11  ;  smithwork  $7 . 60   18  60 

Total,  carried  to  page  V— 11     485  68 
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Lake  Ayluier:  Wharf  at  Stratford  Centre.  $  cts. 

McLaughlin  Bros.:  contract  for  wharf  complete  §5,975  ;  less  §3,110  paid  in  1910-11,  V— 211. . .  2,865  00 
Inspector  of  work,  P.  Deslongchainps,  Apr.  1-Oct.  12,  65  d.  at  §3   195  00 


Total,  carried  to  page  V— 11   3  ^0  eo 


Lake  IHassawlppi :  Completion  of  Wharfs. 

Wharf  at  Ai/er's  Cliff. 

Foreman,  S.  Scott  Worthen  :  services,  Sept.  9-20,  Nov.  1-21,  Mar.  1-26,  42*3  d.  at  $3  ;  outlay 

$1-50   131  40 

Sub-conductor,  J.  G.  Robinson,  6  d.  at  §2.50  ;  carpenters,  48 '4  d .  at  §2.50   136  00 

Labourers,  7  d.  at  §1.75,  2  at  §1 .50   15  25 

Small  payments:  timber  §C2.60,  hardware  $39.09,  steel  plates  and  angles  §20.90,  men's  fares 

§12.96,  sundry  §42.86    178  41 

Wharf  at  North  Hatley. 

Conductor  at  §3  :  Apr. -May,  J.  G.  Sampson,  27 d.  ;  Dec,  Feb.  Mar.,  T.  V.  Reed,  18J  d   136  50 

Sub-conductor,  J.  G.  Robinson,  24  95  d.  at  §2.50  ;  carters,  77|  d.  at  $3. 50    334.. ri0 

Carpenters,  129  7  d.  at  §2.50  ;  labourers,  101  d  at  §1.75,  163  at  §1.50   586  46 

Asbestos  Mfg.  Co.:  shingles,  starters  and  ridge  roll  §55.78  ;  sundry  §9.37  ;  freight  §5.26   70  41 

North  Hatley  Municipality,  crushed  rock,  98  yd.  at  §1   98  00 

North  Hatley  Mfg.  Co.:  hemlock,  4,983  ft.  at  §22,  2,877  at  §24;  6  seats  for  waiting  room 

§40.50  ;  fenders,  8  at  §3  ;  stone  §22.13  ;  sundry  §43.40   308  68 

Reed,  T.  V.,  lumber  §14.64,  freight,  &c,  §1.48;  Taylor,  S.  M.,  paint,  &c,  §18.45   94  57 

Small  payments :  gravel  §42,  stone  §39.75,  pile  driver  with  hammer  §35,  steel  plates,  &c. 
$29.72,  smithwork  §26.90,  fixing  eavetrough,  &c,  §21.50,  electric  wiring  §19.48,  sundry, 

$18.40   232  75 


Total,  carried  to  page  V— 11   2,322  P3 


Laprairie  :  Wharf  and  Approach:  Reconstruction  of  Superstructure. 

Conductor,  Moise  Guerin  :  services,  Apr.,  July-Dec,  Feb.,  Mar.,  141  d.  at  §3  ;  outlay  §46.2.  i69  24 

Carpenters,  6  d.  at  §2.50,  31 J  at  §2.25  ;  carters,  54 at  §4.50,  235|  at  §3   1,034  41 

Masons,  85  d.  at  §2  ;  labourers,  &c,  361J  d.  at  S2,  522  at  §1.75,  145  at  §1.50,  40i  at  §1.25   2,075  31 

Martin,  Alex.,  stone,  25  toise  at  §8  ;  Perron,  W.,  stone,  15-25  toise  at  $8   322  00 

Small  payments  :  stone  §93.11,  sand  §62.37,  smithwork  §62.12,  hardware  §75.42,  sundry  §55.07  348  09 

Voucher  B  38275,  outstanding  :  C.  S.  A.  Mackay   193  73 


Total,  carried  to  page  V— 11     4,442  78 


Ii'Assomption  :  Wharf. 

Conductor,  Telesphore  Lapalme,  Sept.  19-Oct.  19,  16  d.  at  §3,  outlay  §8.12   56  12 

Carpenters,  8  d.  at  §3.50,   4  at  §2.50  ;  labourers,  31  1  d.  at  §1.50   75  65 

Bedard,  T.,  timber,  1,130  1.  ft.  at  22c ;  Grier,  B.,  hemlock,  8,436  ft.  at' §23,  freight  §24.98 ....  467  61 
Small  payments  :  stone,  delivered,  8  toise  at  §10  ;  bolts  and  washers  §60.16  ;  unloading  car  §18  ; 

sundry  $39. 48   197  61 

Detailed  with  R.  L'Assomption  Ice  Breaking  Pier  (Page  V— 232)  120  00 


Total  carried  to  page  V— 11   917  02 


Laurin  Ice  IMer. 

Renaud,  Jos.:  contract  for  ice  pier  complete     3,000  00 

Inspector  of  work,  days  at  §3  :  Oct.  6-20,  J .  M.  Forest,  14  ;  Oct.  20-21,  C.  Faust,  2 ;  Oct. 

23- Nov.  18,  Jos.  Chamberland,  24   120  00 


Total,  carried  to  page  V— 11   3,120  00 


Le  Petit  Debarquenient:  Wharf  on  North  Shore  of  St.  Lawrence. 

Lavoie,  J.  O.,  travel,  &c.  $13.86;  Tremblay,  Jos.,  driving  $4   17  86 


1— 15v 
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l>es  Eboulesnonts  :  Repairs  to  Wharf  and  Slied.  $  cts. 

Giraac,  J.  H. :  spruce,  5,640  ft.  at  §13,  33,600  at  322,  300  at  $24,  33,922  at  127.50,  17,633  at 

829  50,  8  elbows  at  SI. 75  ;  B.  C.  fir,  1,918  ft.  at  844.50  ;  elm,  11,344  ft.  at  S103   3,625  61 

Masson,  A.  D.:  5,135  lb.  at  29c;  nails,  23  kegs  at  S3  ;  sundry  $13.72   231  63 

Terreau  &  Racine,  weights,  4,450  lb.  at  3c   133  50 

Small  pavments  :  paint  844.62,  freight  and  cartage  $24.60,  timber  $14.47,  labour  $10.50, 

hardWare,  &c.  854   148  19 


Total,  carried  to  page  V— 12   4,138  93 


Lotbinfere  Wliarf:  Repairs  and  Renewals. 

Conductor,  H.  Auger  :  services.  Sept.  11-30,  Nov.  20-21,  15  d.  at  $2.50  ;  outlay  75c   33  25 

Labourers,  31  d.  at  SI. 50  ;  carting  87.75   54  25 

Small  payments  :  deal  $46.69,  hardware  821.32,  smith  work  $10.50,  sundry  $1.35    79  86 


Total,  carried  to  page  V— 12   172  36 


Lower  St.  Lawrence  :  Removal  of  Boulders. 

Anse  au  Griffon  :  labour,  12  d .  at  81 .50,  82  at  SI   100  00 

Anse  Blanche  :  labour,  6d.  at  SI. 50,  19  at  $1 ;  cartage,  8  d.  at  $1.50   40  00 

Cap  Blanc  :  labour,  6|  d.  at  82,  25  at  $1.50   50  00 

Cap  Chat :  labour,  4  d.  at  81.50,  19  d.  at  81  ;  cartage  $13.80  ;  powder  81.20   40  00 

Dumont,  La  Fonderie  :  labour,  2  d.  at  SI. 50,  4  at  81.25,  1  at  $1 ;  cartage  $16   25  00 

Harbour  de  la  Fonderie  :  labour,  4|  d.  at  SI. 50,  28  d.  at  $1   35  00 

Jersey  Cove  :  labour,  12  d .  at  $1 . 50,  82  at  SI    100  00 

Little  Taurell :  labour,  7  d  .  at  81.50,  48  d .  at  $1 ;  cartage  S15  ;  powder  $1 .50    75  00 

Mont  Louis :  labour,  15  d.  at  $1.50,  80 J  at  $1    103  00 

Petite  Anse,  Chlorydormes  (8150.50)— 

Labour,  7  d.  at  82,  49  3  at  31.50  ;  carters,  13  5  d.  at  31.50  ;  horse  hire  S6.54   114  85 

Srrithwork  S14.65,  explosives  $10.85,  steel,  &c  $6.45,  cartage,  &c.  S3. 70   35  65 

Petite  Riviere  East :  labour,  3  d.  at  32,  6  at 81.50,  8  at  $1.25,  20  at  SI   45  00 

Pointe  de  la  Trappe  :  labour,  6  d.  at  31.50,  30  at  $1  ;  cartage  $6    45  00 

Red  Head  ($61)— 

Labour,  5  d.  at  Si. 50,  18  at  $1   25  50 

Spruce,  500  1.  ft.  at  5c,  150  at  7c                                                                              .  35  50 

Ruisseau  Harbour  :  labour,  2£  d .  at  $1 .50,  17  at  31.25      25  00 

Ruisseau  Pelletier  :  labour,  4  d.  at  SI. 50,  16  at  SI  ;  cartage  818    40  00 

Ste.  Anne  des  Monts  :  labour,  5  d.  at  $2,  6  at  SI. 50,  7  at $1.26,  45  at  $1;  cartage  $19.50  ; 

powder,  &c.  S3. 10   95  35 

White  Head  :  labour,  12  d.  at  81. 50,  74  at  $1   92  00 


Total,  carried  to  page  V— 12   .    1,121  85 


ITIagdalen  Islands:  Breakwaters  and  Piers. 

Amherst  Harbour:  construction  of  crib,  Sept.  l.-Oct.  9(3748) — 

Conductor,  Eug.  Carbonneau,  29  d.  at  $3    87  00 

Carpenters,  23  •  6  d .  at  81 . 75,  26  ■  3  at  81 . 60,  23  ■  5  at  81 . 50,  41  •  8  at  $1 . 45   179  20 

Man  and  team,  9 -  7  d .  at  82  ;  team,  2 1 9  d .  at  75c . ;  labourers,  95 1 5  d .  at  $1 . 25   140  89 

Leslie,  R.  J.  &  Co.:  iron  6,573  lb.,  S180.67  ;  hardware,  &c.  $30.49   211  16 

Small  payments  :  smith  work  $46.58  ;  rent  85  ;  sundry  82.85   54  43 

Unloading  and  piling  timber,  Aug.  14-21, — 

Measurers,  7d.  at  SI. 50;  carters,  113  d.  at  $2   33  10 

Labourers,  21  8  d.  at  $1.25  ;  repairing  tools,  10  d.  at  31 .50   42  22 

Anse  a  Elie  (31,120  07)— 

Conductor,  Eug.  Carbonneau  :  Aug.  24-31,  Oct.  1-13,  9  d.  at  33,  outlay  $75.64   102  64 

Assistants  at  $2  per  d . :  S.  Arseneau  14'2,  J.  Lafrance,  15  1   58  60 

Carpenters,  &c,  30  d .  at  $1.75,  14  1  at  31.65,  14  at  81.50,  79  8  at  $1.45   212  80 

Labourers,  76  7  d.  at  SI. 30,  32  1  at  81.25  ;  team,  23  4  d.  at  75c.;  carter,  14  2  d.  at  $2.  185  79 
Unloading  timber  ($302.13)— 

Conductor,  Eug.  Carbonneau,  June  15-July  11,  13  d.  at  $3     39  00 

Assistant,  A.  Arseneau,  11  d  .  at  $2.50  .  .      27  50 

Measurers,  15  2  d.  at  $1.75  ;  labourers,  129  3  d.  at  $1.25  ;  carters  211  d.  at  $2.25  .  235  63 

Carre,  H.:  transport  of  20,910  ft  timber  from  Peninsula  and  Douglastown   83  64 

Lelaney  &  Son  :  rd.  iron,  1,835  lb.  at  2  9c,  100  at  3c;  6  [>eavies  $8.70  ;  sundry  $9.91. .  74  83 
Small  payments  :  100  lb.  dynamite  840  ;  8  loads  brush  84.30  ;  nails  $15  ;  hardware  $8.84  ; 
rent  of  land,  12  m.  to  Aug.  31,  1911,  $16  ;  taking  care  of  material  and  tools,  10  m.  to 

Aug.  31,  1911,  $15    99  64 

Grande  Entry  :  Larade,  T.  &  Co:  sundry  provisions  S26.35;  freight  33.08    29  43 


Carried  forward   1,897  50 
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Magdalen  Islands:  Breakwaters  and  Piers—  Concluded.  $  cts. 

Brought  forward   1,897  50 

Timber:  round,  8,5761.  ft.  at  7c,  14,886  1.  ft.  at  9c.  2,000  at  10c;  square,  2,698  I.  ft  at 
10c,  4,857  at  12c. :  4  p.  c  comm.  for  measuring  timber  $124  26  ;  rent  of  beach  for  niline 
timber,  I  y.  to  Feb.  28,  1913,  $8.  Paid  as  follows  :  Baker  &  de  Guichy  §224  24  ;  L  P 
Beaudin  3382.76;  Z.  Beaudin  8100  ;  J.  Bilodeau  $222.38  ;  O.  Boucher  $470-  Ed  Bour- 
get  894.41;  J.  W.  Bourget $302  42;  G.  Chapados  $52.15;  C.  Clouthier  $59.28;  E 
Couture  $84.40;  J.  W.  Keays  $63.68;  P.  Renouf  $66.82;  Robin,  Jones  &  Whitman 
8185  ;  Geo.  Sutton  $220.18  ;  payments  under  $50,  $592.24   3J24  96 

Loading,  unloading  and  transport  of  timber — 

Loading  timber  on  vessel  at  Anse  a  Beaufils,  labour,  .lune  24-26,  1911   77  77 

Loading  and  piling  timber  at  Cape  Cove,  Aug.  8-14   ......  85  25 

Transport  of  timber,  19,239  ft.  at  4Jc,  2,191  ft.  at  2ic ;  transport  of  lumber,  54,091  ft  at 

$4.50  p^r  M  :  H.  B^lly  $241 .29,  W.  Bouchard  $577.54,  A.  Boucher  $345.20   1  164  03 

Bourget,  Ed  :  rope,  $4.77  ;  staples  $1.44   '    6  21 

Vouchers  B.  35,046-35,071  outstanding   733  54 


Total,  carried  to  page  V — 12   7  089  26 


Maria  :  Wharf  Extension. 


Nadeau,  P.  &  Sons  :  contract  complete  $11,993.25;  less  $2,268.35  for  materials  supplied  by 

Department    9  ^25  00 

Inspector  of  work,  L.  Berube,  Apr.,  June  1-Oct.  14,  141  d.  at  $2.50                                    '  '  352  50 

Caverhill,  Learmont  &  Co.  :  nails,  10  kegs  at  $2 .75  ;  spikes,  3  kegs  at  $3  . . .' .  36  50 

Total,  carried  to  page  V — 12    ^4  qq 


Maria  :  Repairs  to  Wharf, 

Foreman,  Jean  Vigneau  :  services,  Oct.  25-Nov.  10,  Mar.  12-30,  26  d.  at  $2.50  ;  outlay  $9  91  74  91 

Carpenter,  14  d.  at  $1.75  ;  labourers,  94  d.  at  $1.50  ;  carter,  14  d.  at  82.  103  *n 

Mill,  T.  J.,  spruce  deals,  49,348  ft.  at  $1 6  ....WW"  *.'  789  56 

Robin,  Jones  &  Whitman  :  nails,  $18.02  ;  cartage  $1                                             .........  19  Q2 

Total,  carried  to  page  V — 12  |  j  Q76  99 

Matane :  Repairs  to  Wharf,  &c. 

Marquis,  J.  A.  :  preparing  for  work  on  wharf,  Sept.  5-Nov.  8,  1899,  73  d.  at  $1.25;  outlay 

*3 . 34     94  59 

Spruce,  5,040  1.  ft.  at  12c,  1,000  at  13c,  2,562  at  14c,  102  at  17c,  1.317  at  18c,  685  at  20c 
Paid  as  follows  :  A.  Bouffard  $100.92,  J.  Charette  $73.81,  T.  Desrosiers  $175,  C.  -Fortin 
8113.22,  J.  T.  Fortin  $97.44,  P.  Gagnon  $144.30,  O.  Harrison  $64.47,  O.  Harrison  Jr 
$101.68,  L.  I.  Levasseur  $298.70,  P.  Martel  $62.22,  O.  Murry  $64.20,  F.  Truchon 
$111.76,  small  payments  $77.16     1,484  88 

Total,  carried  to  page  V — 12     1,579  47 

Matane  :  Protection  Pier  on  East  Side  of  Outlet  of  Matane  River. 

Trudel,  Nap.:  est.  4  to  Nov.  13,  1911  on  $55,021  contract,  $42,530  ;  less  $4,020  drawback  and 

$8,940,  paid  in  1912-3   29  570  00 

Inspector,  A.  Aubin  :  services,  Apr.  27-Oct.  31,  160  d.  at  $2 . 50 ;  extra  work,  96£  h.  at  25c. ;  ' 

outlay  86c.    42493 

Belanger,  O.,  freight   5  00 

Total,  carried  to  page  V— 12   29,999  98 


Mille  Yaches:  Removal  of  Boulders  from  Channel. 

Conductor,  T.  Tremblay,  Sept.  22-Oct.  21,  26  d.  at  $2  .50   65  00 

Blacksmiths,  26  d.  at  $3  ;  blasters,  &c,  26  d.  at  $2  ;  labourers,  226£  d.  at  $1.50   469  75 

Small  payments:  explosives  $27.05,   scow   $18,   rent  of  boat  $8,  timber  $7.33,  rent  of 

forge  $6.50,  hardware,  &c.  $25.28     92  16 

Total,  carried  to  page  V— 12   626  91 
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IVIistassini :  Extension  of  Wharf.  $  cts. 

Conductor,  Isaie  Simard,  Sept.  1-Oct.  15,  Mar.  11  30,  47f  d.  at  $2.50   119  37 

Carpenter,  70£  d.  at  $1.75,  18  at  §2  ;  labourers,  238|  d.  at  SI. 50  ;  horse  hire  $38.24    64o  35 

Spruce,  622  L  ft.  at  5c,  659  at  10c,  976"5  at  20c;  deals,  6,560  ft.  at  $15;  pieces,  60  at  $2.50, 

20  at  $3.60  ;  sundry  $14  38.    Paid  as  follows  :  Jos.  Dery  S98  90,  A.  Larouche  $51,  R. 

Tremblay  $65.20,  A.  Turcotte  $66  70,  small  payments  $345.18   626  93 

Small  payments :  making  paylists,  &c,  9  d.  at  $2,  8  at  $2.50;  nails  $25.72;  steel  $8.46; 

sundry  $13.88  _  86  06 

Total,  carried  to  page  V— 12   1,477  76 


Mistook :  Closing  Space  between  Piers  at  Outer  End  of  Block  and  Span 

Wharf. 

Conductor,  Jos.  Fleury,  Sept.  8-20,  lOi  d.  at  $2.50   26  25 

Carpenters,  32  d.  at  $2  ;  carters,  144,  d.  at  $2   92 1  50 

Labourers,  8  d.  at  $1.50,  2\  at  $1.25                                                                    .......  14  81 

Small  payments  :  round  spruce  $83.79,  deals,  $29.90,  smithwork  $32.59,  hardware  $3.6o   149  93 

Total,  carried  to  page  V— 12    283  49 


Montebello  :  Wharf  on  Ottawa  River 

Belanjjer,  A.  &  A.  O.  :  contract  for  wharf,  comp  ete,  $6,399  ;  19  extra  piles,  $304  ;  waling 

$75  ;  less  rent  of  pile  driver  $15   6,763  00 

Inspector  of  work,  I.  E.  Lacroix  :  services,  July  27-Jan.  9,  2  d.  in  Mar.,  at  $80   442  67 

Legal  services,  Ad.  Chauret,  Papineauville. .    36  60 

King's  Printer  $32.65  ;  advertising  $243. 6S   276  33 

Total,  carried  to  page  V— 12   7,518  60 

r  ' 

Montmagny  :  Addition  to  Wharf  at  Rear  End  of  Bassin. 

Boulanger,  J.  E.  :  contract  complete   5,250  00 

Inspector  of  work,  Alf.  Lamonde  :  services,  June  1-Oct.  15,  122  d.  at  $2.50     o0o  00 

Small  payments  :  labour  $10,  timber  $7.93,  smithwork  $4.45   22  38 

Total,  carried  to  page  V— 12   5,577  38 


Murray  Bay  Wharf:  Enlargement  and  Repairs. 

Pay-list,  July  1-14  :  carpenters,  6 J  d.  at  $2.50,  18£  at  $2.25   57  86 

Lavoie,  J.  O.,  outlay,  July  1-17     14  40 

Small  payments  :  hardware,  $64.36,  freight,  &c,  $37.43,  spruce,  $35.13,  board,  $12,  labour, 

$11.73   160  65 

Soundings  and  borings,  July— 

Chairman,  &c,  33  d.  at  $2.25  ;  gauge  keeper,  10  d.  at  $2   94  26 

Boatmeu,  53i  d.  at  S2.25  ;  boat  hire,  4  d.  at  75c   123  39 

Warren,  Mnie  X.,  board  of  C.  Lesuard  and  F.  Gauvin,  July  4-26.   74  36 

Travel  and  outlay  of  engineers  :  C.  Lessard,  $10.20;  F.  Gauvin,  $17  95.    28  15 

Total,  carried  to  page  V— 12   553  07 


Natashqnan  :  Breakwater  Pier  on  North  Shore  of  St.  Lawrence. 

Phillips,  G.  R.:  est.  4  to  Oct.  11.  on  $17,250  contract,  $13,960  ;  less  $1,390  drawback. ........  12,570  00 

Inspector  of  work,  Ed.  Charbonneau,  June-Oct.,  131  d.  at  $2.50   327  50 

Gamier,  Rev.  Father  :  board  of  L.  Levesque,  12  d.  at  $1   12  00 

Total,  carried  to  page  V— 12   12.90J  50 

New  Richmond  :  Extension  of  Landing  Pier. 

Burns,  John  :  detailed  in  1911-12,  V-214  . .,   L249  10 

Inspector  of  work,  Robt.  Lebuffie,  Apr.  1-May  10,  33  d.  at  $2.50   82  50 

Total,  carried  to  page  V— 12     1.331  60 
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Nicolet:  Extension  of  Jetty.  $  cts. 

Foreman,  .Tno.  O'Shaughnessey,  Sept.  4-26,  20  d.  at  $3   GO  00 

Labourers,  180  d.  at  §1.50   270  00 

Pinard,  Jos.,  stone,  87  toise  at  $10    870  00 


Total,  carried  to  page  V— 12   1,200  00 


Norway  Bay,  Wharf  on  Ottawa  River. 

Moran,  T.  &  J.:  est.  3  to  Apr.  1,  1912  on  $10,040  contract,  $8,010  ;  less  $870  drawback. . . .  7,740  00 
Inspector  of  work,  Warren  Campbell :  28  d.  in  Nov.,  Jan.  4-Mar.  31,  at  $80,  $309.32  ;  outlay, 

$3.75                     .   315  07 

Graham,  Wm.:  rent  of  Mudpout  Point  and  right  of  way,  33  in.  to  Mar.  31,  at  $2.75   90  75 

King's  Printer,  $40.51 ;  advertising,  $196.10   23(5  01 


Total,  carried  to  page  V— 12 ... .   ...   8,382  43 


Notre  Dame  du  Portage  :  Repairs  to  Wharf. 

Conductor,  Pierre  Boucher  :  services,  Sept.  16-Oct.  11,  20  d.  at  $2.50  ;  outlay,  $2.50.  ...  52  50 

Carters,  65  d.  at  $2.50  ;  labourers,  493  d.  at  $1 .50,  20  at  $1   257  13 

Lachance  &  Fils  :  deals,  68  at  60c;  pine,  &c,  $35.30. . .     76  10 

Michaud,  A.:  iron,  1,0001b.  at  4ic;  spikes, 200 at  10c;  sundry,  $11.28   76  28 

Small  payments  :  cartage,  $16,  deals,  $1.20,  sundry,  $6.81.   24  01 


Total,  carried  to  page  V— 12   486  02 


Papineauviile  :  Wharf  on  Ottawa  River. 

Moran,  J.  &  T. :  c  ontract  complete,  $6,995 . 40  ;  rock  excavation  for  roadway,  $400 ;  road  metal 

$125;  platform,  $73.45  ;  sheathing,  $57   7,650  85 

Inspector  of  work,  John  Tweedie,  Nov.  6-Mar.  31,  at  $S0   386  67 

Belisle,  E.  R.,  hardware,  $2.43  ;  Cere,  P.,  labour,  $10   12  43 

Chabot,  A.:  repairing  low  level  shed,  &c,  27|  d.  at  $2.50   68  75 

Papineauville  Lumber  Co.:  hemlock,  3,084  ft.  at  $16.50  ;  sundry,  $12.05   62  94 

Legal  services,  Ad.  Chauret,  Papineauville   26  60 

King's  Printer,  $35.11  ;  advertising,  $176  73   211  84 


Total,  carried  to  page  V— 12   8,420  08 


Paspebiac  East :  Break  wa  te r. 

Nadeau,  P.:  contract  complete,  $15,719.73;  less  materials  purchased  by  Department,  $2,577.79, 

and  less  paid  in  1911-12,  V— 214,  $4,240   8,901  94 

Inspector  of  work,  Abel  Chapados,  June  1-Oct.  7,  111  d.  at  $2.50   277  50 


Total,  carried  to  page  V— 12   9,179  44 


Pcribonka  :  Wharf  and  shed. 

Conductor,  Ed.  Niquet,  May  4-27,  Aug.  21-Sept.  22,  Mar.  14-29,  50  d.  at  $2.50   125  00 

Cari>enters,  77fc  d.  at  $2,  72^  at  $1.50  ;  labourers,  15  d.  at  $1.30  ;  carters,  5  d.  at  $2.30.    294  75 

Spruce  deals,  18,784  ft.  at  $14,2,231  at  $15  ;  sundry  timber  $38.11;  rooting  paper,  $39.90 ; 

smithwork,  $31.31;  hardware,  <fec,  $47.45.    Paid  as  follows:  E.  Bergeron,  $76 . 76  ;  A. 

Gaudreault,  $50.50,  P.  Villeneuve,  $107.37,  small  payments,  $218.53   453  16 


Total,  carried  to  page  V— 12   872  91 


Petit  Cap :  Breakwater. 

King's  Printer,  $33.26;  advertising,  $153.66    186  92 


Petite  River,  Sagnenay :  Wharf  on  West  Side. 

Conductor,  Miron  Tremblay,  Oct.  5-20,  10^  d.  at  $2.50   96  2» 

Carpenter,  5£  d.  at  $2  ;  labourers,  20  d.  at  $1.25  ;  carter,  2  d.  at  $2                         .  .  '  \  40  02 

Small  payments :  lumber,  5,418  ft.  at  $12  ;  sq.  timber,  504  1.  ft.  at  18c;  iron,  $27.50....  '.  .'.'.'.  183  14 


Total,  carried  to  page  V— 12.   249  41 


V— 230  AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Plche  Point:  To  Complete  Icebreaker  and  raise  Wharf.  $  cts. 

Carpenters,  68i  d.  at  S2.75  ;  blacksmith,  2  d.  at  $2.75,  22  at  §2.25    243  37 

Labourers,  8  d.  at  $2.50,  9  at  $2.25,  16  at  $2.15,  16  at  $2.10,  186 J  at  $2,  177  at  $1.50,  21£  at 

§1.25   773  63 

Team  aud  driver,  43  d.  at  §5   215  00 

Lemire,  A.,  meals  for  men,  Feb.  14-Mar.  12,  804  at  25c   201  00 

Tamarac  and  pine,  16,050  ft.  at  §17,  3,449  at  $18,  3,620  at  $20  ;  pine  and  spruce  piles,  1,850  L 
ft.  at  8c,  2,455  at  9c,  1,640  at  10c,  1,885  at  11c    Paid  as  follows:  A.  Gagnon  $242.75, 

Geo.  King $684.10,  R.  Little §220.77   1,147  62 

Small  payments  :  casting  for  pile  driver  $36 ;  chain  $24.30,  piles  $20,  6  niggerheads  $18,  sun- 
dry $14.81   113  11 


Total,  carried  to  page  V— 12   2,693  73 


Poiute  k  Brousseau :  Harbour  Protection  Works. 

Foreman,  T.  J.  B.  Carbonneau,  Aug.  15-Oct.  24,  15  d.  at  $3   45  00 

Asst.  foreman,  A.  Brousseau,  52  d.  at  $2.50  ;  carpenters,  50  d.  at  $2,  135  at  $1.50.   432  49 

Labourers,  634|  d.  at  $1.25,  43  at  §1  ;  carters,  69}  d.  at  $2     979  79 

Small  payments:  smith  work  §45.78;  conductor's  board  $4.35;  cartage  $2   52  13 


Total,  carried  to  page  V— 12   1,509  41 


Pointc  aux  Esquimaux,  Repairing  Wharf. 

Guay,  P.:  6  iron  bollard  posts,  6,918  lb.  at  3c;  repairs,  &c,  §7.50   215  04 

Holliday  Bros.,  freight   13  50 


Total,  carried  to  page  V— 12   223  54 


Pointe  Claire:  Repairing  Wharf. 

Conductor,  Albert  Pilon,  Mar.  12-30,  17  d.  at  §3   51  00 

Carpenters,  2Sh  d.  at  §3  ;  labourers,  39£  d.  at  §2   164  50 

Legault,  Jos.:  spruce,  13,800  ft.  at  §25,  1,124  at  §35;  cedar  §2.50;  paint,  &c.  §8.13   394  97 


Total,  carried  to  page  V— 12   610  47 


Port  Daniel:  Repairing  Wharf. 

Conductor,  Pierre  Desraiche,  Sept.  4-Oct.  20,  30  d.  at  §3 . 50   105  00 

Foreman,  Andre  Michel,  Mar.  7-30,  1912,  21  d.  at  $2.50  ;  freight,  &c,  $32.30   84  80 

Labourers,  391^  d.  at  §1.50,  5  at  §1.25  ;  carters,  10^  d.  at  $2   614  50 

Chinic  Hardware  Co.,  spikes,  4,927  lb.  at  2.55c   125  64 

Small  payments  :  round  spruce,  10,350  L  ft.  at  6c;  sundry  timber  §69.92;  bolts,  &c.  $16.65; 

nails,  §13.75  ;  sundry  §29.36   750  68 


Total,  carried  to  page  V— 12     1,680  62 


Rimouski  :  Breakwater  Wharf. 

King's  Printer  §28.88  ;  advertising  $368.49     397  37 


Rimouski  Wharf :  Repairs  and  Improvements. 

Conductor,  Ls.  Lavoie  :  Feb.  15-Mar.  31,  36  d.  at  $3  ;  outlay  $3.25    111  25 

First  carpenter,  F.  Gasse,  Aug.  16-Oct.  20,  51^  d.  at  §2.75   141  64 

Carpenters,  30  d.  at  $2.50,  52£  at  $2,  507J  at  §1.75,  29  at  §1.50,  23  at  §1.25   1,140  06 

Blacksmiths,  50|  d.  at  §2.50,  13  at  $2.25  ;  carters,  22i  d.  at  $2.25   205  51 

Brown,  J.  &  W.  D.:  oak,  6,217  5  1.  ft.  at  5c;  sawing  $23  ;  freight  $27  . 80   361  66 

Chinic  Hardware  Co. :  iron,  7,502  lb.  at  19c,  sundry  79c;  nails,  3  kegs  at  $4  75 ;  freight 

§20  .32    177  92 

Credit  Municipal  Canadien  :  lighting,  Apr.  1-Nov.  30,  1911,47  lamps,  each  244  n.  at  8c; 

street  hoods  and  reflectors,  8  at  §5  ;  lamps,  36  at  30c;  labour,  &c,  §30.84   999  08 

Gagne,  E.,  diver  :  board,  self  and  assistant,  June  7-26,  $40;  fares,  &c.  $20   60  00 

Lavoie,  Achille  :  ground  rent,  2  y.  at  $20  ;  freight  $17.42   57  42 

National  Telephone  Co.,  rent  of  telephone,  1  y.  to  Dec.  1,  1912   25  00 

Raymond,  Paul :  oxide  of  iron,  60  gal.  at  $2  ;  paint,  45 gal.  at  $2.50 ;  oil,  &c,  $37.30   269  80 


Carried  forward   3,549  3  4 
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Riruouski  Wharf :  Repairs  aud  Improvements- Concluded.  %  cts. 

Brought  forward    3,549  34 

Rimouski  Industrial  Co.:  deals,  1,1101.  ft.  at  $15,  3,131  at  $19;  shingles,  25  M  at  $2.75; 

sundry  timber  §28.78   323  54 

St.  Laurent,  A.  P.:  nails,  3  kegs  at  $3.25,  2  at  $3.50,  30  at  $4,  2  at  $5  ;  anvil,  179  lb.  at  13c; 

rent  of  jackscrews  $16.50  ;  sundry  hardware  $153.92  ;  less  proceeds  of  sale  of  10  tons  of 

coal  $57     283  44 

Talbot,  Ltd.:  cedar,  5,984  ft.  at  $15,  577  1.  ft.  at  10c,  3,814  at  15c,  3,220  at  18c;  spruce 

deals,  76,204  ft.  ac  $15,  600  1.  ft.  at  14c,  3,500  at  15c,  1,140  at  18c   3,256  41 

Small  payments  :  iron  $40.09,   express  $24.18,  ground  rent  $17,  wheels  $13,  sundry  $33.05. .  127  32 

Travel  of  engineer,  H.  M.  Davy   47  35 


Total,  carried  to  page  V — 12   7,587  40 


River  a  la  Pipe  :  To  Close  Span  in  Wharf. 

Conductor,  Pascal  Boivin,  Aug.  2!-Sept.  30,  Mar.  11-31,  39  d.  at  $2.50   97  50 

Carpenters,  12  d.  at  $2,  55A  at  $1.75  ;  horse  hire,  $1                                                         "  122  12 

Carters,  71|  d.  at  $2  ;  labourers,  128J  d.  at  $1.50,  12$  at  $1.25   351  38 

Larouche,  S.:  iron,  cut,  2,067  lb.  at  3'5c. ;  nails  $21  ;  sundry  $34.65   128  00 

Small  payments :  spruce,  1,475  1.  ft.  at  7c,  675  at  8c,  700  at  9c;  nails  $24.40;  sawing 

$24  ;  sundry  $18.10   286  75 


Total,  carried  to  page  V— 12   935  75 


Riviere  aux  Vases :  Completion  of  Wharf. 

Purchase  price  of  site,  Treffle  Cote  $25,  H.  Cote  $25    50  00 

Boivin,  C,  1,000  lb.  iron  at  5c;  Gravel,  J.,  (Ls.),  deals,  4,794  ft.  at  $15   121  91 

Stone,  44£  toise  at  $6 ;  spruce  3,139  1.  ft.  at  9c,  1,345  at  10c,  791  at  11c,  1,885  at  12c,  2,104  ft. 
b.m.  at  $14  ;  cartage  $26  ;  board  or  conductor  $12. 15  ;  rent  of  piling  ground  $10  ;  sundry 
$15.90.  H.  Cote  $72.34,  L.  Duchene  $55.50,  A.  Dufour  $87,  F.  Fillion  $91  80,  Jos. 
Gravel  $57.56,  Frs.  Tremblay  $51.10,  Jos.  Verreault  $75.48,  small  payments  $598.45  . .         1,089  23 

Legal  services,  D.  Maltais,  Chicoutinii   43  90 

Paylists,  May  8,  July  12-15,  Sept.  15,  16,  Dec.  13,  Feb.  23-Mar.  31— 

Foreman,  Naz.  Boucher,  39j  d.  at  $2.50.    .      98  75 

Carpenters,  31  d.  at  $2.25,  152|  at  $2,  15  at  $1 .75   401  51 

Carters,  6  d.  at  $2,  43  at  $2.50,  1  at  $3  ;  labourers,  11  d.  at  $1,  46fc  at  $1.25,  50  at  $1.50.         266  64 


Total,  carried  to  page  V — 12   2,071  94 


River  Ramie  :  Wharf, 

Purchase  price  of  site  and  old  wharf,  L.  &  N.  Brisson   100  00 

Repairs,  &c,  Aug.  1-5,  1911,— 

Conductor,  N.  Brisson,  5  d.  at  $2.  50;  labourers,  20  d.  at  $1.50   42  50 

Brisson,  R.,  10  in.  spruce,  648  1.  ft.  at  10c;  Deschenes,  L.,  cartage  $3             67  SO 

Legal  services,  A.  P.  Dufour,  Bagotville    .  61  80 


Total,  carried  to  page  V — 12    272  10 


Riviere  des  Prairies:  Improvement  of  Navigation. 

Detailed  with  R.  des  Prairies,  Isle  Bizard  and  Ste.  Genevieve  (Page  V — 231)  115  98 

Detailed  with  Dredge  Vessels,  Out.  &  Que  (Page  V— 281)       4,179  39 


Total,  carried  to  page  V — 12.    ...    4,295  37 


Riviere  des  Prairies:  Isle  Rizard  and  Ste.  Genevieve  Piers:  Renewals 

and  Repairs. 

Morrow  &  Beattie  :  contract  for  piers  and  abutments  complete   8,520  00 

Inspector  of  work,  Ambroise  Pilon,  Sept. -Nov.,  78  d.  at  $3   234  00 

Godin,  H.,  hemlock,  5,990  ft.  at  $20  ;  Laniel,  G.,  labour  $4   123  80 

Legault,  J.  B.:  repairing,  40  d.  at  $2.50  ;  nails  &c,  $19.75   119  75 


8  997  55 

Less,  charged  to  R.  des  Prairies,  Improvement  of  Navigation'  (Page  V— 231)        'llo  98 


Total,  carried  to  page  V— 12     8,881  57 


V— 232 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


River  des  Vases:  Extension  of  Wliarf.  $  cts. 

Conductor,  Alf.  Filion,  Sept.  11-28,  12  d.  at  $2.50   30  00 

Foreman,  L.  Marquis,  12  d.  at  S2  ;  carters,  33  d.  at  $1.75   81  75 

Labourers,  41  d.  at  $1.50,  59A  d.  at  $1.25   135  84 

Small  payments :  rd.  spruce,  011  1.  ft.  at  4c,  1,100  at  Gc,  sundry  $27.40 ;  iron  $29.25;  stone 

$16;  cedar  $5.52                                                                                               ...  .  168  61 


Total,  carried  to  page  V— 12   416  20 


River  du  Loup  (Fraserville):  Wliarf  Repairs  and  Renewals. 

Conductor,  Elzear  Goulet,  Aug.  17-Oct.  24,  59  d.  at  $2.50   147  50 

Carpenter,  55  d.  at  $2.15;  workmen,  101  d.  at  $1.60   279  86 

Carter,  47  d.  at  $2.10  ;  labourers,  190  d.  at  $1.35   355  17 

Girard,  J.  O.,  hardware  $38  89  ;  Michaud,  P.,  sq.  spruce,  14,377  74  ft.  at  $19.44^,   318  43 

Lachance  &  Fils  :  spruce,  20,342  ft.  at  $17,  2,516  L  ft.  at  5c,  305  at  13c;  sundry  $15.72   526  95 

Nadeau,  Chas.,  iron,  2,200  lb.  at  4c;  Vaillancourt,  Wm.,  deals,  82  at  45c   124  90 


Total,  carried  to  page  V — 12   1,752  81 


River  L'Acliigan :  Ice  Hreaker. 

King's  Printer  $28.94  ;  advertising  $183.24   212  18 


River  Laguerrc :  Improvement. 

Conductor  at  $3 :  Aug.  23-Nov.  18,  A.  B.  Caza  74  d.;  Dec  1-22,  N.  Leblanc,  19  d   279  00 

Labourers,  1,589^  d.  at  $2;  carters,  219^  d.  at  $4,  16  at  $3   4,104  00 

Test  borings :  labourers,  28  d.  at  $2    56  00 

Survey  :  cbainmen,  rodmen,  &c,  137^  d.  at  S2   275  00 

Caza,  A.  B.:  pickets,  5,560  1.  ft.  at  IJc.,  4,560  at  lc;  team  and  man,  24  d.  at  $1 ;  horse  and 

man,  17  d.  at  $3  ;  spruce  $28  ;  sundrv  $14.28   31S  28 

Caza,  R.:  cedar,  2,000  1.  ft.  at  2ic;  driving,  &c,  $139.58   If 9  58 

Hunter,  John  &  Son- :  hemlock"  1,400  ft.  at  $20,  11,400 at  $18  ;  sundry  SI. 20   234  40 

Leger,  E.,  hardware  S56.20  ;  McNally,  W.  &  Co.,  cement,  302  brl.  at  $2.40    781  00 

Mochon,  J.  N.,  sand,  117  yd.  at  $1.25   146  25 

Rudel-Belnap  Machinery  Co.:  6  steel  gates  with  attachments  $970;  12  brass  strips  screwed 
on  doors  $90  ;  12  inner  brass  guides  $90  ;  12  outer  steel  guides  $115  ;  69  twisted  steel  bars, 

5,500  lb.,  $200     1,465  00 

Walsh,  W.  J.:  hemlock,  1,500  ft.  at  $17.50,  1,725  at  $18,  1,245  at  $25  ;  sundry  $10.50   98  97 

Small  payments  :  board  $91.50,  sand  $39,  cement  S24.63,  timber  $23.64,  driving  S12.25, 

pilotage  $10,  sundry  $41.37   242  39 

Travel  and  outlay  of  engineers  :  H.  A.  Beique  SS.10  ;  J.  L.  Dansereau  $275 . 20  ;  H.  M.  Davy 
$34.20  ;  A.  W.  Gregory  $67.13;  F.  Robert  $4.90;  M.  Robillard  $9.85;  J.  G.  Stewart 

S4.70   404  08 


Total,  carried  to  page  V— 12   8,593  95 


River  li'Assomption  :    Ice  Breaking  Pier  at  ii'Assomption. 

Renaud,  Jos.:  contract  for  pier  complete  $4,910  ;  less  $420  paid  in  1910-11,  V— 220    4,490  00 

Inspector  of  work,  Edouard  Landry,  Aug.  1-Oct.  8,  59  d.  at  $3   177  00 


4,667  00 

Less,  charged  to  L'Assomption  Wharf  (Page  V— 225)         120  00 


Total,  carried  to  page  V— 12     ...        4,547  00 


River  Ouelle  Wharf:  Repairs,  &c. 

Conductor,  Wm.  Bosse  :  Oct.  7-Nov.  28,  Feb.  3-27,  33  d.  at  S2.50  ;  driving  $6   88  50 

First  carpenter,  Frs.  Martin,  50  d.  at  82.25  ;  blacksmith,  1£  d.  at  §2   115  50 

Labourers,  5  d .  at  §1 . 40,  17  H  at  $1 . 50,  2  at  $2  ;  boat  hire  §1   269  25 

Brown,  J.  &  W.  D.:  pitch  pine,  55,711  6  1.  ft  at  4c   2,223  46 

Dube,  J.:  timber,  1,458  ft.  at  $20  ;  spruce  deals,  12,178  ft.  at  $16   224  00 

Small  payments  :  cartage  $38,  deals  $23.53,  nads  §16.80,  repairing  winch  §16.41,  hardware 

&c.  §21.35     116  14 


Total,  carried  to  page  V— 12   3,041  85 
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Rivers  Pcribonka  and  Jlistassiui  :    Training  Dykes.  $  cts. 

River  Mistassini — 

Conductor,  E.  Bilodeau,  Mar.  31-Apr.  1,  Aug.  28-Sept.  25,  Oct.  16-24,  40  d.  at  $2.50. ...  100  00 

Labourers,  96  d.  at  §1 .75,  247i  at  $1.50  ;  horse  hire,  52 '  66  d.  at  75c   578  74 

Otis,  L.:  empty  bags,  695  at  7c;  hardware  §9.79   58  44 

Small  payments  :  3  scows  and  oars  §46.50  ;  preparing  paylists  &c,  13  d.  at  S2.50  ;  hard- 
ware &c.  §27.76   106  76 

River  Peribonka — 

Conductor,  Jos.  Girard,  Aug.  21-Sept.  23,  27  d.  at  §2 . 50   67  50 

Carpenter,  27  d.  at  §2  ;  foreman  of  fascines,  27  d.  at  §1.75   101  25 

Labourers,  93  d.  at  §1.50,  173  at  §1.30   364  40 

Small  payments  :  bags  §31.60,  iron  §18.30,  hardware  &c.  §21.08   70  98 

St.  Methode— 

Conductor,  Alex.  Hebert,  Aug.  23-Sept.  30,  28  d.  at  §2.50   70  00 

Foreman,  25  d.  at  §2  ;  carpenters,  35  d.  at  §2  ;  carters,  23  d.  at  §2.50   177  50 

Labourers,  132k  d.  at  §1.50,  16  at  §1.75   226  75 

Small  payments  :  bags  §57.40,  plank  §21.45,  rent  of  scow  &c.  §20.50,  sundry  §19.57   lis  92 


Total,  carried  to  page  V— 12   2,041  24 


River  Rielielicu  :  Improvement*. 

Dredge  '  Richelieu  '  and  Tug  '  Ottawa.' 

Captain  of  dredge,  Chas.  Bissonnette,  Apr.,  June- Mar.,  11  m.  at  §125   1,375  00 

Cranesman,  Adj.  Martin,  11  m.  at  §75  ;  fireman,  E.  Payette,  5  917  m.  at  §60   1,180  00 

Captain  of  tug,  A.  Lafleche,  at  §80,  §569.67  ;  fireman,  R.  Lariviere,  6  63  m.  at  §60   967  >>7 

Engineer  &c,  J.  B.  Audelin,  6  63  m.  at  §70,  6  d.  at  §2.50   479  33 

Engineer,  A.  Paul,  21  d.  at  §75,  §52.50  ;  cook,  Mrs.  Audelin,  6  in.  at  §48   340  50 

Deokhands,  crane.^men  &c:  5  m.  at  §60,  20  at  §50  ;  8^  d.  at  §2   1,317  00 

Bessette,  La  Cie  J.  &  S.:  repairs  &c     55  84 

Small  payments  :  smithwork  §21.72,  compensation  for  damage  §15,  hardware  $11.30,  lamps 

&c.  §9.75,  coupling  §7.50,  sundry  §25.69      90  96 

General  Vouchers. 

Asst.  engineer,  Albert  Gosselin,  Apr. -Mar.  at  §115  ;  outlay  §88.48   1,468  48 

Asst.  engineers:  Conrad  Bastien,  Jan. -Mar..  83_d.  at  §3;  Jules  Beauchemin,  6m.  at  §75, 

90  d.  at  §3,  outlay  §21  44  ;  L.  P.  Methe,  June  2-Sept.  28  at  $75,  §292.50,  outlay  §9.25  . .  1,292  19 

Rodman  and  clerk,  Edouard  Papineau,  Apr, -Mar.,  366  d.  at  §3   1,098  00 

Clerk  in  office,  Amedee  Hamel,  Apr.-Mar.  at  §70   840  00 

Draughtsman,  Romeo  Brault,  Dec.  7-Mar.  31  at  §75                                                        ..  285  48 

Bridge  openers  at  §50  :  Chas.  Arcand  §166.56,  L.  N.  Hebert  $121.83,  R.  Ouimet  §270   558  39 

Chainmen  &c,  153  d.  at  $2,  3  m.  at  §60  ;  man  and  team,  6  d.  at  $4   510  00 

Carpenters  :  14  7  d.  at  §2,  11  at  §2.25,  114  4  at  $2.50,  1U  at  $2.75,  4 '863  m.  at  $60   663  65 

Caulkers,  23  d.  at  §2,  17A  at  $2.50  ;  painter,  18i  d.  at  §2.25   131  38 

Labourers,  watchmen  and  cook  :  11  5  d.  at  §1.50,  55  6  at  $1.75,  83  at  $2,  2  at  $3  ;  at  $50, 

$2,207 . 85  ;  at  $60,  $29 . 03   2,523  43 

Baulne  &  Mercier,  engineers  :  services,  24  d.  at  §6  ;  estimate  of  steel  for  movable  dam  $400. .  544  00 

Bell  Telephone  Co. :  rent  of  phone,  May-Mar.,  $40.34  ;  tolls  §35.35  :   75  69 

Canadian  Oil  Companies  :  cyl.  oil,  86A  gal.  at  85c;  sundry  oil,  &c  §76.94   150  47 

Cote  &  Frere  :  Venetian  red,  15-gal.  at  $1 .95 ;  rope  §48  ;  sundry  $60.37    137  62 

Filion,  J.  A.,  smithwork  $66.60  ;  Foisy,  A.,  provisions  $89.27                                           . .  155  87 

Fredette,  G.:  pine  &c,  789  1.  ft.  at  5c;  sundry  timber  §61.89    101  34 

Gervais,  C.  O.  &  Frere:  chairs  $7.80,  bedding  $43.06,  hardware  &c.  $214.96   270  82 

Harbec,  J.  C:  gasoline,  225  gal.  at  20c;  iee  augers,  6  at  $6  ;  steam  hose  $30.25;  rubber 

packing,  57  lb.  at  50c;  chain,  560  lb.  at  5c;  steel,  300  lb.  at  8c;  sundry  hardware 

$268.07   460  42 

Jones  Estate,  bridge  tolls  §50.04  ;  Montreal  Harb.  Commrs.,  oak  $95.44,  labour  $2   147  48 

Latour  &  Dupuis,  lumber  &c.  §102.97  ;  Moreau,  L.,  provisions  $177.05   2s0  02 

Mussens  Ltd.:  wire  rope,  3u0  ft.  at  15  06c,  150  at  15'4c;  sundry  §9.78   78  <  6 

O'Cain,  Jas.:  coal,  247  19  tons  at  $5,  sundry  §49.07  ;  wood  $36.65   1,321  69 

Papineau,  Luc  :  rent  of  storehouse,  Apr.-Mar.,  $60;  rent  of  office,  Apr.  1911,  $20;  provisions 

&c.  §417.08   497  08 

Pontbriand  Co.,  Ltd.:  crane  base,  engine  bases  &c,  5,688  lb.  steel  at  8c,  538  at  10c;  sundry 

$26.94   535  78 

Sheppard,  Jas.  &  Son  :  oak,  1,134  ft.  at  $100  ;  pine  1,143  ft.  at  $65    187  69 

Trahan,  Pierre  :  moving  store  house  $45  ;  sundry  cartage  §42.13   87  13 

Small  payments:  provisions  $125.68,  castings  $79.35,  repairs  $72.07,  timber  $53.39,  cartage 

$52.30,  gasoline  $49.35,  hardware  $42.36,  gal  v.  sash  cord  $40,  2  boats  $40,  stove  $22.50, 

board  of  men  §22.05,  batteries  §18,  sundry  $147.67   764  72 

Paradis,  Paul,  C.  E  .:  services,  Apr.-Mar.  §2,100;  outlay  $506.12   2  606  12 

Stationery  Office  §405.89  ;  advertising  §9.90   415  79 

Detailed  with  Chief  Engineer's  Staff  (Page  V— 371)  75  00 

Detailed  in  1910-11,  page  V— 220     1,309  05 


Total,  carried  to  page  V — 12     25,439  14 
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River  Saguenay:  Dredging  and  other  Improvements!  $  cts. 
Placing  beacons  and  gauges,  &c .  — 

-      Sounding  man,  &c,  15  d.  at  $2.50,  23  at  S2  ;  caulker,  1  d .  at  SI.  75   85  25 

Carpenters,  &c. :  '5  d .  at  S3,  4  at  §2.50,  |  at  S2.25,  114  at  §2    240  06 

Labourers,  184.  d.  at  SI. 75,  40  at  SI. 50  ;  carter  at  $2,  S3. 25   100  21 

Dredge  Algonquin — 

Inspector,  M.  W.  Grenier,  May-No  v.  205  d.  at  S3   615  00 

Gaug^men:  \lex.  Murdock,  May  1-Oct.  18,  141  d.  at  S2.50;  Art.  Tremblay,  Oct.  16- 

Nov.  14.  21  d.  at  S2.50     412  50 

Blais,  A.  C.  &  Fils:  paint  S24.25,  duck  S18.36,  sundry  S31.07   73  68 

Body,  P.  H.:  rope,  251  at  lHc,  417  at  12Jc...   80  99 

Constructeurs-Mecaniciens  de  Chicoutimi :  altering  sounding  apparatus,  41  h.  at  35c,  431 J  at 

40c;  iron,  &c,  S54.01    241  06 

Claveau,  Jean  A.,  C.E.:  preparing  plans,  &c,  Apr.  1-May  17,  47  d.  at  S3   141  00 

Gagnon,  E.,  towing  $55;  .Jalbert,  H.,  deals,  1,169  ft.  at  $22,  sundry  S36.55   117  27 

Small  payments :  oil  $44.60,  hardware  $29.35,  marine  glass  $25,  rent  of  gasoline  launch 

S22.50,  damages  S20,  sawing,  &c.  S20.48,  ground  rent  $15,  sundry  $47.86   224  79 

Detailed  with  Contract  Dredging  (Page  V— 361). .  60,292  41 

Detailed  with  Saguenay  Booms  (Page  V— 389). .  730  20 


Total,  carried  to  page  V— 12   63,351  42 


River  Sault  au  79outon  :  Removal  of  Boulders  at  Entrance  to  Harbour. 

Conductor,  Ls.  Cdte,  Sept.  19-Oct.  14,  22  d.  at  $2.50.    55  00 

Blacksmith,  20  d.  at  $3  ;  blasters,  18  d.  at  $2  ;  labourers,  150^  d.  at  SI. 50   321  75 

Small  payments  :  explosives  $15.30,  steel  $7.02,  rent  of  forge  $5,  sundry  $12.77   40  09 


Total,  carried  to  page  V— 12   416  84 


River  St.  Lawrence:  Protection  Wall. 

Bissonnette,  J.  J.:  conductor,  Apr.  22-30,  May  8-16,  June  1-17,  Aug. -Nov.,  129  d.  at  S3  ;  out- 
lay $6  .05     393  05 

Poupart,  Noe  :  receiver  of  stone,  Dec.  26- Jan.  14,  conductor,  Jan.  15-Feb.  7,  36  d.  at  $3,  out- 
lay S3. 90   Ill  90 

Labourers,  30'5  d.  at  $2,  1,365  85  at  SI. 75,  295"7  at  SI. 50,  716  at  SI. 25,  80  7  at  $1    3,064  82 

Carters,  60"95  d.  at  S3,  1,750  78  at$4.50   8,061  33 

Charron,  A.,  trips  with  sand,  168  at  $1 ;  Lazure,  J.,  cartage,  19  d.  at  $4.50      253  50 

Small  payments  :  stone,  29 "28  toise  at  $10  ;  hardware  $54.36,  cartage  $32.50,  smithwork 

S21 . 75,  sundry  $17 . 98   419  35 , 

Travel  of  Ottawa  official,  A.  Pare      19  35 


Total,  carried  to  page  V— 12   12,323  30 


River  Verte  :  Extension  of  "Wharf  on  West  Side  of  River. 

Conductor,  E.  Cdte,  Sept.  4-30,  24  d.  at  $2.50   60  00 

Carpenters,  20£  d.  at  $2,  11|  at  $1.75,  113^  at  $1 .50   231  37 

Labour.  19|  d.  at  SI. 25;  carters,  43^  d.  at  $1.75   100  49 

Michaud,  P.:  spruce,  213  1.  ft.  at  14c  ,  235  at  16c;  sundry  S5.64   73  06 

Small  payments  :  spruce,  687  1.  ft.  at  8c,  565  at  5c;  deals,  40  at  60c;  iron  $19.05 ;  hardware 

$15 . 72 ;  branches  $8   149  98 


Total,  carried  to  page  V— 12     614  90 


Roberval :  Breakwater. 

Conductor,  Johnny  Poitras,  Aug.  27-Sept.  30,  Feb.  20-Mar.  31,  27|d.  at  S2  .50,  29  at  $3,  outlay 

S5                                                                      .  159  50 

Carpenters,  20£  d.  at  $2 . 50,  90|  at  $2  ;' carter,  35id.  at  $2.50.'.'.'. .'.'...'   319  26 

Labourers,  134  d .  at  SI .  75  (overpaid,  45c ),  46  at  $1 .50,  17J  at  $1 .25   325  84 

Boivin,  H.,  spruce,  566  1.  ft.  at  13c;  Du  Tremblay,  A.,  spruce,  848  1.  ft.  at  15c   200  78 

Laroche,  F.  X.,  stone,  61  toise  at  $6  ;  Potvin,  N.,  spikes,  5,346  lb.  at  5c,  sundry  $8.52   641  82 

Lindsay,  G.:  spruce,  4,260  1.  ft.  at  15c;  deals,  432  ft.  at  $18,  375  at  $16   652  78 

Otis,  L.  E.:  spruce,  1,522^  1.  ft.  at  15c,  3,857  at  10c;  hardware,  $50.83    664  91 

Small  payments  :  smithwork  $21.65,  timber  $7.80,  sundry  50c  . .  29  95 


Total,  carried  to  page  V— 12   2,994  84 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 
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Ruisscau  a  liontres  :  Harbour  Improvements.  $  cts. 

Conductor,  Frs.  St.  Gelais,  Sept.  4-27,  15f  d.  at  $2.50   39  37 

Foreman,  R.  Carrier,  103  d.  at  $2  ;  labourers,  193  15  d .  at  $1 .50   311  20 

Carters,  5  d.  at  $2  ;  horse  hire,  17 ' 2  d.  at  50c   18  GO 

St.  Gelais,  Alf.:  dynamite,  150  lb.  at  55c;  steel,  240  lb.  at  13c;  sundry  $19   132  70 

Total,  carried  to  page  V— 12   501  87 


Ruisseau  a  Sera  :  Pier  and  Removal  of  IVoulders. 

Foreman,  Alf.  Levesque,  Sept.  2-Oct.  7,  25  d .  at  $2.50   62  50 

Labourers,  150$  d.  at  $1.50  ;  carters,  45  d.  at  $2.    315  75 

St.  Gelais,  F.,  explosives,  &c   21  75 

Total,  carried  to  page  V— 12     400  00 


St.  A5exis,  Ha  Ha  Bay:  Wharf  Extension. 

Girard,  Johnny  ($3,606.82)- 

Contract  complete  $13,395.96  ;  extra  cribwork,  10,972  cu.  ft.  at  5Jc.  ;  stone  ballast,  115 
toise  at  $8 ;  posts,  repairs,  &c.  $410;  less  $202.68,  for  ballast  floors  omitted,  and 


$1,619.14,  for  timber  supplied  by  department   13,507  60 

Less,— Paid  in  ltfl0-ll  (V-223)   8,170  00 

Paid  in  1912-3   1,730  78       9,900  78 


Paid  to  Johnnv  Girard  in  1911-2    3,606  82 

Inspector  of  work,  Ls.  Dallaire,  Apr. -July,  69  d.  at  $2.50   ..  172  50 


Total,  carried  to  page  V-13   3,779  32 


St.  Alphonse  de  Bagotville  :  Wharf  Repairs. 

Conductor.  Ones.  Gagnon,  Aug.  29-Sept.  23,  22  d.  at  $2.50   55  00 

Carpenters,  47£  d.  at  $2,  13i  at  $1.75  ;  carters,  8  d.  at  $3,  ih  at  $2.50   153  83 

Labourers,  185  d.  at  $1.50,  18i  at  $1   296  00 

Tremblay,  K.  :  spruce,  3,852  1.  ft.  at  9c,  1,538  at  13c  ;  stone  $36   582  62 

Small  payments  :  stone,  18'083  toise  at  $6  ;  iron  $64.56  ;  sundry  90c   173  96 


Total,  carried  to  page  V— 13    1,261  46 


St.  Andre  de  Kamouraska  :  Wharf  Repairs. 

Conductors  at  $2.50:  Aram  Paradis,  Oct.  18-Nov.  16,  24  d.;  Antoine  Paradis,  Mar,  1-22,  19  d.  107  50 

Carpenters,  40£  d.  at  $2,  116£  at  S1.75  ;  carters,  39|  d.  at  $2   363  88 

Labourers,  36  d.  at  $1.40,  18  at  75c.  ;  horse  hire,  9i  d.  at  $1   73  40 

Desjarrlins,  Alf.  :  sq.  timber,  82.3  1.  ft.  at  20c,  395  at  12c.  ;  deals,  7,251  ft.  at  $18   342  91 

Desjardins  Co.  :  spruce,  2,304  ft.  at  $18  ;  hardware  &c.  $10.32   51  79 

Small  payments :  spruce  $21.90,  damage  to  fence  &c.  $20,  smithwork  $10,  hardware  &c. 

$29. io...    81  00 


Total,  carried  to  page  V— 13   1,020  48 


St.  Andre  de  Kamouraska  :  Extension  of  Wharf. 

Conductor,  Odilon  Sirois  :  services,  Aug.  1-Oct.  10,  60  d.  at  $2.50  ;  outlay  $2.05   152  05 

Carpenters,  504  d.  at  $2,  230  at  $1.75 ;  carters,  308^  d.  at  $2   1,120  50 

Labourers,  389  d.  at  $1.40,  51  at  75c  ,  582  85 

Deschenes,  H.  :  spikes,   8,005  lb.  at  4£c.  ;  bolts  &c,  765  lb.  at  8c  ;  sundry  $13.05   434  48 

Desjardins  Co.  :  spruce  deals,  2,9.82  ft.  at  $18  ;  sawing  $20  ;  sundry  $2.67   76  33 

Spruce,  3,351  1.  ft.  of -round  at  5c,  5,882  at  15c,  821  ft.  of  12x12  at  19c,  3,200  at  23£c.  ;  hard- 
ware $26.95 ;  bolts  &c.  $23.95.    Paid  as  follows  :  M.  Belanger  $136.99,  J.  E.  Boulanger 

$771.90,  A.  Landril  $140.40,  O.  Lebel  $321.30,  B.  Michaud  $334,  small  payments  $304.15.  2,008  74 


Total,  carried  to  page  V— 13    4,374  95 


St.  Andrews:  Wharf  on  North  River. 

Bridge  &  Wharf  Builder  Co.  :  contract  for  construction  of  wharf,  complete  $3,245  ;  ballast 

floor  $17.88  ;  less  $1,910  paid  in  1910-11,  V— 224    1,852  88 

Inspector  of  work,  Robt.  Todd,  Apr.  1-June  17  at  $80     205  33 


Total,  carried  to  page  V— 13  \   1,558  21 
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St.  Anicet :  Wharf  Repairs.  $  cts. 

Conductor,  Stanislas  Dupuis.  Aug.  22-Sept  8,  Oct.  9-24,  29  d.  at  §3   87  00 

Conductor,  Jos.  Sylvestre,  Mar.  24^  d.  at  §3;  outlay  $7.25   80  75 

Carpenters,  22£  d.  at  §2.75,  34^  at  $2. 50   148  12 

Labourers,  &c,  2G6  3  d.  at  $2  ;  carters,  18  65  d.  at  $4   607  20 

Caverhill,  Learmont  &  Co.  :  drift  bolts,  2,497  lb.  at  2|c;  freight  $4.25                               .  .  72  92 

Gravel,  H.  :  bolts,  50  at  32c,  2,500  lb.  drift  at  2§c   84  75 

Lalonde,  W.  :  pine,  19,128  ft.  of  12x12  and  6x12  at  §21  ;  freight  $10   417  69 

Rock,  delivered,  195 '63  cords  at  $4  ;  sand,  46  loads  at  75c,  53  at  50c.  ;  cartage  $19 ;  timber 
$44.60;  hardware,  &c  $41.49;  s mi th work  $34.25  ;  sundry  $*15.55.  Paid  as  follows: 
Ovila  Caza  $64.35,  O.  Dupnis  $117.25,  R.  Dupuis  $82,  H.  Hurteau  $57-40,  D.  LeBlanc 
$62.75,  H.  Quesnel$50,  Ls.  Saucier  $80.15,  A.  Saumier  $50 . 35,  A.  Test  $79.02;  small 

payments  $355.07    -   998  34 


Total,  carried  to  page  V— 13   2,496  77 


Ste.  Anne  de  Bellevue  :  Freight  Shed. 

Beyner,  M.  C. :  spruce,  6,585  ft.  at  $22;  pine,  740  ft.  at  $30,  900  1.  ft.  at  3c.  ;  nails  $3.35.         197  42 


Ste.  Auite  ties  ITIonts:  Harbour  Improvement  at  xllouth  of  River  Ste.  Anue. 

Master  carpenter,  Alph.  Litalien,  Aug.  12-31,  Sept.  12-30,  Nov.  1-10,  30  d.  at  $2   60  00 

Foreman,  Ls.  Levesque,  31|  d.  at  $1.75   54  69 

Carpenters,  203  d.  at  $1.75,  59  at  $1.60,  162  at  $1.50,  133  at  $1.40   559  87 

Labourers,  270^  d.  at  $1.25,  15  at  $1;  carters,  87|  I.  at  $2   52>S  34 

Removing  rocks  in  small  western  harbour,  June,  1911 — 

Conductor,  Ernest  Lioalien,  16  d.  at  $2;  asst.,  Z.  St.  Pierre,  5  d.  at  $1.50    39  50 

Blasters,  34^  d.  at  $1.50;  labourers,  47  d.  at  $1;  carters,  10£  d.  at  $2   118  88 

Removing  rocks  in  O.  Vallee's  harbour,  Sept.  14-22,  1911 — 

Conductor,  O.  Deroy,  8  d.  at  $1.50;  labourers,  36  d.  at  $1;  carter,  1  d.  at  $2   50  00 

Preparing  for  winter,  &c — 

Conductor,  L.  N.  Sasseville,  Nov.  25-Apr.  1,  14£  d.  at  $2.50   35  63 

Carpenter,  6  d.  at  $2;  labourers,  56  d.  at  $1.25;  horse  hire,  8}  d.  at  75c   88  29 

Keable,  J.  N.:  iron,  3,004  lb.  at  2.43c;  naih,  &c,  5  kegs  at  $3.75,  4  at  $4.25,  5,304  lb.  at 

3.31c. ;  sundry  $22.45   306  74 

Levesque,  Ls.:  receiving  and  measuring  material,  5  p.c.  of  $1,950   97  50 

Sasseville,  L.  N.:  services,  buying  timber,  5  p.c.  of  $2,989.44   149  47 


Square  timber,  4,068 1.  ft.  of  10-in.  at  9c,  5,315 of  12-in.  at  11c. ;  round  timber,  4,562  L  ft.  of  10-in. 
at  8c,  3,458  at  S^e.,  7,535  at  9c,  462  at  9£c.,  4,654  at  10c;  flooring,  23,445  1.  ft.  of  4-in.  at 
2£c,  2,461  at  3c.~  19,418  at  3ic;  fascines,  210,225  at  $2  per  M;  stone,  41^  toise  at  $6.50; 
spikes  $39.75;  hardware  $39.65;  smithwork  $29.20;  freight  $21.25;  labour  $21.50.  Paid  as 
follows:  Bouchard,  Didace  $73.50;  Breton,  Jos.,  jr.  $344.34;  Brisebois,  L.  $68.04;  Dugas, 
C.  $327.42,  C.  &  E.  $215.44,  Ep.  $258.21;  Gagne,  T.  §60.26;  Lafontaine,  B.  $224.23,  Eph. 
$52;  Lefrancois,  S.  $176.88;  Lepage,  Alf.  S3-?8.05,  Geo.  $106.42;  Letourneau,  A.  $103.79; 
Levesque,  Frs.  $410.40,  J.  A.  $84.21,  Ls.  (Clovis) $76.83,  S.  $100  ;  I  elletier,  J.  G.  $68.31,  J. 
P.  $66.  51,  Ph.  $111.29;  Ross,  EL  $62.12;  Roy,  N.  J.  $132.08;  Sasseville,  E.  $97.8-t,  J. 
$138.32  ;  Tanguay,  E.  $53.13;  Thibault,  C.  $167.41;  Vallee,  A.  $210.17;  small  payments 


$859.98   4,977  22 

Total,  carried  to  page  V— 13   7,066  13 

St.  Charles  de  Caplan:  Wharf  Extension. 

Burns  &  Charleson:  contract  for  extension  of  whaif,  complete   11,933  00 

Inspector  of  work,  Ulric  Dion,  Nov.,  26  d.  at  $2.50    65  00 

Total,  carried  to  page  V— 13   11,998  00 

Ste.  Croix:  "Wharf. 

Poliquin,  O.:  est.  3  to  Aug.  31,  1911  on  $22,000  contract,  $11,630;  less  $1,170  drawback   10,400  00 

Inspector  of  work,  Ph.  Bourke,  May  23-Oct.  14,  116h  d.  at  $2.50   291  25  . 

Total,  carried  to  page  V— 13     10,751  25 

St.  Eloi:  Extension  to  Wharf. 

Conductor,  Aug.  Migneault,  Sept.  18-30,  12  d.  at  $2.50   30  00 

Labourers,  10i  d.  at  $1.25;  carters,  28i  d.  at  $1.75   62  9S 

Square  spruce",  65  1.  ft.  at  10c,  6S2  at  12c,  371  at  14c,  2,712  at  16c,  1,150  at  18c,  154  at  20c; 

deals,  4,200  ft.  at  $18.    Paid  as  follows:  Ernest  Gauvreau  $220.54,  P.  Michaud  $92.06,  R. 

McClure$175    887  60 

Total,  carried  to  page  V— 13     980  58 
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Ste.  Emelle:  Addition  to  Isolated  Pier  and  Connection  with  Shore.  $  ,-ts. 

Lemay,  J.  A.:  contract  complete  $27,700;  less  $9,310  paid  in  1910-11  (V— 225)   18  390"  00 

Inspector  of  work,  J.  E.  P.  Parrot,  May  29-Nov.  18,  147  d.  at  $2.50                   *367  50 

Total,  carried  to  page  V— 13   18,757  50 


Ste.  Famllle:  Wharf  Extension. 

Trudel,  Nap.:  est.  3  to  Dec.  23,  1911,  oa  $18,9(50.68  contract,  $13,610;  less  $1,360  drawback. . .  12  250  00 

Inspector  of  work,  X.  Giguere,  Aug.  28-Oct.  31,  56  d.  at  $2.50   'l40  q0 

Archer  Co.:  spruce,  6,077  ft.  at  $19,  4,800  at  $20  I.! 211  56 

Gosselin,  F.  X.,  bringing  deals  from  l^uebe?   20  00 

Total,  carried  to  page  V— 13   12,621  56 


Ste.  Felicite:  Wharf. 

King's  Piinter  $41.08;  advertising  $47.52.   gg  2Q 


St.  Francois,  I.O.:  Urgent  Repairs  and  Renewals. 

Conductors  :  Pierre  L'Abbe,  Sept.  10-22,  7  d.  at  $2.50;  Xavier  Lepage,  Oct.  18-Dec    7  40-3 

d.  at  $3. 25   ' 

Carters,  fi|  d.  at  $2.50  ;  boatman,  2  d.  at  $2.50  ;  labourers,  89  8  d.  at  $1.50 

Carpenters,  13  4  d.  at  $2.50,  267  4  at  $2,  14*2  at $1.80     " 

Chime  Hardware  Co.:  spikes,  2,210  lb.  at  2"55c;  sundry  $17.38  

Gignac,  J.  H.:  spruce,  89,584  ft.  at  $27.50,  14.400  at  $18   .' 

Masson,  A.  D.:  spikes,  &c.,  4,063  lb.  at  2  9c,  14  kegs  at  $2.50  ' 

Nesbitt,  E.  T.,  spruce,  13,800  ft.  at  $19  ;  Vezina,  Ed.,  square  timber,  2,7321.  ft.  at  20c! .  .  .  .  . 
Small  payments  :  transportation  $25.25,  8  knees  $20,  sundry  $17.04  

Total,  carried  to  page  V — 13  


St.  Francois  :  Repairs  and  Improvements  to  Wharf. 

Carpenters,  &c,  118  d.  at  $3,  19  8  at  $2.20,  27  2  at  $2,  22  at  $1.50  

Lavoie,  J.  O.,  outlay  " 

Standard  Construction  Co.:  slip  hoist  equipment  with  chains,  &c  

Small  payments  :  hardware  $63.19,  building  chimney  $37.40,  freight  $29.50,  brick  $27  12 
spruce  $14.10,  labour  $12.40,  sundry  $69.75  "... 

Total,  carried  to  page  V — 13  


St.  Gerard  :  Icebreaker. 


King's  Printer  $31.15  ;  advertising  $171.15   202  30 


St.  Georges  de  JIalbaie  :  Breakwater. 

Conductor,  Herm.  Roussel,  Oct.,  26  d.  at  $3,  driving,  $18     96  00 

Asst.  conductor,  Narc.  Dumas,  26  d.  at  $2 ;  carters,  4J  d.  at  $2    61  50 

Carpenters,  &c. ,  26  d.  at  $1 . 75.  58  at  $1 . 50,  19|  at  $1 . 40,  10  at  $1 . 25,  5£  at  $1 . 15   178  98 

Samson  &  Filion  :  iron,  4,000  lb.  at  2c;  spikes,  5  kegs  at  $4  ;  sundry,  $23.30;  freight  $13.10.  136  40 
Timber,  600  1.  ft.  at  7c,  508  at  8c,  354  at  9c;  ballast  poles,  3,269  L  ft.  at  3c  Paid  as  follows: 

White,  B.  $148.69,  G.  $18.68,  H.  $45.20    212  57 

Small  payments  :  timber  $45.80,  tmithwork  $38.07,  cartage,  &c.  $33.95,  towage  $24,  sundry 

$43.97   185  79 

King's  Printer  $22.21  ;  advertising  $123.47    145  68 


Total,  carried  to  page  V — 13   1,016  92 


St.  Godefroi  :  Wharf  Fxtension. 

Grenier,  J.:  receiving  stone,  5%  of  $128.88,  $6.44;  timber,  hardware,  &c,  $40.88   47  32 

Stone,  162£  yd.  at  80c     130  00 

King's  Printer   25  24 


Total,  carried  to  page  V — 13   202  56 


148  47 
156  57 
593  86 

73  74 
2,722  76 
152  83 
808  60 

62  29 


4,719  12 


166  36 
10  72 
469  00 


253  46 


899  54 
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St.  Ignace  de  Loyola:  Reach  Protection  Work  and  Repairs  to  Wharf.  $  cts. 

Patenaude,  Eng.:  contract  for  protection  work,  complete     2,500  00 

Inspector  of  work :  Aug.  14-Sept.  2,  D.  Guevremont,  18  d.  at  $3  ;  Sept.  4-23,  A.  Desy,  13  d. 

at  S3..    108  00 


Total,  carried  to  page  V— 13   2,008  00 


St.  Jean  des  Chaillons  Wharf:  Approach,  Freight  Sheds,  <Stc. 

Conductor,  M.  A.  Chandonnet,  July  5,  6,  Aug.  22-Oct.  21,  Nov.  20-21,  59  d.  at  S3   177  00 

Labourers,  383  d.  at  SI  .50   574  50 

Bussiere  &  Thibaudeau,  shovels   4  25 


Total,  carried  to  page  V— 13   755  75 


St.  Jerome  Wharf;  Irgent  Repairs. 

Conductor,  Alf.  Fortin  :  services,  Apr.  15-26,  Sept.  1-Oct.  13,  Feb.  23-Mar.  31,  75  d.  at  $2.50; 

outlay  S15.70    203  21 

Carpenters,  53£  d.  at  S2  ;  carters,  47|  d.  at  $2    202  00 

Labourers,  23J  d.  at  SI. 75,  39Sf  at  $1.60,  67£at$1.25     724  18 

Fortin,  H.:  spikes,  1,232  lb.  at  5c;  iron,  worked,  945  lb.  at  7c;  sundry  S7.53   135  28 

Stone,  38£  toise  at  S7  ;  timber,  2,036  I.  ft.  at  10c,  942  at  lie,  580  at  12c,  302  at  13c,  856  at 
14c;  plank  $22.25;  sundry  timber  $64.32;  spikes  S54  ;  hardware,  &c.  $38.69.  Paid  as 
follows:  F.  Dufourd  873.50,  Thos.  Noel  $82.73,  Geo.  Perron  $75.62,  O.  Renaud  $339.75, 
C.  Simard  S104.16,  small  payments  $307.23..    982  99 


Total,  carried  to  page  V— 13   2,247  66 


St.  Joseph  de  lietellier:  Wliarf. 

Warren,  Nap.:  est.  3  to  Oct.  7  on  S18.900  contract,  $7,660 ;  less  $770  drawback   6,890  00 

Inspector  of  work,  Art.  Bois  :  services,  June  1-Oct.  7,  111  d.  at  $2.50  ;  outlay  $2   279  50 


Total,  carried  to  page  V— 13   7,169  50 


St.  Joseph  de  Sorel :  Wharf  on  West  Side  of  R.  Richelieu. 

Cardin,  Jos.:  detailed  in  1910-11  (V— 227)   860  00 


Ste.  Luce  :  Wharf. 

King's  Printer  ."   45  64 


St.  Majorique  :  Ritilding  Approach  to  Public  Wharf. 

Drapeau,  Jos.,  conductor,  Sept.  11- Dec.  31,  89  d.  at  $2   178  00 

Fortin,  Geo.:  first  carpenter,  38  d.  at  S2  ;  conductor,  Nov. -Dec,  48i  d.  at  $2.75   209  37 

Carpenters,  137  i  d.  at  $1.50  ;  workers  in  water,  64  d.  at  $1.50   302  25 

Labourers,  1,035  08  d.  at  $1.25,  4 J  at  SI,  5H  at  75c   1,336  81 

Carters,  &c,  809&  d.  at  S2  ;  horse  hire,  49£  d".  at  75c     835  55 

Calhoun  Lumber  Co.:  cedar,  20,610  ft.  at  813,  2,560  at  $15;  spruce  deals,  4,512  ft.  at  $15; 

towing,  91  h.  at  $1  ;  hardware,  &c.  S29.48   494  49 

Drapeau,  Jos.:  rd.  timber,  3,000  I.  ft.  of  5"-7"  at  2£c,  2,400  ft.  of  9"  at  4c,  14,283  ft.  of  10" at 

7c   1,170  81 

Lepage,  Z.:  timber,  1,327  L  ft.  at  4c;  hardware,  &c.  $6.46   59  54 

Samson  &  Filion  :  spikes,  15  kegs  at  $4,  5  at  S3  ;  dynamite,  50  lb.  at  40c;  sundry  $57.15.  .  152  15 

Small  payments  :  fascines  $90.25  ;  sawing  $42.20  ;  plank,  &c.  $35.90  ;  sundry  $37.28   205  63 


Total,  carried  to  page  V— 13     4,944  60 


St.  ITIarc :  Repairs  to  Wharf  and  Ice  Breaker, 

Conductor:  X.  Prefontaine,  Oct.  5-28,  13  d.  at  $3  ;  Alexis  Daigle,  Mar.  18-30,  12  d.  at  S3   75  00 

Carpenters,  20  d.  at  $2.50,  23  at  $2  ;  labourers,  49£  d.  at  $1.50   170  25 

Carters,  2£  d.  at  S3,  2  d.  at  $3.50   14  50 

Brien,  Omer :  oak,  250  ft.  at  $70;  deal,  &c,  $5.30;  cement,  $11.25;  sundry,  $18.14   52  19 

Charron,  P.,  smithwork,  $4.54;  Fontaine,  M.,  smithwork,  $7.50     12  04 

Hebert  &  Guertin  :  timber,  1,898  ft.  at  $35,  184  at  $25  ;  Iron,  $3.38    74  39 


Total,  carried  to  page  V— 13   398  37 
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St.  Maurice  River:  Dredging  Eastern  Channel.  $  cts. 

Inspector  of  dredging,  J03.  J.  Ryan,  Oct.  1-Nov.  18,  42  d.  at  $3   126  00 

Detailed  with  Contract  Dredging  (Page  V— 361)      22,556  80 


Total,  carried  to  page  V— 13    22,682  80 

St.  Simeon:  Completion  of  Wharf  Repairs. 

Gignac,  J.  H.:  elm,  13,814  ft.  8  in.  at  $108  ;  spruce  deals,  16,200  ft.  at  $18   1,783  59 

Masson,  A.  D.:  spikes,  3,676  lb.  at  2  -9c;  nails,  16  kegs  at  $3   154  60 

Tremblay,  A.:  spruce  deals,  3,628  ft.  at  $15   54  42 

Small  payments  :  carpentry,  24§  h.  at  $2  ;   oil,  paint,  &c,  $35.60 ;   board  and  outlay  of  J.  O. 

Lavoie,  $14.44  ;  canvas,  $9.52;  sundry,  $16.11   125  17 


Total,  carried  to  page  V— 13   2,117  78 

St.  Valier:  Wharf  Extension. 

Duchesneau,  Alex.:  est.  2  to  June  15,  1912,  on  $11,555  contract,  $6,800  ;  less  $3,400  drawback 

and  $2,300  paid  in  1912-3   1  100  00 

King's  Printer,  $27.39  ;  advertising,  $200.06   227  45 


Total,  carried  to  page  V— 13   1,327  45 


Sabrevois:  Wharf  Repairs  and  Renewals. 

Foreman :  Oct.  2-26,  J.  A.  Gagne,  15  d.  at  $3 ;  Mar.  6-31,  Geo.  Cloutier,  22  d.  at  $3,  outlay, 

$6.45    117  45 

Carpenters,  197A  d.  at  $2  ;  labourers,  19^  d.  at  $1.50   424  25 

Carters  with  2  horses,  8  d.  at  $4,  14£  d.  at  $3.50                                                                .  82  75 

Fredette,  G.:  spruce,  6,555  ft.  at  $20,  842  ft.  at  $22,  6,875  ft.  at  $25  ;  cartage,  35c              "  321  86 

Thuot  &  Thuot :   spruce,  3,303  ft.  at  $25  ;  hemlock,  4,944  ft.  at  $18,  2,655  ft.  at  $19  :  sundry, 

833-24   255  27 

Small  payments:  hardware,  $50.38;  cartage,  $16;  smithwork,  &c,  $11.85    78  23 


Total,  carried  to  page  V — 12    1,279  81 

Shigawake:  Extension  of  Rreakwater  Wharf. 

Charleson,  T.  P.:  contract  complete,  $9,385  ;  less  $1,360  paid  in  1910-11  (V— 229)   8,025  00 

Inspector  of  work,  Jas.  McKenzie,  June  1-Oct.  12,  115  d.  at  $2.50   '287  50 

Small  payments  :  deals,  $46.72  ;  spruce,  $12  ;  rent  of  piling  ground,  $10;  nails,  $9.55  ;  iron, 

&c,  $5.35   83  62 

Repairs,  Mar.  11-27,  1912— 

Conductor,  Frs.  Skene,  9  d.  at  $2.50    22  50 

Carpenters,  27  d.  at  $1.75 ;  carter,  1  d.  at  $2   49  22 

Total,  carried  to  page  V — 12     8,467  84 


Sorel  High  Level  Wharf:  Special  Vote. 

Beauchemin,  Estate  late  J.  E.:  interest  at  5%  per  annum  on  delayed  payments  in  connection 

with  contract  of  Aug.  7,  1907,  for  the  construction  of  an  additional  front  to  this  wharf. . .  768  97 


Sorel :  To  Complete  Deep  Water  Wharf. 

Magnan  &  Pontbriand,  successors  to  J.  E.  Beauchemin  :  est.  11  to  Mar.  31,  1912,  on  contract 
and  extra  work,  $162,640:;  less  paid  in  1907-8,  V-  223,  $3,760,  in  1908-9,  V— 230,  $82,345, 
in  1909-10,  V— 204,  $66,395,  in  1912-13,  $600,  and  less  $800  drawback   8,740  00 

Inspector  of  work,  Nap.  Gendron  :  services,  Apr.  1-Jan.  24,  299  d.  at  $4;  travel  and  outlay, 

$10.10. ...    i  206  10 

Pontbriand,  A.  E.:  6  piles  60  ft.  long,  $90;  use  of  scow  and  pile  driver,  $20;  labour,  &c, 

$32.25   142  25 

Mitchell,  W.  G.:  on  account  legal  services  re  R.  &  O.  Nav.  Co.  vs.  The  King   250  00 

Total,  carried  to  page  V — 12   10,338  35 


V— 240 


AUDITOR  GENERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 


Sorel  Breakwater  of  Pilework  and  Stone  Filling  Opposite  §  eta. 

Elizabeth  Street. 

Stewart,  D.  G.:  on  account  final  estimate  on  §6,350  contract  for  breakwater,  §6,110 ;  less 

§4,750,  paid  in  1910-11,  V— 220   1,360  00 

Advertising   9  60 


Total,  carried  to  page  V— 12       1,369  60 


Sorel  Ice  Piers. 

Sheppard,  Jas.  &  Son  :  white  pine,  11,953  ft.  at  $35,  1,108  L  ft.  at  25c;  wedges,  60c   695  95 

Small  payments  :  bolts,  §27.60  ;  rope,  §20.88 ;  rent  of  scow,  §18 ;  sundry,  §32.71   99  19 


Total,  carried  to  page  V— 13   795  14 


Tadoussac  :  To  Complete  Wharf  on  South  East  Side  of  Tadoussac  Island. 

Warren,  Nap:  est.  6  to  Dec.  12,  1911  on §31,795  contract  and  §687.06  extra  work,  §30,260; 

less  §13,350  paid  in  1910-11  (V— 230),  and  §3,020  drawback   13.S90  00 

Inspector  of  work,  J.  N.  Maher,  Apr.- Jan.,  255  d.  at  §2.50   637  50 

Small  payments  :  labour  §47.25,  timber  §18.55,  nails  §1,  cartage  50c   67  30 

Advertising       11  70 


Total,  carried  to  page  V— 13   14,606  50 


Three  Rivers  Harbour:  Completion  of  Deep  Water  Wharf  at  West  End 

of  Harbour. 

Collins  &  Giroux  :  est.  13  to  Nov  2,  1911  on  §142,900  contract,  §104,270  ;  less  §36,290,  paid  in 

3910-11  (V— 230)  and  less  §10,420  drawback   57,560  00 

Inspector  of  work,  Maurice  Arcand,  May-Mar.,  27  d.  at  §3.50,  10  m.  at  §100  ;  outlay  §5.80. . .  1,100  30 

Taking  soundings,  Feb.  6-21 :  chainmen,  13i  d.  at  §2  ;  labourers,  15SJ  d.  at  §1.75   303  97 

Beland,  Chas.,  cartage  §68.25  ;  Bellefeuille  &  Frere,  repairs  &c,  §53.15   121  40 

Bell  Telephone  Co.:  rent  of  telephones,  at  office,  July  20-Mar.  31,  §17.45,  at  River  Front,  9 

m.  to  Mar.  31,  §18.75  ;  messages,  §10.25   46  45 

Bouchard,  T.„  cartage  §78  ;  Buisson,  Dr.  K.,  rent  of  office,  July-Mar.,  §225.    303  00 

Collins  &  Giroux  :  rent  of  scow  for  test  borings  §20;  labour  §53.47  ;  sundry  32c   73  79 

Gouin,  P.  A.,  purchase  price  of  property   10,000  00 

Morisette.  Lomer,  typewriting,  &c,  Aug.  7-Mar.  31,  203  d.  at  §2   406  00 

Small  payment* :  services  of  chainmen,  35^  d.  at  §2;  hardware  §37.05;  ice  augers  §23.50; 

electric  supplies  &C,  §20.85  ;  express  on  boring  outfit  §18.40  ;  scow  §16  ;  use  of  tug  §10  ; 

electric  lighting  §9.S0 ;  sundry  §22.32   228  92 

Test  borings  :  A.  W.  Gregory  :  services  §19.35  ;  travel  and  outlay  §39.45   58  SO 

King's  Printer  §2S.55  ;  advertising  §275.45   304  00 

Legal  services,  J.  A.  Lemire,  Three  Rivers    30  50 

Detailed  with  Chief  Engineers  Staff  (Page  V— 371)  1,412  50 

Detailed  with  Harbours,  Quebec,  Generally  (Page  V—  246)  828  59 


Total,  carried  to  page  V— 13   72,778  22 


Trois  Pistoles  River  Harbour:  Construction  of  Breakwater  Pier. 

Leclerc,  W.:  12  x  12  spruce,  5,000  1.  ft.  at  20c;  12  in.  rd.  spruce,  4,000  ft.  at  16c;  deals,  15,000 

ft.  at  §15  ;  iron,  cut,  &c,  15,000  lb.  at  4c     2,465  00 

St  Pierre,  Aug.:  services  as  conductor,  Sept.,  26  d.,  Oct.  1-Mar.  14,  29  7  d.,  in  all  55 "7  d.  at 

§2.50    139  25 

Spruce,  3,945  1.  ft.,  6  in.  &  7  in.  rd.,  at  5c,  1,692  1.  ft.,  12  in.  rd.,  at  15c,  1,989  at  16c,  1,407  ft.  12 
in  sq  at  20c,  1,799  at  1§c.j  rent  of  piling  ground  §10.  Paid  as  follows:  Beaulieu,  N. 
§474.02,  P.  §105.48  ;  Damour,  F.  §232.42,  J.  §152.28,  T.  §100 ;  Lavoie,  D.  §145.25;  Ouel- 
lette,  Z.  §65.06 ;  Pettigrew,  E.  §10  ;  Souci,  L.  §100    1,3S4  51 


Total,  carried  to  page  V— 13   3.9S8  76 


Harbours  Quebec,  Generally. 

Anse  a  Beaufils  ($628.21)— 

Foreman,  P.  Vibert :  services,  Sept.  1-Oct.  13,  1910,  2S£  d.  at  S2.50  ;  outlay,  §2.35   74  22 

Carpenters,  labourers  &c:  14£  d.  at  $2,  544;  at  §1.75,  1144,  at  §1.50,  2oh  at  §1.25   326  69 

Caron,  A.:  3  in.  deal,  4,550  ft.  at  §11    50  05 

Samson  &  Filion  :  dynamite  $20  ;  rope  §11.64,  hardware  §54.74  ;  7  kegs  spikes  §26 ;  sundry 

$20.40      132  78 

Small  payments  :  freight  $38.03  ;  hardware  §6.44   44  47 


Carried  forward   628  21 
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Arise  a  Dufour  :  labour  $93.88  ;  hardware  $6.16   100  04 

Anse  Creuse  :  dynamite  §22.50  ;  hardware  $3.25  ;  labour  $177.25   203  00 

Anse  St.  Jean  :  repairs  to  wharf    4  10 

Batiscan  :  rent  of  ground  for  marks,  4  yr.  to  1911,  $4  ;  gauging  $6   10  0U 

Beauharnois  Survey  ($131.84) — 

Patenaude,  T.:  board  of  4  men,  Mav  9-19,  1911   64  00 

Small  payments  :  labour  $39.39  ;  teaming  $21.10  ;  stakes  $7.35   67  84 

Berthierville  Survey  :  labour  $32  ;  haidware  $1   33  00 

Cap  a  l'Aigle  Survey  :  labour  $21.50  ;  board  of  engineers  $17.10  .'   38  60 

Cap  de  la  Madeleine  Survey  :  labour,  4*  d.  at  $2.50,  4  at  $2,  24.'s  at  $1.75   62  13 

(  bp  St.  Ignace  ($199.96)— 

Simoneau,  P.:  spruce  and  cedar,  10,131  ft.  at  §15   151  9(5 

Small  payments  :  labour  $14  ;  nails  $4     48  00 

Chicoutimi  Bassin  Survey  ($160.89) — 

Labour,  6£  d.  at  $2.50,  Ih  at  $2,  44*  at  $1.75,  3  at  $1.50  ;  carting  $12   125  65 

Small  payments  :  haidware  $27.16  ;  sundry  §8.08   35  24 

( 'ross  Point:  Macdonald,  J.  L. :  repairing  wharf  Moor  and  driving  8  piles   50  00 

Dodd's  Landing:  Sept.  25  Oct.  6,  1911:  chain  $12.40;  freight  $20.76;  labour  $55.64  ;  sundry 

$19.10.   107  90 

Doucet's  Landing  :  labour  $54.75  ;  sundry  $13.50   68  25 

Doucet's  Landing,  Nap  Bourgeois  (claim  allowed  by  engineer)  ($528.72) — 

Levelling  surface  of  wharf,  raised  by  ice   204  00 

Cutting  ice  around  wharf  to  protect  it  from  damage   195  00 

Loading  wharf  with  stone  to  prevent  further  raising,  and  building  approach  bridge    129  72 

Echafaud  Basque  ($500.27)— 

Foreman,  H.  Dufour  :  July  17-Aug.  12,  1911,  20J  d.  at  $2.50   51  25 

Chief  blaster,  A.  Mailloux  :  20  d.  at  $3.     60  00 

Blacksmith,  20  d.  at  $2  ;  carters,  16J  d.  at  $2.25  ;  labourers,  134£  d.  at  $1.50    278  50 

Cid,  Pierre  :  dynamite,  200  lb.  at  45c;  hardware  $13.12   103  12 

Dufour,  J.  C:  hardware  $6.31 ;  cartage  $1.09    7  40 

Escoumains  :  Boily,  F. :  medical  attendance  on  F.  Boucher,  carpenter    45  00 

Esquimaux  Point  Survey :  carting  $3.50;  labour  $8.25;  board  of  engineers  $27;  telegrams 

$20.82    59  57 

Fabrt;  Wharf :  Murphy,  A.  J.:  red  pine,  3,700  ft.  at  $19  ;  3  pes.  boom,  96  1.  ft.  at  9c   78  94 

Father  Point  District :  Maguire,  W.  J.:  carbolineum,  450  gal.  at  $1 ;  freight  $10.80   460  80 

Father  Point  Wharf  ($1,105.98)— 

Foreman,  M.  Heppel :  Apr.  21-June  30,  Sept.  11-30,  79  d.  at  $3      237  00 

Carpenters,  117A  d.  at  $1.75  ;  diver,  18  d.  at  $2  ;  labourers,  254^  d.  at  $1.50,  35  at  50c   640  88 

McWilliams,  John  :  rent  of  land,  year  1911   36  00 

Talbot,  Ltd.:  spruce  timber,  873  1.  ft.  at  18c;  25  ft.  posts,  10  at  $1.25   169  64 

Small  payments  :  bolts  §12.95  ;  hardware,  &c,  $9.51   22  46 

Gascons  Survey  ($123.35)— 

Diver,  Ed.  Gagne,  14  d.  at  $5  ;  assistant,  H.  Gagne,  14  d.  at  $2   98  00 

Small  payments  :  labour  $10.75  ;  hardware  $5.65.;  lumber  $8.95.  -.   25  35 

Gatineau  Point :  Seguin,  D. :  man  and  boat,  July,  1911,  13  hrs   6  50 

Grandes  Bergeronnes,  removal  of  boulders,  July,  1911  ($262.25) — 

Foreman,  N.  Tremblav  :  15  d.  at  §2.50    37  50 

Blacksmith,  10  d.  at  $2  ;  blasters,  12  d.  at  $2  ;  labourers,  118£  d.  at  $1.50  ;  boat  hire  $3. . .  224  75 

Grande  Riviere  Gaspe  Survey  :  labour  §47.25  ;  boat  hire  $31  ;  sundry  provisions  $19.39   97  64 

Grondines  Wharf :  Houde,  E.:  placing  and  removing  fenders   20  00 

Hull  Wharf  :  Lambert,  J  . :  glazing  windows  in  shed     12  00 

I1--  d'Alma  Survey. :  carting  $15  ;  board  $26  ;  labour  $3S  50     79  50 

He  Marie  Survey  :  labour  $12.50  ;  hardware  $3   15  50 

lie  Perrot,  Sud,  Wharf  repairs  ($250.05)— 

Foreman,  John  Stocker  :  Aug  11-31,  1911,  154  d.  at  $4   61  60 

Carpenter,  10  d.  at  $3  ;  labourers,  20  d.  at  $2,   14  at  $1.50   91  00 

Daoust,  J.:  hemlock,  150  ft.  at  $20  ;  spruce,  3,1"0  ft.  at  $20    65  00 

Small  payments  :  2  pes.  oak  timber  $14  ;  hardware  $8.45  ;  sundry  $10   32  45 

Isle  aux  Grues  Wharf. :  labour,  15  h.  at  20c,  15  at  15c   5  25 

Isle  Verte  District;:  Maguire,  W.  J.:  carbolineum,  449  gal.  at  $1  ;  freight  $9   458  00 

KnowHon  Landing  Wharf  repairs  :  labour  $20 . 25  ;  plank  $4.65;  cartage  50c   25  40 

Lake  of  Two  Mountains  Survey  :  labour,  Jan.  24-31,  1912   52  15 

Lavaltrie  Soundings,  Feb.  28-Mar.  6,  1912:  labour  $62  ;  sundry  $11.50   73  50 

Little  Escoumains,  blasting  boulders  (§182.50) — 

Foreman,  M.  Morin,  June  4-26,  22  d.  at  $2.50   55  00 

Blacksmith,  18  d  .  at  $1 .75  ;  blasters,  64  d .  at  $1 .50    127  50 

Long  Point,  Saguenay  Co.,  Survey.:  hardware  §9.06  ;  board  §15  ;  provisions  §10.50  ;  travel 

$20.45   55  01 

Longueuil  Survey  :  labour,  Mar.  25-27,  1911,  6  d.  at  $2    12  00 


Carried  forward   6,308  80 
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Magdalen  Islands  Survey  ($396.58)— 

Conductor,  A.J.  Gaudet,  Jan.  19-Mar.  21,  1910,  31  d.  at  §3    93  00 

Assistant  conductor,  E.  Dupreuil,  24  d.  at  $2   48  00 

Labourers,  51^  d.  at  $1.40,  78i  d.  at  $1.25  ;  carpenters,  16i  d.  at  $1.75    199  09 

Small  payments  :  hardware  $12.50  ;  lumber  $32.46  ;  smith  work  $11 . 53   56  49 

Magog  Wharf  Repairs  '$425.80)— 

Foreman,  A.J.  Whitehead.  July  5-27,  20  d .  at  $3   60  00 

Carpenter,  9  8  d.  at  $2.25,  4  at  $2;  labourers,  29  3  d.  at  $1.75,  3^  at  $1.50;  mason3, 

13|  d.  at  $4,  1  at  $3   142  93 

Martin  &  Wallace  :  cement,  29  brl.  at  $2.15  ;  sundry  $16   78  35 

Macpherson,  C.A.K.:  lumber,  766  ft.  at  $15.50,    3,334  at  $16,  1,556  at  $18;  sundry 

$4.24   98  25 

Small  payments  :  gravel,  32  loads  as  75c . ;  cartage  $12 . 80  ;  hardware  $9 . 47   46  27 

Malbaie  :  Fannel,  C.  L.:  rent,  year  1911,  of  piling  ground  for  lumber   12  00 

Marsouins  Wharf  repairs,  Nov.  7-30,  1910 :  foreman,  21  d.  at  $2,  carters,  48.^  d.   at  $2; 

.     labourers,  48i  d .  at  $1 . 25   199  63 

Metabetchouan  Survey,  Sept.  4-18,  1911  ($135.60)— 

Chainman,  14  d.  at  $2.50  ;  labourers,  26  d.  at  $2  ;  carting,  &c,  $6.10   93  10 

Boivin,  M. :  board  of  engineers,  Sept.  4-17   42  50 

Montmagny  District:  Maguire,  W.  J.:  carbolineum,  451  gal.  at  $1  ;  freight  $5.40..    456  40 

Montmagny  Wharf  Repairs  :  labour,  4  d.  at  $1.50,  i  d.  at  $2.50   7  25 

Montreal  District  :  Maguire,  W.  J.:  carbolineum,  454  gal.  at  $1 ;  freight  $11.70   465  70 

Natashquan  Survey.,  Sept.  1911  ($270.40)— 

Gamier,  Rev.  L.:  board  of  engineers,  Aug.  15-Sept.  26,  1911   86  00 

Labour  $161.25  ;  rent  of  transit  $12  ;  sundry,  $17.15    190  40 

New  Carlisle  ;  Hall,  J.  W.:  moving  bolts,  &c,  from  Paspebiac  to  New  Carlisle   12  35 

New  Richmond  Wharf  repairs  :  labour  $14.25  ;  1,179  ft.  deal  $18.86  ;  28  spikes  $1.12   34  23 

Nouvelle  River  ($657.04)-- 

Foreman,  P.  Fallu,  April  12-29,  1911,  15  d.  at  $1.50   22  50 

Teaming,  53  d.  at  $2,  66i  at  $3  ;  labourers,  118|  d .  at  $1 .25   453  96 

Fallu,  P . :  poplar  timber";  8,850  1 .  ft .  at  lc   88  50 

Green,  Alfred  :  chain,  176  lb.  at  8c.  ;  bolts  1,300  lb.  at  6c   92  08 

Perkins  WhaTf  ($231.84)— 

Foreman,  J.N.  Labelle,  June  27-29,  Sept.  4-28,  18  d.  at  $3   54  00 

Teaming,  5  d.  at  $3.50,  13^  at  $3.25  ;  labour  $78.95   140  32 

Small  pa yments  :  sign  $9  ;  hardware  $8.90  ;  lumber  $16.37  ;  sundry  $3. 25   37  52 

Petite  Bergeronnes,  removal  of  rocks  :  labour  $266.75;  cartage  $22.25;   hire  of  forge  $5; 

hardware  $5.15    299  15 

Petite  Bonaventure,  protection  work  ($299.85)— 

Labour,  54;  d .  at  $2 . 50,  00i  d .  at  $1 . 50   103  81 

Ht,nry,  Auae  :  round  spruce,  1,533  ft.  at  8c   122  64 

Small  payments  :  hardware  $20.70  ;  676ft.  spruce  $52.70   73  40 

Petite  Saguenay,  removal  of  boulders  ($302.52)— 

Foreman,  Jos.  Morin,  Aug.  1-30,  1911,  26  d.  at  $2   52  00 

Labourers,  &c . ,  112 J  d .  at  $1 . 50   168  38 

Gagne,  P.:  40  p.c.  dynamite,  200  lb.  at  30c;  hardware  $14.29   74  29 

Cartage,  &c   7  85 

Philipsburg  Wharf :  labour  $7.50;  hemlock  plank  $4   11  50 

Pointe  a  la  Fregate  :  labour  $131 .10  ;  dynamite  $10 ;  sundry  $8. SO   149  90 

Point  aux  Anglais  Survey  :  labour  $4  ;  carting  $12   16  00 

Point  aux  Trembles  Wharf  :  2  benches  $15  ;  labour  $7 .50  ;  sundry  S7.90   30  40 

Point  Claire  Wharf  :  G  T.  Ry . :  rent  of  wharf,  1  y .  to  Aug.  26,  1911   150  00 

Port  Daniel  Soundings  :  leadman,  24  d  .  at  $2  ;  motorman,  24  d  .  at  $2  ;  labour  $25   121  00 

ReDentigny  Wharf  :  Dubois,  L  .:  removing  and  placing  fenders   10  00 

Rimouski  Survey,  Nov.  1-30,  1910  :  labour,  18  d.  at  50c,  3S£  at  $1 .75   75  96 

Riv  aux  Outardes,  removal  of  rocks.  ($497.32) — 

Foreman,  G.  T.  Harvey,  July  5- Aug.  9,  21  d.  at  $2.50   52  50 

Blasters,  39  d .  at  $2  ;  laborers,  18 1  d .  at  $1 . 50  _   354  22 

Cote,  Boivin  &  Co. :  2  boxes  dynamite  $40  ;  hardware  $12   52  00 

Small  payments  :  cartage  $4  ;  hardware  $6.10;  smith  work  $28.50   38  60 

Riv.  au  Tonnerre  and  Magpie  Survey  ($165.28)— 

Captain  on  barge,  P.  Prevereau.  June  26- Aug  2,  38  d.  at  $1.75   66  50 

Labour,  $17.50;  board  of  engineers  $42.25;  rent  of  barge  and  canoe  $28.50;  sundry 

$10.53   98  78 

Riv.  Batiscan  Survey  ($1,027.50) — 

Paylist,  Aug. -Nov.:  chainman,  E.  Derouin,  52£  d.  at  $2  ;  labourers,  133  d.  at  $1.50....  304  50 
Paylists,  March,  1912  ($495.25)— 

Gauge  keeper,  A.  Veilleux,  13  d.  at  $2  ;  leadman,  F.  G.  Germain,  11  d.  at $2   48  00 

Foreman,  A.  Marc'nand,  6  d.  at  $1.75   10  50 

Carters,  11  d .  at  $2  ;  labourers,  276£  d .  at  $1 .50   436  75 

Deshaies,  Mme.  L.,  board  of  engineers,  March  11-24,  1912    54  00 


Carried  forward   12,602  25 
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Riv.  Batiscan  Survey— Concluded. 

Marchildon,  H.:  gauge-keeper,  May  28-June  2,  Oct.  3-Dec.  8.,  68 \  d.  at  $1.25  ;  sundry 

$3.68  :   89  31 

Small  payments. :  carting  $4.25  ;  flag  pole  $10  ;  board  of  engineers  $38;  hardware  $16.57; 

Lumber  $14.22;  sundry  $1.40   84  44 

Riv.  Bergeronnes  :  dynamite  $22.50  ;  hardware,  &c,  $30.25    52  75 

Riv   Bonaventure  Survey,  Mar.  1911:  leadman,  2d.  at  $1.75;  labour  $21   24  50 

Riv.  du  Lievre  ($205.61)— 

Ross,  R.  D.:  timber,  rd.,  1,025  ft.  at  9c,  sq.  and  flat,  800  ft.  at  10^c    182  55 

Small  payments  :  791  lb.  spikes  $18.26  ;  board  of  foreman  $4.80   23  06 

Riv.  du  Loup  Survey  ($719.72)— 

Mineau,  J.  A.:  services.  May  1-Apr.  29,  1911,  52  d.  at  $2.50  ;  outlay  $4   134  00 

St.  Onge,  F.  X.:  carting,  29  d.  at  $2.50  ;  hardware  95c  '.   73  45 

Carters.  23  d.  at  $2.50  ;  chainmen,  17  d.  at  $2  ;  labourers,  212£  d.  at  $1.50  ;  4  b  )t".ndary 

pruts  §14  ;  board  of  engineers  $35  ;  livery  $18.60  ;  stone  $6  ;  sundry,  $28.42   512  27 

Riv.  du  Moulin  Survey,  Aug.  21-28,  1911  :  labour  $54.50  ;  sundry  $23.45   77  95 

Riv.  Girard  Wharf,  Oct.  2-20,  1911  ($249.03)— 

Conductor,  A.  Sirois,  fils  Jos.,  17  d.  at  $2.50  ;  foreman,  A.  Sirois,  fils  Thos.,  17  d.  at  $2..  76  50 

Carter,  17  d.  at  $1.75  ;  labourers,  77  d.  at  $1.25   126  00 

Smali  payments  :  spruce,  80  deals  at  30c,  294  ft.  $19.63  ;  hardware,  $2.90   46  53 

Riv.  Godefroi  :  labour,  $10;  rent  of  ground  for  land  marks,  14  y.  from  1909,  $35   45  00 

Riv.  Jesus  Survey  ($3,407.67)  — 

Engineers  :  L.  Desrochers,  June  12  July  31,  $122.50  ;  E.  Mackay,  June  10-July  31,  $110; 

G.  Pettigrew,  June  18-July  31,  $105  ;  J.  L.  Preville,  June-July,  $150   487  50 

Cook,  L.  Augustin  :  services,  June-Aug.,  72  d.  at  $2.25  ;  rent  of  house,  July  5-Sept.  5, 

$40  ;  light,  July  $3.35  ;  sundry  outlay  $130.38   335  73 

Cartage,  43  d.  at  $2.50,  42  at  $4.50  ;  gauging  $5   301  50 

Labourers,  22  d.  at  $2.50,  10!)  at  $1.75,  541  d.  at  $1.50,  sundry,  $70  ;  cab  hire,  22  d.  at  $3  1,193  25 

Gignac,  1).,  provisions  $269.50  ;  Lacaille,  Gendreau  &  Co.,  provisions  $394.45   663  95 

Hearn  &  Harrison  :  sundry  repairs  to  transits,  &c   94  60 

Heroux,  J.  G.:  boat  $16  ;  board  June  11-12,  8  men  $14  ;  sundry  provisions,  &c,  $157.38. .  187  38 

Small  payments  :  hardware  $46.83  ;  provisions  $79.19  ;  light,  Aug.  $3  ;  sundry  $14.74. . .  143  76 

Riv.  Maskinonge  Survey  ($238.60)— 

de  Carufel,  A.  S.:  gage-reader,  Jan. -Mar.,  1912,  68  d.  at  $1.50  ;  outlay  $2.75   104  75 

Dngas,  L.:  gage-reader,  Feb.-Mar.,  1912,  33  d.  at  81.50  ;  outlay  $1.25   50  75 

Small  payments  :  labour,  6  d.  at  $2.50,  28  at  $1.50  ;  sundry  $26.10   83  10 

Riv.  Mistassmi  Survey  :  labour  $10  ;  hardware  $16.04  ;  sundry  70c   26  74 

Riv.  Ouareau  Ice-piers,  Mar.  2-20,  1912  :  labour,  15^  d.  at  $3,  13£  at  $1.50  ;  cartage  of  stone 

$15  ;  stone,  30  t.  at  $1,  6  coise  at  $9   165  75 

Riv.  Saguenay  Survey  ($314.89)— 

Chainmen,  rodmen,  &c,  79  d.  at  $2.50,  7  at  $2  ;  labourers,  29  d.  at  $1.50   255  00 

Carting  $12.25  ;  board  of  engineers  $39  ;  hardware,  &c,  $8.64   59  89 

Riv.  St.  Charles  :  Boulanger  &  Marcotte,  12  copies  of  plan  of  city   12  00 

Riv.  St.  Francis  Survey  :  labour,  46|d.  at  $2,  195  d.  at  $1.75  ;  teaming,  16  d.  at  $3,  18  at  $4  ; 

sundry  smithwork  and  hardware  $41.13   594  88 

Riv.  St.  Louis  Survey  ($311.85)— 

Chainmen,  17  d.  at  $2  ;  labourers,  101  d.  at  $1.50   185  50 

Juneau,  P.:  gage-reader,  Feb.,  1912,  $37.50;  carting  $42.50  ;  outlay  75c   80  75 

Small  payments  :  board  $16.90;  carting  $4.85  ;  sundry  $23.85  '.   45  60 

Riv.  Yorke  and  Ste.  Anne  Survey  :  Gagnon,  E.,  4  boxes,  for  use  of  survey  staff   24  00 

Sorel  :  (Jendron,  Nap. :  storage  of  furniture,  stoves,  &c,  9  m.  to  May  1,  1911   27  00 

St.  Alphonse  de  Bagotville  Survey  ($333.15) — 

Labour,  48  d.  at  $2,  80  at  $1.50   225  00 

Lajoie,  A.,  board  of  engineers,  June  12-July  3   75  55 

Small  payments  :  cartage  $9  ;  rent  of  boat,  19  d.  at  $1  ;  sundry  $9.00   37  GO 

St.  Alphonse  de  Chicoutimi  Survey,  Dec. -Mar.  ($953.94)— 

Carters,  43£  d.  at  $2.50,  14|  d.  at  $3  ;  labourers,  &c,  27G£  d.  at  $2   706  75 

Fortin,  Georges  :  board  of  engineers,  &c,  Dec.-Feb.,  $103.10  ;  rent  of  room  22  d.  $11   114  10 

Small  payments  :  board  of  engineers,  Mar.  $43.65  ;  hardware  $35.60  ;  labour  $14  ;  lumber 

$27.61 ;  sundry  $12.17   133  09 

St.  Angele  de  Laval  Survey  :  labour,  Jan.,  1912,  $91 ;  board  of  engineers  $45;  hardware  $6.40  142  40 

St.  Angele  de  Laval  Wharf  :  labour  $25  ;  repairing  piledriver  $5.40                                    . .  30  40 

Ste.  Anne  de  Chicoutimi,  urgent  repairs  :  labour  $63.63  ;  hardware  $11.50   75  13 

Ste.  Anne  des  Monts  Survey  :  labour  $1.50  ;  sundry  78c   2  28 

St.  Blaise  Wharf :  Robert,  J.:  ditch,  18  arpent  at  $1.75  ;  fence,  2,150  ft.  at  13c;  stone,  5  toise 

at  $8   351  00 

St.  Charles  de  Caplan  Wharf  ($350)— 

Dept.  of  Lands  and  Forests,  Quebec  :  timber  dues,  on  15,111  ft.  spruce  at  4c,  on  21,800Jfb. 

spruce  deals  at  $2.30  per  M,  on  7,525  ft.  black  birch  $19.56  :  amount  agreed  on  $350. .  350  00 

St.  Chrysostome:  Gagne,  C,  rent,  &c   13  00 

St.  Denis  Wharf :  carpenters  $30  ;  cartage  $10    40  00 


Carried  forward   21,575  24 
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Brought  forward   21,575  2< 

St.  Didace  Survey  :  Paquin,  J.  E.,  cartage   5  5( 

St.  Francois  du  Lac  ($329.76)— 

Labour.  July,  1911 :  A.  Boucher,  16  d.  at  $3  ;  carters  $10.50  ;  carpenters,  42  d.  at  $2  .  . .  142  5( 

Labour,  Dec.  30-Jan.  2,  1912  :  P.  Descheneaux,  4  d.  at  $3  ;  labourers,  12  d.  at  $1.50    30  0< 

Crevier,  E.:  sheet  iron  $29.40  ;  hardware  $11.85  ;  labour  $20   61  2i 

Small  payments  :  maintenance  of  ranges  for  navigation,  1  y.  to  Sept.  1,  1911,  $26.25 ; 

cartage  $28.75  ;  hardware  $15.26  ;  sand  $20  ;  sundry  $5.75   96  0: 

St  Hilaire  Wharf  repairs  :  labour,  June-Aug.,  $90;  hardware,  $10.43;  lumber,  $S.57   109  0C 

St.  Ignace  de  Loyola  Wharf  ($742.24)— 

Dupuis,  O.  :  pine  timber,  1,429  1.  ft.  at  182c.  ;  freight,  $18   282  3' 

Marcoux,  Chas.  :  490  ft.  lumber   9  01 

Pontbriand  Co.  :  pine  timber,  698  1.  ft.  at  18c.  ;  bolts,  8,724  lb.  at  She.  ;  sundry,  $19.86. .  450  8' 

St  Irenee  Wharf  repairs:   freight,  $37.51;  hardware,  $62.89;  labour,  $78.58;  lumber, 

$34  39  ;  sundry,  $7.50        220  8' 

St.  Jean,  I.  O.,  Wharf  ($268.47)— 

Archer  Co.  :  spruce  tunber,  3,867  ft.  at  $20,  6,150  at  $19  ;  freight,  $3   197  1! 

Small  payments  :  casting,  $10;  freight,  $14  ;  labour,  &c,  $47.28   71  2i 

3t.  Jean,  Port  Joli :  Verreault,  L.  :  land  for  approach  to  wharf   75  0' 

St.  Lambert  Survey  ($149.87)— 

Foreman,  A.  Trudeau,  9  d.  at  $2.50   22  5 

Labourers,  Jan.-Mar.,  1912  :  563  d.  at  $2   113  0- 

Small  payments  :  hardware,  $3.50  ;  cartage,  $7.50;  sundry,  $3.37   14  3 

St.  Laurent,  I.  O.,  Wharf,  Oct.-Nov.  ($274.20)— 

Foreman,  6  d.  at  $2.50  ;  carpenters,  152  d.  at  $2  ;  labourers,  20h  d.  at  $1.50   76  7 

Archer  Co.  :  selected  spruce  timber,  8,100  ft.  at  21c   170  1 

Small  payments  :  freight,  $13  ;  sundry,  $14.35                                                            .  27  3 

St.  Leonard  Survey  ($188.90)- 

Chainman,  H.  Morin,  Aug.  10-20,  9  d.  at  $2.50    22  o 

Labourers,  &c,  41  %  d.  at  $2  ;  carters,  $29   112  0 

Small  payments  :  board  of  engineers,  $36  ;  cartage,  $10  ;  sundry,  $8.40   54  4 

St.  Marguerite  Survey:  cartage,  $20;  provisions,  $54.18  ;  sundry,  $1.75   75  9 

St.  Methode  Wharf  repairs,  July,  1911 :  labour,  $74.88  ;  deals,  1,242  ft.  at  $16 ;  sundry,  $5. .  99  7 

St.  Pierre  Wharf  :  advertising  .'.  .    .  84 

St.  Pierre  les  Becquets  Survey  :  labour,  Mar.  13-25,  1912,  120  d.  at  $1.50   180  0 

Three  Rivers  Dock  Survey  ($146.72)— 

Arcand,  M.  :  inspector,  April,  $87.50  ;  travel,  $6.50   94  0 

Small  payments:  hardware,  $8.92;  labour,  $42;  lumber,  $1.S0>   52  7 

ValdesBois  Wharf  ($399.71)-  ^ 

Foreman,  M.  A.  Brazeau  :  July- Aug.,  21  d.  at  5>2.75 ;  outlay,  $26   8o  7 

Carpenter,  13  d.  at  $2.50  ;  labourer,  11^  d.  at  $2   55  0 

Morin,  Chas. ;  cedar,  1,710  1.  ft.  at  9c. ;  192  lb.  chain,  $12.04;  lumber,  1,892  ft.  at  $13  ; 

sundry,  $18.71   209  2 

Small  payments:  hardware,  $18.77;  sawing,  &c,  $18.10  ;  travel,  $12. 8o   49  7 

Varennes  Survey  :  Payette,  O.,  hardware   2  0 

Vaudreuil  Survey  :  carting,  Sh  d.  at  $4  ;  labour,  $100;  sundry,  $1.50   135  5 

Vercheres  Survey  :  carting,  3  d.  at  $3.50  ;  labour,  242  d.  at  $2   59  5 

Vercheres  Wharf  Repairs  ($430.75)—  .  , 

Foreman,  P.  Dalpe,  Aug.  22-Sept.  22,  28  d.  at  $3   84  0 

Cat  penters,  labourers,  &c    108  3 

Collette,  L.  E.  :  hemlock,  4,105  ft.  at  $30 ;  spiuce,  410  ft.,  $6.15    129  3 

Small  payments:  nails,  $30.09  ;  7'4  toise  stone,  $73.96  ;  sundry,  $5.05   109  1 

Verdun  Wharf:  Paul,  N.  :  riprap,  11  toise  at  $10  ;  small  stone,  20  c.  yd.  at  $1.50;  2  pes. 

timber,  810      150  0 

Wobum  Wharf :  labour,  Ih  d.  at  $2  ;  teaming,  4  d.,  $15   30  0 

Woodland  Survey  :  labour,  Jan.  10-13,  6  d.  at  $1.75   10 

Yamachiche  Survey  ($153  90)- 

Heroux,  Arthur  :  board  of  engineer,  392  d.,  %o9.2o  ;  boat  rent,  $2.o0   61 

Small  payments:  cartage,  $32.25;  labour,  $46.50;  sundry,  $13.40   92 

Sundry  Surveys,  Mar.-Apr.,  1911 :  labour,  30  d.  at  $2  ;  carting,  5$  d.  at  $3.50   90 

Launch  Marie  Louise :  repairs  to  machinery,  Oet.-Nov.,  1911                   ....    20 

Barge  Beauport :  Bourdon,  Ad.  :  captain,  Sept.  1911,  $60  ;  deckhand,  $30  ;  board,  $30   120 

Freight-shed  keepers  ($285)— 

Chicoutimi :  T.  Tremblay  :  May-No  v.,  i  m.  at  felo     105 

Esquimaux  Point :  J.  H.  Boudreau  :  June-Nov.,  1910,  Mar.- Aug.,  1911,  12  m   60 

Ste.  Anne  de  Chicoutimi :  E.  Renald  :  Apr.-Nov.,  8  m  at  $5   40 

St.  Fulgence  :  J.  Simard  :  Apr.-Nov.,  8  m.  at  $5   40 

St.  (iedeon  :  W.  Gaudreau  :  Apr.-Nov.,  8  m.  at  $5   40 

GenOMb^Si(R'j?'H.)rserviceS,  Mar.,  1911,  $90,  Apr.-Mar.,  1912,  $1,200;  outlay, 

$577  34    1,867 

Gagne,  Ed mV:  services,  Apr.-Mar.,  $1,200;  outlay,  $82.90   1.282 


Carried  forward   29,487 
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Brought  forward   29,487  33 

General  forem en — Concluded. 

Gravel,  H.  :  services,  Apr.-May,  $200;  outlay,  Mar.- Apr.,  1911,  .$152.28    352  28 

Lavoie,  A.  :  services,  12  m.  to  Mar.  31,  1912,  $1,200  ;  outlay,  $73.35   1,273  35 

Lavoie,  J.  O.  :  services.  Apr.-Mar.,  $1,200;  outlay,  $1-13.30   1,343  30 

Leger,  Geo.  :  services,  Sept.  27-Mar.  31,  at  $100  per  m.  ;  outlay,  Oct. -Mar.,  $310.18   925  54 

Pothier,  Jos.  :  services,  Apr.-Mar.,  $1,200  ;  outlay,  $08.80   1,208  80 

Warren,  Win.  :  services,  13  m.  to  Mar.  31,  1912,  $1,170;  outlay,  $52.45   1,232  45 

Legal  services:  S.  Bernard,  Lotbiniere,  $26.05;  H.  Boisvert,  Becancourt,  $36  ;  J.  Bouffard, 
Quebec,  $25;  O.  Gladu,  St.  Francois  du  Lac,  $30;  J.  E.  Marcil,  Montreal,  $40.05  ; 
J.  A.  Tessier,  Three  Rivers,  $25.75   182  85 

Travel  of  Ottawa  officials :  J.  B.  E.  Bedard,  $66.95;  O.  Bourget,  $78.25;  J.  Bruchesi, 
$59.55;  E.  Dansereau,  $250.35;  L.  V.  Gadbois,  $169.15;  P.  E.  Gagnon,  $47.75;  C.  S. 
A.  MacKay,  $1,300.21;  J.  A.  Thivierge,  $51.47    2,023  68 

Generally — 

Coste,  Louis  :  consulting  engineer,  9  d.  in  July   180  00 

Steam  gauge  for  pile  driver,  $4.75  ;  travel,  $14  45  ;  telephone  tolls,  $4.50  ... .    23  70 

King's  Pr.nter,  $18S.S1 ;  Stationery  Office,  $5,498.80   5,687  61 

Refunded  to  Casual  Revenue  in  1912-13   100  00 

Chicoutimi  Office  ($3,750.03)— 

Travel  and  outlay  of  engineers,  &c.  :  L.  P.  Amiot,  $35.50;  P.  E.  Amiot,  $174.35  ;  A.  O. 

Beaucheinin,  $568.52;  J.  A.  Couet,  $521.82;  J.  L.  Fyfe,  $26.35;  J.  O.  Lachance, 

$97.19;  L.  Levesque,  $22.50;  H.  A.  Martin,  $89.60;  E.  Perron,  $23.45;  J.  C. 

Tache,  $478.02;  T.  L.  Villeneuve,  $127.02   2,164  92 

Boudreault,  F.  J.  :  board  of  J.  L.  Fyfe,  June  1-Oet.  15    90  00 

Hearn  &  Harrison  :  repairs  to  transit,  $45  ;  sundry,  $9.40   54  40 

National  Navigation  Co.  :  4  fares,  Quebec  to  Esquimaux  Point,  $80  ;  2  fares,  Esquimaux 

Pt.  to  Quebec,  $40;  2  fares,  Natashquan  to  Quebec,  $50  ;  sundry,  $60.35    230  35 

Saguenay-Quebec  Telephone  Co.  :  tolls,  $33.05 ;  exchange  service,  1911,  office,  $25,  Mr. 

Couet's  house,  $20. . .    78  05 

Russell  House,  Ottawa  :  board  of  J.  C.  Tache   100  45 

Cartage  and  cab-hire :  W.  Beaulieu,  $186.05;  E.  Dufour,  $148.50;  T.  Fortin,  $87.50; 

N.  Tremblay,  $70  50  ;  sundry,  $112   604  55 

Small  payments :  board  ol  engineers,  $42.85;  freight  and  express,  $69.07;  hardware, 

$74.77  ;  labour,  $48  ;  launch  hire,  $25;  office  rent,  Esquimaux  Pt.,  $22.50;  steamer 

fares,  $09  ;  subscriptions,  $12;  telegrams,  $30.68;  sundry,  $39.44   433  31 

Father  Point  Office  ($2,376.85)— 

Travel  and  outlay  of  engineers :  L.  P.  Amiot  $169.75;  P.  E.  Amiot  $698.37  ;  L.  G. 

Tiudeau,  $96.45   964  57 

Belanger,  E.  S..  sundry  hardware,  $219.91  ;  Leblanc,  R.  N.,  sundry  supplies,  $58.80   278  74 

Labour  on  launch,  $295.01 ;  board  of  ship  carpenters,  $130.50  ;  watchman,  $45   470  51 

Cartage,  $11.75  ;  6  augers,  $30  ;  board  of  engineer  at  Ottawa,  $35.10  ;  6  stools,  $15.21 ; 

hardware,  $96.25;  freight,  $342.63;  rent  of  office,   Apr.-Nov.,  $80;  telegrams, 

$52.04   663  03 

Isle  Verte  Office  ($l,r'S1.30)— 

Travel  and  outlay  of  engineers  :  H.  Bertrand,  $83.85 ;  J.  T.  Bertrand,  $847.35 ;  L.  Hall, 

$318.80;  C.  O.  Monat,  $81.50;  P.  E.  Piche,  $89;  C.  E.  Pouliot,  $78.80   1,499  30 

Belle,  S. :  panoram  camera,  $20  ;  hire  of  2  cameras,  June  15-Sept.  15,  $45  ;  repairs  to  2 

cameras,  $10.40:  327  photos,  $32  70  ;  sundry,  $28.90     137  00 

Telephone  exchange,  1911,  $25;  2  trips  with  launch,  $20   45  00 

Montmagny  Office  ($894.  u5)— 

Travel  and  outlay  of  engineers:  G.  Morency,  $35.69";  D.  Paquet,  $107.94;  J.  E.  St. 

Laurent,  $109.14  ;  J.  A.  Tremblay,  $609.53   '.   862  30 

Bell  Co.,  conversations,  $23.95;  G.  N.  W.  Tel.  Co.,  telegrams,  $7.80   31  75 

Montreal  Office  ($4,402.44)— 

Travel  and  outlay  of  engineers:  J.  A.  Adam,  $6;  H.  A.  Beique,  $7.40;  G.  Bruchesi, 

$44.30;  labour,  $22.50;  J.  L.  Dansereau,  $238.65;  L.  Desrochers,  $11.05 ;  A.  E. 

Dubuc,  $686.11;  J.  T.  Girard,  $8o4.66;  A.  Grondin,  $191.15;  J.   N.  Levesque, 

$252.98;  P.  E.  Mercier,  $103.55 ;  J.  L.  Michaud,  $230.30 ;  E.  Mackay,  $8.60;  J.  H. 

Parent,  $926.39  :  J.  L.  Preville,  $5.60 ;  F.  Robert,  $11.70  ;  M.  Robillard,  $3.30  ;  A.  G. 

Sabourin,  $25.42;  J.  G.  Stewart,  $16.30  ;  A.  Surveyer,  $53.60;  P.  Trottier,  $39.55.       3,749  11 

Bell  Telephone  Co.,  tolls,  $210.27  ;  Hearn  &  Harrison,  repairing  instruments,  $54   264  27 

Montreal  Blue  Print  Co.:  sundry  photographic  work   78  90 

Patenaude,  T.:  board  of  G.  Bruchesi  at  Valley  field,  July  26-Sept.  2    64  00 

Small  payments  :  6  ice  augers,  $28.50  ;  horse  hire,  $49  ;  IS  m.  laundry,  $27  ;  light,  July 

28-Feb.  26,  $4.43  ;  one  month's  rent  of  house  vacated  by  Mr.  Trottier,  $16 ;  repairs, 

$31 .60;  3  pr.  rubber  boots,  $12.75  ;  storage  of  camp  outfit,  4£  m.,  $47.50  ;  table,  $16; 

sundry,  $13.38   246  16 

Quebec  Office  ($1,941.61)— 

Travel  and  outlay  of  engineers:  F.   X.  Ahern,  $1.92;  T.  Breen,  $340.15;  L.  Brunet 

$8.15;  C.  Chapais,  $57.20;  A,  R.  Decary,  May,  $169.05  ;  F.  Gauvin,  $100.99  ;  A. 

Gauvreau,  $205.55,  board,  $298;  C.  Lessard,  $6.95;  H.  Ortiz,  $23.15   1,211  11 

Carried  forward   58,402  67 
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Brought  forward   53,402  67 

Quebec  Office — Concluded. 

Bell  Telephone  Co.:  tolls,  8233.12;  detailed  with  Dominion  Buildings  Maintenance, 

(Page  V— 174),  $6.25   239  37 

Drolet,  F.  X.:  100  ft.  sounding  chain,  -318 ;  6  weights,  $21  ;  labour,  $10.03  ;  sundry,  $1L  90  03 

Gosselin,  J. :  12  water  gauges,  $60  ;  sundry  $1 . 57   61  57 

Small  payments:  board,  $70.10;  gasoline,  $17.40;  hardware,  $23.72 ;  2  pr.  oars,  $6 ; 
livery,  $17;  postage,  19)9-12,  $29.15;  photographic  work,  $39.11  ;  8  range  poles, 
$17. 63 ;  repairs,  $68.01  ;  rent  of  p  o.  box,  $6  ;  telegrams,  $18.01 ;  wood,  $8.50  ;  sun- 
dry, $18.85   339  53 

Rimouski  Office  ($811.02)— 

Travel  and  outlay  of  engineers :  L.  P.  Amiot,  $96.85  ;  J.  L.  Fyfe,  $35.73 ;  J.  C.  Legare, 

$20.45;  E.  Martin,  $35.38  ;  J.  C.  Tache,  $199.99;  L.  G.  Trudeau,  $140.55   528  95 

Pineau,  Ad.:  drafting  table,  $59  ;  sundry,  $27.85    86  85 

Pouliot,  Norbert :  rock  maple  wood,  10|  cds.  at  $5   52  50 

Small  payments  :  cleaning  office,  Nov.  27-Mar.  27,  $32  ;  electrical  work,  $22.90  ;  labour, 

$24.75  ;  3  rugs,  $11 ;  repairs,  $24.80;  telegrams,  $5.92;  sundry,  $21.35    142  72 

Sherbrooke  Office  (83,220)— 

Travel  and  outlay  of  engineers :  J.  A.  Adam,  $259  71 ;  K.  M.  Cameron,  $607.26;  G.  T. 

Dodge,  $339.52  ;  H.  Morin,  $11.75  ;  A.  Racicot,  $35.70  ;  A.  G.  Sabourin,  $579.01 ; 

P.  Trottier,  $440. 79    2,273  74 

Echenberg  Bros.:  cabinet,  $44.50;  6  chairs,  $41;  desks,  2  at  $38,  5,  $123 . 50 ;  carpet 

square,  $30  ;  mat,  $1 ;  table,  $26.50   342  50 

Edwards  Co.:  chair,  $15  ;  desk,  $29  ;  2  stools,  $10  ;  sundry  repairs,  &c,  $59.99:    113  99 

Gingras,  C.  A.:  desk,  $41 ;  sundry  carpentry,  $26.40   67  40 

Griffith,  W.  H.:  4x5  camera,  Zeiss  anastigmat  lens,  $50  ;  tripod,  $5   55  00 

Keuffel  &  Esser  :  repairs  to  transit,  $77.90  ;  diaphragm,  fee,  $9.20   87  10 

Long,  Geo.:  3  drawing  boards,  835.10  ;  printing  press,  $20  ;  sundry,  $11.70   66  80 

Small  payments:  clock,  $3;  12  gauges,  $25;  hardware,  S70. 50  ;  galv.  iron  pan,  $10;  2 

plan  boxes,  $5.50  ;  photo  supplies,  $13.65  ;  repairs,  $18  ;  500  ft.  sounding  line,  $25  ; 

taxes,  $9.60  ;  telephone  tolls,  $20.72  ;  sundry,  $10.50   213  47 

Three  Rivers  Office  ($2,773.91)— 

Travel  and  outlay  of  engineers  :  C.  Arcand,  $117.70  ;  E.  Belief euille,  $44.27  ;  F.  X.  T. 

Berlinguet,  $262  ;  J.  Bourgeois,  $108.66  ;  L.  P.  Dallaire,  $519.85  ;  E.  Denoncourt, 

$3.45;  J.  E.  Heroux,  $2.90  ;  J.  Lamoureux,  $822.86  ;  F.  X.  Lefebvre,  $72.88;  R. 

Morrissette,  $87.05   2,041  62 

Bell  Telephone  Co.,  tolls,  $130.50  ;  Bouchard,  T.,  cab  hire,  $68.10   198  60 

Berlinguet,  Helene  :  typing,  making  blue  prints,  &c,  2,013  h.  at  20c;  sundry,  $2.75   405  35 

Small  payments  :  12  boundary  posts,  $40.50  ;  board,  $44.40  ;  cartage,  $18.50  ;  hardware, 

$14.72;  sundry,  $20.22   ...    '   128  34 

Detailed  elsewhere — 

Chief  Engineer's  Staff  (Page  V— 371)     13,860  80 


Less,  charged  elsewhere  — 

Quebec  Harbour,  Riv.  St.  Charles  (Page  V—  32)  400  00 

Three  Ri  v  ers  Harbour  ( Page  V— 240)  828  59 

Surveys  and  Inspection  (Page  V — 373)  26,057  30 

Dredging  Ontario  and  Quebec  ( Page  V— 286)  247  25 

St.  Maurice  River  Works  (Page  V— 392)  799  19 

Harbours  Quebec,  Generally,  1912-13   2,132  20 


79,798  90 


30,464  53 

Total,  carried  to  page  V— 13   49,334  37 


Bayneld  :  Repairs  and  Piers. 


Moore,  S.:  services,  Feb.-Mar.  1912,  38  d.  at  $3  ;  outlay  $1 .35   115  35 

Ross,  M.:  conductor,  Apr.-May,  Aug.-Oct.  1911,  78  d.  at  $2.50  ;  outlay  $1.40   196  39 

Foreman,  21  d.  at  $2.25  ;  framers,  435  d.  at  $1.75  ;  labourers,  1575  d.  at  $1.75,  254  d.  at  $1.50.  780  46 

Fowlie,  J.,  spikes,  1,770  lb.  at  4^c;  Mernier,  E.  F.,  hardware  $59.85   139  50 

Ward,  E.:  spikes,  3,045  lb.  at  5^c;  sundry  $4  05     171  53 

Lumber  :  cedar,  52,754  ft.  at  $25,  5,326  ft.  at  $23 ;  beech,  &c,  17,744  ft.  at  $20,  12.13133  fb. 
at  $16.50.  1,100  ft.  $21.71;  7,568  ft.  plank  $151.36.  Paid  as  follows:  W.  R.  Jowett 
$97.24,  J.  J.  Marks  $31.36,  W.  A.  Mustard  $1,786.58,  J.  Thompson  $151.36,  Weston 

Bros.  $102  .93   2,169  47 

Small  payments  :  hardware   11  72 


Total,  carried  to  page  V— 13    3,584  42 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 247 

SESSIONAL  PAPER  No.  1 


Beaumaris  Wharf:  Construction.  §  cts. 

Union  Construction  Co.:  estimate  No.  I  to  Mar.  31,  1912,  on  §23,994  contract  for  erection  of 

wharf  §3,700  ;  less  drawback  §370  ,   3,330  00 

I,  me,  Wm.,  inspector  :  services,  Jan. -Mar.  1912,  52  d.  at  §3  ;  outlay  §2.03. ................  158  03 

King's  Printer's  account  §47.99  ;  advertising  §115.32   4G3  31 


Total,  carried  to  page  V— 13   3,951  34 


Besserer's  Grove  :  Wharf. 
King's  Printer  §16.30  ;  advertising  §106.90   123  26 


Brighton  :  Wharf. 

Webb,  Estate  of  Thos. :  purchase  price  of  wharf  and  site   6,874  00 


Broekville  :  Extension  of  Tunnel  Bay  Dock. 

Gowan  &  Whitney  :  est.  No.  3  to  Mar.  11,  1912,  on  contract  for  extension  to  Tunnel  Bay 

dock,  §8,390  ;  less  drawback  §780   7,610  00 

Inspectors.  Oct.  18,  1911  Mar.  6,  1912,  at  §3  per  d.:  G.  Steaey  85  d.;  M.  White  33  d   354  00 

Foremen,  Nov.  1911-Mar.  1912:  J.  Paul,  services,  19  d.  at  §3.50,  outlay  §29.50  ;  J.  Yer- 

don,  services,  375|  h.  at  33c    219  92 

Timekeeper,  C.  A.  Price,  services,  91  d.  at  §1.50   136  50 

Masons,  1051  h.  at  50c.;  carpenters,  66  h.  at  30c;  labourers,  4,829  h.  at  25c,  23  h.  at  15c   1.283  22 

Donnelly  Salvage  &  Wrecking  Co.  Ltd.:  services  of  diver,  tender  and  outfit,  3  d.  at  §30 ; 

sundry  outlay  §17.50   107  50 

McLaren,  Peter  :  2,795  ft.  lumber  §86.83  ;  sundry  §8.20    95  03 

Nute,  W.  J.  &  Soas  :  blacksmith  and  helper,  160  h.  at  75c;  sharpening  tools,  &c,  256  h.  at 

50c;  sundry  §1.95   249  95 

Steacy,  B.  D.:  rope  at  8c,  1,000  ft.  steel,  1,000  ft  wire;  rd.  iron,  2,704  lb.  at  2|c;  dyna- 
mite, 200  lb.  at  25c;  sundry  hardware,  &c,  §456.34   740  82 

Small  payments  :  team  hire,  12|  d.  at  §4  ;  freight  §39  ;  871  ft.  lumber  §26.13  ;  10  rolls  nepon- 

set  §15  ;  repairing  engine  §12.50  ;  box  dynamite  §12.50  ;  gal.  can  §8.25  ;  sundry  §37.96.  200  34 

King's  Printer's  account  §01.11  ;  advertising  §240.59   301  70 

Legal  services,  W.  A.  Lewis,  Broekville   7  55 

Travel  of  engineers  :  A.  Langlois  §89.15  ;  E.  H.  Pense  §5.40   94  55 


Total,  carried  to  page  V— 13  ;     11,401  08 


Bronte  Harbour:  Repairs  to  Wharf  and  Approach. 

Foreman,  A.  N.  McDonald  :  services,  Aug. -Sept.  1911,  23  d.  at  §3  ;  outlay  §1.27   70  27 

Man  and  team,  §2  ;  labourers,  83  d.  at  §2   168  00 

Marlatt  &  Armstrong  Co.  Ltd.:  lumber,  12,222  ft.  at  §28,  372  ft.  §11.90   354  12 

Small  payments  :  boat  hire  §34.50  ;  500  lb.  spikes  §17.50  ;  sundry  §15.53   67  53 


Total,  carried  to  page  V— 13   659  92 


Burlington  Beach  Canal :  Deepening-  and  Widening. 

Dominion  Bridge  Co.  Ltd.,  installation  of  new  parts  in  bridge,  as  per  agreement   1,450  00 


Burlington  Channel  Piers. 

Battle,  Jos.,  rent  of  plant,  Oct.,  1911,  19  d.  at  §65   1,235  00 

Ross,  Frank,  use  of  Tug  Wilson  :  6  d.  at  §10  ;  overtime,  11  h.  at  §1   71  00 

Small  payments  :  steel  rope,  250  lb.  at  5 '9c;  sundry  §6.64   21  39 


Total,  carried  to  page  V— 13   1,327  39 


Byng  Inlet:  Improvement. 

Detailed  with  Contract  Dredging   (Page  V— 361)  8,445  64 

Inspector,  Alex.  Reid  :  services,  May- July  13,  1911,  62  d.  at  §3  ;  outlay  §12.37   198  37 

King's  Printer's  account  §1 .59  ;  advertising  §213.75   215  34 


Total,  carried  to  page  V —13   8,859  35 
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Cache  Bay:  Wliarf  on  Lake  Nipissing.  $  cts. 

Advertising  $90 .  b5  ;  King's  Printer  $15 . 82   112  47 


Cobourg  :  Superstructure  on  East  Pier  at  north  end. 

Detailed  with  Harbours  Maintenance  Revenue  (Page  V— 395)  GO  75 


Colchester  Wharf:  Extension. 

O'Leary,  M.,  P.  J.,  &  M.  J.:  Est  No.  6  to  Jan.  1,  1912,  on  §14,500  contract  for  extension  of 

pier,  $10,590  ;  less  contract  $1,060    9,530  00 

Inspector,  Chas.  Staddon  :  services,  June  14-Dec.  21,  1911,  164  d.  at  $3  ;  outlay  $2.49   494  49 


Total,  carried  to  page  V— 13     10,024  40 


Dawson  Point :  Raising  wharf. 

Labour,  3  d.  $8.05  ;  teaming  $5.   13  05 


Detroit  River:  Protection  of  east  bank  in  the  Township  of  ITIalden. 

Mickle,  C.  R.:  650  c.y.  stone  furnished  and  placed     ....       1,300  00 

Inspector,  J.  M.  Gibb  :  services,  Sept.  11-23,  1911   33  00 


Total,  carried  to  page  V— 13       1,333  00 


Dryden  :  Wharf. 

Sprague  Lumber  Co.:  B.C.  fir,  7,420  ft.  at  $3G,  5,875  at  $32   455  12 


French  River,  Lake  Nipissing:  Regulating  AVorks  at  Outlet. 

Boyd,  J.  F.:  est.  No.  3  to  Nov.  4,  1911,  on  $13,365  contract  for  construction  of  dams  and 

sluiceways,  $5,070  ;  less  drawback  $510   4,560  00 

Inspector  of  delivery,  H.  A.  Cross  :  services,  Mar. -May,  1911,  34  d.  at  $2.50  ;  outlay  $60.35.  145  35 

Inspector,  H.  Landon  :  services,  July  17-Nov.  4,  1911  at  $2.50    277  50 

Watchman,  R.  McLaren  :  services,  Oct.,  1911,  26  d.  at  25c   6  50 

Boyd,  J.  F.:  meals,  266  at  25c;  labour  $8.88    75  38 

Boyd  &  Tweedie,  Ltd.:  meals,  402  at  25c   100  50 

Canadian  Inspection  Co.  Ltd.:  testing  Colonial  cement,  63  samples  at  $4.50  ;  express  $3.75. .  287  25 
Long  Lake  Lumber  Co.,  Ltd.:  claim  for  damages:  tan  bark,  70  c.  destroyed  at  $5,  147  c. 

damaged  at  $1 . 35  •  •   548  45 

McKenzie  &  Co.:  blankets,  6  pr.  at  $7.25,  6  pr.  at  $4  ;  5  ft.  x  7  ft.  canvas  sheets  treated,  12 

at  $2.45  ;  sundry  $12.20  ,  .  -   109  10 

Small  payments:  moving  supplies  $15;  furnace  $12;  oil  stove  $10;  springs,  4  at  $2.50; 

mattresses,  4  at  $1.75  ;  sheets,  4  pr.  at  SI. 75  ;  sundries  $62.10    123  10 

Travel  of  engineers  :  E.  H.  Pense  $18.82;  J.  C.  Stewart  $9.60;  J.  B.  O.  St.  Laurent,$20.80.  49  22 


Total,  carried  to  page  V— 13   6,282  35 


Goderich,  out.:  Harbour  Improvement. 

Bermingbam,  Win.:  est.  No.  7  to  Apr.  30,  1912,  on  $140,417  contract  for  construction  of 
breakwater,  $57,090  ;  less  $5,700  drawback,  $11,660  paid  in  1910-11,  page  V— 236  and 

$6,570  paid  in  1912-13   33,160  00 

Tromanhauser,  J.  EL:  est.  No.  2  to  Apr.  30,  1912,  on  $35,427  contract  for  construction  of 

dock,  $4,140  ;  less  $240  drawback  and  $2,GlU  paid  in  1911-12   1,290  00 

Inspector  of  construction,  F.  Naegle ;  services,  May  l-Nbv.  30,  1911,  184  w.  d.  at  $3   552  00 

Inspector  of  dredging,  W.  Watson :  services,  Apr.  24-25,  May  2-31,  July  1-Dec.  18,  1911,  174 

d  at  $3  ;  declaration  of  weekly  reports  $13  ;  stamps  $2.10     537  10 

Foremen  at  $3  per  d.:  J.  Bogie  $174  ;  C.  Tweedie  $43.50   217  50 

Labourers,  12  3  d.  at  $2.50,  87i  d.  at  $2,  oh  d.  at  $1.50,  short  paid  $2 ;  sundry  labour  $17.50. .  229  50 

Bermingham,  W.:  stone,  7  c.  at  $10   70  00 

Goderich  Lumber  &  Milling  Co.:  hemlock,  10,153  3  ft.  at<$18  ;  use  of  boat  $4.80  ,        187  57 

Small  payments :  hardware,  &c,  $47.12  ;  1,368  ft.  lumber  $37.99  ;  tungsten  lamps,  37  at  80c; 
smithwork  $16.10;  2h  sq.  asbestos  rooting  $15;  \\  d.  moving  outfit  S10.50;  sundries 

$21.95  ■  •  17S  26 

King's  Printer's  account  $64.30  ;  advertising  $648.66   712  96 

Detailed  with  Contract  Dredging  (Page  V— 361)     47,609  77 


Total,  carried  to  page  V— 13   84,744  60 
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Godericli:  In  full  and  final  settlement  of  claim  of  Mrs.  IQLadlgan  In  connect-         $  cts. 
Ion  wiili  the  contract  of  the  late  Lube  Madigau  for  the  construction 

of  a  breakwater. 

Madigan,  Mrs.  Luke:  extra  amount  allowed  for  work  done  on  oor. tract,  calculated  from 
amount  of  second  lowest  tender  $2,769.51 ;  amount  due  for  plant  $838.04  ;  expenses  of 
contractor  and  staff  61,391.85   5,000  00 


Gravcnhurst,  Out.:  Wharf  on  Lake  JTIuskoka. 

Stewart,  1).  G.:  Est.  No.  6  to  Apr.  8,  1912  on  612,984  contract  for  construction  of  wharf 

$6,900;  less  6090  drawback  and  6310  paid  in  1912-13   5,960  00 

Inspectors,  Apr.  1911-Mar.  1912  at  63  per  d.;  Angus  Morrison,  services,  175  d.,  outlay  80.15; 

H.  B.  S.  Palmer  12£d    /.  508  65 


Total,  carried  to  page  V— 13    6,528  65 


Hailej-bury,  Out.:  Harbour  Improvements. 

Pay  lists,  Apr.-Sept.  1911,  Mar.  1912  :— 

Handymen,  labourers,  &c:  809i  d.  at  62.75;  36  d.  at  62.65  ;  59  d.  at  62.60;  769  d.  at 

62.50  ;  170  d.  at  62.25  ;  4  d.  at  51.75   4,853  42 

Team  and  driver,  30  d.  at  65  ■    180  00 

Conductor,  V.  Laflamme,  outlay,  May,  1911   44  41 

Bell  &  Rochester  Hardware  Co.,  Ltd.:  rd.  iron,  2,753i  lb.  at  2hc;  sundry  hardware  6307.42; 

overpaid  22c     376  54 

Kadi?- Douglas,  Ltd.:  carboline,  53  lb.  at  61   53  00 

Ferguson  Bros.:  lumber,  0,012  ft.  at  616,  4,000  ft.  at  615,  7,737  ft.  5150.71   306  90 

Foster,  C.  A.:  10  window  frames  and  sashes  623.50 ;  shingles,  3  M  at  63.75  ;  2,427  ft.  lumber 

$57.22;  sundry  $13.75   105  72 

General  Supply  Co.  of  Canada,  Ltd.:  crystal  roofing,  75  rolls  at  $2.50 ;  freight  $28.19   215  70 

<  irant  &  Kennedy  :  lumber,  29,578  ft.  at  $20,  1,000  ft.  $15     606  56 

Lawson,  Thos.  &  Sons,  Ltd.:  foundry  work     198  10 

Little  &  Douglas  :  lumber,  11,940  ft.  at  $19,  34,399  ft.  at  $17,  8,066  ft.  at  $15.50,  3,516  6  ft. 

507.18  :  9  frames  and  sash  635.75  ;  sundry  67.25     1,046  84 

Montgomery  &  Ferguson  :  3S9  9  gal.  gasoline  691.63,   sundry  $159.42  ;  short  paid  on  cheque 

B  31.234,  64     247  05 

Roberts  Bros.:  lumber,  3,200  ft.  at  620,  4,500  ft.  at  610,  1,920  ft,  at  r$14 :  sawing  lumber,  3,287 

at  $3.50   174  38 

Temiskaining  Nav.  Co.,  Ltd.:  2,790  ft.  lumber  $43.32  ;  freight  $15.59   58  91 

Wilson,  W.  H.:  soft  soap,  494  lb.  $49.80  ;  sundry  hardware,  &c,  639.10   88  90 

Small  payments  :  smith  work  549.87  ;  1,910  ft.  lumber  639.55  ;  flooring,  400  ft.  at  $35  ;  307  lb. 

tallow  $19.50  ;  sundry  549.90   172  82 


Total,  carried  to  page  V — 13   8,729  25 


Hamilton  Harbour  Improvements. 

Battle,  Jos.:  Est.  No.  3  to  July  1,  1912  on  560,844  contract  for  construction  of  wharf  and  two 

retaining  walls  623,820  ;  less  drawback  $2,370   21,450  00 

Inspectors  at  63  per  day  :  P.  Nelson,  Apr. -July,  1911,  91  d.;  T.  Rohson,  Aug. -Nov.,  1911, 

105  d   588  00 

Russell,  T.  E. :  removing  wreck  of  str.  Magnus  as  per  agreement   1,400  00 


Total,  carried  to  page  V— 13   23, 138  (X) 


Hnntsville,  Out.:  Wharf  Extension. 

Pay  lists,  July-Oct..  1911.  Jan. -Mar.,  1912— 

Conductors  at  63  per  day:  C.  Dolmage,  services  57  d.,  outlay  610. 13  ;  H.  Proudfoot, 

services  79i  d.,  outlay  64.25   423  88 

Man  and  team,  5£  d.  at  $5,  sundry  614  ;  labourers,  &c,  65A  d.  at  62.50,  26  0  d.  at  62  25. 

154  •  7  d.  nt  $2   573  25 

Mosley,  J.  E.:  nails,  14  kegs  at  63.50,  sundry  618.57  ;  hardware  630.92   104  49 

Silverwood,  J.  H.:  tamarac  piles,  1,510  ft.  at  10c   151  00 

Whiteside,  T.:  tamarac  piles,  1,502  ft.  at  12ic;  1,070  ft.  lumber  623.70   '  218  95 

Lumber  :  2,292  ft.  at  $40.50,  3,834  ft.  at  639.50,  33,034  ft.  at  $28,  3,584  ft.  582.06.    Paid  as 

follows:   B.  Cottrill  $457.69,  H.  Felterby  &  Son  546,  R.  Laidlaw  &  Co.  6272  10, 

Muskoka  Wood  Mfg.  Co.  $476.04   1,251  83 

Small  payments:  smith  work  597.65;  cartage,  &c.  547.53;  use  of  pile  driver  $45;  rent  of 

scow,  8^  d.  at  62.50  ;  sundry  hardware,  &c.  $16.75    228  18 


Total,  carried  to  page  V — 13    2,951  58 
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Kincardine,  Out.:  Extension  of  Pier.  $  cts. 

King's  Printer's  account  $28.06  ;  advertising  $306.13   334  19 


Kincardine,  Out.:  Repairs  to  Piers. 

Pay  lists,  Sept.-Oct.,  1911,  Feb. -Mar.,  1912— 

Drake,  T.:  foreman,  35  d.  at  $3   105  00 

Morrison,  W.:  foreman,  39  d.  at  $3  ;  carpenter,  33  d.  at  $2.50   199  50 

Man  and  team,  3  d.  at  $4  ;  labourers,  &c.  37i  d.  at  $2.25,  11£  d.  at  $2,  123|  d.  at  $1.75. .  335  95 

Becking,  Wm.:  tamarac,  5,000  ft.  at  $20  ;  rock  elm,  1,768  ft.  at  $40                                   .  .  170  40 

Farley,  R.  D. :  lumber,  2,458  ft.  at  $18  ;  shingles,  9*8  bunches  at  90c;  sundry  90c   53  54 

Hunter  Bridge  &  Boiler  Co.:  sundry  smithwork,  &c    67  64 

Monilaws,  G.:  pine  plank,  13,191  ft.  at  $22  ;  rock  elm,  220  L  ft.  at  40c;  cedar,  78  L  ft.  at 

25c;  12  mooring  piles,  $52.50  '   450  10 

Small  payments  :  hardware  $53.36,  654  ft.  siding  $23.54,  1,310  ft.  lumber  $20  96,  team  hire 

$13 . 60,  sundry  $5 . 85    117  31 


Total,  carried  to  page  V— 13   1,499  44 


Kingston  Harbour:  Improvements. 

Test  borings,  Mar.,  1911 — 

Foreman,  H.  B.  Holder,  14  d.  at  $3  ;  labourers,  80  d.  at  $2    202  00 

Simmons  Bros.:  hardware,  &c    49  15 

Travel  and  outlay  :  A.  W.  Gregory   82  99 

Surveying  site  :  labourers,  38^  d.  at  $2   77  00 

Grant-Holden-Graham,  Ltd.:  pr.  rubber  gloves   9  00 

Travel  and  outlay  of  engineers  :  E.  H.  Pense  $2.60  ;  J.  C.  Stewart  $9.91   12  51 


Total,  carried  to  page  V— 13   432  65 


Kingston,  R.IU.C:  Renewing  Wharf. 

Gowan,  S.  &  Whitney,  P.  B.:  Est.  No.  4  to  May  18,  1912  on  $15,909.70  contract  for  renewing 

wharf,  &c.  $8,740  ;  less  $830  drawback  and  $4,750  paid  in  1912-13   3,160  00 

Inspector,  J.  Mills  :  services,  Feb.  17-Mar.  31,  1912,  37  d.  at  $3   Ill  00 

Small  payments  :  heater  $9,  \  ton  coal  83.60,  hardware  $3.25   15  85 

King's  Printer's  account  $40.79  ;  advertising  $248.70   289  49 


Total,  carried  to  page  V— 14   3,576  34 


Kingsville,  Out.:  Repairs  to  Pier. 

Pay  lists,  Sept.  1.  1911-April  18,  1912— 

Bruner,  H.,  foreman:  services,  102  d.  at  $2.50;  outlay  $2.40   257  40 

Lee,  F.  A.,  foreman  :  services,  67  d.  at  $3  ;  11  d.  at  $2,50  ;  outlay  $6.55   235  05 

Labourers,  &c:  1 18 ' 9  d.  at  $2.50,  50' 4  d.  at  $2.25,  921 '  6  d.  at  $2   2,253  84 

Conklin  Planing  Mills  :  nak  piles,  5,803  1.  ft.  at  23c;  lumber,  16,080  fc.  at  $44,  3,960  ft.  at 

$36.50,  12,419  ft.  at  835,  26,920  ft.  at  $32.50  ;  sundry  $51.69   3,548  12 

Conklin,  Dav.:  oak  piles,  3,380  1.  ft.  at  23c;  lumber,  6,909  ft.  at  $40   1,053  76 

Lake  Erie  Coal  Co.,  Ltd.:  lump  coal,  22  15  tons  at  $3.75   83  06 

McCay,  D.  H:  drift  bolts,  2,650  lb.  at  $2.60  ;  sundry  hardware,  &c,  $72.70   141  60 

Morgan,  Geo.:  use  of  pile  drivers  with  helpers,  oh  d.  at  $31,  43  d.  at  $25,  47 '7  d.  at  $13  ;  use 
of  tools,  47 '7  d.  at  $2  ;  work  on  dock,  3  men  and  tools,  6  d.  at  $18  ;  transportation  of  pile 

driver,  cartage,  &c,  $47.26  ;  labour,  5|  d.  self  at  $4   2,075  26 

Scratch,  H.  R.:  bolts,  352  lb.  at  3  9c,  4,2S9  lb.  at  3.7c,  441  lb.  at  2.8c.  ;  sundry  $22  24.  . .  207  00 
Small  payments:  smithwork,  &c,  $34.70;  washers,  1,337   lb.  at  i2'35c.  ;  skidding  piles 

$13 . 65  ;  sundry  $33 . 01   112  78 


9,967  87 

Less,  coal  sold   28  00 


Total,  carried  to  page  V— 14   9,939  87 


Lake  Nipissiug,  Out.:  Improvement  of  Navigable  Channel  in  West  Arm. 

Pay-lists,  April  1-June.  24,  1911— 

Foreman,  M.  A.  Brazeau  :  services,  85  d.  at  $2.75  ;  outlay  $17. 10    250  85 

Hoist  runner,  Jos.  Carriere  :  services,  75£  d.  at  $2.50  ;  outlay  $23  30   212  05 

Carpenters,  firemen,  labourers,  &c   1,129  28 


Carried  forward   1,592  28 
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Lnke  Niplsslng,  Ont. :    Improvement  of  Navigable  Channel,  Ac— Concluded.  $  eta. 

Brought  forward   1,592  28 

Dfsmarais,  T.  N.:  brl.  pork,  $20  ;  provisions,  $81.18  ;  sundry  dishes,  &c,  $18.36   119  54 

McDonald  &  Hay  :  steel,  5S8  lb.  at  14£c.;  500  electric  fuses,  $30  ;  hardware,  &c,  $58.20   173  46 

Michaud  &  Levesque  :  2  brl.  pork  $46  ;  provisions,  &c,  $140.40  ;  freight,  $10.07   196  47 

Small  payments  :  transportation  ot  derrick  $20  ;  repairs  to  bucket  $20  ;  cartage  $15  ;  65  doz. 

eggs  $13.90;  butter,  38  1b.  at  30c;  sundry  $61.73   142  03 

Total,  carried  to  page  V— 14   2,223  78 


Lakeport,  Out.:   Wharf  Reconstruct! on. 

Gowan,  SamL:  contract  for  reconstruction  of  wharf,  complete  $16,430;  extra  work,  con- 
struction of  warehouse  $400  ;  less  $480  paid  in  1910-11,  (page  V— 238)  and  $1,510  paid  in 

1912-13   14,840  00 

Inspector,  Alex.  Rutherford  :  services,  Apr. -Nov.,  1911,  209  d.  at  $3;  outlay  $28.52   655  52 

Advertising   9  30 

Total,  carried  to  page  V— 14     15,504  82 


Lion's  Head:  nock  Extension  and  Piers. 

Purchase  price  of  site,  R.  E.  Moore   350  00 

Small  payments:  labour,  $12.50;  hardware,  &c,  $10. 12  ,   22  62 

Detailed  in  1910-11,  page  V— 239    273  19 

King's  Printer's  account    17  43 

Legal  services,  W.  J.  Ferguson,  Wiarton   30  55 

Total,  carried  to  page  V— 14   693  79 


L'Orig,ina]  :  Repairs  to  Wharf  and  Freight  Sheds. 

Foremen,  O.  Dubois,  Aug.  28-30,  3d.  at  $3  ;  P.  Tourengeau,  Mar.  8-30,  1912  at  $80  per  m. . .  70  33 
Carpenters,  29  d.  at  $3,  3  d.  at  $2.50  ;  labourers,  50  d.  at  $2,  45  d.  at  $1.75,  43  d.  at  $1.50,  6 

d.  at  $1.25  ;   345  25 

Cote,  E.  &  Co.:  lumber,  6,408  ft.  at  $30,  892  ft.  at  $25,  2,885  ft.  at  $20,  7,560  ft.  at  $16,  35 

pea.  $18.85  ;  sundry  hardware,  &c.  $4.98                                        . ,   417  03 

Small  payments  :  hardware  $44.10  ;  smith  work  $33.50   77  60 

Total,  carried  to  page  V— 14  ;   910  21 


Meaford,  Ont.:  Closing  of  Eastern  Entrance  and  Removal  of  "  Ii"  of  Inner 

Checkwater. 

Hughes,  Wm.:  team  hire.  13  d.  at  $5;  labourers,  5  d.  at  $2   75  00 

King's  Printer's  account  $49.20  ;  advertising  $593.67   642  87 

Total,  carried  to  page  V — 11   717  78 


Michipicoten  Wharf. 

Stewart,  D.  G.:  contract  for  construction  of  wharf,  complete   18,430  00 

Grieve,  W.;  inspector:  services,  July  10-Nov.  7,  1911,  102  d    at  $3  ;  outlay  $11   317  00 

Total,  carried  to  page  V— 14   18,747  00 


Montreal  River  :  Flat  Rapids  :  Removal  of  Boulders. 

Upper  Ontario  Steamboat  Co.,  Ltd.:  freight  $185.07;  care  of  3  pointers  $16;  sundries 

m    S13.35    214  42 

Kenny,  H.  T.:  services,  20  d.  at  $2.75  ;  outlay,  sundry  labour  $12,  travel,  &c,  $65.75   132  75 

Small  payments  :  hardware,  &c,  $21.93;  pine,  779ft.  at  $17   35  17 

Total,  carried  to  page  V — 14    382  34 
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ZTIontreal  River  :  Improvements  above  liatcliford.  $  cts. 

Sinclair  &  Campbell  (contract  transferred  to  Lowrey  &  Goring)  ($7,960) — 

Est.  No.  7  to  Mar.  31,  1911,  on  contract  for  construction  of  dam  and  sluiceways   21,460  00 

Less  :  amount  retained  §1,950,  drawback  §1,770,  paid  in  1910-11,  page  V  -239,  $9,780. . .  13,500  00 


Paid  to  Sinclair  &  Campbell  in  1911-12   7,960  00 

Land  required  and  expropriated  as  follows  :  F.  Alteen  §100,  M.  L.  Beaucage  §1,700,  F. 
Beaulieu  §175,  M.  Bomensour  §125,  W.  G.  Carr  (administrator  of  estate  of  Lucy  Carr) 
§225,  A.  Chamandy  §275,  S.  T.  Derbeshire  §136.36,  A.  Joseph  §300,  A.  A.  McLaren 

§100,  N.  Saba  §150,  W.  H.  Stewart  §275    3,561  36 

Inspectors:  T.  A.  McCabe,  outlay  §13.85  ;  C.  J.  McCool,  services,  Apr.  1,-Oct.,  31,  1911, 
Den.  1,  1911  Feb.  9,  1912,  241  d.  at  §4.50;  outlay  $34.51 ;  Jas.  Meehan,  services,  Apr. 

1-Oct.  31,  1911,  Dec.  1,  1911-Jan.  1,  1912,  221  d.  at  §4  ;  outlay  §10.95   2,027  81 

Gauge  recorder,  I.  B.  Bradley,:  services,  Feb.  7-Mar.  31,  1912  at  $15  per  m   26  50 

Dominion  Explosives,  Ltd . :  blaster's  friend,  500  lb.  at  20Jc,  1,800  lb.  at  19c,  736  lb.  at 

17£c,  1,581  lb.  at  16c,  500  lb.  at  14^c   89S  76 

Small  payments  :  freight  on  dynamite  §46  ;  Sunday  §12.25   58  25 

Legal  services,  J .  S.  Davis,  Latchford   732  79 

Test-bo  rings- 
Labour,  7  d.  at  §3,  14  at  §2.25  ;  100  ft.  hose  §12  ;  sundry  30c   64  80 

Gregory,  A.  W. :  services  at  §100  a  month,  Aug.  $51.61 ;  outlay  $71.25   122  86 

Detailed  with  Harbours,  Rivers,  and  Bridges,  Ont.,  Generally   (Page  V — 261)  90  00 


Total,  carried  to  page  V —      15,543  13 


Zfloiuit  Julian  :  Wharf. 

Detailed  with  Railways  and  Canals  (Page  W —53)       2,784  40 


New  Liskeard  :  Harbour  Improvements. 

Purchase  price  of  property  :  Kalil  Farah  §1,000  ;  Temiskaming  Navigation  Co.  §2,000   3,000  00 

King's  Printers  account  §32.18  ;  advertising  §387.67   419  85 


Total,  carried  to  page  V —    3,419  85 


North  Bay  :  Breakwater. 

Advertising  $120.28  ;  King's  Printer  $14.82. . .    135  10 


Oakville  :  Harbour  Improvements. 

Foreman,  W.  Borland  :  services,  Nov.  1910,  18  d.  at  $3   54  00 

Blacksmith,  §4.80  ;  car] .enters,  labourers,  77  9  d.  at  §3,  4  d  .  at  §2.50   248  50 

Battle,  Jos.:  rent  of  tug,  Oct.  24-Nov.  15,  1910,  19  d.  at  $15 ;  rent  of  tug  and  scow,  Nov. 

16-25,  1910,  10  d .  at  §35   635  00 

MacCraney,  John  :  stone,  7^  toise  at  $10  >   75  00 

Morden  Fuel  Co.,  coal :  tonegg  §7.40  ;  20  875  ton  soft  at  $5   Ill  79 

Point  Anne  Quarries,  Ltd.:  big  stone,  177'4  c.  yd.  at  §3;  bill  of  Oct.  25,  1910,  132c.  y. 

stone  §396;  outstanding,  B  30,338,  bill  of  Oct.  25.  1910,  §396  ;  less  §396  paid  in  1910-11, 

V— 240    928  20 

Small  payments  :  pine,  9S0  ft.  at  §30 ;  board  of  men  §19.20  ;  coal,  2  ton  at  §6.75 ;  hardware 

§2.72   64  82 


Total,  carried  to  Page  V— 14      2,117  31 


Owen  Sound  :  Harbour  Improvements. 

King's  Printers  account,  §59.50;  advertising,  §429.07   488  57 


Owen  Sound:  Harbour  Improvements:  Sheet  Piling  on  West  Side. 

Conductor,  J.  Adolph  :  services,  Sept. -Nov.,  1911,  43  d.  at  §3. .   129  00 

Carpenters,  49  9  d.  at  §3;  labourers,  SI  d.  at  §2   331  70 

Corbet  Foundry  &  Machine  Co.,  Ltd.:  16-1  Js  x  44  ft.  rods  with  18-in.  cast  steel  turn  knuckles, 

nuts,  &c,  §320;  sundry  bolts,  &c,  §111.44   431  44 

Harrison,  John,  &  Sons  Co.,  Ltd.:   lumber,  3,750  ft.  at  §40,  2,066  ft.  asst.,  §44.83;  sundry, 

§1.45    196  28 

Small  payments:  cement,  24  brl.  at  §1.95;  gravel,  18  cu.  yd.  at  §1 ;   hardware,  §15.30;  cart- 
age, §11.55;  sundry,  §10.75   102  40 


Total,  carried  to  page  V— 14   1,190  82 
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Pelee  Island,  North  Bay :  Wliarf  Extension.  $  cts. 

MoDermid,  D. :  contract  for  extension  to  north  wharf  complete,  $13,000;    supplying  and 

placing  im  o  ring  posts,  $54  ;  less  paid  in  1910-11,  page  V— 241,  $4,470   8  584  00 

Inspector,  R.  Harris:  services,  Apr.  1-May  20,  1911,  48  d.  at  $2.50   '120  00 


Total,  carried  to  page  V— 14     8  704  00 


Pelee  Island:  Repairs  to  West  Dock,  Warehouse  and  Approach. 

Work  under  R.  McCormick  ($441.81)— 

Foreman,  R.  McCormick,  20  d.  at  $3;   teams,  18i  d.  at  $4;  carpenters,  11  d.  at  $2.25; 

labourers,  $108.24   266  99 

Lawson,  F.:  stone,  19  c.  at  $6      1]  4  00 

Small  payments  :  hardware,  $27.72;  400  ft.  lumber,  $15;  sundry,  $18.10   60  82 

Work  under  J.  E.  Quick  ($485.80)— 

Foreman,  J.  E.  Quick,  30  d.  at  $3  ;  teams,  4h  d.  at  $4  ;  labourers,  69J  d.  at  $2   247  00 

Ludlam-Ainslee  Lumber  Co.,  Ltd.:  5,799  ft.  lumber,  $156.44  ;  shingles,  ll\  M  at  $3.75; 

sundry,  $11.60   211  17 

McCormick,  A.  M.,  &  Sou:  hardware   27  69 


Total,  carried  to  page  V— 14 . .    927  67 


Pembroke:  Repairs  to  Wharf  and  Approach. 

Foreman,  E.  Schmidt:  services,  Mar.,  1912    80  00 

Labourers,  151  d.  at  $1.80  ;  saw  filer,  16  h.  at  35c    277  40 

And<  rson,  Thos.:  repairing  wharf,  619  h.  at  25c;  sundry,  $3.50   158  25 

Bromley,  W.  H.:  hemlock,  11,500  ft.  at  $20,  110,536  ft.  at  $17   2,109  11 

Dunlop  &  Co.:  6-in.  wire  nails,  30i  kegs  at  $2.52  ;  hardware,  $28.50   105  36 

Johnston,  A.:  damages  to  horse  caused  by  defect  in  wharf   63  25 

Pembroke  Lumber  Co.:  hemlock,  15  M  at  $20;  pine,  510  ft.  at  $28  ;  sundry,  $1.50    316  62 

Small  payments:  smithwork,  $13.70;  lumber,  515  ft.  at  $16 ;  sundry  hardware,  &c,  $11.45..  33  39 


Total,  carried  to  page  V— 14   3,143  38 


Peterborough:  Wharf. 

Services  re  expropriation  of  Hatton  property  :   W.  Langford  $1C0,  E.  C.  Huycke  $100,  J.  H. 

McClellan  $100:  witness  fees,  &c,  $35.50     335  50 

King's  Printer   1  16 

Detailed  with  Railways  and  Canals  (Page  W—  54)  19,974  96 


Total,  carried  to  page  V— 14   20,311  62 


Petewawa  Wharf:  Repairs  to  and  Reconstruction  of  Pier  Head. 

McCool,  C.  L. :   Est.  No.  1  to  Apr.  1,  1912,  on  $3,290  contract  for  the  improvement  of  wharf, 

$2,230  ;  less  drawback,  $220    2,010  00 

Inspector,  H.  B.  Smith  :  services,  Feb.  25-Mar.  31,  1912,  at  $80  ~   93  33 

King's  Printer's  account,  $36.74;  advertising,  $215.11   251  85 


Total,  carried  to  page  V— 14   2,355  18 


Picuic  Island:  Improvement  of  North  Channel  in  Georgian  Bay. 

Inspector  of  dredging,  W.  M.  McArthur  ;  services  May  1-Oct.  31,  1911,  147  d.  at  $3  ;  outlay, 

$17.75      458  75 

Detailed  with  Contract  Dredging   (Page  V— 361)      60,535  07 


Total,  carried  to  page  V— 14      60,993  82 


Port  Bruce :  Extension  of  West  Pier  and  Repairs  to  East  and  West  Piers. 

Inspector,  L.  Young:   services,  May,  Aug.,  Sept.,  1911,  10^  d.  at  $2. 50   26  25 

Smale,  J.  H.:  hemlock,  chestnut  and  maple  in  crib  below  water  level,  18,100  ft.  at  $50 ; 
hemlock  in  crib  above  water,  20,900  ft.  at  $45  ;  stone,  68  c.  at  $8  ;  ballast  poles,  1,006^ 
1.  ft.  at  8c;  30-ft.  guard  piles,  4  at  $12.50;  iron  in  crib,  2,000  lb.  at  5c;  less  paid  in 
1910-11,  page  V— 241,  $520   2,100  02 


Total,  carried  to  page   V — 14   2,120  27 
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Port  Rurwcll:  Harbour  Improvements.  $  cts. 

As3t.  engineer,  R.  Rankin  :  services,  May  20- Aug.  25,  1911,  at  -575  per  m   239  48 

Repairs  to  pier :  carpenters,  19  d .  at  S3,  26£  d .  at  $2 . 40   115  20 

Small  payments  :  rent  of  launch  and  crew  $20,  hardware  811.73,  sundry  $19.95..   51  68 

Travel  and  outlay,  W.  C.  Brough  '   41  24 

Contract  work  :  M.  J.  Hogan  :  on  account  contract  for  brekewater   49,500  00 


Total,  carried  to  page  V— 14    49,947  60 


Port  C'olboriie :  To  pay  in.  J.  II ogan  for  extra  work  placed  in 

protection  tain*. 

Hogan,  M.  J.:  stone  for  rip  rap,  supplied  during  1907,  2,228  c.  yd.  at  $1.20   2,673  60 


Port  Elgin  :  Repairs  and  Renewals  to  Piers  and  Construction  of  Groyne. 

Pay  lists,  July-Dec,  1911,  Feb.-Mar.,  1012— 

Foreman,  Angus  Mackay,  139  d  .  at  $3    417  00 

Teams,  150i  d.  at  $3.50,  Id.  at  $4  ;  caulker,  10  d.  at  $2.50  ;  labourers,  5  d.  at  $2,  89U 

d.  at  $1.75    2,125  93 

Cottrill  &  Kaake  :  lumber,  2,670  ft.  elm  at  $30,  14,125  ft.  at  $22,  4,452  66  ft.  at  $18,  48->  ft., 

88.32  ■.   479  32 

Edit.  N.:  screws,  17-^-in.  long,  104  lb.  at  16c,  Loh  in.,  342  ib.-at  15c;  1-in.  bolts,  S54  lb.  at  6c; 

1-ui.  spikes,  350  lb.  at  4c;  sundry,  $79.11   212  29 

George,  Wm.  &  Son  :  use  of  derrick,  4&  d.  at  $9. 17$  d.  at  $5   12S  00 

Goderich  Lumber  Co.,  Ltd.:  plank,  2,597  ft,  at  $21   54  53 

Greathead,  Wm.:  lumber,  2,573'33  ft.  at  $22,  1,733  66  ft.  at  $18   87  82 

McLaren,  Gilbert :  120  brl.  cement  $204.50,  220  sacks  $22  ;  sundry  $54.20    280  70 

Small  payments  :  1,856  ft.  lumber  $43.89  ;  hardware  $17.60;  sundry  $17.50   78  99 


Total,  carried  to  page  V— 14    3,864  58 


Port  Hope:  Repairs  to  Piers,  dtc. 

Foreman,  J.  H.  Gliddon  :  services,  Aug.-Nov.,  1911,  81  d.  at  $3   243  00 

Carpenters,  81  d.  at  $2.25,  148  d.  at  $2  ;  labourers,  82  d.  at  $2    642  25 

Hall,  Louis  E.:  1.978  ft  lumber  $54.86  ;  sundries  $4.29   59  15 

*  Rosevear,  J.  M.  &  Co.:  pine  plank,  34.000  ft.  at  $30   1.020  00 

Small  payments  :  1,200  ft.  lumber  $32.80  ;  smith  work  $16.55  ;   spikes,  400  lb.  at  4c;  hard- 
ware, 89. 48    74  83 


Total,  carried  to  page  V— 14   2,039  23 


Port  Rowan  :  Repairs  and  Renewals  to  Pier  and  Removals  of 
Obstructions  in  Channel. 

Paylists,  Aug.-Nov.,  1911,  Feb.-Mar.,  1912— 

Foreman.  A.  E.  Frv  :  services,  85£  d.  at  $3  ;  outlay,  freight  on  cement  $58.19  ;  travel, 

&c,  §7.55   322  24 

Carpenters,  &c.  109  d.  at  $2.50;  labourers,  &c,  110$  d.  at  $2,  413  95  d.  at  $1.75; 

teams,  &c,  $217.35    1,434  79 

Bailey,  W.  A.:  towing  gravel,  31  c.  at  §2.50   77  50 

Canada  Cement  Co.,  Ltd.:  700  sacks  cement  $322.50  ;  less  freight  $58.19;   apparently  over- 
paid S10     274  31 

Deas.s  J.  A.:  plank,  9,600  ft  at  $40  ;  pine,  15,765  ft.  at  $30  ;  piles,  1,344  1.  ft.  at  20c   1,125  75 

Leedham,  E.  S.:  use  of  concrete  mixer,  with  man,  lOi  d.  at  $7   73  50 

Pierce,  J.  M.:  6,195  ft.  lumber  $147.37  ;  sundry  planing,  &c,  $23.96   171  33 

Pierce,  T.  D.,  hardware  $126.06  ;  Spencer,  D.,  use  of  scow,  56  d.  at  $1   182  06 

Small  payments  :  hardware,  <fec,  $59.88  ;  use  of  pile  driver  $15  ;  4  jute  mats,  1,342  sq.  ft.  at 

24c. ;  rubber  boots,  5  pr.  at  $6  ;  storing  cement  $15  :  sundry  $18.10   201  53 


Total,  carried  to  page  V— 14     3,863  01 
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Port  Stanley,  Out.:  Repairs  to  Piers,  Sec.  $  eta. 

Paylists,  Jan.,  Mar.-Apr.,  1011,  July  1911-Mar.  1912— 

Foreman,  Harvey  Smith:  services,  270  d.  at  $3;  outlay,  wages  $39,  telegrams,  &c. 

$28.09   377  09 

Foreman,  Alex.  Taylor:  services,  6  d.  at  $2.50;  outlay  $5.90   20  90 

Engineer,  Harold  Smith,  services,  145  d.  at  $2.50   302  50 

Carpenters,  154  d.  at  $3,  1124  d.  at  $2 . 50  ;  labourers,  1, 130J  d.  at  $2 . . .' ." ." .' .' .' .' ' .' ! ' ' .' .'  2,588  70 

Glover  &  Kingston,   coal,  26 '60  ton  at  $4';  Heaman,  W.  &  Son",  cement,  200  brl.  at  $i  55    .  416  42 

Johnson,  E.:  102  piles,  1,350  ft.  at  27c,  1,350  ft.  at  25c,  216  ft.  at  22c   749  55 

London  Bolt  &  Hinge  Works  :  26  rods,  as  per  order,  $165.50  ;  sundry  $77 .67. . .  243  17 

London  Rolling  Mill  Co.,  Ltd.:  £-in.  rd.  steel,  9,360  lb.  at  $1.90             177  84 

McGugan,  J.:  labour,  pile  driver  and  self,  18  d.  at  $5   90  00 

Mitchell,  W.:  piling,  4,050  ft.  at  13c;  white  oak,  4,554  ft.  at  $50;  pine,  5,400  ft.  at  $23  ; 

sundry  $40  .50                 .    929  70 

Nors worthy  Co.,  Ltd.:  taking  out  old  tubes  and  putting  in  new  $60  ;  water  cylinder,  duty 

Ac  $49.03;  mooring  posts,  4  at  $8.50;  44j  h.  labour  $22.59 ;  sundry  $24.31  .".  189  93 

Pollock,  F.:  team  hire,  291  h.  at  40c;  7  c.  yd.  gravel  $26.10  ;  labour  $21 ;  sundry  $18.50   182  00 

Sells,  Norman  :  removing  earth,  575  c.  yd.  at  20c     115  00 

Smith,  Oscar:  repairing  and  launching  piledriver  scow   100  00 

Toole,  Geo.:  oak  piles,  1,446  ft.  at  25c,  1,139  ft.  at  21c,  378  ft.  at  19c           672  51 

Toronto  General  Trust  Corporation  :  5  p.  c.  royalty  on  Fraser  system  of  concrete  .  .  .  86  93 
Hardware,  $290.47.   Paid  as  follows:  H.  M.  Ellison,  $36.81;  T.  Gagne,  $153.54;  Hobbs 

Hardware  Co.  Ltd.  $50.12   290  47 

Small  payments :  freight  $52.46 ;  lumber,  776  ft.  at  $20;  20  ft.  steam  hose  $12  ;  2  cast  iron 

sheaves  with  bolts  $11.05  ;  sundry  $34.43  ,   125  4fi 

King's  Printer's  account  $29.08;  advertising  $348.49   377  57 


Total,  carried  to  page  V— 14   8,595  80 


Providence  Bay:  Wliarf  Extension. 

Inspector,  W.  J.  Berry  :  services,  May  29-Oct.  1,  68  d.  at  $3;  outlay  $2.91   206  91 


Rainy  River:  Improvement  at  Long  Satilt  Rapids. 

Hydro-electrical  engineer,  J.  H.  McLaren  :  services,  Aug.  7-Nov.  6,  1911,  91  d.  at  $10   910  00 

Emperor  Hotel  (Jas.  Hardy,  proprietor):  board  of  men,  123  d.  at  $2    246  00 

Rainy  Lake  Navigation  Co.:  trips  with  boat,  Oct.  17-20,  Oct.  23-Nov.  2,  15  d.  at  $12;  pilot 

services  15  d.  at  $3  ;  extra  trips,  &c.  $27.50   252  50 

Topley,  Co.:  Gurley  current  meter,  complete,  $103.50  ;  sextant  in  case  $32.50               136  00 

Watson  &  Lloyd  :  provisions  $52 . 90 ;  sundry  $6.60   59  50 

Small  payments:  7  pr.  101b.  blankets  $38.50;  hardware  $32.59;  tents,  2  at  $il3 ;  rent  of 

launch  2  d.  at  $15  ;  rent  of  boac  3  d.  at  $5  ;  repairs  to  boat  $15  ;  sundry  $23.35   184  44 

Travel  and  outlay:  Wm.  Gillespie  $96.35;  S.  B.  Johnson  $1,473.80;  D.  H.  Philp  $125.10  1  695  25 


Total,  carried  to  page  V — 14   3,483  69 


Rainy  River:  Improvements  at  irioutli. 

Detailed  with  Contract  Dred?ing  (Page  V— 361)  59,052  41 

Inspector  of  dredging,  A.  P.  McDonald:  services,  May-Sept..  1911,  133  d.  at  $4;  taking  72 

affidavits  $18 ;  outlay  $2.70                                                                                  ...  552  70 

McLaren,  J.  H.:  travel  and  outlay                   .    62  55 

S.  S.  Forest  B.  and  owners:  trip  to  dredge,  &c,  one  day   30  00 


Total,  carried  to  page  V— 14   59,097  66 


Red  Bay:  Wharf. 

Advertising  $107  38;  King's  Printer  $35*24   142  62 


River  St.  Lawrence,   Ont.  :   Improvement   of  Canadian   Channel  between 

Kingston  and  Brockville. 

Montreal  General  Contracting  Co.,  Ltd.  (successors  to  E.  G.  Evans) — 

Est.  No.  18  to  Nov.  20,  1911,  on  contract  for  rock  excavation  at  $3.95  oer  cu.  yd.  69  580  00 
Less :  $8,250  paid  in  1909-10,  page  V— 221 ;  $35,020  paid  in  1910-11,  page  V— 243  ;  draw- 
back $6,958  ;  amount  retained  $150   50,378  00 


Paid  Montreal  General  Contracting  Co.,  Ltd.,  in  1911-12   19,202  00 


Carried  forward   19,202  00 
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River  St.  Lawrence,  Out. :  Improvements,  &c. — Concluded.  §  cts. 

Brought  forward   19,202  00 

Inspector,  C.  W.  Bullock:  services,  Apr.-Nov.,  1911,  196  d.  at  $2.50;  use  of  tug  'Milton'  . 

$15  ;  travel  and  outlay  $161.69   666  69 

Launch  engineer,  G.  Griswold  :  services,  Apr.  18- Nov.  15,  1911,  2"4  in.  at  §75,  138 d.  at  $2.50  ; 

outlay  $15.9.)  .   540  95 

Captain  and  assistant,  Win.  Lasha  :  services,  Apr.  18-Nov.  12,  2"4  m.  at  $90,  135  d.  at  $3 ; 

boat  $25  ;  outlay  $18.90    664  90 

Labour,  surveying,  &c.  :  7  d.  at  $3  ;  4  d.  at  $2.50  ;  43  d.  at  82   117  00 

Bennett,  I.  W.  &  Son:  scow  with  hoist,  &c,  as  per  order  $750;  gasoline,  370  gal.  at  17c  ; 

sundry  $144  70   957  60 

Energite  Explosives  Co.,  Ltd.,  1-ra.  Cheddite,  1,000  lb.  at  13c.  ;  sundry  $11.33   191  38 

Lasha,  J.  M.,  storage  of  skiffs,  boring  machine,  &c,  1  y.  to  Nov.  30,  1911   135  00 

St.  Lawrence  Engine  Co.,  Ltd.,  r  35  ft.  launch  $835;  services  of  engineer  $16.25;  sundry 

$57.98    909  23 

Small  payments  :  livery  $26  ;  smithwork,  &c,  $15.33  ;  sundry  $20.28   61  61 

Legal  services  :  W.  A.  Lewis,  Brockville   35  36 

Detailed  with  Chief  Engineer's  Staff  (Page  V— 371)  671  67 

Tra\ el  and  outlay  of  engineers:   A.  Langlois  $17.80;  E.  H.  Pense  $62.40;  J.  B.  O.  St. 

Laurent  $11   91  20 


Total,  carried  to  page  V— 14   24,244  59 


River  Thames  :  Removal  of  obstructions,  &c. 

Inspector,  J.  Colby:  services,  Aug.  4-Dec.  22,  1911,  114  d.  at  $2.50;  outlay  $7.30   292  30 

Blonde  Lumber  &  Mfg.  Co.,  Ltd.  :  use  of  hoisting  engine,  Aug.  7-Nov.  13,  1911,  94  d.  at  $1  ; 

sundry  $6.80..   100  89 

Bowes,  J.,   team  hire  $51 .75  ;  Union  Boat  House  Garage,  second  hand  launch  $50   101  75 

Raj',  Geo.  :  use  of  lifting  scows,  launch,  &c,  67^  d.  at  $8  ;  labour,  9  d.  at  $2   558  00 

Use  of  lifting  scows,  launch,  &c.  :  78^  d.  at  $8.    Paid  as  follows  :  S.  Carney  §376 ;  H. 

McDonnell  §252   628  00 

Small  payments  :  log  lifting  $22  ;  3   tons  coal  §15 . 60  ;  labour,  7^  d.  at  §2;  150  ft.  wire 

cable  $13.50;  sundry  $25.15   9125 


Total,  carried  to  page   VI 4   3,772  10 


Rondeau  Breakwater :  Harbour  Improvements. 

Bermingham,  Wm.  (§101,210)— 

Contract  for  construction  of  breakwater  extension  to  west  pier  complete   229,000  00 

Extra  work,  construction  of  10  1.  ft.  of  breakwater,  same  design  as  called  for  by  contract  2,300  00 


231,300  00 

Less  paid  in :  1903-9,  page  V— 225,  §27,370 ;  1909-10,  page  V— 221,  §23.060 ;  1910-11, 

page  V— 244,  $79,660   130,090  00 


Paid  Wm.  Bermingham  in  1911-12   101,210  00 

Inspector,  J.  Mulholland  :  services,  Apl.  1-Sept,  20,  1911,  148  d.  at  $4,  overtime,  189i  h.  at 

40c.  ;  outlay  50c   668  30 

Foreman,  S.  A.  McCornock,  services,  Sept.  1911,  Jan.  1912,  18i  d.  at  $3;  carpenters, 

labourers  $44 . 62   100  12 

Small  payments  :  cast  iron,  683  lb.  at  2^c.  ;  smithwork  §14.88;  hardware  §5.72   37  67 


102,016  09 

Less  refunded  by  Lake  Erie  Navigation  Co.,  repairs  to  wharf   37  95 


Total,  carried  to  page  V— 14   101,978  14 


Rosseau  :  Wliarf  Repairs. 

Foreman,  A.  Monteith,  services,  Oct.  1911,  19"75  d.  at  §3  ;  carpenters,  &c.  §168    227  25 

Small  payments  :  pine  shingles,  8  M.  at  §3.60  ;  sundry  hardware,  &c.  §15.44   44  24 


Total,  carried  to  page  V--14   271  49 


Sarnia  Bay :  Improvements. 

Inspector,  C.  J.  Heffron,  services,  Aug.  1-Dec.  18,  1911,  140  d.  at  §3   420  00 

Legal  services,  A.  Weir,  Sarnia   76  03 

King's  Printer's  account  §41.49  ;  advertising  §491.98   533  47 


Total,  carried  to  page  V— 14   1,029  50 
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Saugeen  River  :  Repairs  to  North  and  South  Piers.  $  ct8. 

Pay-lists,  Sept. -Nov.,  1911,  Feb.-Mar.  1912— 

Conductors  :  J.  Carson,  services,  26  d.  at  S3,  outlay  42c;  D.  Munn,  services,  6  "3  d.  at  $3, 

43  d.  at  $2. 50   204  82 

Pile  drivers,  77  d.  at  $t.50,  4  d.  at  $4  ;  teams,  12*35  d.  at  §4  ;  labourers,  1557  d.  at  $1.75.  372  56 

Chippewa  Lumber  Co.:  hemlock,  12,353  ft.  at  $16.50  ;  sundry  $1.45   205  27 

CoCtrill  &  Kaake  :  4-in.  beech,  7,018  ft.  at  $20    140  36 

Small  payments  :  smithwork,  &c.  $32.81 ;  drift  bolts,  627  lb.  at  3Jo.j  cedar,  597  ft.  at  $20   66  70 


Total,  carried  to  page  V— 14   , ,         989  71 


San  It  Ste.  Marie:  Addition  to  Wharf. 

Boyd,  J.  F. :  contract  for  extension  to  wharf  complete  $16,400 ;  extra  work,  5  wharf  slips  $300; 

less  $1,510  paid  in  191011,  page  V— 244   12,190  00 

Inspector,  J.  M.  Hamilton  :  services.  May  1-Dec.  9,  1911,  1>J2  d.  at  $3  ;  outlay  $5.45   581  45 

Boyd  &  Tweedie,  Ltd.:  enlarging  slips,  &c:  3-in.  pine  plank  $45.70;  labour,  88  h.  at  30c,  80 

h.  at  22ic;  sundry  $9.90   100  00 

Canadian  Inspection  Co.,  Ltd.:  cement  testing,  &c   11  35 

3oo  Lumber  Co.:  plank,  14,000  ft.  at  $18   252  00 


Total,  carried  to  page  V— 14   13,134  80 


Sault  Ste.  marie:  Old  Plammer's  Wharf,  Improvements. 

Ad  vertising  $182 .  46  ;  King's  Printer  $43 . 91   226  37 


Smyth :  Wharf  on  Elk  Lake. 

Cahill,  T.  D.,  piles,  1,460  1.  ft.  at  8c;  Jamieson  Meat  Co.,  team  hire,  75A  h.,  $55.15   171  95 

McKee,  H.  E.:  stone  placed  in  dock,  35  c.  at  $2  ;  sundry  labour  $220.15   290  15 

Small  payments  :  hardware,  $28.49  ;  smithwork,  $18.42  ;  team  hire,  3  d.  at  $8  ;  labour,  3£  d. 

at  $3,  4  d.  at  $2.75,  8^  d.  at  $2.50   113  04 


Total,  carried  to  page  V — 14   575  14 


Southampton  :  Harbour  Improvements. 

Foreman,  Angus  McLeod  :  services,  Apr.  12,  13,  15,  Aug.  14-Sept.  30,  1911,  45  d.  at  $2.50  ; 

outlay  $1.10   113  60 

Teams,  U  d.  at  $4 ;  carpenters,  10S.^  d.  at  $2  ;  labourers,  SOh  d.  at  $1.75 ;  boat  hire,  11  d.  at 

25c   366  65 

Goderich  Lumber  Co.,  Ltd. :  lumber,  29,540  ft.  at  $16   472  66 

Small  payments  :  spikes,  7-in.  4  kegs  at  $3.25  ;  300  lb.  wire  at  3c;  drift  bolts,  235  lb.  at  3£c; 

sundry  $3.55   33  78 


Total,  carried  to  page  V— 14   986  69 


South  Nation  River :  Improvement  of  Waterway. 

Foreman,  M.  A.  Brazeau  :  services,  36  d.  at  $3  ;  outlay  $40.20   148  20 

Assistant  foreman,  J.  Leroux,  6  d.  at  $2  ;teams,  1S9|  cl.  at  $3.50  ;  cart,  25|  d.  at  $2.50;  labour- 
ers, 203|  d.  at  $1.75 ;  Waterboys,  15  d.  at  50c  .   1,101  46 

Small  payments  :  rent  of  space  for  tools  $5.50  ;  sundry  hardware,  &c,  $7.57  :   13  07 

Travel  of  Ottawa  official,  J.  B.  E.  Bedard   5  55 


Total,  carried  to  page  V— 14   1,268  28 


Spanish:  Wharf. 

King's  Printer   17  88 


Sturgeon  Falls :  Completion  of  Dock. 

Conductor,  A.  Britton  :  services,  Feb.  24-29,  Mar.  1-16,  29,  30,  1912,  24  d.  at  $80  per  m.;  out- 
lay $1   65  00 

Carpenters,  19  d.  at  $2.50  ;  labourers,  37  d.  at  $1.75   112  25 

Aubin  Co.,  Ltd.:  spikes,  1,465  lb.  at  3c;  sundry  hardware  $23.35   67  30 

Gordon,  G.  &  Co.,  pine,  9,568  ft.  at  $19  ;  Menard,  F.,  lumber,  14,333  ft.  at  $15.50   403  95 

Small  payments  :  livery  $21 ;  5£  d.  labour  $12.25  ;  835  ft.  hemlock  $10 ;  sundry  $14.79   58  04 


Total,  carried  to  page  V— 14   706  54 
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Sunimerstown  :  Repairs  to  Wharf.  §  cts. 

Foreman,  F.  J.  Cameron  :  services,  Feb. -Mar.,  1912,  31  d.  at  §3  ;  outlay  §2.45   95  45 

Carpenters,  25£  d.  at  -S2.50,  28£  d.  at  §2  ;  labourers,  79h  d.  at  $1.50   239  50 

Hagerty,  H.:  150  spikes,  27 -in  x  1-in.,  §37.50  ;  sundry  §16.32   53  82 

McPherson,  D.  J.:  lumber,  11,158  ft.  at  §25,  16,242  ft.  at  §22  ;  sundry  §70.50  ;  cartege  $16.13  722  88 

Pedlar  People,  Ltd.:  84  sheets  iron,  1,386  lb.  at  3"47c  ;  sundry  §9.47..  ...    57  53 

Small  payments  :  bolts,  595  lb.  drift  at  2fc,  30  machine  at  32c;  6-in.  nails,  4  kegs  at  $2.35  ; 

washers,  276  lb.  at  3c;  sundry  §7.18     50  82 


Total,  carried  to  page  V— 14   1,220  00 


Thessalon :  Breakwater. 

Porter,  Dav.:  est.  No.  1  to  Feb.  29.  1912,  on  §14,900  contract  for  construction  of  stone  filled 

wooden  crib,  §3,970  ;  less  drawback  §400   3,570  00 

Inspector,  J.  McCreight :  services,  .Jan.  17-Mar.  31,  1912,  64  d.  at  §3  ;  outlay  §1.58  , .  193  58 

Caretaker  of  materials,  J.  J.  Huston,  Apr. -May,  1911,  at  §50    100  00 

King's  Printer's  account  $21.54  ;  advertising  §262.80   284  34 


Total,  carried  to  page  V— 14     4,147  92 


Tliornbury :  Harbour  Improvements. 

Weddell,  R.  &  Co.:  est.  No.  4  to  Apr.  30,  1912,  on  §23,895  contract  for  construction  of  wharf 

and  breakwater  §19,480  ;  less  $1,950  drawback  and  §2,010  paid  in  1912-13   15,520  00 

Kings  Printer's  account  §33.88  ;  advertising  §168.60    202  48 


Total,  carried  to  page  V— 14   15,722  48 


Tliornbury  Wharf:  Repairs. 

Foremen  at  §3 :  J.  Hurst,  70  d. ;  E.  Raymond,  52  d   366  00 

Man  and  team,  3£  d.  at  §3.75  ;  labourers,  &c,  30^  d.  at  $2.25,  60^  d.  at  $2,  125|  d.  at  $1.75, 

3i  d.  at  $1.60,  43  d.  at  §1.50   491  75 

Hartman,  J.  W.  &  Son  :  1,258  lb.  |-in.  iron  §54.05  ;  hardware  §48.62    102  67 

McKittrick,  A.:  stone,  226  rod  at  75c;  team  hire,  10  d.  at  §4   209  50 

Neeley,  J.  E.:  lumber,  900  ft.  elm  at  §30 ;  4,000  ft.  3-in.  plank  at  §20  ;  7,032  8  ft.  cedar  at 

§16;  13  ties,  §3.98                                                                                                    .  223  49 

Pedwell,  Wm.:  cedar,  18,533  ft.  at  §19   352  13 

Weddell,  R.:  rubble  stone,  1,200  cu.  yd.  at  $1.30  ;  dredging  bottom  for  crib,  20  h.  at  $12   1,800  00 

Small  payments ;  1,000  ft.  cedar  §24  ;  cartage,  <fec,  §19.57  ;  1-in.  bolts,  260  lb.  at  5c;  hooks, 

bolts,  &c,  103  lb.  at  10c.  ;  sundry  §6.18  ,   73  55 


Total,  carried  to  page  V— 14   3,619  09 


Toronto  :    Harbour  Improvements. 

Weddell,  R.  ($107,916.39)— 

Est.  No.  26  to  Nov.  30,  1911  on  $495,000  contract   492,810  00 

Extra  work:  landing  for  small  boats  on  north  and  south  sides  of  channel  §500:  ferry  cribs, 

35  ft.  6  in.  x  20  ft.,  built  and  sunk  in  position  on  each  side  of  channel  §9,000   9,500  00 


502,310  00 

Less  previous  payments  :  1908-9  (V— 259)  §122,740  ;  1909-10  (V— 222)  §206,910  ;  1910-11 

(V— 246)  §89,830   419,480  00 


Paid  to  R.  Weddell  in  1911-12    82,830  00 

Inspector  of  contract  work,  P.  McMahon  :  services,  Apr.  3-Dec.  31,  1911,  222  d.  at  $4  ; 

sundry,  $1.50    889  50 

Engineer,  Thos.  Good  :  Apr.  17-July  31,  1911,  104  d.  at  $2  .50   260  00 

Carpenter,  G.  Bussey  :  Apr. -July,  Dec.  15,  1911-Mar.  31,  1912,  1\  m.  at  §1,100  per  an   687  45 

Carpenters,  512"8  d.  at  §2.50  ;  labourers,  542J  d.  at  §2.20,  964  d.  at  §2    2,668  50 

Aikenhead  Hardware  Co.:   rope,  §17  50;  roofing,  §13;  pike-poles,  $8.75;  oakum,  $8; 

sundry,  $54.79   102  04 

Allen,  John  M.:  attending  hydrograph,  12  m.  to  Mar.  31,  1912.   100  00 

McKeown,  Walter,  M.D. :  professional  services,  re  Alex.  Morrice   150  00 

Queen  City  Oil  Co.:  gasoline,  55  gal.  at  16c,  60  gal.  at  lSJc,  130  gal  at  14£c,  120 gal.  at  14c; 

sundry,  $10.90   64  65 

Reid  &  Co.:  dressed  oak,   434  M  ft.  at  §80  ;  pine,   3  M  ft.  at  §38  ;  sundry  lumber,  "467  M 

ft.  at  $35,  1-017  M.  ft.  at  §32,  1  899  M  ft.  at  §30,  2  134  M  ft.  at  §22  ;  sundry,  $127.87. . .  326  81 

Rogers,  Elias  Co.:  coal,  15  t.  at  §4.75     71  25 


Carried  forward   88,150  20 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 259 

SESSIONAL  PAPER  No.  1 


Toronto:  Harbour  Improvements — Concluded.  $  cts. 

Brought  forward   88,150  20 

Whitfield  Co.:  repairing  engine,  anchor,  &c,  labour,  118|  h.  at  50c.,  bolts  for  concrete  blocks, 

244  lb.  at  4ic,  clutch  and  gear,  $33,  chain,  $11.16  ;  sundry,  $24.40    138  92 

Small  payments:  J.  Dipon,  caretaker  on  Cingalce,  4£  m.  to  Apr.  18  at  85;  paints  and  oils, 

.$32.48  ;  hospital  board  bill,  for  A.  Morrice,  $14  ;  labour,  $7.50  ;  sundry,  $28.15   104  63 

Detailed  with  Contract  Dredging  (Page  V— 361)  25,086  38 


113,480  13 

Less,  charged  to  Ontario  Harbours  Generally  (Page  V— 261)  25  00 


Total,  carried  to  page  V— 14   113,455  13 


Toronto  Harbour  :    Specially  Voted. 

Weddell,  R.  &Co.:  towing  317,111!  cu.  yd.  spoil  a  distance  of  11  miles  from  Western  Channel, 

at  8c.  per  cu.  yd   25,368  92 


Two  Creeks  (Wlieatley)  :  Breakwater. 
King's  Printer's  account  $21 . 53  ;  advertising  $299 .10   320  63 


Whitby  :    Harbour  Improvements. 

Port  Whitby  Harbour  Co.  of  Ontario,  Ltd.:  purchase  price  of  property   20,000  00 

Legal  services,  J.  E.  Farewell,  Whitby,  Ont   65  20 


Total,  carried  to  page  V— 14   20,065  20 


Wiarton  :    Extension  of  Breakwater  Pier. 

Kastner  &  Porter  :  contract  for  extension  of  breakwater,  complete,  $13,990 ;  less  $3,370  paid 

in  1910-11,  page  V— 247   10,620  00 

Inspector,  Thos.  Dargavel :  services,  Apr.  1-Sept.  5,  1911,  135  d.  at  $3;  outlay  $1.25   406  25 


Total,  carried  to  page  V— 14   11,026  25 


Windsor  :    Landing  Dock. 

Advertising  $309 . 54  ;  King's  Printer  $24 . 14   333  68 


Harbours  Generally:  Ontario. 

Barrie,  Repairs  to  Wharf,  ($892.92)— 

Foreman,  T.  Rogers:  Dec.  21-Mar.  28,  1912,  76  d.  at  $3  ;  outlay  $47.10   275  10 

Carpenters,  124  d.  at  $2.25  ;  teaming,  10  d.  at  $3.50    314  00 

Cane,  J.  G.  &  Co.:  wh.  pine,  5,158  ft.  at  $28,  4,234  ft.  at  $26   254  50 

Small  payments  :  cedar  plank,  1,500  ft.  at  $25  ;  hardware,  $11.82     49  32 

Baysville  Wharf  ($205.45)- 

Shier  Lumber  Co.:  posts,  5  at  $2.60  ;  3  M.  shingles  $10.50  ;  lumber  $58.57   82  07 

Small  payments  :  cartage  $16.05  ;   hardware  $26;  labour  $50.83  ;  shingles,  5  M.  at  $4  ; 

teaming  $10.50   123  38 

Black  River  Survey,  Dec. -Jan.,  1912:  labour,  45  d.  at  $1.50,  91  at  $1.75,  20  at  $2  ;  teaming 

20  d.  at  $4    346  77 

Blanche  River  :  care  of  plant,  Apr.-Mar.,  1912,  $21.20  ;  labour  $8.88  ;  sundry  $1.75   31  83 

Blind  River  :  Raynor,  B.:  diving,  Aug.  26-Sept.  2,  7  d.  at  $3.50  ;  travel  and  outlay  $32.25   56  75 

Bryant's  Wharf,  Repairs  :  Juby,  R.  0.:  grading  approach  to  wharf   10  76 

Chippewa  Creek  :  Russell.  J.  E.  :  removing  wreck  of  schooner  Erie  Belle,  as  agreed   1,800  00 

Colborne  Wharf :  Bloomfield,  Geo.:   labour,  13  d.  at  $3;   teamhire  $31.50;  lumber,  &c, 

$46.47   116  97 

Cold  water  Wharf  ($760.04)— 

Foreman,  A.  Johnston  :  Aug.  23-Oct.  25,  1911,  51  d.  at  $3  ;  outlay  $18.87   171  87 

Carpenters,  5  d.  at  $3  ;  labourers,  10  d.  at  $2   35  00 

Beatty,  W.  J.  :  driving  piles,  488  ft.  at  25c   122  00 

Lovering,  J.  A.:  25  ft.  piles,  J8  at  $2.75  ;  timber,  7,088  ft.  at  $31.75;  use  of  motor  boat,  6 

d.  at  $7  ;  cartage  $12     328  54 

Small  payments  :  iron,  610  lb.  at2£c;  piles,  232  ft.  at  10c;  smith  work  $24;  use  of  scow, 

5  d.  at  $2  ;  teaming,  4  d.  at  $4 ;  sundry  $14.18   102  63 


Carried  forward   4,22149 


V— 260 


AUDITOR  GENERAL'S  REPORT,  1911-1012 

3  GEORGE  V.,  A.  1913 


Harbours  Generally  :  Ontario — Contiued.  $  cts 

Brought  forward   4,221  49 

Cumberland  Wharf :  Shirkey,  J.:  plank,  121^  ft.  at  $25  ;  labour  $3   6  04 

Echo  Bay  Wharf  Repairs  :  Boyd  &  Tweedie  :  18  d.  labour  Sol  ;  piles,  950  ft.  at  12c. ;  use  of 

pile-driver,  6  d.  at  $33  ;  use  of  tug,  7  d.  at  §25  ;  sundry  §12   550  00 

Elk  Lake  Survey  :  McKee,  H.  E.:  taking  measurements  of  steamers  on  Montreal  river,  2  d. 

at  §10  ;  outlay  §5   25  00 

Five  Mile,  Narrows,  Glance  Booms  :  Can.  Western  Lumber  Co.:  fir,  30,720  ft.  at  §34.40   1,056  76 

Gananoqu°:  livery  §2  ;  tripod  bag  §2   4  0J 

Griffiths  Island,  Repairs  to  dock  (§362.40)— 

Foreman,  D.  Porter,  19  d.  at  §1  ;  carpenters,  latxmrers  &c,  §83.25   164  25 

Johnston,  Hunter  &  Crawford  :  use  of  tug  Sandford  and  scow     60  00 

Small  payments  :  lumber,  1,600  ft.  at  §18,  1,708  ft.   §27.32 ;   scow  hire  §25  ;   stone,  30 

yd.  at  §1 :  sundry  §27.03   138  15 

Haileybury  :  motor  oil,  10  gal.  at  75c;  spark  coils,  7  at  §3;  style  A.  joint  §13.50;  sundry 

§18.37    60  37 

Kingston  Survey  :  board  of  C.  W.  Bullock,  Oct.  §26.57  ;  sundry  repairs  &c,  §13.05   39  62 

Latchford  :  inspectors,  Nov.  1911  :  Meehan,  J.,  26  d.  at  §4  ;  McCool,  C.  J.,  26  d.  at  §4.50. .  5:21  00 

Leamington  :  Johnston,  J.  E.:  freight  on  pile-driver     12  60 

Magnetawan  (§464.17)  — 

Agar,  A.  A.  :  repairing  warehouse,  as  per  agreement    250  00 

Spears,  Jos.:  tamarac  plank,  8,000  ft.  at  §16   128  00 

Planking  wharf,  Aug.  1911,  §57.17  ;  plank  §16  ;  spikes  $13   86  17 

North  Bay  :  Mac-Donald  &  Hav  :  hardware   1  78 

Penetanguishene  Dock :  Beck  Mfg.  Co.:  lumber,  22,240  ft.  at  $25,  15,795  at  $22,  5,247  ft. 

$141.62  ;  use  of  pile-driver  $26  ;  sundry  $2.35  ;  less  $573.40,  paid  in  1910-11,  V— 241      .  500  00 

Port  Colborne  :  Hogan,  M.  J.  :  placing  concrete  block  for  temporary  rip-rap  on  west  and 

south  faces  of  breakwater   113  55 

Port  Findlay,  temporary  warehouse  (§91.40) — 

Superintendent,  C.  Rowswell  :  5.V  d.  at  §3   16  50 

Johnson,  Wm.  :  lumber,  3,500  ft.  at  §15   52  50 

Small  payments  :  labour  §14  ;  hardware  &  a,  §8.40     22  40 

Portsmouth  Harbour  :  small  payments  :  extinguishing  fire  on  schooner  Mary  Ann  Lpdcn. ...  36  00 

Puce,  Sheet  piling  (§375)— 

Foreman,  P.  M.  Major  :  Sept.,  Oct.,  1911,  43  d.  at  $3   129  00 

Labourers,  37  d.  at  $2  ;  pile  driver,  2  d.  at  $15 ;  teaming  $4    108  00 

Beautreau,  M.  :  wh.  oak,  2,500  ft.  at  $40  ;  oak  piles,  335  1.  ft.  at  10c   133  50 

Uouglas,  W.  J.  &  Co.:  hardware     4  50 

Rainy  River,  Survey  at  Long  Sault — 

Johnson,  S.  B.:  travel  and  outlay   103  01 

Murphy,  John  :  travel  and  outlay,  May  1911    83  15 

Rainy  River,  Survey  at  mouth  (§1,601.41) — 

Transitman,  W.  M.  Hancock  ;  services,  Feb.  1912,  24  d.  at  §4  ;  outlay  §14.50   110  50 

Foreman,  R.  McRitchie,  Feb.-Mar.  1912,  If  d.  at  $2. 75,  14*  at  $3   S3  75 

Cooks,  29  2  d.  at  $2.50  ;  cookee,  8  d.  at  §1.50  ;  labourers,  234£  d.  at  $2   554  00 

Bromley  &  Hague  :  3  tents  with  shields  $69.60  ;  express  $3.16   72  76 

Drennan,  John  :  teaming,  11^  d.  at  $6  ;  sundry  provisions  &c.  §16.85   85  85 

Rat  Portage  Lumber  Co.  :  6  pr.  blankets  $17.40  ;  driving  piles;  £30  ;  sundry  provisions, 

&c.  $168.91   216  31 

Watson  &  Lloyd,  provisions $174. 27  ;  Wells  Hardware  Co.,  kitchen  utensils  $115.33   289  00 

Small  payments :  hardware  $8.55;  lumber,  $8.40;  provisions  §39.54  ;  teaming  §110; 

sundry  §22. 15   188  64 

Richards  Landing  :  small  payments:  hemlock  §29.62;  labour  §21  ;  sundry  §5.65   56  27 

River  Thames,  Repairs  to  wharf,  July-Aug.  1911  ($249.91)— 

Labour:  16  d.  at  §2.50,  58  d.  at  §2   156  00 

Small  payments  :  cement,  5  brl.  at  §1.85,  7  at  $1.75  ;  towing  barge  37  miles  $24  ;  538  ft. 

pine §17.34  ;  scow  hire  $10  ;  broktn  brick  $10  ;  sundry  $11.07   93  91 

Robins'  Landing  :  Robins,  Jos.  :  care  of  wharf,  winter  1911-12   25  00 

St.  Joseph,  Grading  roadway  to  dock  (§775.37) — 

Foreman,  J.  Laporte  :  services,  40  d.  at  §3  ;  outlay  §36.72   156  72 

Labourers,  884  d.  at  §2  ;  teaming,  103  d.  at  $4   589  00 

Small  payments  :  rent  of  scrapers  $18  ;  sundry  $11.65   29  65 

Silver  Centre,  Repairs  to  dock  :  labour  $58.50  ;  lumber  1,500  ft.  at  $20,  1,040  at  §17  ;  meals, 

10  at  35c   109  68 

Telegraph  Narrows  :  Wed  Jell  &  Co.  :   laying  out  buoys  and  sweeping  channel,  tug,  20  h.  at 

$5;  sweep  $10  ;  labour  $20   130  00 

Timiskaming,  North,  Bridge  Survey  :  labour  $33.75  ;  express  $1.80   35  55 

Tobermory  Glance  Booms  ($96.30)— 

Whitfield  Co.:  eye  bolts,  12  at  §1.90;  50  ft.  chain,  316  lb.  at  12£e.;  pins,  12  at  $1.65   82  10 

Small  payments  :  labour  $13.50  :  freight  70c   14  20 

Toronto,  Western  Entrance  :  Weddell  Co.:  use  of  tug  11  h.  $55  ;  use  of  scow  $6   61  00 

Tread  well  Wharf  :  purchase  price  of  site,  H.  Duchesne   10'  00 

Washago  :  taking  care  of  wharf,  12£  m.  to  Dec.  31,  1911,  $31.25  ;  labour  $9   40  25 


Carried  forward   11,608  08 
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Harbours  Generally:  Ontario — Continued.  $  cts. 

Brought  forward   11,608  08 

Wendover,  Repairs  to  wharf  ($268.22)— 

Foreman,  T.  Cheff  :  services,  June  15-23,  1911,  8  d.  at  S3  ;  outlay  So   29  00 

Carpenters,  3  d.  at  $2.50  ;  labourers,  23  d.  at  $1.75   47  76 

Cote,  E.  &  Co.:  lumber,  9,661  ft.  at  $14,  1,000  at  $18.67   153  96 

Small  payments  :  nails,  4  kegs  at  $2.75  ;  paint,  12  gal.  at  $1.50  ;  sundry  $8.50   37  50 

Automatic  gauges  ($762.05) — 

Burgess,  F.  R.:  freight,  express,  &c,  $245.98;  travel  and  outlay  $356.82   602  80 

Thornton  &  Truman:  smithwork   1  25 

Wohnlich,  L.  J.:  making  tide  gauge,  extra  weights,  &c   158  00 

Sweeping  harbours:  Thompson,  W.  M.,  provisions  $10.40;  Young,  R.,  coal  $36   46  40 

Tug  Nokomis  ($604.75)— 

Engineer,  W.  J.  Burgess:  services  at  $70  per  m.,  Apr.  7-30,  June,  Aug.-Oct.,  1911   334  20 

Essex  Launch  Co.:  repairing,    painting,    cleaning,   &c,  $350;  extra  fittings  $11;  less 

$125,  paid  in  1910-11,  V— 355..   236  00 

Shaw  Hardware  Co.:  55  gals,  gasoline  $11;  oil  $1.35   12  35 

Union  Boat  H  use  Garage:  docking  boat  $10;  sundry  $12.20    22  20 

Painting  Pavilions  on  River  St.  Lawrence:  Mallory,  J.:   Deer  Island  2  at  $75;  Grenadier 

Island  one  $75;  Mallorytown  one  $75;  Picnic  Island  one  $75   375  00 

Inspection  of  pain  ing  of  pavilions:  Geo.  Steacy   25  00 

General  foremen  ($2,849.80)— 

Fitzgerald,  F.  J.:  12  m.  to  Mar.  31,  1912,  less  Aug.  9-13,  3  m.  at  $75,  8  833  at  $90; 

outlay  $43.68     1,063  68 

Higginson,  Geo.:  Feb.  16-29,  1912,  $55.17;  oiulay  $32.90   88  07 

Laflamme,  V.:  12  m.  to  Mar.  31,  1912,  $1,320;  outlay  $378.05   1,698  05 

Generally — 

Maguire,  W.  J.:  cirbolineuin,  900  gals,  at  $1;  freight  $55.20    955  20 

Travel  of  Ottawa  officials:  Robt.    Blais,    $33.60;  E.  Dansereau  $43.35;  B.  F.  Howe 

S5S.50;  C.  H.  Huntei  $22.70;  J.  C.  Stewart  $32.05   190  20 

Small  payments:   repairing  level  $15;  conversations  $12.95;  water  $5.50;  smithwork 

$9.35;  telegrams  $73.25;  sundry  $9.S2   125  87 

King's  Printer  $381.20;  Stationery  Office  $2,597.68   2,981  88 

Legal  services,  H.  W.  Lawlor,  Hawkesbury      42  80 

Fort  William  Office  ($1,019.85)— 

Travel  and  outlay  of  engineers:  W.  Cross,  April  $26.40;  V.  J.  Kent  $226.50;  H.  Ker- 
rigan $19;  J.  A.  Laniel  $153.18,  W.  P.  Merrick  $392.08;  J.  E.  St.  Laurent  $81.30.. . .  898  46 

Care  of  office  12  m.  $60;  light  $6.3S;  teleg.  $13.71;  telep.  exch.  1  yr.  to  June  20,  1912,  $41.30  121  39 
London  and  Windsor  Offices  ($6,481.49)— 

Travel  and  outlay  of  engineers:  R.  Carlyle  $706.76;  H.  B.  R.  Craig  $251;  R.  H.  Cronyn 
$105.60;  R.  S.  Elmsley  $62.07;  C.  R.  Joyce,  $211.42;  A.  K.  Kirkpatrick  $368.93; 
H.  J.  Lamb  $1,804;  C.  II.  Mathewson  $736.41;  J.  C.  Mitchell  $132.65;  W.  J.  F. 
Mitchell  $603.50;  J.  A.  McEachern  $87.95   5,070  29 

Bell  Telephone  Co.,  tolls  $302.45;  Marentette,  J.  H.,  labour  $91.20   393  65 

Gerell,  J.  W. :  plans  and  specification  for  100  ft.  survey  steamer    150  00 

Small  payments:  care  of  offices  $121;  chair  $12,  2  fans  $40.50,  4  cabinet  units  $23.75;  hard- 
ware $91.33;  22  shades  $22;  postage  $89.95;  5  drill  rods  for  test  boring  machine  $15.75; 
800  ft.  tiller  rope  $24;  repairs  to  instruments  $50.95;  lumber  $55.45;  report  on  internal 
combustion  oil  engines  $40;  light  $9.86;  water  $9;  telephone  booth  $26;  telegrams 

$139.91;  sundry  896.10   867  55 

Port  Arthur  Office  ($856.58)— 

Travel  and  outlay  of  engineers:  F.  Y.  Harcourt  #54.23;  G.de  G.  Languedoc,  board  July  17- 

Dec.  25,  $477.75;  travel  $57.80;  E.  F.  Temple,  freight  on  launch  $90,  travel  $105.55. .  785  33 

Care  of  office,  12  m.  $60;  light  Oct.-Dec.  $3.75;  telephone  Oct.-Dec.  $7.50   •  71  25 

Toronto  Office  ($8,271.59)— 

Travel  and  outlay  of  engineers,  &c. :  J.  H.  Armstrong  $1,383.44;  R.  E.  Beith  $925.91;  W. 
J.  Fuller  $865.55;  G.  C.  Jeffrey  $535.95;  F.  A.  McGiverin  $339.33;  L.  F.  Mackay 
$46.30;  J.  O.  Roddick  $816.80;  J.  G.  Sing  $1,164.26;  T.  D.  Sneath  $1,166.34;  R. 
Strathearn  $179.68;  E.  B.  Temple  $40.98   7,464  54 

Bussey,  Geo.:  travel  and  outlay,  June  9-July  27   69  30 

Telephone,  exchange,  1  y.  $30.50,  tolls  $233;  postaere  $68.50;  telegrams  $232.50;  typing 
$18;  6  prs.  18-in.  mittens  $30;  erecting  phones  $20;  12  measuring  rods  $30;  repairing 

instruments  $26.75;  sundry  $18.50   737  75 

Detailed  with  Toronto  Harbour  Improvements  (Page  V— 259)  25  00 

Detailed  with  Chief  Engineer's  Staff  (Page  V— 371)       8,832  42 

Detailed  in  1910-11,  page  V— 235   499  95 

Voucher  outstanding,  J.  C.  Stewart,  B  31,120   50  00 


Total   46,872  13 

Less,  charged  elsewhere--  * 

Port  Arthur  &  Fort  William,  Harbour  Improvements  (Page  V —  31)  1,562  68 

Montreal  River,  above  Latchford  (Page  V— 252)       90  00 

Harbours  and  Rivers  Generally  (Page  V— 277)       21  83 

Surveys  and  Inspections  (Page  V— 373)  16,592  79  18,267  30 


Total,  carried  to  page  V— 15    28,604  83 
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Fairford  River:  To  pay  claim  for  extra  work  with  interest  accrued  at  5  p.  c.       $  cts. 

Leraoine,  F. :  extra  work  on  contract  to  increase  outflow  of  Lake  Manitoba  $4,529;  interest  on 

same,  Oct.  14,  1901-  May  31,  1911,  at  5  per  cent   6,709  12 


Gimli  :  Wharf  Extension. 

Buchanan  &  Fraser :  est.  No.  2  to  Mar.  30,  1912  on  $9,910  contract  for  extension  to  wharf 

$4,390  ;  less  drawback  $200   4,190  00 

Inspector  of  wharf,  E.  E.  Jardine :  services,  Feb.  13-Mar.  31,  1912  at  $100  per  m.  ;  outlay 

$48.30    206  92 

Wood,  Vallance  Ltd.:  hardware   0  33 

King's  Printer's  account  $17.86  ;  advertising  $189.25   207  11 


Total,  carried  to  page  V— 15   4,604  36 


Lake  Winnipeg  Wharfs. 

Foreman,  L.  Bullivant,  21  d.  at  $4.50  ;  carpenters,  244.  d.  at  $2.80,  40  d.  at  $2.40  ;  labourers, 

49^  d.  at  $1.60   337  60 

Miller-Morse  Hardware  Co.,  Ltd.:  spikes,  22  kegs  at  $4,  4  kegs  at  $3.75,  4  kegs  at  $3.65  ; 

g  in .  bar  iron,  1,010  lb .  at  2 . 3  c. ;   freight  $4 . 55   145  38 

Sprague  Lumber  Co.,  Ltd. :  B.C.  fir,  45,787  ft .  at  $30   1,373  61 


Total,  carried  to  page  V— 15   1,856  59 


Red  River:  Protection  of  New  Entrance  Channel  at  Mouth. 

Paylista  :  Apr.  1-12,  1911,  Jan.  1-Mar.  31,  1912— 

Foreman,  B.  Freeman  :  services,  112i  d.  at  $3.50  ;  outlay  $4.20   397  95 

Team  hire,  184i  d.  at $5,  sundry  $1C;  carpenters.  89.^  d.  at  $3,  6  d.  at  $2.80,  6  d.  at 
$2.40,  33  d".  at  $2.25  ;  cook,  Hid.  at  $2.50,  4  m.  at  $75  ;  handy  men,  228J  d.  at 

$2;  labourers,  89i  d.  at  $1.75,  457  d.  at  $1.50;  watchmen,  59  d.  at  $1.50   3,022  82 

Benson  Bros.:  pork,  411  lb.  at  15c;  beef,  671  lb.  at  12c;  sundry  $2.75   162  92 

Doty  Engine  Works  Co.:  3  castors,  6  plates,  2  sheaves,  bolts,  screws,  &c  .    94  60 

Hooker,  F.  W.:  lumber,  1,500  ft.  at  $25,  973  ft.  at  $22;  sash,  &c.  $4.30   63  21 

Miller-Morse  Hardware  Co.  Ltd.:  manilla  rope,  223  lb.  at  10^c;  sundry  $29.77    53  19 

Millidge,  E.:  livery,  Dec.  17-Mar.  31,  1912   108  00 

Moody  &  Son  :  boat  spikes,  7  kegs  at  $4.50  ;  box  stove  $9  ;  sundry  $14.25   54  75 

Moon,  T.  J.:  team  hire,  $144.75  ;  sundry  $3   147  75 

Rat  Portage  Lumber  Co.,  Ltd.:  rough  tamarac,  12,844  ft.  at  $24.50  ;  less  freight  $18   296  68 

Robinson,  Wm.  Co.,  Ltd.:  lumber,  1,968  ft.  at  $24.50  ;  sundry  $7.40   55  62 

Slater,  W.  J.:  tamarac  piles,  4,425  1.  ft.  at  10c;  less  board,  12  meals  at  25c   439  50 

Sprague  Lumber  Co.,  Ltd.:  fir,  58,921  ft.  at  $30  ;  tamarac,  1,984  ft.  at  $25.50   1,818  22 

Vulcan  Iron  Works,  Ltd.;  |-in.  screw  bolts,  11,0901b.  at  4.15c;  washers,  8,4401b.  at  3.2c; 

freight  $1.70     732  01 

Wood,  Vallance  Ltd.:  manilla  rope,  788  lb.,  $84.68  ;  sundry  hardware,  &c  $77.17   161  85 

Piles:  12-in.,  6,263  ft.  at  15c  2,325  ft.  at  14c.  3,722  ft.  at  12c,  10-11  in.,  1,079  ft.  at  10c. 

Paid  as  follows:  T.  Boutillier  $197.54  ;  J.  Gunn  &  Sons  $357  ;  R.  Mayer  $1,264.95   1,819  49 

Provisions,  &c:  C.  Finkleman  $172.40;  Peers,  Shepard,  &  Co.  $228.11   400  51 

Small  payments  :  machine  bolts,  1,273  lb.  at  3|c  ;  roofing  6  rolls  at  $2.25;  freight  $21 .23  ; 

oak  1,210  ft.  at  $8;  sundry  hardware,  &c  $41.95   134  10 

Detailed  with  Harbours  and  Rivers  Generally  :  Manitoba                         . .  .  .(Page  V— 263)  36  55 


Total,  carried  to  page  V— 15   9,999  72 


Red  River:  St.  Andrew's  Rapids,  Lock  and  Dam. 

Detailed  with  Red  River  :  St.  Andrew's  Rapids  :  Improvements  (Page  V— 34)     23,019  39 


Victoria  Reach  Ray  Harbour  :  Rreakwater  and  Wharf. 

Kennedy,  C.  W.  N. :  transfer  of  property.    1  00 

King's  Printers'  account  $22.69  ;  advertising  $117   139  69 

Legal,  B.  S  Benson,  Selkirk   35  25 


Total,  carried  to  page  V— 15   175  94 


PUBLIC  WORKS  DEPARTMENT:  EXPEXDITURE  V— 263 

SESSIONAL  PAPER  No.  1 


Winnipeg  Beach  Harbour:  Protection  Pier  on  Lake  Winnipeg.  $  cts. 

Gunn,  John,  &  Sons  :  contract  for  construction  of  pier  complete  $19,192  ;  extra  iron  plates, 

&c,  §25.60  ;  less,  timber,  &c,  taken  over  $2,880.92  and  paid  in  1910-11,  V— 250,  $5,923.08  10,407  60 

Advertising   8  20 


Total,  carried  to  page  V— 15   10,415  80 


Harbours  and  Rivers  Generally  :  Manitoba. 

Norwood  Bridge- 
Motor  Boat  Garage  Co.:  ganging,  25  wks.  to  Oct.  30,  1911,  at  75c   18  75 

Survey  of  Mouth  of  Red  River  ($265.36)— 

Provisions  :  Benson  Bros.  $50.64;  Robinson,  Wm.  $53.44   104  08 

Small  payments :  labour  9'2  d.  at  $2,  85  5  d.  at  $1.50;  teaming  $12;  hardware  $2  ; 

freight  63c    161  28 

Winnipeg  Beach  — 

Darling,  W.,  foreman  :  services,  April  1-May  7,  1911,  at  $125  per  m.;  outlay  $36.30   189  52 

Winnii>egosis— 

Canadian  Lakes  Fishing  Co.  Ltd.:  transporting  5  men  and  outfit  from  Mossey  Portage. .  30  0C 

General  repairs  ($2,656.34) — 

Taylor,  Chas.,  general  foreman  :  services,  13  m.  to  Mar.  31,  1912,  at  $140;  travel  and 

outlay  $523.43    2,343  43 

Imperial  Oil  Co.,  Ltd.:  250  gal.  gasoline  $05.83  ;  freight  and  express  $2.05   67  88 

Shepard,  Peers  &  Co.:  provisions,  &c   72  40 

Small  pavments  :   livery,  7  d.  at  $6;  lumber  $31 .17  ;  cartage  $20 . 25  ;  electrical  sup- 
plies $14.80;  53  gal.  gasoline  $13.51;  hardware  $12.75;  labour,  3d.  at  $3  ;  freight 

and  express  $4.20  ;  sundries  $24.95   172  63 

Dumping  Refuse  into  Ked  River — 

Legal  services:  Richards,  Affleck  &  Co.,  Winnipeg   67  68 

Winnipeg  Office  ($1,009.79)— 

Office  Specialty  Mfg.  Co.:  11  sections  $68.50  ;  top,  base,  &c,  $11   79  50 

Freight :  C.  P.  Ry   38  79 

Telegrams  :  Canadian  Northern  Telegraph  Co.  $26.66;  C.  P.  Ry.  Co's.  Telegraph,  $73.29.  99  95 

Telephone:  Manitoba  Government  Telephones  :  tolls  $158.30  ;  moving  phones  $4.05   162  35 

Travel :  F.  de  C.  Davies,  13  m.  to  Mar  1912,  $95 .55  ;  W.  Z.  Earle,  11  m.  to  Feb.  1912, 

$279.61  ;  A.  J.  Stevens,  Apr.-Oct.  1911,  Dec-Mar.  1912,  $96.30    471  46 

Outlay:  F.  de  C.  Davies  $262.25,  overpaid  $1;  W.  Z.  Earle  $266.16;  A.  J.Stevens, 

$100.75   630  16 

Small  payments  :  sundry  prints  $57.81;  laundry,  18  m.  to  Mar.  31, 1912, $13. 50  ;  looking 
after  water  cooler  $14.02;  ice  $8  ;  6  sounding  rods  $7.50;  distilled  water  $6.50; 

sundry  $21.45    128  78 

King's  Printer's  account  $6.13  ;  Stationery  Office,  Ottawa  $506.49   512  62 

Paymaster  overpaid  on  B.  cheques  40290-40308   1  20 

Detailed  with  Chief  Engineer's  Staff  (Page  V— 371). .  414  58 

Detailed  with  Dominion  Buildings  Maintenance  (Page  V— 174). .  88  23 

Detailed  with  Dredge  Vessels  Manitoba  (Page  V— 334). .       1,607  59 


Total   7,461  69 

Less  charged  to  Surveys  and  Inspections  (Page  V — 373)       1,074  07 

Less  charged  to  Red  River:  Protection  of  new  Entrance  Channel  at  mouth 

 (Page  V— 262)          36  55  1,110  62 


Total,  carried  to  page  V— 15  ■     6,351  07 


Athabasca  River:  Removal  of  Boulders  and  Deepening  of  Channel 

Through  Bars. 

Foreman,  I.  H.  Biron  :  services,  Sept.  18-Feb.  29,  1912,  5  m.  at  $150,  13  d.  at  $5 ;  outlay 

$50.85;  less  store  account  $2.70   863  15 

Watchman,  Jos.  Savoyard  :  May  1-Aug.  25,  Sept.  1-Oct.  15,  1911   265  00 

Blacksmith,  H.  Mailhot :  services,  107'3  d.  at  $4,  21  d.  at  $3;  outlay  $53.35;  less  store 

account  $49.80   495  75 

Driliers  :  357"2  d.  at  $4,  94  d.  at  $3  ;  less  store  account  $104.50   1,606  30 

Cooks  :  services,  2  871  m.  at  $65,  sundry  $36.80  ;  outlay  85c;  less  store  account  $7.80   216  47 

Guide  :  1709  m.  at  $55,  9  d.  at  $2  ;  less  store  account  $75.75   36  28 

Labourers  :  35  d.  at  $3,  29  d.  at  $2  ;  less  store  account  $1 .25   161  75 

Bentley  &  Paterson,  freighting  goods  $286.35  ;  Brown,  M.,  scow  $90    376  35 

Davies  Co.:  Peterboro  freight  canoe   65  00 

Desjarlais,  A.:  freighting,  &c.  $162.50;  sundry  $28.06   190  56 

Desjarlais,  H.:  train  of  dogs  and  2  men  from  Grand  Rapids  to  Athabasca  Landing   75  00 

Grand  Union  Hotel :  board  of  men,  11  d.  at  $2,  56£  d.  at  $1.50 ;  sundry  $8.40   115  11 


Carried  forward   4,466  72 


V— 264  AUDITOR  GENERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 


Atbabasca  River:  Removal  of  Boulders,  &c. — Concluded  §  cts. 

Brought  forward   4,46G  72 

Hudson's  Bay  Co.:  goods  purchased  by  men  on  paylist  $48.50  ;  112  lb.  butter  §44.85  ;  8 sacks 
coal  §32;  15  bush,  potatoes  §15;  sundry  provisions  §191.41;  sundry  hardware,  &c. 

8155.88;  freight  §9.60    497  24 

Kennedy,  John  :  fares  from  Athabasca  Landing  to  Edmonton,  9  at  §8  ;  fares  from  Edmon- 
ton to  Athabasca  Landing,  8  at  §8     136  00 

Lessard,  J.  L.:  goods  purchased  by  men  on  paylist  §20.75;  10  sacks  flour  §47  50;  2  trips 
from  Landing  to  Grand  Rapids  §30 ;  sundry  provisions  §168.18;  sundry  hardware,  &c, 

§24.40     290  S3 

Ross  Bros.:  dynamite,  500  lb.  60%  at  35c,  1,000  lb.  40%  at  30c     475  00 

Shot,  Jos.:  hire  of  dog  team,  30  d.  at  §2  ;  carrying  mail  from  Landing  to  Lac  La  Biche  §15. .  75  00 

Tornlinson,  Win. :  transportation  from  Pelican  Portage  to  Landing   75  00 

Small  payments  :  transportation  §70.50;  bacon,  100  lb.  at  30c,  100  lb.  at  20c;  beef,  391  lb. 
at  10c;  canoe  cover  §16;  board  of  men  §15.25;  canoe  hire  §15;  piloting  freight  §15; 
sundry  provisions,  &c.  §35.80   256  65 


Total,  carried  to  page  V— 15    6,272  44 


Edmonton :  Wliarf. 

King's  Printer's  account   41  24 


Last      ou ii tain  Lake  :  Improvement  of  Navigable  Route . 

Allsup,  J.:  Mar.,  May  22:Feb.  29,  1912:  tug  engineer,  \  m.  §45,  3  322  m.  at  §75;  watchman, 

6^  m.  at  §50  ;  outlay  §14.70   633  89 

McLeod,  J.  D.,  dredge  master:  services,  Mar.  21-31,  May  1-Sept.  15,  1911,  at  §120;  outlay 

§6.60   589  18 

Seaford,  J.:  May  1-Sept.  15,  1911:  captain  of  tug,  \  m.  §45,  3  322  m.  at  §80;  watchman 

§30.48   341  28 

Cranesman,  4i  m.  at  §80 ;  cooks,  1  m.  at  §75,  3^  m.  at  §70  ;  firemen,  watchmen,  deckhands, 

&c,  4i  m".  at  §50,  7  144  m.  at  §45,  6  708  m.  at  §35  ;  sundry  $96   1,557  30 

Beach,  A.  C.  Co.,  Ltd.:  coal,  26  09  tons  at  §9.15;  159i  lb.  butter,  §36.40;  119|  lb.  ham, 

§29.90;  119  doz.  eggs,  §25.85;  cream,  §20.50;  sundry  provisions,  $179.22;  4S"23  gal. 

eocene,  §16.40;  roofing,  4  rolls  at  §3.25 ;  sundry  hardware,  &c,  $107.01   667  03 

Cameron  &  Heap,  Ltd.:  provisions  $250.51;  freight  §4.99     255  50 

Hamilton,  F.  G. :  517  lb.  beef  §76.95  ;  sundry  S2.66   79  61 

Hoskins,  O.  H:  hauling  coal,  8  tons  at  §2,  47 '4  tons  at  §1.75  ;  livery  §11 ;  sundry  §12   121  94 

Lawrence,  W.  A.:  cartage  $69. 15  ;  unloading  car  of  coal,  30  tons  at  $2  ;  livery  §46   175  15 

Officer,  John  :  oil,  46  gal.  machine  at  50c,  45  gal.  at  35c;  packing,  14  lb.  at  $1.10 ;  hardware 

§60.43;  overpaid  97c   115  55 

Peart  Bros.  Hardware  Co.  Ltd.:  l"-2"  rope,  414  lb.  at  16c;  100  ft.  rubber  hose  $40;  sundry 

§48.19    154  43 

Saskatchewan  Bridge  &  Iron  Co.,  Ltd.:  2"  boiler  tubes,  590'7  ft.  at  life;  boiler  flues,  480  ft 

ak  173c  _    \12  40 

Smith  &  Ferguson  Co.,  Ltd.:  coal,  58  9  tons  at  §9.15   53S  93 

Small  payments :  beef,  &c,  330  lb.  at  15c;  1,632  ft.  lumber  $47.76;  provisions  $31.38; 

laundry  work  $28 . 10 ;  livery  $22  ;  drugs  §10 . 25 ;  sundries  $38 . 59   227  57 


Total,  carried  to  page  V— 15   5,629  76 


Last  Mountain  Lake,  Navigable  Route  :  Settlement  of  Claims  for  Land  Dam- 
ages Resulting  from  the  Construction  of  Craven  Dam,  inclusive 
of  Interest  at  5  p.  c.  per  annum  on  Delayed  Payments. 

Brown,  A.  H.  :  land,  274 "95  ac.  at  $25;  interest  on  $6,873.25  from  Jan.  1,  1906-July  15, 1911, 

at  5  p.c  per  annum   8,777  71 

Bushby,  Jos.  :  land,  217  27  ac.  at  $25  ;  damages  to  land,  100  ac.  at  $3,  322  73  ac  at  §5 ; 
interest  at  5  p.c.  on  $7,345.40  from  Jan.  1,  1906-Sept.  30,  1910,  and  on  $7,305.95  from 
Sept.  30,  1910-Mar.  31,  1912   9,637  90 

Canada  North  West  Land  Co.  :  land,  5 '58  ac.  at  §10  ;  interest  on  §55.80  from  Jan.  1,  1906- 

Mar.  13,  1912,  6  2  y.,  at  5  p.c.  per  annum   73  10 

Dick,  Mrs.  I.  C.  :  160  ac.  at  §25  ;  interest  on  §4,000  from  Jan.  1,  1906-Mar.  13,  1912,  6  2  y. 

at  5  p.c.  per  annum.      5,240  00 

Legal  ervices  :  J.  A.  Allan,  Regina     232  75 


Total,  carried  tu  page  V— 15   23,9C1  46 
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Lesser  Slave  River  :  Urgent  Provisional  Improvements.  9  cts. 

Caretaker  of  dredge,  L.  Desjardins  :  services,  Mar.-Apr.,  9  d.,  6  m.  to  Mar.  31,  1912,  $335.75; 

outlay,  $8.50   344  25 

Engineer,  L.  R.  Morton  :  services  3-6538  in.  at  $150,  23  d.  at  $5.75  ;  outlay,  $165.20    845  53 

Firemen:  3  6538  nj.  at  $55,  24  d.  at  $2. 11  A;  cook,  3  73  m.  at  $60,  20  d.  at  $2.31;  deck- 
hands, 13  657  m.  at  $15,  72  d.  at  $1.73";  watchmen,  *  m.  $22.50,  27  d.  at  $2   1,337  22 

Leesard,  J.  L.  :  provision,  $196.79;  20  yd.  linoleum,  $27  ;  hardware,  $21.30;  freight,  $39.94; 

sundry,  $27  40     315  43 

Northern  Transportation  Co.:  towing  dredge  across  Lesser  Slave  Lake,  $112.50;  fares, 

$152 ;  meals,  78  at  50c,  2  at  35c.  ;  freight,  &c,  $36.48   340  68 

Re\i Hon  Bros.  Ltd.:  provisions,  $261.20;  freight,  $52.60  ;  2  steel  barrels,  $30  ;  2  brl.  gasoline, 

$28.07  ;  hardware,  &c,  $25.95  ;  less,  4  steel  barrels  $60,  broom  75c   337  07 

Small  payments :  provisions,  &c,  $72.70  ;  beef,  1-15  lb.  at  16c,  237J  lb.  at  12Jc.,  75  lb.  $9.40  ; 
1  »irk,  50  lb.  at  18c.  ;  35  cords  wood,  $48  ;  blade  shoes  and  rivets,  3  at  $7.50;  sundry, 
$39  75      254  23 

Detailed  with  Harbours  and  Rivers,  Saskatchewan  and  Alberta  :  Generally.  .  .(Page  V— 267)  17  67 


Total,  carried  to  page  V— 15   3,792  08 


North  Saskatchewan  River:  Removal  of  Boulders  at  Prince  Albert. 

McLeod,  J.  M.  :  conductor,  Apr.  24-Nov.  8,  1911,  199  d.  at  $5.50;  watchman,  Nov.  1910- 
Apr.  23,  1911,  Nov.  9-Dec.  18,  1911,  $318.34  ;  labourer,  Dec.  1910,  9  d.  at  $2.50 ;  outlay, 

$7.75     1,443  09 

Caulkers  and  carpenters,  26£  d.  at  $4  ;  labourers,  534  d.  at  $2.50  ;  team,  3d.  at  $5   1,456  00 

Kernaghan,  J.  B.  :  300  ft.  steel  cable,  $45  ;  hardware,  $42.90.   87  90 

Sturgeon  Lake  Lumber  Co.,  Ltd.  :  1,959  ft.  lumber    56  23 

Repairing  boulder  plant :  carpenters,  21  d.  at  $3.75,  21  d.  at  $3.50;  labourers,  42  d.  at$2.25; 

materials  used,  $26.85   273  60 

Small  payments :  smithwork,  $43.50;  removing  piles,  $30;  work  boat  complete,  $30;  team 

hire,  3  d.  at  $5.50  ;  rubber  boots,  $10  ;  towing  plant,  2  trips  at  $7  ;  sundry,  $30.56   180  56 

Detailed  with  Harbours  and  Rivers,  Saskatchewan  and  Alberta:  Generally  (Page  V — 267)  12  45 


Total,  carried  to  page  V— 15   3,509  83 


Prince  Albert:  Wharf. 

Conductor,  J.  McLeod  :  Dec.  19- Mar.  31,  1912,  104  d.  at  $5.50   572  00 

Foreman,  J.  McKay  :  July-Oct.,  Jan.-Mar.,  1912   607  00 

Carpenters,  labourers,  &c:  277.^  d.  at  $3.50;  190$  d.  at  $3;  25  d.  at  $2.75;  9  d.  at  $2.70; 

71  8  d.  at  $2.50  ;  11H  d.  at  $2.25  ;  289*  d.  at  $2   4,361  54 

Agnews,  Ltd.,  hardware  $193.51  ;  Affleck  &  Brick,  cartage  $66   259  51 

Brick,  M.:  gravel,  100  yd.  at  $1.10  ;  hauling  gravel,  100  yd.  at  $1   210  00 

Cashing,  A.  B.,  Lumber  Co.:  lumber  as  per  contract     214  08 

Gilmore,  R.:  filling  on  wharf,  405  yd.  at  50c   202  50 

Kernaghan,  J.  B.:  rope,  coil  lj  in.  $80.10,  315  lb.  manilla  $47.25  ;  boat  spikes,  800  lb.  at 

$5.50  ;  sundry  hardware  $275.78    447  13 

Man  vi  lie,  O.  B.:  4  cases  dynamite  $07  ;  hardware  $68.12   135  12 

Prince  Albert  Foundry  Co. :  foundry  work    79  75 

Prince  Albert  Lumber  Co.:  use  of  S.  S.  Jack  Winton  with  pile  driver,  July  18  noon  to  Aug. 

10,  1911,  20*  d.  at  $10  ;  lumber,  22,052  ft.  at  $30,  17,547  ft.  at  $29,  5,000  ft.  at  $22,  1,848 

ft.  $47.98  ;  15  loads  wood  $21.25  ;  sundry  $1.20   1,555  86 

Saskatchewan  Building  Construction  Co.:  16  ft.  piles,  328  at  $1.80   590  40 

Sturgeon  Lake  Lumber  Co.,  Ltd.:  piles,  36  at  $2,  103  pes.  25  ft.  each  at  $1.80,  550  ft  at  8c; 

sundry  lumber,  &c.  $20.94    322  34 

Smithwork  $662.31.    Paid  as  follows:  R.  Dean  $144.10;  R.  Henderson  $77.55  ;  Leach 

Bros.  $104.80;  J.  Stark  $335.86   662  31 

Team  hire,  12  d.  at  $5.50,  108  d.  at  $5.    Paid  as  follows  :  Affleck,  A.  $210,  A.  W.  $271  ;  W. 

Cancellor  $125   606  00 

Freight :  Canadian  Northern  Ry.  Co   278  88 

Small  payments  :  hauling  material  to  wharf  and  filling  $87.75  ;  rent  of  office  and  store  room, 

3  m.  to  Sept.  30,  1911,  $30  ;  sundry  $5.40    123  15 

King's  Printer's  account  57c;  advertising  $116.04   116  61 

Detailed  with  Harbours  and  Rivers,  Saskatchewan  and  Alberta  :  Generally. .  ..(Page  V— 267)  36  50 


Total,  carried  to  page  V— 15     11,3S0  68 
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Survey  of  Rapids  on  North  and  South  Saskatchewan  Rivers  and  other  $  eta. 

Navigable  Streams. 

Cross,  Wm.,  enginesr  :  services,  May  1-Oct.  25,  1911, 173  d.  at  $6  ;  travel  and  outlay  $1,878.35  2,946  35 
Voligny,  L.  R.,  engineer  :  services,  12  ra.  to  Mar.  31,  1912  at  $225  ;  travel  and  outlay 

$2,264.76    4,964  76 

Office  assistants  at  S130  per  m.:  G.  P.  Morse,  12  m.  to  Mar.  31,  1912  ;  P.  H.  Smith,  8  2589m.       2,633  69 

Draughtsman,  R.  D.  Twiss  :  Nov.  27-Mar.  31,  1912,  4  133  m.  at  $75   310  00 

Transit  and  sounding  parties  :  engineer,  J.  Can  tin,  May,  28  d.  at  $4  ;  foreman,  J.  A. 
Lafortune,  Apl.-May,  at  $150 ;  cooks,  rodmen,  labourers,  &c,  10  m.  at  $75,  5  m.  at  $60, 
27  m.  at  §45,  252  d.  at  $4,  122  d.  at  $2.50,  183  d.  at  $2,  531  d.  at  $1.50,  small  payments 

$56.25   5,208  75 

Men  on  survey  boat :  engineer,  J.  Cantin,  4  m.  to  Sept.  30,  1911  at  $120 ;  foreman,  J.  A. 

Lafortune,  3  m.  to  Aug.  31,  1911  at  $150,  Sept.  $80  ;  deckhands,  rodmen,  &c.  $1,711   2, 721  00 

Metering  party  :  recorders,  &c:  2  m.  at  $75,  38  d.  at  $2.50   245  00 

Level  parties  :  leveller,  P.  H.  Smith,  3  m.  to  Aug.  31,  1911  at  $130  ;  rodmen,  6  m.  at  $75 ; 

cooks  and  labourers,  2  m.  at  $60,  5  m.  at  $45,  30£  d.  at  $2,  26  d.  at  $1 .50   1,285  00 

Gaugekeepers,  $217.25;  carpenters,  &c,  $165.85    383  10 

Avenue  Hotel  (M.  C.  Tynen,  prop.) :  rent  of  storeroom,  June  1-Oct.  19,  1911,  4  m.  at  $25,  19 

d.  at$l   119  00 

Blowey-Henry  Co.:  wardrobe  $19  ;  book  case  $16  ;  sundries  $39.40     74  40 

Brockie,  John  :  making  closet  for  maps,  112  h.  at  45c   50  40 

Cameron  &  Heap,  Ltd.:  canned  vegetables  and  fruit  $214.70;  bacon,  375  lb.  at  18c;  ham,  &c, 

166  lb.  at  23c;  cream,  6  cases  at  $4.20 ;  sugar,  3  cwt.  at  $6.50  ;  sundries  $189.22   554  30 

Clark,  W.  H.  &  Co.,  Ltd.:  steering  wheel  $21 ;  1,107  ft.  lumber  $72.27  ;  sash,  doors,  &c.  $35.80.  129  07 

Davies  Co. :  9  cots  $3S.25  ;  tent  $20  ;  blankets,  2  pr.  at  $9  ;  sundry  $30.50   106  75 

Doty  Engine  Works  Co.:  capstan  for  survey  boat  Lafleur   150  00 

Edmonton  Lumber  Co.:  reading  water  gauge.  Mar.  22-Nov.  15,  1911,  34  w.  at  $2   68  00 

Great  West  Specialty  &  Iron  Foundry  Co.,  foundry  work   110  28 

Gurley,  W.  &  L.  E.:  No.  600  current  meter,  complete  $68  ;  telephone  sounder  $9.35   77  35 

Hawke,  Dr.  M.  S.:  treatments  during  attack  of  typhoid   86  00 

Hudson's  Bay  Company  :  1,069  lb.  bacon  $225.65  ;  4  brl.  pork  $120  ;  157  lb.  ham  $35.95  ;  401b. 
Imperial  mixture    $5f> ;  200  lb.  butter  $50;  4  pr.  blankets  $36 ;  storing  canoe  $18 ; 

sundry  provisions,  &c,  $531.31.   ,   1,072  91 

Imperial  Oil  Co.,  Ltd.:  oil,  86  gal.  Arctic  at  72te.,  406  1  gal.  silver  star  at  21|c;  sundry  $8.75  159  43 

Kernaghan,  J.  B. ;  oil,  4618  gal.  star  at  21c,"  246  gal.  engine  at  18c;  pile-driver  hammer 

$24.75  ;  sundry  hardware  $206.37   372  23 

MacLeod-Hamnlin  Co.:  bacon  and  ham,  2S8  lb.  at  25c;  bacon,  61  lb.  at  20c;  butter,  111  lb. 

at  25c;  15  lb.  coffee  $10  ;  sundry  provisions  $253.03  ;  sundries  $15.90   390  88 

Malcolmson,  D.:  tungsten  clusters,  3  at  $10;  lamps,  one  $8,  5  goosenec*  at  $6.50;  electrical 

fixtures  $41.10  ,   Ill  60 

Metals,  Ltd.:  120  gal.  boilers,  2  at  $40.10;  cartage  $1   81  20 

Mietz,  Aug. :  88  tooth  gear  $53.35;  express  $38.90;  engineer's  time,  40  d.  at  $4 ;  expenses 

$190.50  ;  sundry  $4.80   447  55 

O'Connor  &  Mahon  :  rent  of  3  rooms  in  Mitchell  Block,  Prince  Albert,  2  m.  to  Apr.  1,  1912.. .  150  00 
Revillon  Bros.,  Ltd.:  bacon,  556  lb.  at  18£c.,  219  lb.  at  14c;  ham,  452  lb.  at  18£c.;  cream,  12 
cases  at  $4  ;  asst.  pickles,  12  doz.  at  S3.50  ;  lime  juice,  6  cases  at  $6.50  ;  100  lb.  tea  $30; 
brl.  pork  $29;  butter,  48  lb.  at  40c,  50  lb.  at  27c,  sundry  provisions  $547.10  ;  1£  in.  manilla 
rooe,  355  lb.  at  114c.;  2  ply  roofing,  8  sqs.  at  $2.25  ;  100  yd.  tarpaulin  $15  ;  sundry  hard- 
ware $72.22  ;  expenses  $4.60                                                                                              1,134  20 

Ross  Bros.,  Ltd.:  hardware,  paint,  &c   252  86 

Russell,  G.  R.  &  Bro.:  provisions  $349.54 ;  sundry  $17.35   366  89 

Sibbald,  H.  &  Co.:  rent  of  offices,  Prince  Albert,  3  m.  to  Jan.  31,  1912  at  $75   225  00 

Sturgeon  Lake  Lumber  Co.,  Ltd. :  asst.  lumber   67  47 

Thornton  &  Truman  :  metering  outfit,  complete  $92.50 ;  wire  cable  $56.50     149  00 

Walter,  John  :  repairing  survey  boat,  &c. :  labour,  carpenters,  &c,  493  h.  at  50c.  578  h.  at  40c, 
583  h.  at  35c;  smiths  $100.05;  lumber  1,980  ft.  at  $34,  5,137  ft.  at  $31 ;  sundry  lumber, 

hardware,  &c,  $441.75   1,450  13 

Small  payments  :  care  of  A.  E.  Fischer  $86.90  ;  lumber  $64.91 ;  board  of  men  $46;  repairing 
tent  covers,  &c.  $22.75 ;  foundry  work  $22.50 ;  drugs  $20.90;  2  blocks  $17.50;  telephone 
exchange,  6  m.  to  May  6,  1911  $16  ;  installing  gasoline  engine  $12  ;  3  pr.  oars  $11  ;  express 

$13.90 ;  sundry  $70.21   404  57 

Stationery  Office,  Ottawa  $39.97  ;  King's  Printer's  account  92c   90  89 

Travel  and  outlay:  J.  Cantin  $135.20 ;  J.  DesRosiers  $197.30;  G.  B.  Dixon  $224.55;  H. 
Labricque  $102.15  ;  J.  A.  Lafortune  $187.40  ;  G.  P.  Morse  $656.50 ;  P.  H.  Smith  $347.95  ; 

small  payments  $427.95   2,279  00 

Travel  of  Ottawa  official:  A.  St.  Laurent   175  70 

Advances  to  be  accounted  for,  $100  each  :  G.  Beaudry,  E.  P.  Cloran,  A.  J.  Fraser,  H. 

Labricque,  J.  A.  Lafortune   500  00 


Total,  carried  to  page  V— 15   32,104  71 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 267 

SESSIONAL  PAPER  No.  1 


Harbours  and  Rivers,  Saskatchewan  and  Alberta,  Generally  :  $  eta 
Improvements  and  Repairs. 

Beaver  River  Survey  and  Lac  La  Plonge  Examination  ($557.31) — 

Cameron,  J.,  labour,  30  d.  at  $2.75  ;  Nisbit,  J.  W.,  guide,  35  d.  at  $3   187  50 

Hudson's  Bay  Co.  :  provisions  $115.90;  blankets  $25.50;  clothing,  &c.  $61.15.   202  55 

Kernaghan,  J.  B.  :  hardware,  &c   36  70 

Woodman,  A.  H.  :  20  ft.  Peterboro  canoe  with  8  paddles   130  56 

Bow  River  Survey  :  rodmen,  labourers,  &c,  61^  d.  at  $2   123  50 

Calgary  Office  ($2,808.83)— 

Alberta  Government  Telephone  System  :  exchange  service,  18  m.  to  Sept.  1,  1912  at  $47 

per  annum  ;  messages  $1.05. . .   71  55 

Calgary  Drafting  Co.  :  photographic  supplies,  &c     57  60 

dishing  Bros.  Co.,  Ltd.  :  desk  $80  ;  less  sale  of  table  $4   76  00 

XiMock  &  Tull :  rent  of  offices,  Nos.  1  and  2  Cameron  Block,  13  m.  to  Mar.  31,  1912 

at  $70    910  00 

Place,  J.  W.  :  taking  care  of  offices,  13  m.  to  Mar.  31,  1912  at  $8   104  00 

Stenographers'  services:  Kaulback,  B.  A.,  Oct.  1  to  Nov.  30,  $75;  small  payments  $29.75.  104  75 

Travel  and  outlay  :  R.  Cunningham,  $584.60;  L.  B.  Elliot,  $677.56   1,262  16 

Small  payments  :  board,  &c.  $43.50  ;  film  and  plate  camera  $25  ;  vertical  section  $20.70  ; 
auto  service  $20  ;  livery  $19.75  ;  wardrobe  $16.42  ;  lighting,  13  m.  (less  Apr.)  to  Eeb. 

29,  1912,  $12;  sundries  $60.40   222  77 

Craven  Dam  Repairs  ($1,200.51)— 

Foreman,  J.  R.  McLeod,  2£  d.  at  $3.50  ;  labourers  1,437  h.  at  25c   368  00 

Beaver  Lumber  Co.,  Ltd.  :  4,842  ft.  lumber  $150.93  ;   13  sacks  cement  $11.80  ;  sundry 

$2.27   165  00 

Day,  Mrs.  :  board  of  men,  113 J  d.  $82.53;  extra  meals  $3.50   86  03 

Hoskins,  L.  H.  :   watchman,  10  m.  to  Mar.  31,  191 2  at  $5  ;  labourers,  7  d.  at  $3;  team 

hire  $60  ;  sundry  material,  &c.  $71.17   202  17 

Lawrence,  W.  A. :  work  on  dam  with  team   142  80 

McDougall,  L.  :  stone,  7  33  cord  at  $6  ;  hauling  stone  $16.80   60  80 

Small  payments  :  sacks,  400  at  8c,  208  at  5c;  1,067  ft.  lumber  $26.66  ;  team  hire  $18.80  ; 

4  pr.  rubber  boots  $18  ;  board  of  men  $11 ;  sundry  $58.85   175  71 

Edmonton  Office  ($2,385.67)— 

Bradburn  Stationery  Co.  :  2  Shannon  sections  $38  ;  cupboard  base  $24.15;  sundry  $18.15.  80  30 

dishing  Bros.  Co.,  Ltd. :  drawing  table  $65  ;  drafting  board,  complete  $17.25     82  25 

May,  A.  E.  :  stamps  $75  ;  rent  of  p.o.  box  $12   87  00 

Travel  and  outlay:  F.  G.  Goodspeed  $656.10  ;  F.  J.  Graham  $?84.35;  J.  Tibbits  $502.15.  1,942  60 
Small  payments :   exchange  service  and  removal  of  phones  $71.79 ;  telegrams  $65.98 ; 

portable  lamps,  4  at  $5.75  ;  care  of  office  $12  ;  sundry  $20.75    193  52 

Goose  Island  Encampment :  Draves,  N.  :  f  ton  hay  ,   15  00 

Grouard  Survey  :  Dumphy,  W.  S. :  services,  36  d.  at  $3   108  00 

Generally  ($1,969.47)— 

Inglis  &  Macdonald  :  18  ft.  freight  canoe   80  00 

Small  payments  :  provisions  $33.90;  hardware  $33.66;  transportation  $32;  silk  tent  $27.50; 

Sunlight  oil,  41|  gal.  at  30c.  ;  sundry  $22.01    161  60 

Telegrams:  Can.  Pac.  Ry.  Co's.  Telegraph     102  03 

King's  Printer's  Account  $66.6')  ;  Stationery  Office  $1,559.24  7   1,625  84 

Advances  to  be  accounted  for  :  F.  G.  Goodspeed  $150  ;  J.  Tibbies  $100              .    250  00 

Vouchers  outstanding  :  B.  30,577,  J.  Cauchon    400  00 

Detailed  with  Chief  Engineer's  Staff   (Page  V— 371)  3,904  87 


Total       13,723  16 

Less  :  Charged  to  Surveys  and  Inspections  (Page  V— 373)  3,433  95 

Charged  to  Lesser  Slave  River :   Urgent  Provisional  Im- 
provements (Page  V— 265)  17  67 

Charged  to  Prince  Albert  :  Wharf  (Page  V— 265)  36  50 

Charged  to  North  Saskatchewan  River:  Removal  of  boulders 

at  Prince  Albert  (Page  V— 265)  12  45       3,500  57 


Total,  carried  to  page  V— 15     10,222  59 


Arrow  Lakes:  Improvements  at  Narrows. 

Conductor,  P.  Cunningham  :  Nov.-Dec,  2  m.  at  $125;  travel  and  outlay,  $23.45    273  45 

Conductor,  S.  Mills  :  Oct.-Mar.,  6  m.  at  $150  ;  travel  and  outlay,  $392.35   1,292  35 

Watchman,  W.  Hoare,  Dec.  23-Mar.  31,  3  ' 257  m.  at  $60     195  45 

Cook,  Joe  Foster,  Mar.,  20  d.  at  $2.50 ;  boatmen,  Louis  Joseph  20  d.  at  $3,  J.  Rough,  21  d. 

at  $3    173  00 

Caulkers,  89  d.  at  $4.50 ;   blacksmiths,  45  d.  at  $4  ;  painters,  7  d.  at  $4  ;  assistant,  26  d.  at 

_    54-50  ••••   725  50 

Carpenters,  300i  d.  at  $4,  78  d.  at  $3.50  ;  labourers,  155  66  d.  at  $3,  16J  d.  at  $2.50   1,983  25 

Abriel,  Thos.:  rent  of  warehouse,  $27.50  ;  wood,  $14.65  ;  hauling,  $8.50   50  C5 


Carried  forward     4,693  65 
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Arrow  Lakes  :  Improvements  at  Narrows — Concluded.  $  eta. 

Brought  forward   4,693  65 

Crowell,  J.  S.:  20  windows,  $69 ;  4  cable  reels,  §11.50;  sundry,  $20.49   100  99 

Jordan,  F.  W.  &  Co.:  paint,  10  gal.  at  §1.60,  15  gal.  at  $1.65,  70  gal.  at  $2.95  ;  oil,  20  gal.  at 
§1.50,  10  gal.  at  $1.70,  5  gal.  at  S1.90 ;  varnish,  2  gal.  at  §5.50 ;  canvas,  541  yd.  at  40c; 
iron,  775  lb.  at  ike.,  220  lb.  at  4fc;  12  bales  oakum,  §57.*0  ;  coal,  §15.75 ;  spikes,  2  kegs 
at  §7.60  ;  set  of  dishes,  §17.50  ;  sundries,  §188.57     871  29 

June,  R.  L.,  sundry  groceries  and  provisions  _■  •  •  60  00 

Lawrence  Hardware  Company  :  hoisting  engine  with  boiler,  hoisting  rope,  throttle  reversing 
engine,  counterweight  with  steel  rope,  construction  bucket,  2  guide  sheaves,  set  barge  der- 
rick irons,  &c,  §9,932,  freight  $109.44;  stove,  §17.50;  4  tents,  §60.50;  2  camp  heaters, 
§10;  sundries,  §31.35   10,160  79 

Nelson  Iron  Works  :  stern  speed  hoisting  gear,  §170  ;  6  cavils  drilled  and  countersunk  at  §15  ; 

6  solid  sheaves  for  wire  rope,  $24  ;  sundries,  §8.10     292  10 

Quance  Lumber  Co.:  lumber,  3,488  ft.  at  §18,  730  ft.  at  $20,  1,010  ft.  at  $22,  1,000  ft.  at  $25, 

400  ft.  at  §28,  2,000  ft.  at  §30 ;  sundry,  $59.72   255  53 

Richardson,  W.  F.:  services  as  surveyor,  27  d.  at  §8  ;  travel  and  outlay,  §38.85   254  85 

Small  and  Bueklin  Lumber  Co.:  lumber,  5,480  ft.  at  §39.38,  496  ft.  at  §38.48,  1,736  ft.  at 
§38.03,  1,280  ft.  at  §37.13,  2,848  ft.  at  §32.40,  1,620  ft.  at  $31.50,  2,560  ft.  at  §29.70,  1,400 
ft.  at  $29,  6,500  ft.  at  §25.20,  1,437  ft.  at  §24.30,  853  ft.  at  §24.08,  1,764  ft.  at  $23.63, 
13,320  ft.  at  $23.40,  2,520  ft.  at  $21.60,  3.419  ft.  at  $21.38,  2,528  ft.  at  §20.70,  7,170  it.  at 
§20.48,  3,484  ft.  at  §20.25,  2,521  ft.  at  §19.80,  1,716  ft.  at  $19.38,  726  ft.  at  $18.90,  1,904 
ft.  at  $18.45,  sundry  $22.71;  freight,  §498.20   2,231  00 

Waestaff  &  Vestrup:  cable,  200  ft.  at  7c,  1,000  ft.  at  6k,,  1,000  ft.  at  10k.,  1,000  ft.  at 
15c;  iron,  6,558  lb.  at  3  8c,  143  lb.  at  8c;  spikes,  1,300  lb.  at  7£c.,  100  lb.  at  7 -4c,  500 
lb.  at7*7c.  ;  machine  bolts,  100  at  10k. ;  set  of  chain  blocks,  §28.50  ;  Kootenay  range, 
§65  ;  globe  valves,  6  at  §1.40,  6  at  §2.40;  locks,  18  sets  at  §1 ;  snatch  blocks,  2  at  §15.50; 
bath  with  cocks  and  waste,  §37.50  ;  closets,  2  at  §18.50  ;  anvil,  123  lb.  at  14k.;  washers, 
115  lb.  at  9fc;  dresser  and  stand,  §17.50  ;  2  beds,  springs  and  mattresses,  §28.05  ;  mat- 
tresses, 8  at  §5.65  ;  springs,  8  at  §4.40  ;  tanks,  2  at  §9  ;  hose,  50  ft.  at  55c;  rope,  92  lb.  at 
15c;  anchors,  679  lb.  at  7c;  sink  with  back,  $10.50  ;  turnbuckles,  15  at  §1.30 ;  set  of  taps 
and  dies,  §21.50;  machine  vise,  §13.50;  12  bales  oakum,  §73.40;  car  bolts,  5001b.  at  7*45c.j 
blower,  §29.75;  sundries,  $473.94   1,925  69 

Small  payments:   19  doors,  with  cartage  and  freight,  $33.50 ;   provisions,  §33.40 ;  lumber, 

$25.34;  coal,  §22.50;  teaming,  §11;  sundries,  $18.58   144  32 

Total,  carried  to  page  V— 15   20,990  21 


Bauifield,  B.C.:  West  Shore,  Vancouver  Island. 

Foreman,  John  Chesterman,  Sept.,  10  d.  at  §5 ;  board  of  men,  138  d.  at  80c;  boat,  $35    195  40 

Labourers,  77  d.  at  §3  ;  cook,  lid.,  §27.50 ;  blacksmiths,  17  d.  at  $4 ;  helpers,  11  d.,  §18.34. .  344  84 

Cameron  Lumber  Co.,  Ltd.:  lumber,  6,819  ft,  at  §15  ;  freight,  §39.15  ;  caitage,  §7.06   148  49 

Small  payments  :  galv.  pipe,  183  ft.  at  §14.55  ;  sundry  hardware,  §27.15   53  78 


Total,  carried  to  page  V— 15   742  51 


Boswell  Wharf,  B.C. 


Kings  Printer,  $18.87  ;  advertising,  §88.35   107  22 


Columbia  River  Improvement. 

Work  above  Golden  (S4.6S9.53) 

Conductor,  A.  M.  Langlands:  May  14-Oct.  31,  5  548  m.  at  §125;  measuring  timber,  &c,  23  d. 

§94.75;  outlay.  §185.95   974  2a 

Engineer,  A.  Wixon,  May  16-Oct.  31,  5  4S4  m.  at  §75  ;  cook,  J.  B.  Cross,  5  354  m.  at  §70. . .  786  12 

Firemen,  3  7  m.  at  §65,   719  m.  at  §60  ;  axeman,  4 1 866  m.  at  §60    575  65 

Deckhands,  13  m.  at  §50,  7  682  m.  at  §45  ;  carpenter,   966  m.  at  §60   468  70 

Caretakers  of  Snagboat  Mvshrat :  T.  H.  Bingham,  5  m.  at  §25  ;  Joseph  Davis,  1  633  m.  at  §25  165  83 

Bryanton,  Herb  ,  wood,  40  cords  at  §3.50  ;  Thompson,  W.  M.,  wood,  40  cords  at  $3.50    280  00 

Columbia  River  Lumber  Co.:  dynamite,  §12.50;  10  gal.  cylinder,  oil  $11 ;  lumber,  $11.38; 

sundries,  $28.28   63  16 

Lake  &  Co.:  wood,  6£  loads  at  §4  ;  pillows,  §11.10  ;  hardware,  $7.75  ;  provisions  and  grocer- 
ies, $217.25   -  ••  ••••  262  10 

Warner,  Chas.  A.:  1,000  ft.  cable,  $115  ;  2  pr.  rubber  boots,  $20  ;  160  lb.  pitch,  $16  ;  pulley 
block,  §16;  2  bales  oakum,  $15;  10  yd.  canvas,  $12.50;  case  boiled  oil,  §11;  sundries, 
$158.05   363  55 


Carried  forward   3,939  36 
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Columbia  River  Improvement—  Concluded.  $  cts. 

Brought  forward   3,939  36 

Work  above  Golden — Concluded. 

Groceries  and  provisions:   Athahner  Meat  Market,  $120.98  ;  P.  Burns  &  Co    SlOt  99- 

T.  B.  McDermott,  $320   A..!         557  97 

Small  payments  :  canoe,  $45  ;  teaming,  $40.50  ;  rent  of  warehouse,  9  m.  at  $5  ;  water  gauges 

for  river,  $25 ;  sundries,  $30 . 70   192  20 

Work-  below  Golden  (S130.ll.) 

Langlands,  A.  M.:  blasting  out  piles  and  driftwood,  9  d  at  $4.16;  paid  labourers,  8  d.  at  $3; 

outlay,  $1   '  62  44 

Small  payments  :  groceries,  $14.57  ;  teaming,  $21 ;  case  of  powder,  $15  ;  sifndries,  $17.10   67  67 

Generally  ($1,833.19.) 

Caretakers  of  Burton  warehouse  :  E.  L.  Schram,  3  m.  at  $25  ;  Clark  Watt,  4  m.  at  $20   155  00 

Caretaker  of  Queen's  Bay  warehouse:  Basil,  Aylnier.  9  m.  at  $25  ;  outlay,  $16.58   241  58 

Caretaker  of  Revelstoke  warehouse:  H.  Cooke,  12  m.  at  $25;  outlay,  $5.25   305  25 

Foreman  carpenter,  VV.  Gibbard,  30  d.  at  $6   180  00 

Carpenters:  W.  M.  Jones,  2C<$  d.  at  $3;  E.  Rennick,  25|  d.  at  $4  ;  W.  Weaver,' 24  d.' at  $4 ! .  270  75 
Adams  River  Lumber  Co.:  cedar  bevel  siding,  2,400  ft.  at  $25;  fir,  1,000  ft.  at  $18;  spruce 

ship  lap,  700  ft.  at  $18  ;  labour,  42  h.  at  50c;  sundry  lumber,  $53    164  60 

Bond,  A.:  installing  heating  system  in  office  at  Chase,  $70;  pipe,  130  ft.  at  10c;  225  ft.  pipe 

covering,  $27  ;  labour,  27  h.  at  85c,  25  h.  at  35c;  sundries,  $35.80   177  50 

Elford  Boat  Company  Ltd.:  double  cedar  skiff  with  oars,  &c   75  00 

Lambert,  A.  G.  Co.  Ltd.:  lumber,  1,528  ft.  at  $18,  720  ft.  at  $19  ;  ruberoid  roofing,  3  squares 

at  $3 . 35  ;  freight,  $9 . 63                                                                                      . .  . .  60  85 

Loffmark,  Roy  :  digging  trench  for  water  system  to  Chase  office,  18  d.  at  $2.75   49  50 

Small  payments  :  building  Edgewood  warehouse,  $87 .66 ;  removing  snags  in  channel  below 

Burton,  $20  ;  rent  of  warehouse,  6  m.  at  $5  ;  sundry,  $9.50   147  16 


Total,  carried  to  page  V— 15     6,652  83 


Columbia  and  Kootenay  Rivers,  R.C.:  Wharves. 

Beaton:  lumber,  $12.90;  freight,  $12.52;  labour,  $8.45   33  87 

Boswell  and  Needles  :  A..  L.  McOulloch  :  surveyor  with  assistant,  2  d.  $46 ;  travel,  $15.40 ;  2 

sets  plans,  $10  ;  14  prints  of  plans,  $5   82  40 

Burton  ($153.52)— 

Watrs,  Clark  :  timekeeper,  15  d.,  $50  ;  repairing  barge,  15  d.  at  $4  '.   110  00 

Quance  Lumber  Co.,  lumber,  $19.52  ;  Widinger,  John,  repairing  barge,  6  d.  at  $4   43  52 

Harrop  ($4,020.52)- 

Foreman,  Andrew  Jardine,  Sept. -Nov.,  2  066  m.  at  $125    333  33 

Engineer,  A.  E.  Pearson,  2  4  in.  at  $85  ;  piledriver,  J.  Bates,  2  060  m.  at  $100   410  65 

Labourers,  7'208  m.  at  $00,  4545  d.  at  $3 ;  carpenters,  3  717  m.  at  $75;  cook,  1  073  m.  at 

$75   976  8 

Harrop,  Ernest:  wood,  7  cords  at  $5,  hauling,  $2.50;  hardware,  $10.70;  groceries  and 

provisions,  $212.78   260  98 

Nelson  Hardware  Co.:  nails,  10  kegs  at  $4,  1  at  $4.05,  1  at  $4.10;  tents,  2  at  $18.50  ; 

blocks,  2  at  $6,  2  at  $4.50;  wire  rope,  300  ft.  at7^c;  iron,  507  lb.  at  4c;  manilla 

rope,  131  lb.  at  17c;  sundries,  $74.60    245  80 

Nelson  Iron  Works:  piledriver  head,  2,240  lb.  at  4ic;  labour,  40  h.  at  75c;  freight, 

$12.80;  sundry,  $8   151  60 

Speers,  James:  piles,  5,010  l.ft.  at  13ic   670  35 

Wood,  Vallance  Hardware  Co.:  nails,  5  kegs  at  $3.85  ;  round  iron,  589  lb.  at  3£c.  682  lb. 

at3^c;  sundries,  $62.52   124  79 

Yale  Columbia  Lumber  Co. :  lumber.  1,856  ft.  at  $16,  39,500  ft.  at  $17,  14,880  ft.  at  $20, 

280  ft.  at  $25  ;  shingles,  2  M  at  $4  ;  windows,  2  at  $2.55   1,018  89 

Provisions  and  groceries:  J.  A.  Irving  &  Co.,  $139.11;  Mrs.  C.  D.  Ogilvie  $32.46  ; 

The  People's  Store  $133 . 70  ;  Proctor  Meat  Market  $51 .28   356  55 

Small  payments  :  lumber,  308  1.  ft.  at  14c.  ;  moving  pile  driver  and  crew  from  Queen's 

Bay  to  Harrop  $20  ;  sundry  $1.60   64  72 

Kokanee  ($7,599.86)— 

Conductor,  Andrew  Jardine:  Jan. -Mar.,  3  m.  at  $125;  travel  and  outlay  $113   488  00 

Engineer,  A.  E.  Pearson,  2  225  m.  at  $85  ;  pile  driver,  J.  Bates  2'871  m.  at  $100   476  28 

Labourers,  15134  in.  at  $60,  20  d.  at  $3;  carpenters  5'193  m.  at  $75 ;  cook  1"965  m.  at  $75  1,505  00 
Papworth  &  Ste\enson:  piles,  8,225  1.  ft.  at  13Ac.  ;  caps,  1,0881.  ft.  atl2ic. ;  underpaid  $9  1,237  37 
Wattsburg  Lumber  Co.,  Ltd.  :  lumber  4,210  ft.  at  $21,  124,030  ft.  at  $2l".50  ;  laths,  $1.12; 

freight  $2.75   2,759  06 


Carried  forward   11,350  02 
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Columbia  and  Kootenay  Rivers,  B.C:  Wliarves. — Concluded.  $  cts. 

Brought  forward   11,356  02 

Kokanee—  Continued. 

Wood,  Vallance  Hardware  Co.  :  round  iron,  3,032  lb.  at  3ic.  ;  wire  nails,  22  kegs  at  $4.10; 

washers,  914  lb.  at  A\c.  ;  tapped  nuts,  300  at  8c;  steel  wire  rope,  300  lb.  at  7c; 

manilla  rope,  125  lb.  at  16c.  ;  cable,  200  ft.  at  7£c ;  sundries  §108.73   423  90 

Groceries  and  provisions:  P.  Burns  &   Co.  $95.05;   Ernest  Harrop  $95.75;   J.  A. 

Irving  &  Co.  $205.42  ;  H.  R.  Kitto  $73.53  ;  Proctor  Trading  Co.  $189.50   659  25 

Small  payments  :  wood,  8  cords  at  $4.50  ;  rent  of  house,  1  m.  $15   51  00 

Proctor  ($1,324.10)— 

Foreman,  Andrew  Jardine,  Nov. -Dec,  1133  m.  at  $125   141  66 

Engineer,  A.  E.  Pearson,  "843  m.  at  $85  ;  pile  driver,  J.  Bates,  7139  m.  at  $100   143  04 

Labourers,  1'815  m.  at  $60,  8  d.  at  $3  ;  carpenters,  1-686  m.  at  $75    259  34 

Hotel  Outlet :  board  and  lodging  of  men  $296.75  ;  boat  oars,  2  pr.  at  $5.50;  stove  and 

pipes  $3 . 75   311  50 

Papworth,  W.  Yidler,  piles,  1,120  ft.  at  15c   168  00 

Papworth  &  Stevenson  :  piles,  1,350  1.  ft.  at  13^c.  ;  caps,  64  1.  ft.  at  12Jc   190  25 

Small  payments  :  piles,  340  1.  ft.  at  13^c  ;  hardware  $38.06  ;  wood,  2cords  at  So  ;  2  cords 

at  $4.65;  sundries  $7. 05   110  31 

Generally  ($4,688  97)- 

Civil  engineer,  H.  Perry-Leake:  Sjpt.-Oct.,  Dec-Feb.,  118  d.  at  $8  ;  travel  and  outlay 

$637.35   1,581  35 

Hudson's  Bay  Co.  :  groceries  and  provisions  $26.25  ;  tent  $17.50  ;  dry  goods  $28.10   71  85 

Lawrence  Hardware  Co.  :  American  hoisting  engine  with  boiler  $2,306.66  ;  freight  $26.41       2,333  07 
Small  &  Bucklin  Lumber  Co.  :  select  fir,  1,050  ft.  at  $30.38,  2,368  ft.  at  $28.35,  704  ft.  at 
$27.90,  336  ft.  at  $27.63,  616  ft.  at  $27.45,  5,220  ft.  at  $23.40,  320  ft.  at  $22.05,  520 
ft.  at  $21.15,  1,056  ft.  at  $20.70,  467  ft.  at  $19.80,  1,080  ft.  at  $18.90,  540  ft.  at  $18; 

freight  $264.81    611  15 

Small  payments :  provisions  $36.65;  launch  hire  $20.50;  carpenter  work  5  d.  at  $4; 

sundry  $14  40   91  55 

Detailed  in  1910-11,  page  V— 258   331  92 

Detailed  with  Dredge  Vessels,  British  Columbia  (Page  V— 335)  24  24 


Total,  carried  to  page  V— 15  - . . . .      18,859  40 


Fraser  River,  B.C  :  To  commence  construction  of  Training  Pier. 

Draper,  W.  N.  :  making  surveys  of  right  of  way  of  breakwater  at  mouth  of  river   102  05 

Land  Registry  Office,  certificates  of  encumbrance   2  00 

King's  Printer  $15.36  ;  advertising  $245.94  '   261  30 


Total,  carried  to  page  V— 15     365  35 


Fraser  River  Improvements,  B.C.:  Reconstructing  Dams  of 

Nicoraen  Slough. 

Conductor,  F.  C.  Kickbush  :  Sept.  16-Mar.  31,  165  d.  at  $5  ;  travel  and  outlay  $133.95   958  95 

Foremen:  M.  H.  McKinnon,  64  d.  at  $3.50  ;  F.  W.  McKenzie,  80$  d.  at  §3.50,   100  lb.  beef 

$10,  160  posts  $16.:     531  75 

Men  with  teams  1,052'  19  d  .  at  $6  ;  labourers,  64^  d .  at  $2 . 50   7,936  78 

Carpenters,  23  •  18  d .  at  $4  ;  cooks,  1  m .  at  $65,  26  d.  at  $3  ;  cooks'  helpers,  1  m .  at  $40,  20  d . 

at  85c;  man  with  boat,  10 ' 4  d.  at  $2.50    318  75 

Anderson  &  Lusby :  2- wheel  scrapers,  2  at  $65,  5  at  $60,  5  at  $55  ;  road  scrapers,  5  at  $8.50, 

3  at  $7  .50  ;  range  $60  ;  plow  $35  ;  stove  $27  ;  sundries  $125.40   1,017  40 

Gervan,  H.  H.:  30  rolls  tar  paper  $27 ;  2  snatch  blocks  $11  ;  sundries  $120.25/.   158  25 

Nicomen  Supply  Company  :  groceries  and  provisions  $718.35  ;  hardware,  &c.  $9.35   727  70 

Rat  Portage  Lumber  Co.,  sundry  lumber  and  laths   220  00 

Trapp,  T.  J.  &  Co.:  fence  230  rds.  at  57c;  staples  and  freight  $7.05   138  15 

Groceries  and  provisions:  City  Meat  Market  $134.42;   OA.  Kickbnsh  $63.35;  5  small 

payments  $149    346  77 

Small  payments  :   lumber,  1,8S8  ft.  at  $14,  320  ft.  at  $15,  520  ft.  at  $17  ;  hardware  $28.80  ;  5 

cases  powder  $35  ;  smith  work  $20.50  ;  labour  $10  ;  sundries  $30.55   164  91 

Detailed  with  Harbours  and  Rivers,  B.C.:  Generally  (Page  V— 275)         201  20 


Total,  oarried  to  page  V— 15   12,720  61 
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Fraser  River  (lower)  Improvements,  B.C.  $  eta. 

Labour  at  Annieville  Bar  (§1,210. 64)— 

Conductor,  J.  H.  Lovering,  Sept.-Oct.,  2  m.  at  $125;  cook,  H.  C.  Barryman,  2  m. 

at  $65   380  00 

Engineer,  H.  E.  Helliesen  $55.65;  labourers,  310  d.  at  $2.50   830  64 

Labour  at  Chilliwack  Landing  Shed  :  foreman  $22.50 ;  teaming  $15;  labourers  $83   120  50 

Labour  at  Matsqui  Protection  Work  ($1,106.66)— 

Foreman,  E.  Lovering,  Mar.,  $125;  engineers,  W.  S.  Knox,  9  d.  $21.78;  H.  E. 

Helliesen,  1  m.  $75    221  78 

Cooks,  2  m.  at  $65  ;  labourers  27 1 66  d.  at  $3,  268  75  d.  at  $2.50   884  88 

Labour  at  South  Westminster  Wing  Dam  ($880.72)— 

Foreman,  E  Lovering,  Oct.,  $125,  outlay  $0.45;  engineer,  W.  S.  Knox,  1  m.  $75   206  45 

Cook,  S.  Caygill,  $95.33 ;  labourers,  16  22  d.  at  $3,  212  11  d.  at  $2.50   674  27 

Labour  at  Woodward  Slough  ($5,073.38)— 

Foremen  :  E.  Lovering,  4  m.  at  $125  ;  J  .  H.  Lovering,  4  m  at  $125.  ,       1,000  00 

Engineers  :  W.  S.  Knox,  4  m.  at  $75  ;  H.  E.  Heliiesen,  4 ' 42  m.  at  $75   631  45 

Cooks  :  E.  H.  Guley,  3  533  m.  at  $65  ;  H.  C.  Barryman,  4 1 45  m.  at  $65   519  01 

Labourers,  104  22  d.  at  $3,  1,044  1  d.  at  $2.50    2,922  92 

Labour  on  pile  driver:   foreman  E.  Lovering,  Apr.,  May,  2  m.  at  $125 ;  engineer  W.  S. 

Knox,  53  d.  at  $2  .50   382  50 

Engineer  of  gasoline  launch  and  watchman  on  wharf,  W.  Philpott:  1  m.  at  $100,  11  m.  at 

$85;  travel  and  outlay  $5 . 45   1,040  45 

Watchman  at  government  boom,  R.  H.  Knox,  Apr.-May,  2  m.  at  $60. ....    120  00 

Attendant  at  Garry  Point  Observatory,  A.  A.  Parker:  12  m.  at  $25  ;  outlay  $4.80   304  80 

Taking  tide  gauge  records  :  R.  G.  Ballam,  12  m.  at  $5  ;  T.  Beaton,  3  m.  at  $5  ;  E.  T.  Hall,  12 

m.  at $10   195  00 

Sundry  vouchers  ($16,222.79)— 

Anderson  &  Lusby  :  gasoline,  450  gal.  at  27c. ,  50  cases  at  $2 . 95  ;  marine  motor  oil,  22 
gal.  at  $1.25  ;  coal  oil,  13  cases  at  $2.75;  paint,  20  gal.  at  $2.50  ;  snatch  block  $15; 

sundries  $442.46    839  71 

British  Columbia  Mills,  Timber  &  Trading  Co.:  lumber,  370  ft.  at  $47.50,  460  ft.  at  $34, 
600  ft.  at  $28,  910  ft.  at  $17.50,  1,845  ft.  at  $16.50,  21,396  ft.  at  $16,  3,597  ft.  at  $15, 

6,847  ft.  at  $14;  sundries  $32.40   620  89 

Gilley  Bros. :  rock,  2,710  tons  at  $1 . 40  ;  coal,  6  tons  at  $7 . 45  ;  delivery  $3  ;  less  scow  hire 

$275    3,566  70 

Hutton,  J.  S.,  towing  pile  driver,  camp,  &c,  4  d.  at  $35   140  00 

Jensen,  Alfred,  piles,  38,870  1.  ft.  at  9c,  1,600  1.  ft.  at  12c   3  690  30 

Kirk,  H.  T.:  cable,  200  ft.  at  ll£c,  580  ft.  at  8c,  1,000  ft.  at  7c,  500ft.  at  6c,  580  ft.  at 
5c,  600  ft.  at  3£c;  manilla  rope,  95  lb.  at  13|c,  835  lb.  at  12|c,  2,348  lb.  at  10gc; 

short  paid  $7.88     583  45 

Lovering  Bros  ;  hire  of  launch  for  towing  purposes,  Aug. -Mar.,  8  m.  at  $40;  towing 

camp  scow,  &c,  $15   335  00 

Mayers,  Joseph  :  coal,  37  tons  at  $7.25,  sacks  $8  ;  towing  with  steamerlFearless  $70. . . .  346  25 

Savage,  John,  hire  of  launch,  60  d.  at  $15    900  00 

Speck,  George  R.,  sundry  batteries,  spark  plugs,  &c   60  15 

Trapp,  T.  J.  &  Co.,  telegraph  wire,  5,061  lb.  at  3.45c   174  60 

Thompson,  J.  Lee,  ship  carpenter,  31  d  at  $5      155  00 

Westminster  Iron  Works,  sundry  foundry  work..    460  94 

Westminster  Marine  Railway  Co.:  lumber,  14,729  ft.  at  $20,  2,296  ft.  at  $30  ;  oakum,  15 
bales  at  $4.50  ;  spikes,  10 kegs  at  $6.50,  200  lb.  at  6c;  1  brl.  pitch  $11.25  ;  oil,  20  gal. 
at  $1.50;  dockage  $45,  10  d.  extra  on  ways  $100  ;  labour,  2,211  h.  at  60c;  sundries 

$64.76   2,085  57 

White,  A.  E.:  meat  485  lb.  at  15c;  taking  affidavits  $6     78  75 

Groceries  and  provisions:  Geo.  Adams  $134.56  ;  P.  Burns  &  Co.  $650.63;  Halverson  & 

Hougen  $195.38  ;  C.  A.  Welsh  $963.31  ;  3  small  payments  $39.45   1,983  33 

Small  payments:  sireno  junior  horn  $30  ;  labour  $26.75  ;  drafting  and  printing  plans  &c. 

$25.80  ;  towage  $15  ;  2  cases  powder  $14  ;  sundries  $90.60    202  15 

Detailed  with  Chief  Engineer's  Staff  (Page  V— 371)         300  00 

Detailed  with  Harbours  and  Rivers,  B.C.:  Generally  (Page  V— 275)  67  70 


Total,  carried  to  page  V — 15     27,025  14 


Fraser  and  Thompson  Rivers,  B.C.:  Wharves. 


Chase  ($9,444.29)— 

Foreman,  Chas.  Richards,  Sept. -Dec,  4  m.  at  $125    500  00 

Engineer,  J.  Allen,  3-4.83  m.  at  $100  ;  cook,  J.  Swords,  3  m.  at  $80   588  33 

Carpenters,  3 "486  m.  at  $75,  14  d.  at  $4,  3£  d.  at  $3.25  ;  labourers,  21  61 3  m.  at  $65,  25i 

d.  at  $3;  blacksmith  1  788  m.  at  $75   1,944  27 

Labour  building  barge  :  conductor,  Geo.  S.  Golden,  1  m.  $125  ;  carpenters,  caulker  and 

labourer,  67  d.  at  $3 . 60    366  20 


Carried  forward   3,398  80 
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Fraser  and  Thompson  Rivers,  B.C.:  Wliarves—  Concluded.  $  cts. 

Brought  forward   3,398  80 

Chase—  Concluded. 

Adams  River  Lumber  Co.:  fir,  500  ft.  at  §18,  43,030  ft.  at  $17,  44,632  ft.  at  $16,  14,527  ft. 
at  $15  ;  cedar,  700  ft.  at  $27  ;  delivery  $92  ;  piles,  120  1.  ft.  at  12c. ;  iron,  310  lb.  at 

$3 . 75  ;  sundries  $38 . 13   .       1 , 85-!  58 

Aylmer,  F.  W.:  labourers,  54^  d.  at  $3,  freight  and  cartage  $48.98   212  48 

Bayer  &  Miner  :  painting  roof  of  office  and  adjoining  buildings  $50  ;  sundry  $10.05    60  05 

Bradley,  R.  P.:  iron,  3,375  lb.  at  5c;  3  snatch  blocks $30  ;  5  mattresses  $22 . 50  ;  nails  and 
spikes,  14  kegs  at  $4,  6  kegs  at  $4 . 75,  3  kegs  at  $5 . 25,  2  kegs  at  $6  ;  washers,  2  kegs  at 

$10  ;  coil  1-in.  rope  $31 .35  ;  stove  $14  ;  sundries  $566.40   965  25 

Chase  Lumber  Co.:  lumber,  6,771  ft.  at  $17  ;  sundries  $24.40   139  51 

Grant  &  Ballard,  groceries  and  provisions   492  01 

McConuell.  A.:  piles,  8,212  1.  ft.  at  12Jc;  groceries  and  provisions  §599.66  ;  stove  $15.15  ; 

4  pr.  blankets  $20;  3  doz.  bolts  $18  ;  sundries  $45.30   1,754  61 

McLean,  H.  L.,  man  and  team,  8  d.  at  $7   56  00 

Small  &  Bucklin  Lumber  Co.:  lumber,  5,008  ft.  at  $23.40,  868  ft.  at  $16.20,  768  ft.  at 
$15.98,  827ft.  at$15.30,  8,376  ft.  at  $13.50,  1,116  ft.  at  $12.60,  sundry  $28.74;  freight 

$123.20      435  25 

Small  payments:  wood,  12  loads  at  $2.50,  4  12  cords  at  $4  ;  board  and  lodging  $19.15  ; 

lumber  $6. 10  '.   7175 

Port  Haney  ($1,038.89)— 

Conductor,  E.  Lovering,  Sept.  $125  ;  engineer,  W.  B.  Knox,  1  m.,  $75   200  00 

Cook,  1  m.  $65  ;  labourers,  22  33  d.  at  $3,  108  33  d.  at  $2.50    402  82 

Aberuethy  &  Lougheed,  Ltd.:  piles,  1,385  1.  ft.  at  8c,  680  1.  ft.  at  9c;  towage  $35; 
lumber,  2,376  ft.  at  $18.50,  14,256  ft.  at  §18,  6,912  ft.  at  $17,  12,232  ft.  at  $16,  sundry 

?34.99    855  77 

Charlton,  M.  B.:  groceries  and  provisions  $101.50;  hardware,  paint  &c.  $37.25    138  75 

Small  payments  :  beef,  230  lb.  at  14c;  milk,  20|  gal.  at  35c   41  55 

Rock  Wharf  ($374.24)— 

Conductor,  E.  Lovering,  June,  $125  ;  engineer,  W.  B.  Knox,  11  d.,  §27.50   152  50 

Cook,  A.  Bardot,  8  d.  $10.83  ;  labourers,  4911  d.  at  $2.50   133  61 

Groceries  and  provisions  :  Geo.  Adams  $66.12  ;  P.  Burns  &  Co.  $22.01   88  13 

Surrento  ($6,101.26)— 

Conductor,  Chas.  Richards:  Jan.-Feb.,  2  m.  at  $125;  travel  and  outlay  $19.77   269  77 

Engineer,  Jas.  Allen,  1793  m.  at  $100  ;  cook,  J.  Swords,  1793  m.  at  $80   322  75 

Fireman,  1  m.,  $65 ;  blacksmith,  1'24S  m.  at  $75 ;  carpenters,  1'568  m.  at  $75  ;  labourers, 

18  992  m.  at  $65   1,510  80 

Adams  River  Lumber  Co.:  lumber,  1,076  ft.  at  $35,  1,700  ft.  at  $18,  1,162  ft.  at  $17; 

piles,  200  1.  ft.  at  12c;  shingles,  7h  M  at  $3.25  ;  wood,  4  cords  at  $2.50 ;  towing,  17^ 

h.  at  $4  ;  sundries  $21.44   237  62 

Beemer,  Chas.  J.:  wood,  20  cords  at  $4.25  ;  lumber,  $100.79   185  79 

Bradley,  R.  P.:  iron,  2,010  lb.  at  5c;  rope,  265  lb.  at  15c;  wire,  2  spools  at  $12.75;  nuts, 

150  lb.  at  10c;  nails  and  spikes,  3  kegs  at  $4.75  ;  windows,  4  at  $3  ;  sundries  $58.15. .  265  15 

Davidson,  C.  C:  piles,  3,440  1.  ft.  at  12fcc.;  teaming,  $43   473  00 

Grant  &  Ballard,  groceries  and  provisions,  $233.51  ;  Kingham,  J.  R.,  piles,  4,698  1.  ft.  at 

12$c   820  76 

Hammond,  David  :  beef,  $100.36  ;  cartage  and  freight  $27   127  36 

Johnson,  Neil :  provisions  $59.60  ;  piles,  258  1.  ft.  at  12ic   91  85 

McConnell,  A.:  lumber,  53,560  ft.  at  $18,  8,146  ft.  at  $15 ;  groceries  and  provisions $68.38; 

2  snatch  blocks  $23  ;  sundry  $10.32   1,187  96 

Smith,  W.  T.  &  Son  :  groceries  and  provisions  $417.48  ;  hardware,  &c,  $18.65   436  13 

Small  payments  :  teaming  $38  ;  provisions  $50.54  ;  rent  of  telephone,  3  m.  to  Apr.  1, 1912, 

$20  ;  hardware  $16.57  ;  board  and  lodging  $16  ;  lamp  $14  ;  sundries  $17.21   172  32 

Westham  Island  ($1,905.47)— 

Conductor,  E.  Lovering,  July-Aug.,  1'419  m.  at  $125;  engineer,  W.  B.  Knox,  1419 

m.  at  $75   283  87 

Cooks,  1-29  m.  at  $65  ;  labourers,  23  44  d.  at  $3,  177  88  d.  at  §2.50    598  91 

Anderson  &  Lusby  :  range  $80  ;  sundries  §150.64   230  64 

British  Columbia  Mills,  Timber  &  Trading  Co.:  lumber,  880  ft.  at  §16.50,  5,775  ft.  at 

$16,  1,325  ft.  at  $15.50,  7,202  ft.  at  $15  ;  sundry  $S.60  ;  delivery  $12.50   257  48 

Kirk,  H.  T.:  manilla  rope,  432  lb.  at  122c.,  159  lb.  at  13|c;  marlin,  12  lb.  at  16ic   78  92 

Mayers,  Joseph  :  coal,  8  t.  at  §7.25,  20  sacks  §1 ;  towing  with  str.  Fearless,  3  d.  at  §40.  179  00 
Groceries  and  provisions  :  Geo.  Adams  §151.92  ;  Mrs.  C.  Albertson  §33.85  ;  P.  Burns  & 

Co.  $90.88    276  65 

Generally  ($1,160.90)- 

Superintendent  of  wharves,  James  Trodden,  Sept   125  00 

General  caretaker  and  carpenter,  W.  M.  Jones,  Nov.-Mar.,  5  m.  at  $90    45v)  00 

Ci\il  engineer,  H.  Peny  Leake:  27  d.  at  $8  ;  outlay  $22.90    238  90 

Surveyor  and  draughtsman,  W.  F.  Richardson:  26^  d.  at  $8  ;  travel  and  outlay  $135   347  00 

Detailed  with  Harbours  and  Rivers,  B.C.:  Generally  (Page  V— 275)  58  65 


Total,  carried  to  page  V— 15   20,683  70 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE         .         V— 273 
SESSIONAL  PAPER  No.  1 


Hardy  Bay  Wharf:  Renewals.  $  cts. 

Conductor,  A.  M.  Lyon,  Nov.  21-Feb.  14,  54  d.  at  $5 ;  labourers,  178  5  d.  at  $3  ;  carpenters, 

72-5  d.  at  $3.50   1,059  25 

Bel),  A.  &  Co.,  piles,  1,200  1.  ft.  at  7c;  Olson,  C.  &  Co.,  piles,  1,200  1.  ft.  at  7c   168  00 

Kntish  Columbia  Mills,  Timber  &  Trading  Co.,  piles,  lumber,  5,220  ft.  at  $17  :  freight  $26.10  114  80 
Wood.  Vallance  &  Leggatt :  galv'd  nails  and  spikes,  600  lb.  at  §5.60  ;  20  long  threaded  nuts 

$20  ;  peavies,  5  at  §2.75;  sundries  $43.55   110  90 

Total,  carried  to  page  V— 15   1,452  95 

Harrison  River  Improvements,  B.C.:  To  pay  Brooks  Scanlon  Lumber 

Co.  for  Outlay,  Sec, 

Brooks  Scanlon  Lumber  Co. 

Labour  of  men  on  pay  roll,  Jan. -May,  $5,793.25  ;  board  of  men  $636.25;  use  of  donkey  and 
scraper,  87  d.  at  $25  ;  use  of  pile  driver,  51  d.  at  $20  ;  use  of  river  boats,  130  d.  at  $2  ;  use 
of  houseboat,  tents,  &c,  3i  m.  at  $50  ;  use  of  scow  and  gasoline  boat  $54.60 ;  towing  $371; 
piles,  6,495  1.  ft.  at  8c;  sacks,  1,000  at  8c;  4,000  ft.  lumber  $77.23;  freight  and  hauling  of 
lumber  $19.    Total  $11,207.83.    Paid  on  account   ,   11,115  00 

Hollyburn  Wharf,  B.C. 

Vancouver  Dredging  and  Salvage  Co.,  Ltd.:  dredging,  48.h.  at  $100  per  9  h.,   bad  weather, 

t.!l  h.  at  $50  per  9  h.;  diving,  8  h.  at  $5  ;  2  cases  powder  $20.50  ;  drayage  $5    982  16 

Legal  services,  A.  \Vhealler,New  Westminster. .....      27  00 

Voucher  out :  Corporation  of  the  District  of  North  Vancouver   3,990  00 

Total,  carried  to  page  V— 15   4,999  16 

Kincolith  Wharf,  B.C. 

]  department  of  Indian  Affairs  B.C.:  amount  paid  Archdeacon  Collison  for  hire  of  winch  and 

shears  for  repairs  to  wharf     65  50 

Needles  wharf,  B.C. 

King  s  Printer  $19.49  ;  advertising  $70.80    90  29 

Detailed  with  Harbours  and  Rivers,  B.C.:  Generally   (Page  V — 275)  111  80 

Total,  carried  to  page  V — 15  .    . .         202  09 

Okanagan  Biver,  B.C.    Protecting  and  improving  navigable  channel. 

Detailed  with  Dredge  Vessels,  British  Columbia  (Page  V— 355)       5,775  57 

Powell  Biver  Harbour,  B.C.:  to  take  over  breakwater,  &c. 

Powell  River  Paper  Co.:  construction  of  breakwater  complete   50,091  60 

Prince  Rupert  Quarantine  Wharf. 

King's  Printer  $23.18  ;  advertising  $194. 40   217  58 

Stewart  Wharf,  at  head  of  Portland  Canal,  B.C. 

Gillette  &  McDonald  (12,238.20)— 

Contract  for  approach  to  wharf  $26,657,  extras'$90 ;  less  $15,000  paid  in  1910-11,  page  V— 

262   11,747  00 

Driving  7  pile  Dolphin  at  Stewart  Wharf,  B.C.  85  ft.  and  100  ft.  long.   491  20 

King's  Printer  $17.53  ;  advertising  $103.40   120  93 

Total,  carried  to  page  V— 15   12,359  13 

Surf  Inlet  Wharf,  B.C. 

Hyatt,  Mark,  contract  for  construction  of  wharf  complete    4,150  00 

King's  Printer  $13.71  ;  advertising  $72.50   86  21 

Total,  carried  to  page  V— 15   4,236  21 

1— 18v 
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Toflno  Wharf  Repairs,  B.C.  $  cts. 

Conductor,  Jacob  A  met  :  Aug.  19-Oct.  15,  1838  m.  at  $125  ;  outlay  $24.76   254  61 

Labourers,  177*54  d.  at  $3.50    621  39 

Small  payments  :  piles,  556  L.  ft.  at  5c. ;  hardware  $27 .70  ;  launch  hire  $21  ;  rope,  84  lb.  at  20c. ; 

rent  of  pile  driver  hammer  &c.  S12  ;  sundries  $16.70.   122  00 


Total,  carried  to  page  V— 15    998  00 


To  purchase  New  South  Wales  Turpentine  Timber  to  be  used  for  piles 

in  B.  C. 

Foreman,  E.  Lovering,  July  18  d.,  $72.58  ;  engineer,  A.  S.  Knox,  18  d.,  $43.55   116  13 

Cook,  18  d. ,  $37 . 74  ;  labourers,  66  ■  88  d .  at  $2 . 50    204  96 

The  Bay  Towing  Co. :  towage  $730  ;  syphoning  out  4  scows  $20  ;  hire  of  scows  $543  ;  labour 

loading  piles,  365  h.  at  45c;  superintending  labour  $16  45   1,473  70 

Carson,  E.  J.,  measuring  piles,  16  d.  at  $4    64  00 

Smith,  J.  Fyfe  &  Co.:  Australian  turpentine  piles,  21,184  1.  ft.  at  52c.,  10,590  ft.  at  58c, 

3,037  ft.  at  69c   19,253  41 

Groceries  and  provisions  :  Geo.  Adams  $55.65 ;  P.  Burns  &  Co.  $21.68   77  33 


Total,  carried  to  page  V— 15   21,189  53 


Thompson  River,  B.  C:  Removing  Snags,  &c. 

Adams  River  Lumber  Co.:  lumber,  4,864  ft.  at  $35,  1,810  ft.  at  $30,  1,219  ft.  at  $27,1,165 

ft.  at  $19,  2,608  ft.  at  $17,  6,100  ft.  at  $12  ;  shingles,  12  M.  at  $3.25  ;  sundries  $75.11 . .  511  16 

Bayer  &  Miner  :  labour,  72  h.  at  50c;  varnish,  5  gal.  at  $3.75  ;  shellac,  3  gal.  at  $3. 50;  sundries 

$6.40   71  65 

Buckham,  J.  A.:  freight  canoe  $115;  oars,  paddles,  &c  $11.50   126  50 

Campbell,  D.  H.:  doors,  1  at  $7,  4  at  $2.50  ;  pr.  of  sashes,  4  at  $2.75,  2  at  $5,  2  at  $5.40,  2  at 

S5.S5   60  50 

Lawrence  Hardware  Co.:  "Ideal"  hot  water  boiler  $155 ;  N.W.  radiators,  315i  ft.  at  62c; 

black  pipe,  86  ft.  at  23c,  100  ft.  at  10£c.;  sundries  $98   .         478  73 

McConnell,  A.,  cedar  piling,  2,945  1.  ft.  at  10c   294  50 

Miner,  R.  J.,  painting  offices  with  3  coats  of  paint,  464  sq.  yd.  at  35c   162  40 

Richardson,  W.  F.:  engineer,  9  d.  at  $8  ;  travel  $9.45   81  45 

Small  payments  :  rent  $45  ;  hardware,  &c.  $28;  freight  $19.20;  transfer  work  $12;  lumber 

$3  30   107  50 


Total,  carried  to  page  V— 15   1,«94  39 


I 'ii  ion  Bay  Wharf,  B.C. 

Anderson  &  Warnock  :  washers  300  lb.  at  $4.50  ;  2  iron  straps  $9  ;  sundries  $71.41   93  91 

Fraser  &  Bishop  :  board  $16  ;  sundries  $56.25   72  25 

Small  payments  :  labour  $99  ;  lumber,  2,654  ft.  at  $14  ;  hire  of  pile  driver  and  engineer,  Id. 

$25  ;  piles  $10 ;  hardware  $2.15   173  30 


Total,  carried  to  page  V— 15    339  46 


Upper  Fraser  River  and  Tributaries.:  Improvement  of  Navigable  Channels. 

Conductor,  FredlHeden:  Aug.  25-Jan.  6,  4  419  m.  at  $150;  travel  and  outlay  $316.30   979  17 

Foreman,  P.  Dufault,  S9£  d.  at  $4  ;  blacksmith,  Hans  Carlson,  69  d.  at  $4   634  00 

Cook,  Gordon  Dvke,  80  d.  at  $3.50 ;  miners,  487£  d.  at  $3.50   1,986  25 

Carpenter,  E.  J."  Ren  wick,  11|  d.  at  $4.50  ,     51  75 

Blair,  W.  &  Co.,  sundry  general  supplies     615  00 

British  Columbia  Express  Co.,  railway  fares,  meals  and  expressage    148  17 

Fort  George  Lumber  &  Navigation  Co.:  timber,  1,400  ft.  at  $40,  600  ft.  at  $50,  sundry 

$4.80;  freight  $25. 65   116  45 

Greening,  B.  Wire  Co.,  galv'd  crucible  steel  rope,  6,000  ft.  at  $12,  4,000  ft.  at  $9.30   1,092  00 

Hamilton  &  White,  livery  from  Fort  George  to  Quesnel   100  00 

Livingstone,  E.  H.,  boat  and  oars   70  00 

Marion,  S.:  groceries  and  provisions  $448.50  ;  rope,  114  lb.  at  25c;  freight  $25;  hardware 

&c.  $37.35  ...   539  35 

Reid,  James  Estate  :  powder,  40  cases  60%,  $700,  6  cases  40%,  $90,  1  case  81%,  $18.50  ;  10  pr. 

rubber  boots,  $100;  battery  $35  ;  2  coils  battery  wire  $22;  steel  $25.50  ;  1,500  ft.  fuse 

$15;  sundries  $60. 65   1,066  65 

Groceries  and  provisions  :  B.  C.  Market  $51 . 40  ;  Close  &  Brown  $130.45;  W.  T.  Ewing 

$125.33;  Lavoie  Bros.,  $33.80j;  The  Northern  Lumber  Co.  $67.95   458  93 

Small  payments  :  brick  $12.65;  labour  $13.80  ;  sundries  $4.35    30  80 


Total,  carried  to  page  V— 15    7,888  52 
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Upper  liillooet  River,  R.C.:  Removal  of  obstructions.  $  cts. 

Dermody,  P.  J.:  2\  d.  accompanying  Mr.  Doncaster  on  inspections    10  07 


Harbours  and  Rivers  Generally,  H.CV.  Repairs  and  Improvements. 

Burton  wharf:  Nelson  Hardware  Co.,  2  gal.  paint  $5  ;  freight  49c   5  49 

Queen's  Bay  :  caretaker  of  warehouse,  Basil  Aylmer,  Apr.- June,  3  m.  at  $25   75  00 

Harrison  River:  J.  H.  Lovering,  inspector  of  work,  Feb. -May,  4  m.  at  $125;  travel  and 

outlay  $05.40   505  40 

Salmon  Arm  :  Brayden  &  Johnston,  lumber.  2,233  ft.  at  .$16  ;  Gibbard  &  Boutwell,  labour 

repairing  wharf,  8  d .  at  $3,  4  d .  at  $5   79  73 

Sidney  Wharf  ($1,145.75)— 

Foreman,  J.  H.  Lovering,  July,  $125  ;  engineer,  C.  Watson  25  d.,  $60.48;  labourers,  18  d. 

at  $2.50,  75-1  d.  at  $3.25   474  58 

Bazan  Ba}r  Brick  &  Tile  Co.,  piles,  600  1.  ft.  at  10c   GO  00 

Craig,  David,  bolts,  nuts,  &c,  135  lb.  at  13^c   18  00 

Jensen,  A.,  piles,  1,935  1.  ft.  at  9c;  Kirk,  EL  T.,  1-in.  and  2-in.  rope,  3951b.  $51.41   225  56 

Mayers,  Joseph  :  towing  with  Str.  Fear/ess,  4  d.  at  $45  ;  coal,  2  tons  at  $7.25   194  50 

Sydney  Trading  Co. :  38  sacks  cement  $47.50  ;  sundries  $33.61                                    ...  81  11 

Tester  &  Taylor,  board  and  room  for  foreman  and  engineer,  46  d.  at  $2   92  00 

Generally  ($5,237)— 

Superintendent  of  wharves,  James  Trodden,  Apr.-Aug.,  Oct.-Mar.,  11  m.  at  $125  ;  travel 

and  outlay  $1,144.00   . .    2,519  60 

Adams  River  Lumber  Co.:  490  ft.  pipe  $43.25;  coal,  3  tons  at  $9;  gasoline  $27.75; 

700  ft.  lumber  $15.60  ;  steel,  306  lb.  at  $3.75  ;  sundries  $52.25   177  35 

Bayer  & Miner  :  labour,  lOd.  at$4,  28 h.  at  50c;  wiring 3 chandeliers $18  ;  sundries $34.90.  106  90 
British  Columbia  Salvage  Co. :  use  of  pile  driver,  steam,  &c,  4  d.  at  $15;  sundry  material 

$9.80  ;  labour,  100  h.  at  40c,  7  h .  at  73c   115  05 

Canada  Cycle  &  Motor  Co.:  searchlight  and  fittings,  &c  $40.70  ;  sundries  $18.15   58  85 

Coste,  Louis,  consulting  engineer,  making  report  on  Victoria  Harbour   1,200  00 

Dietzgen,  Eugene  Co. :  vertical  filing  case  $51  ;  base  $9   60  00 

Hargraves,  W.:  gasoline,  29  cases  at $3. 75  ;  1,000  lb.  lead  $70  ;  sundries  $20.80   199  55 

Hudson's  Bay  Co.:  2  blankets  $16  ;  tent  $8.25  ;  general  supplies  $80   104  25 

McConnell,  A. :  wire  fencing  $22  ;  general  .supplies  $129.30   151  30 

Saanich  Lumber  Co.  Ltd.:  lumber,  4,059  ft.  at  $14;  sundries  $3.81   60  61 

Technical  Manufacturing  &  Supply  Co.,  making  prints,  &c   73  41 

Tug  Kitsap  :  lowing  piledriver  from  North  Vancouver  to  New  Westminster   50  00 

Small  payments  :  expressage  and  teaming  $71.01 ;  aneroid  $35  ;  carpenters,  6  d.  at  $4.50, 

4  d.  at  $4  ;  services  of  Ladysmith  fire  department  $20.50;  boat  hire,  47  d.  at  25c; 

2  levelling  rods  $11 ;  sundries  $167.87   360  13 

King's  Printer's  $213.20  ;  Stationery  Office  $926.79  "   1  140  05 

Kain loops  ($2,624.58)-- 

Aylmer,  F.  W.,  sundry  travel  and  outlay   1,457  75 

Doncaster,  P.  E.,  sundry  travel  and  outlay   1,032  45 

Lawrence  Hardware  Co.:  tent  $1.50  ;  paddles  $11  ;  sundries  $30.83   51  38 

Ramsay  &  Philips,  rent  of  office,  Feb. -May  at  $20   80  00 

New  Westminster  ($3,207.71) — 

Gauvreau,  N.  B.,  travel  and  outlay   429  50 

Keefer,  G.  A.,  travel  and  outlay    1,542  45 

Turner,  Geo.,  travel  and  outlay   4  10 

Worsfold,  C.  O,  travel  and  outlay   590  67 

British  Columbia  Telephone  Co.:  rent  of  'phone,  13  m.    to  Apr.   1,   1912  at  $9.50; 

messages  $4.10..   127  60 

Canadian  Pacific  Railway  Co's.  Telegraph,  tolls  on  telegrams   109  89 

New  Westminster  Post  Office  :  stamps  $222.50  ;  post  cards  $1   223  50 

Thorn ber,  L.,  scrubbing  office,  12  m.  at  $15.   180  00 

Surveys  Generally  B.C.  ($1,108.40)— 

Leake,  H.  Perry  :  services,  23  d.  at  $8  ;  travel  and  outlay  $73.75    257  35 

Office  Specialty  Mfg.  Co.:  flat  top  desk  $51.75  ;  tilter  chair  $14.50.    66  25 

Richardson,  A.  F. :  services  at  South  Thompson  River,  3d.  at  $8,  Fraser  River  to 

Soda  Creek,  28  d.  at  $8;  preparing  reports,  13  d.  at  $8  ;  travel  and  outlay  $295.45  647  45 
Small  iwyments :  stationery,  &c,  $49.45;  subscriptions  to  newspapers  $29.75  ;  sundry 

prints  $23.65  ;  2,000  report  forms  $19  ;  sundries  $15.50   137  35 

Detailed  with  Chief  Engineer's  Staff  (Page  V— 371)  1,610  95 

Detailed  in  1910-11  (Page  V -264)   250  07 


17,047  13 

Less:  Charged  to  Surveys  and  Inspections  (Page  V— 373)      3,083  42 

Charged  to  Fraser  and  Thompson  Rivers  Wharves   (Page  V— 272)  58  65 

Charged  to  Fraser  River(lower)  Improvements  (Page  V— 271)  67  70 

Charged  to  Fraser  River  Improvements  to  Nicomen  Slough(Page  V— 270)         201  20 

Charged  to  Needles  Wharf  (Page  V— 273)         111  80 

  3,522  77 


Total,  carried  to  page  V— 15   13,524  36 
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198  75 

199  38 

330  00 


Lewes  and  Yukon  Rivers  :  Improvements.  §  cts. 

Hell  Gate  Improvements  ($1,817 . 12)— 

Burns,  P.  &  Co.,  30  lb.  beef  $7.50;  Puckett,  W.  A.,  hardware,  &c.  $62.90   70  40 

White  Pass  and  Yukon  Route  ($1,580.65)—  _ 

Services  of  steamer  Canadiun:  hauling  rock,  96  h.  at  $10;  extra  time  loading  and  un- 
loading, 23H  h.  at  50c;  meals,  64  at  $1;  berths,  24  at  $2.50   1,199  75 

Labour:  foreman,  205  d.  at  GOc. ;  labourers,  600  h.  at  40c   363  00 

Telegrams,  $23  50;  sundry  hardware  $25.40;  less  supplies  sold  $25   23  90 

Whitney  &  Pedlar:  provision  $144.97;  freight,  &c.  $15.10   160  07 

Improvements  at  Kirkman — 

White  Pass  and  Yukon  Route  ($2,031.04)— 

Services  of  steamer  Canadian  :  improving  channel,  6  d.  at  $250.^     1,500  00 

Construction  of  2- ton  steel  scraper  :  material  $186.58;  labour  $153  66;  freight,  &c, 

$126.30     466  54 

Labour,  124  h.  at  50c;  telegram  §2.50   64  50 

Total,  carried  to  page  V— 15   3,848  16 

Lewes  and  Yukon  Rivers:  To  pay  JTI.  L.  Foley  in  fall  and  final  settlement  of 
all  claims  in  connection  witli  timber  cut  in  Oct.  1902,  by  tlie  resident 
engineer,  on  an  island  at  tlie  liead  of  Hell  Gate  witbin  tne  limits, 
of  berth  No.  112,  interest  at  5  p.  c.  per  annum  on  delayed 
payment  of  £404  found  to  be  due  him. 

Foley,  M.  L.:  interest  on  $404.11  from  Nov.  1902  to  May  10,  1910,  7  y.  6  m.  at  5  p.c   151  57 

Lake  Timiskaming  Plant :  Provision  for  Repairs  to  Plant,  dec. 

Head -carpenter,  A.  Lemire  :  Nov.,  9  d.  at  $2.75;  Dec-Mar.,  1912,  58  d.  at  $3  

Blacksmith,  Ph.  Buesnel :  Nov.  21-Mar.  31,  724  d.  at  $2.75  

Carpenters  at  $2.75  per  day:  A.  Clement  $99;  T.  Fleure  $126.50;  A.  Gauthier  $33;  J.  Greer 

$27  50;  J.  R.  Hancock  $44  

Handymen-  at  $2.65,  A.  Geeliug  $128.52,   E.  Prevost  $76.85;  at  $2.60,  J.  R.  Hancock 

$143;  W.  Lewis  $46.80;  W.  Munson  $66.30   461  47 

Labourers,  412A  d.  at  $2.50,  21  at  $2,  41 at  $1  75    ...       ..   1,145  00 

Teaming  J.  Greer,  2  d.  at  $2.50,  68  at  $o;  \V.  K.  Montgomery,  b  d.  at  Spo;  L.  Vadeboncoeur 

ji  d  at  $5    412  50 

Bell  &  Rochester;  cement,' 24  bags  $13.50;  iron  $36.15;  59  gal.  paint  $92.50;  200  ft.  manilla 

rope  $13.50;  sundry  $112.60   ;  •  •  ■  ■  268  25 

Poster  C  A.:  cedar,  979  1.  ft.  at  4c;  rough  lumber,  4,000  ft.  at  $15;  v-joint,  200  ft.  at  $16; 

shiplap,  200  ft.  at  $18  •  105  96 

Gannon   \rsene:  timber,  pine,  tamarac  and  elm,  1,000  ft.  at  $16,  37,647  ft.  at  1^19,  13,216  ft 

at  $25  ;  birch  plank,  7,995  ft.  at  $24  ;  4  pes.  birch  $5     ...    ... . ... 1,258  55 

General  Supply  Co.:  2  dump  cars  $250;  503  lb.  grease  $35.21 ;  1,600  ft.  steel  rails,  11,780  lb. 

$212.04;  plow  steel  wire  rope,  i-in.,  400  ft.  at  6  93c,  li-in.,  300  ft.  at  38  48c,  sundry 

hardware  S10S  74     749  14 

Ma<dadery  Bros.:  cement  48  bags  at  60c;  iron  $20 . 64  ;  steel  $19.18;  nails  $17.45;  sundry 

°$19  21    ^ 

Montgomery  &  Ferguson:  blacksmith's  blower  $18;  8  tapered  drills  $15;  coal  $21.85;  gasoline 

$13  54;  iron  $52.83;  nails  $27.55;  262  lb.  rope  $30.90;  sundry  $261.78    441  45 

Norfolk  S.:  iron  $14.85;  »teel  $20.07;  emery  wheel  $5.50;  sundry  $53  40   93  82 

Temiskaming  Telephone  Co.:  exchange,  1  y.  to  Jan.  18,  1913,  $30  ;  installing  hue  $30  ;  tolls 

c*g  25      ...    68  35 

Trembiay 'Tancrede  :  10-in.  cedar,  936  ft.  at  14c;  8-in.  piles,  30  ft.,   20  at  $3,   35  ft.,  40 

at  $3.50,  40  ft.,  60  at  $4.40,  45  ft.,  40  at  $5.40    ......... .  ...  .  . . . .....  811  04 

Small  payments  :  4  capstans  $36;  freight  $13.87;  hardware  3544.25;  b  niggerheads  H>lb  ;  2,000 

ft  lumber  $36;  provisions  $25.27;  timber,  birch  $8.50,  20  pes.  cedar  $17. o2,  22  pes.  oak 

$27.90;  towing  $14;  sundry  $7.70   •  •  •  •  •  •  •  249  01 

Detailed  with  Harbours  Generally  (Page  V-2<6)  28  50 

Total,  carried  to  page  V— 16   6>926  45 

Harbours  and  Rivers,  Generally. 

Hull:  Larlamme,  V.:  rental  of  storage  yard  for  plant,  2H  m.  to  Jan.  15,  1912  $64.50;  less 

$28.50,  charged  to  Lake  Timiskaming  Plant  (Page  V— 276)   36  00 

Cement  Testing  Laboratory —  _ 

Bristol  Co.:  recording  thermometer  with  125-ft.  copper  protection  bulb   53  7o 

Lyman's  Limited:  12  pr.  linen-lined  rubber  gloves  $31.80;  sundry  chemicals,  &c, 

$84  72   116  52 

Carried  forward   206  27 
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Harbours  and  Rivers:  Generally — Concluded.  $  cts. 

Brought  forward   206  27 

Cement  Testing  Laboratory—  Continued. 

Customs  duty  :  on  Eiiner  and  Amend  invoice  $19 . 50;  on  Bristol  invoice  813.50;  entries 

$4     37  00 

Small  payments:  disc-heater  §9;  electrical  supplies  $8.95;  hardware  $32  14 ;  linen  $3.60; 

freight  and  express  $232     285  69 

Photographic  Branch — 

Jarvis  Studio:  Argo  paper,  3  gross  $36.50;  metol  developer  $20.75;  sundry  $4.40   61  65 

Topley  Co.:  blue  print  paper,  1,940  yd.  $157.50;  Vandyke  paper,  210  yd.  $47  25  ;  sundry 

supplies  $214.85   419  60 

Small  payments:  alcohol  $5.30;  cotton  $3.30     8  60 

Test  borings:  Gregory,  A.  W.:  services,  Oct.  1911   100  GO 

Generally— 

Stewait,  R.  &  Son.:  guarantee  bond  for  C.  S.  A.  Mackay,  paymaster   20  00 

Topley  Co.:  repairs  to  transit  $22.50;  photographic  supplies  $47.05   69  55 

Teh-grams:  C.  P.  R.  Ob's  Telegraph  $1,884.35;  G.  N.  W.  Tel.  Co.  $1,372.45    3,256  80 

Express:  A.  E.  Co.  $1.40;  C.  E.  Co.  $357.02;  D.  E.  Co.  $255.31   613  73 

Small  payments  :  telephone  tolls  $23.54;  copying  $27 . 45;  photo  supplies  $15.10;  sundry 

$14.95   81  04 

King's  Printer  $2,545.90;  Stationery  Office  $2,689.08   5,234  98 

Travel  of  officials  at  Ottawa:  S.  J.  Chapleau  $351,70;  C.  R.  Coutlee  $335.25;  G.  E.  Perley 

$201.65;  A.  St.  Laurent  $406.15   1,297  75 

Detailed  with  Surveys  and  Inspections  (Page  V — 373)  225  00 

Detailed  with  Harbours  Generally,  Ontario  (Page  V— 261)  21  83 


Total     11,939  49 

Lkss  •  refunded  by  Marine  and  Fisheries  Dept     26  13 


Total,  carried  to  page  V— 16  :   11,913  36 


Dredging  :  General  View  of  Charges  to  Votes  for  Dredging. 

Repairs  to  Dredge  Vessels  (Page  V— 278)  266,500  00 

New  Dredgin?  Plant  ($501,603.73)— 

Maritime  Provinces    (  V— 278)  65,281  26 

Quebec  and  Ontario    (  ,.    V— 278)  54,589  52 

Manitoba  (  .>    V— 278)  24,228  53 

British  Columbia  (  V— 279)  260,214  37 

Shipyard  on  Victoria  Island,  Ottawa  (  ,.    V— 280)  60,025  46 

Generally   (  V— 2S0)  37,264  59 

Dredging  (81,767,092.43)— 

Maritime  Provinces  (  V— 282)  695,500  75 

Quebec  and  Ontario  (  ..    V— 286)  720,943  02 

Manitoba  '  (  V-286)  31,449  63 

British  Columbia  ,  (  >,    V— 287)  316,567  09 

General  Service  (  ,,   V— 287)  2,631  94 


Total,  carried  to  page  V— 16     2,535,196  16 


Repairs  to  Dredge  Vessels. 


River  Richelieu  (charged  to  Repairs  to  Dredge  Vessels,  $2,885.47). 


Pay-lists  and  accounts,  May- June,  1911  ($2,331.30)  — 

Pay-list  of  dredge  Richelieu  :  May  1  to  14,  1911   206  93 

Pay-list  of  tug  Ottawa  :  May  1  to  June  11,  1911   287  00 

Machinists,  carpenters,  &_•.:  May  1  to  June  31,  1911    605  70 

Foundry  work  :  J.  &  S.  Bessette  $546.76,  A.  Filion  $32.50   579  26 

Hardware:  Cote  &  frere  $138.17,  Gervais  &  frere  $116.60,  J.  C.  Harbec  $166.61. 

Mussens  $9.20    430  58 

St.  Germain,  H. :  meals,  396  at  35c. ;  beds,  132  at  35c   184  80 

Horsehire  $14.05,  ferry  $10.68,  sundry  $12. 30   37  03 

Accounts,  March,  1912  ($554.17)— 

Canadian  Fairbanks-Morse  Co.:  5^  x  3£  x  5  F.M.  duplex  feed  dump  $86.45;  freight 

$3.64   90  09 

Foundry  work:  Beauchemin  &  fils  $9.34,  J.  &  S.  Bessette  $40.30,  T.  A.  Mace  $19.50 

St.  Johns  Foundry  $394.94    464  08 


Carried  forward   2,885  47 
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Repairs  to  Dredge  Vessels—  Concluded.  $  cts. 

Brought  forward     2,885  47 

Department  at  Ottawa. 

Petty  cash  :  A.  G.  Kingston  $81.95,  J.  B.  St.  Laurent  $59  .39    141  34 

Advertising   94  45 

Overpaid  to  J.  McNeil  on  cheque  4370   10  00 

Detailed  vrith  other  Votes. 

St.  Maurice  River  Works    (Page  V— 392)  420  48 

Detailed  tinder  Headings  of  'Dredge  Vessels.' 

Dredge  Vessels  :  Maritime  Provinces — 

Expenditure  at  St.  John,  N.B  (Page  V— 288)  83,087  71 

Expenditure  at  Ottawa  (    ..    V— 303)  1,071  23 

Dredge  Vessels  :  No.  4  (    ,,    V— 306)  144  2G 

Dredge  Vessels  :  Ontario  and  Quebec  (        V— 330)  114,052  02 

Dredge  Vessels  :  Manitoba  (    „    V— 334)  4,728  30 

Dredge  Vessels  :  Saskatchewan  (    m    V— 334  )  2,439  90 

Dredge  Vessels  :  British  Columbia  (    .,    V— 335)  60,244  80 


269,320  08 

Less  :  Charged  to  'Repairs  to  Dredge  Vessels,'  in  fiscal  year  1912-13    2,820  08 


Total,  carried  to  page  V— 277   266,500  00 


New  Dredging'  Plant:  Maritime  Provinces. 

Advertising  8248.06  ;  express  82.08  ;  King's  Printer  $77.24   327  38 

Travel  of  Ottawa  official :  Capt.  D.  Matheson    92  97 

Detailed  with  '  St.  Maurice  River  Works.  .   '  (Page  V— 392)  415  88 

Detailed  under  Headings  of  '  Dredge  Vessels.' 

Dredge  Vessels  :  Maritime  Provinces — 

Expenditure  at  Ottawa  (Page  V— 303)  29,394  42 

Expenditure  at  St.  John  (    „    V— 288)  5,747  59 

Dredge  Vessels  :  No.  4   (    ..    V— 305)  19,251  52 

Dredge  Vessels  :  Ontario  and  Quebec  (    ,t    V— 330)  10,051  50 


Total,  carried  to  page  V— 277   65,281  26 


New  Dredging  Plant:  Ontario  and  Quebec. 

Toronto  Office— 

Mussens,  Ltd.  :   Morse  diving  apparatus  :   No.  3  air-pump  $260  ;  diving  helmet  8110  ; 

No.  3  diving  dress,  2  at  $58.25  ;  50-ft.  lengths  air-hose,  3  at  825.50  ;  sundry  $84.60. .  647  60 


Travel  of  Ottawa  Officials  :  L.  N.  Cofsky  $255.51,  J.  E.  Larochelle  $9.65   265  16 

Advertising  8281. S4,  express  40c   282  24 

Detailed  under  Headings  for  'Dredge  Vessels'  : 

Dredge  Vessels  :  Ontario  and  Quebec    (Page  V— 330)  53,386  62 

Dredge  Vessels  :  No.  4   (    ,i    V— 305)  7  90 


Total,  carried  to  page  V— 277    54,589  52 


New  Dredging  Plant:  Manitoba. 

Detailed  with  'Dredge  Vessels,  Manitoba'  (Page  V-  -334)     24,228  53 


New  Dredging  Plant :  British  Columbia. 

Lobnitz  Co.,  Ltd.  ($12,816.16)— 

Amount  paid  for  freight  and  insurance  as  per  contract   5,630  15 

Contract  for  patent  rock  breaker  completed,  $37,132.67  ;  less  paid  in  1910-11  (V — 265), 

$29,667.20,  and  less  paid  to  Victoria  Machinery  Depot,  $279.46   7,186  01 

McDougall-Jenkins  Engineers,  Ltd.  :    contract  for  construction  of  steel  tug  completed, 
$43,440  ;  extra  labour  and  material.  $1,882.92  ;  less,  paid  in  1910-11  (V— 265)  $10,860,  and 

in  1912-3  ,$220.60   34,242  32 


Carried  forward 


47,058  48 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 279 

SESSIONAL  PAPER  No.  1 


New  Dredging  Plant :  British  Columbia— Concluded.  $  cts. 

Brought  forward   47,058  48 

Mavhew,  N.  J.  :  contract  for  construction  of  three  260  cu.  yd.  dump  scows  completed,  122,200; 

extras  $1,338. 16   23,538  16 

Mayhew,  Choate,  Ross  &  Howard  Iron  Works  :  contract  for  construction  of  two  180yd.  dump 
scows  completed,  §10,800  ;  extras  $479.01 ;  less  paid  by  department  for  carpenter  work, 
$72.50,  and  less  paid  in  1910-11  (V— 265),  $4,000    7,206  51 

Simons,  W,  &  Co.  :  detailed  in  1910-11  (V— 265)   52,391  45 

Vancouver  Shipyards,  Ltd.  ($10,686.40)— 

Contract  for  gasoline  tug  boat  completed,  $6,850  ;  extras  $132.15    6,982  15 

Contract  for  14  pontoons  completed,  $3,702  ;  freight  on  cleats  $2.25    3,704  25 

Victoria  Machinery  Depot  ($13,405.16)— 

Contract  for  Lobnitz  rock  breaker  completed,  $12,150  ;  extra  work  $975.70   13,125  70 

Detailed  with  Lobnitz  Co.,  Ltd.    (See  page  V— 278)   279  46 

Wallace  Shipyards  ($67,015.76)— 

Contract  for  steam  lifting  scow  completed,  $2,880  ;  extra  work  $244.80   3,124  80 

Contract  completed  for  ironwork  on  three  260  c.  yd.  dump  scows,  $11,400  ;  extras,  180 

hinge  blocks  $104.46,  delivery  charges  $67.50.   11,571  96 

Estimate  No.  5  to  Mar.  9  on  contract  for  construction  of  steel  tug     51,960  00 

Scow  with  derrick,  75  p.c.  of  contract  price   318  75 

Shipping  three  tripping  gear  to  Nelson     40  25 

Inspector  of  construction,  A.  H.  Seaton  :  services,  12  m.  to  Mar.  31  at  $150;  travel  and 

outlay  $203.85     2,003  85 

Clerk.  E.  A.  Burns  :  services,  12  m.  to  Mar.  31  at  $80  ;  outlay  $30.40   ...         990  40 

Hyde  Windlass  Co.  :  propeller,  diam.  48,  pitch  42,  blades  3   135  00 

Hinton  Electric  Co.,  Ltd.  :  binnacle  complete   65  00 

McLennan,  McFeely  &  Co.,  Ltd.  :  manilla  rope,  621  lbs.  $67.01  ;  sundries  $1.95   68  96 

Schaake  Machine  Works,  Ltd.  :  making  eleven  pawl  boxes  for  three  dump  scows   785  00 

Simpson,  Balkwill  &  Co.,  Ltd.  :  gal  v.  chain,  550  lb.  at  7c.  ;  10  in.  gal  v.  side  lights,  8  at  $9.75; 
2  compasses,  $22.50,  $20;  66  gal.  hot  water  boiler,  $18.75;  30  gal.  hot  water  bottles,  3 
at  $6;  100  lb.  anchor  $11.25;  windlass  $21;  binnacle  $18;  range  $25;  lavatory  $60;  sundries 
$178.78   509  78 

Vancouver  Engineering  Works,  Ltd.  :  set  derrick  irons  $170 ;  lathe  work,  51  h.  at  $1  ; 
patternmaker,  21  h.  at  85c;  machinist,  30  h.  at  85c,  108  at  75c.  ;  blacksmith  and  helper, 
10  h.  at  $1.50  ;  sundry  labour,  $240.85;  installing  machinery,  $229.46  ;  8  in.  x8  in.  winch, 
$1,650;  42  in.  x  96  in.  marine  boiler  $575;  c.  s.  rudder  and  tube,  rudder  shoe,  funnell  and  base, 
$179.99  ;  steel  castings,  5,054  lb.  at  Sic  ;  iron,  1,937  lb.  at  4c;  733  lb.  steel  plates  $32.09  ; 
cartage  $16.25  ;  sundries  $124.57.  Charged  as  follows  :  new  derrick  scow  $240.80,  three 
dump  scows  $281.27,  steam  lifting  scow  $3,214.47,  new  gasoline  tug  $179.99   3,916  53 

Small  payments  :  towing  $15  ;   postage  stamps  $10 ;  2  electric  accumulators  $35  ;  labour 

$48.21 ;  sundries  $30.01   138  22 

King's  Printer's  Account   92  00 

'Kootenay  Lake' :  Dredge  and  Scow. 

Conductors:  S.  Mills,  Apr.  1-30,  Aug.  7-Sept.  30  at  $150,  $420.97,    outlay,  $203.10;  R. 

Cunningham,  30  d.  at  $4.63,  1  in.  $125   887  97 

Blacksmith,  35  d,  at  $4  ;  carpenters,  72  d.  at  $4.50,  238  at  $4,  63£  at  $3.50,  75  at  $3  ;  caulkers, 

88  d  at  $4.50  ;  labourers,  10  d.  at  $3.50,  45  at  $3,  9  at  $2.50   2,451  75 

Nelson  Hardware  Co.  :  iron,  1,789  lb.  at  4c.  ;  babbitt,  48  lb.  at  25c.  ;  tapped  nuts,  75  lb.  at 

10c,  265  at  9c,  99  at  8c.  ;  boiled  oil,  24  gal.  at  $1.50  ;  coal,  10  sacks  at  $1.50  ;  sundries 

$64.78   238  61 

Nelson  Iron  Works,  Ltd.  :  machine  work,  137  h.  at  75c.  ;  sundries  $16.20  .    118  95 

Vancouver  Engineering  Works,  Ltd.  :  making  six  chain  connections  to  shaft  of  door  closing 

gear  for  dump  scows,  labour  $77.85,  material  $38.38  ;  12  cs.  wire  rope  sockets,  311  lb.  at 

8ic.  :  sundry  machine  work  $7.50;  express  and  cartage  $63.75   213  92 

Small  payments :  lumber  $25.28;  chain,  731  lb.  $47.51;  oakum,  2501b.  $22.50;  freight  and 

cartage  $22.44  ;  sundries  $21.94   139  67 

Detailed  under  other  Headings. 
Dredge  Vessels  :  British  Columbia  (Page  V— 335)     26,156  84 


Total,  carried  to  page  V— 277   260,214  37 


Dredging  :  New  Shipyard  on  Victoria  Island,  Ottawa. 

Land  and  Buildings  on  Victoria  Island,  Ottawa — 

Bronson  Co.:  lots  33  and  34,  North  side  of  Middle  St.,  with  docks  and  filling   27,814  00 

Canada  Carbide  Co.:  on  account  of  $50,000  for  300  x  80  ft.  building  (site  alone  estimated 

at  $24,000)   13,100  00 

Ottawa  Electric  Railway  :  lots  16,  17,  18,  19,  20,  South  side  of  Middle  St.,  with  docks 

and  filling   16,382  50 


Carried  forward, 


67,296  50 
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Dredging  :  New  Shipyard  on  Victoria  Island,  Ottawa—  Concluded.  $  cts. 

Brought  forward   57,296  50 

Sims,  R.  J.,  Ottawa,  legal  services,  bill  of  March  9,  1912  ($97.65)— 

Deed,  title  and  transfer  of  lots  33,  34,  North  Middle  St.,  from  Bronson  Co   30  00 

Deed,  title  and  transfer  of  lots  16,  17,  18,  19,  20  South  Side  of  Middle  St.,  from  Ottawa 

Electric  Ry.  Co   60  00 

Searches  and  registration,  §7.05  ;  Sheriff's  office  60c     7  65 

Advertising    254  70 

Detailed  with  '  Dredge  Vessels,  Ontario  and  Quebec'  (Page  V— 330)  2.370  61 


Total,  carried  to  page  V— 277    60,025  46 


New  Dredging  Plant :  Generally. 

Dominion  Express  Co.  :  charges     0  25 

Detailed  under  Headings  of  '  Dredge  Vessels'— 

Dredge  Vessels  :  Ontario  and  Quebec  (Page  V— 330)  24,658  90 

Dredge  Vessels  :  Manitoba  (    ..    V— 334)  12,276  19 

Dtedge  Vessels  :  British  Columbia  (    >■    V-335)  329  25 


Total,  carried  to  page  V— 277   37,264  59 


Dredging  :  Maritime  Provinces. 

Dredging  and  Inspection  of  Dredging. 

Detailed  with  Contract  Dredging  (Pape  V— 361)  •  387,635  07 

Travelling  inspector,  A.  M.  Fisher:  May  15- Aug.  31,  98  d.  at  S3;  travel  and  outlay  '  S5.30     .  379  30 

Travelling  inspector,  C.  F.  McKendrick:  June  1-Sept.  7,  93  d.  at  $3;  travel  and  outlay  $203.52  482  52  I 

Comeau,  Jos.  P.:  services  at  Little  Aldouane,  Mar. -Apr.  5  2  d.  at  $2.50  :  outlay  25c,   13  25 

Craig,  Thomas:  services  on  dredge  Gray  Loggie,  July  16-Oot.  10,  82' 8  d.  at  $2.50;  outlay  $3.80  210  80 

D'Aigl(j,  Denis:  services  at  Little  Aldouane,  Feb. -Mar.,  18o  d.  at  $2.50  ;  outlay  $1   47  25 

Desroches,  Jaddus:  services  on  dredge  Excavator,  Nov.  14  d.  at  $2.50;  outlay  $3.25   38  25 

Doucet,  Vincent  P.:  services  at  Grand  Etang,  June  5-Nov.  30,  23  d.  at  $2.50,  5  m.  at  $80  ; 

outlay  $17.87    475  37 

England,  Robert,  services  on  dredge  Hay  ward,  Oct.  3  d.  at  $2.50     7  50 

Fralic,  Mansfield,  services  at  Bridgewater,  July  1-Oct.  21,  3' 677  in.  at  $80   294  19 

Galley,  Albert:  services  at  Wilson's  Beach,  Sept.,  57  h.,  Oct.,  12  h.  at30c.  per  h.;  outlay  $1.32  22  02 

Harkins,  William,  services  at  Dipper  Harhour,  Nov. -Jan.,  56  d.  at  $3                              ...  168  00 

Hurley,  Jas.  O,  services  at  Leonard ville,  Sept.,  12  d.  at  $3     36  00 

Janes,  Leroy:  serviees  at  Dipper  Harbour,  Sept.-Dec,  97  d.  at  $3;  outlay  $1.63   292  63 

Kimball,  Harry:  services  on  dredge  Tantaivanta,  Aug.  26-Nov.  9,  65  d  at  $3,  outlay  98c   195  98 

Lambert,  T.  D.,  services  at  Lord's  Cove,  Sept.  22-Oct.3,  9  d.  at  $3,  overtime  $6   33  00 

Landry,  Isidore:  services  at  Petit-de-Grat,  May  29- Aug.  14,  27  d.  at  $2.50,  1  451  m.  at  $80, 

overtime  54  h.  at  25c;  outlay  $3.80   200  93 

Legere,  Fred.  T.:  services  as  Caraquet,  May  2t-Oet.  12,  24  d.  at  $3,  96  d.  at  $2.50,  extra  time 

78 A  h.  at  25c.  ;  outlay  $7.50    339  13 

Mahoney,  F.  A.:  services  at  Larry's  River,  Nov.  1-Dec.  13,  29  d.  at  $3  ;  outlay  $8.82   95  82 

Masson,  Chas.  W.,  services  at  Dipper  Harbour,  July,  7  d.  at  $3   21  00 

Mason,  J.  Enoch  :  services  at  Mahone  Bay,  June24-Nov.  27,  5  133  m.  at  $80;  services  at 

Mader's  Cove,  Nov.  2S-Dec.  4,  1  233  m.  at  $80   429  32 

Mawhinney,  Harris:  services  at  Dipper  Harbour,  Dec.  26- Jan.  23,  25  d.  at  $3;  outlay  $1.45. .  76  45 

McBride,  C.  F.,  services  at  Digby,  June  27-Nov.  30,  121  d.  at  $2.50   302  50 

Macdonald,  Daniel:  services  at  West  Bay.  June  10-July  27,  Aug.  l-Nov.15,  17  2d.  at  $2.50, 

4-371  m.  at  $80,  extra  time  32  h.  at  25c;  outlay  34e   401  01 

McDonald,  John:  services  on  dredge  Bruiser,  May29-June  16,  Dec.  1  d.,  18  d.  at  $2.50,  extra 

time  4  h.  at  25;  outlay  75c   46  75 

McDowell,  James:  services  at  St.  Andrews,  June  1-Sept.  26,  101  d.  at  $3,  sxtra  time  $50.40  ; 

outlay  $6.65    360  05 

McEachern,  Leo  B.:services  at  Larry's  River,  Dec.  4-Jan.  13,  36  d.  at $3.50,  extra  time  $3.15; 

outlay  $28.80   157  95 

Mclntvre,  David:  services  at  Loggieville.  Oct.  23-Nov.  18,  24  d.  at  $2.50;  outlay  $1    61  00 

McKinnon,  Win.,  services  at  Dipper  Harbour,  July  18- Aug.  31,  39  d.  at  $3   117  00 

McLean,  Cecil,  services  on  Tantawanta,  Aug.,  2  d.  at  $3                                                    . .  6  00 

Moor,  Peter  R. :  services  at  Chatham,  July  15-Oet.  15,  77  d.  a.  $2.50;  outlay  $3.25   195  75 

Mullin,  John  S.:  services  at  Sinclair's  Wharf  and  Miramichi  River,  June  24  Oct.  28,  100  d.  at 

$2.50   250  00 

Murray,  W.  A.:  services  on  dredge  Gray  Loggie,  June  19- Aug.  10,  20  d.  at  $2.50,  10  d. 

at  $3  ;  extra  time,  44  h.  at  25c.  ;  outlay  $2  ,   108  00 

Parker,  Everett,  services  at  Welchpool,  Aug.  19-Sept.  4,  Oct.  4-9,  28  d.  at  $3,  extra  time,  7  d. 

at  $3   105  00 


Carried  forward   393,604  79 
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Dredging  :  ITIaritiinc  Provinces — Continued.  $  cts. 

Brought  forward   393,604  70 

Dredging  and  Inspection  of  Dredging — Continued. 

Peters,  Fred  W.,  services  at  Summerside,  Nov.  11-27,  14  d.  at  $3   42  00 

Pullen,  J.  H.,  services  on  dredge  Prince  Ito,  July  0  d.  at  $2.50   15  00 

Raworth,  Chas.  B.:  services  at  Cape  Tormentine,  July-Ang.,  51  d.  at  $2.50,  extra  time,  16i  h. 

at  25c.  ;  outlay  $3.42   135  04 

Richard,  Peter  L. :  services  on  dredge  Prince  J  to,  Sept.  11-Nov.  2,  46  d.  at  $2  .50;  outlay 

$1  25   116  25 

Romkey,  W.  L.,  services  on  dredge  King  Edward,  May  15-June  17,  1  067  m.  at  $80,  over- 
time, 25  d.,  $06.75   152  09 

Vanstone,  V.  V.:  services  at  St.  Stephen,  Oct.  12- Dec.  14,  55  d.  at  $3,  night  work  $51;  out- 
lay $10.66   226  66 

Watters,  Douglas  G.:  services  at  Scotchtown,  Auer.  30-Nov.  6,  59  d.  at  $3;    at  Burton  Court 

House  wharf,  Aug.  14-24,  10  d.  at  $3     207  00 

Waugh,  James,  services  on  stonelifter,  July  7-31,  21  d.  at  $2.50   52  50 

Inspection  Boat. 

Newcastle  Steamboat  Co.  :  rent  of  marine  slip  $20  ;  labour,  1^  d.  at  $4,  3i  d.  at  $3,  3  d.  at 

$2.50,  1£  d.  at  $2,  3  d.  at  $1.50  ;  sundries  $8.05    50  55 

Small  pavments  :  gasoline,  40  gal.  at  20c.  ;  sundry  hardware,  paint,  &c,  $17.46;  electrical 

supplies  $19  ;  sundries  $18.21   62  67 

Harbours  and  Rivers :  Maritime  Provinces. 

Benoite  Cove  ($998.03)— 

Foreman,  Allan  Anderson,  23  d.  at  $2.50   57  50 

Labourers,  283  d.  at  $1.40,  9'Jh  d.  at  $1.25  ;  single  teams,  203^  d.  at  $2   928  03 

Small  payments  :  use  of  plough  $9.50  ;  sharpening  drills  $2  ;  powder  $1   12  50 

Black  River  ($824.58)— 

Foremen  :  D.  H.  Allain,      d.  at  $2,;  rent  of  mud  digger,  $18.50  ;  A.  D.  Girouard,  28f  d. 

at  $2. 50   106  87 

Labourers,  129  d.  at  $1.50,  1G0A  d.  at  $1.35  ;  single  teams,  123|  d.  at  $2   657  59 

Small  payments  :  rent  of  mud  digger  $33 ;  lumber  $17.74  ;  sundries  $9.38   60  12 

Buctouche  Beach  ($55.21)— 

England,  Peter:  labour,  26  d.  at  $1.50;  team,  3  d.  at  $2.25   45  75 

Small  payments  :  lumber  $6  77  ;  sundries  $2.69   9  46 

Clnal  Chester  ($782. 86)— 

Foreman,  Clarence  Freda.:  3Sh  d.  at  $2.50;  stone,  400  tons  at  12ic;  sundries  $4  90   151  15 

Labourers,  252  d.  at  $1 . 50  ;  stone-cutter,  294  d.  at  $1.75;  labourer  and  team,  3^  d.  at 
$3.50  ;  teams,  4  d.  at  $1.50,  36  d.  at  $2;"  use  of  boat,  3  d.  at  $1.50;  use  of  derrick,  17 

d.  at  25c   528  62 

Small  payments  :  logs  $15  ;  lumber  $25 . 02  ;  smithwork  $31.21;  hardware,  &c,  $21.28; 

sundries  $10  .58   103  09 

Digby  ($183.40)— 

Bea/.ley  Bros.,  dredging  between  main  pier  and  spur  pier,  458A  cu.  yd.  at  40c   183  40 

Dorchester  Wharf  ($91 .63)— 

Foreman,  W.  H.  Bowser,  8  d.  at  $2.50  ;  labourers,  47f  d.  at  $1.50   91  63 

Eastern  Passage  ($1,639.58)— 

Conductor,  Edward  I.  Deyoung:  68A  d.  at  $2.50;  travel  $10  90   182  15 

Labourers,  624  d.  at  $1  75,  s6Hd.  at  $1.50     .         1,401  63 

Small  payments  :  10  wheelbarrows  $22.50 ;  smithwork  $12.50  ;  sundries  $20.80   55  80 

Little  Aldouane  ($682.60)— 

Daigle,  G.  G.,  hand  dredging,  2,367.6  cu.  yd.at  18c,  less  $44.66  paid  in  1910-11,  V— 267.  381  50 

Savoie,  Fidele,  dredging,  1,003  66  cu.  yd.  at  30c   301  10 

McLeod's  Harbour  ($1,01)0.55)— 

Foreman,  C.  M.  Sperry,  53  4  d.  at  $2.50;  labourers,  539^  d.  at  $1.50   942  75 

Sperry,  A.  H.,  sundry  lumber   57  80 

Middle  Islands,  La  Have  Islands  ($393.63)— 

Foreman,  John  Walfk.ld,  32  d.  at  $2.50,  cutting  stakes,  2  d.  at  $1.50   83  00 

Labourers,  248i  d.  at  $1.25   310  63 

Ogden's  Pond  ($170.55)— 

Conductor,  J.  J.  Mahoney,  6£  d.  at  $3  ;  labourers,  33|  d.  at  $1.40  ;  single  teams,  48j  d.  at 

$2   163  15 

Small  payments  :  timber  $2 . 40  ;  brush  and  stone  $5     7  40 

Portage  River  ($600.29;— 

Foreman,  Levi  Robiehaud,  23  4  d.  at  $3 ;  labourers,  2791,  d.  at  $1.35 ;  single  teams,  73  d. 

at  $2     593  16 

Small  payments:  pickets  $6.04  ;  smithwork  $1.09   7  13 


Carried  forward   402,096  46 
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Dredging  :  maritime  Provinces— Concluded.  $  eta. 

Brought  forward    402,096  46 

Harbours  a,nd  Rivers  :  Maritime  Provinces— Concluded. 

South  West  Cove  ($199.73)— 

Foreman,  James  Morash,  11  d.  at  $2.50  ;  labourers,  85.9  d.  at  $1  50   156  35 

Small  payments  :  timber  and  lumber  S33.23  ;  sundries  §10.10   43  33 

S | jerry  Cove  ($900)— 

Foreman,  Edward  Sperry,  39  d.  at  $2.50  ;  labourers,  535  d.  at  SI. 50    900  00 

St.  John  Harbour  ($1,525.50)— 

Abbott,  John,  boating  to  and  from  stonelifter,  35  trips  at  $1.50   52  50 

Roberts,  Robt's  Sons  ;  supplying  and  driving  piles  for  ranges  in  connection  with  dredging 

at  Beacon  Bar   1,473  00 

Summerside  Harbour  (85)— 

Matheson,  John,  directing  and  marking  out  dumping  ground,  2  d.  at  $2.50   5  00 

West  Pubnico  ($273.50)— 

Foreman,  Moise  D'Entremont,  21  d.  at  §2.50  ;  labourers,  221  d.  at  SI   273  50 

Windsor  ($2,136)— 

Mosher,  Thomas  A,  dredging  at  wharf,  3,335  cu.  yd.  at  60c   2,001  00 

Inspector  of  work,  Daniel  Dans,  Apr.  26- June  17,  45  d.  at  S3     135  00 

Office  Staff  and  Expenses. 

Inspector  of  dredges,  John  N.  McDonald:  2 '321  m.  at  8115;  travel  and  outlay  $57.36    324  36 

Travel  and  outlay  :  T.  H.  Adams  $0.50  ;  J.  B.  McMurray  $026.19;  G.  G.  Scovil  $275.68  ; 

R.  J.  Wilkins  $270.77   1,179  14 

Canadian  Pacific  Ry.  Co's  Telegraph,  tolls  on  telegrams   69  75 

Eastern  Telephone  Co.:  exchange  service,  3  m..to  June  30,  1911,  89;  messages  $6.43    15  43 

MacGregor,  J.  C:  rent  of  office,  3  m.  to  Feb.  28,  at  $15  ;  scrubbing  and  care  of  office  $32.75, 

carpenter  work  $2.25  .-   170  00 

Maritime  Telegraph  and  Telephone  Co.:  exchang-e  service,  Jan. -Feb.,  2m.  at]$2.67  ;  messages 

$1.25   6  59 

N.  B.  Telephone  Co.:  rent  of  'phone  for  1  y.  ending  Mar.  31,  1912,  $47  ;  messages  $3.45    50  45 

N.  S.  Telephone  Co.:  exchange  service,  6  m.  to  Dec.  31,  1911,  $16  ;  messages  $27.59   43  59 

Pictou  County  Electric  Co.:  meter  rent  $1.80;  electricial  supplies  &c.  $22.75   24  55 

Ross,  William:  linoleum,  18^  yd.  at  $2;  typewriter's  desk  $17.75;  standing  desk  $16.75  ; 

sundries  S15.43   86  93 

Western  Union  Telegraph  Co..  tolls  on  telegrams   257  19 

Small  payments  :  laundry  work  $8.50  ;  clock  $8  ;  office  supplies  &c.  $50.62     67  12 


Generally. 

Hatt,  F.  W.,  hire  of  S.  S.  Mersey,  76  d.  at  $40    3,040  00 

Saint  John  Iron  Works:  gypsy  hand  winch  and  1,500  ft.  brass  spring  wire     240  00 

Advertising     721  83 

King's  Printer  $283 . 75  ;  Stationery  Office  $176 .16   459  91 

Travel  of  Ottawa  officials  :  Jas.  Howden  $520.30  ;  U.  Valiquet  $110.45   630  75 

Travel  of  engineers  :  Thos.  Gorman  $56 . 23  ;  G.  M.  Graham  $514 . 69  ;  L.  B.  McLeod  $6.75; 

D.  H.  Philip  $11.10  ;  T.  M.  Schenk  $26.55  ;  A.  G.  Tapley  $1.75                             . .  .  6 17  07 

Detailed  with  Chief  Engineer's  Staff  (Page  V -371)  806  59 

Detailed  with  Dredge  Vessels,  Maritime  Provinces  (Page  V— 288)  288,126  67 


704,074  11 

Less  charged  to  Harbours  and  Rivers,  N.S.  Generally  (Page  V— 199)  179.87 

Less  charged  to  Harbours  and  Rivers,  N.B.  Generally  (Page  V — 216)  90.90 

Less  charged  to  Dredging  Quebec  and  Ontario  (Page  V— 286)  8,302.59       8,573  36 

Total,  carried  to  page  V— 277   695,500  75 

Dredging:  Ontario  and  Quebec. 

Contract  Expenditure. 

Contract  Dredging  :  Paid  to  Contractors  (Page  V— 316)    391,858  49 

Inspection  af  Contract  Dredging  ($7,967 .26.) 

Alger,  T.  C,  Parry  Sound,  Ont.:  inspector  of  dredging  at  "The  Narrows"  (dredge  Kingsford] 

May-Nov.,  1911,  168  d.  at  $3  ;  outlay,  $23.50    527  50 

Belisle,  Alb.,  St.  Thomas  de  Pierreville  :  inspector  diedge  No.  6,  St.  Francois  du  Lac,  May- 
Nov.,  1911,  168  d.  at  $3  ;  outlay,  $72.09.    576  09 

Bourdages,  Elz. :  inspector  of  dredging  at  the  mouth  of  the  Bonaventure  River,  May-Oct., 

1911,  133  d.  at  $2.50   332  50 

Carried  forward     393,294  58 
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Dredging:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward   393,294  58 

Inspection  of  Contract  Dredging — Continued. 


Castonguay,  Amedee  :  aervicrs  as  inspector  on  dredge  Mogul  No.  3,  Isle  Perrot,  23  d.  at  $3. . 
Chenevert,  Raoul,  BerthierviUe :  services  as  inspector  on  dredge  Prince  Ouy,  Aug. -Sept., 

1911,  35  d.  at  $3  ;  telephone,  35c  

Cormier,  John,  Godefroy  :  services  as  inspector  on  dredge  Capital,  at  Godefroy,  Nicolet  Co., 

Aug.  14-Sept.  2,  1911,  18  d.  at  $3  

Dewar,  Geo.,  Mitchell's  Bay  :  services  as  inspector,  Aug.  31-Sept.  19,  1911,  17  d.  at  $3. 
Dubreuil,  Hector,  Pte.  aux  Trembles  :  services  as  inspector  on  dredge  Mabcrley,  opposite 

Racine  Pier,  Sept. -Oct.,  1911,  47  d.  at  $3  ;  outlay  $10.50  

Dunn,  H.  H.,  Nicolet  :  services  as  inspector,  Nicolet  River,  May  23- July  10,  1911,  42  d.  at  $3. 
Durand,  Donat,  Pierreville  :  inspector  of  dredging  at  River  St.  Francis  (dredge  Lanark)  Oct. 

5- Nov.  18,  1911,  38  d.  at  $3  ;  outlay,  $21.15  

Elliott,  H.,  Comber  :  inspector  of  dredging  at  mouth  of  River  Thames,  (dredge  Hamil)  May 

24-July  27,  1911,  56  d.  at  $2.50  ;  outlay,  $12.72   

Findlav,  Alex.,  Eoho  Bay  :  inspector  of  dredging  in  Echo  Bay  and  Echo  River,  (dredge  Julia 

Murphy)  June  20-Nov.  2,  1911,  82  d.  at  $3  

Flook,  A.  J.,  Chatham,  Ont.:  services  on  dredge  Hamil,  River  Thames,  Aug.  9-Oct.  7,  1911, 

50£d.  at  $2. 50  

Gariepy,  R.,  BerthierviUe  :  inspector  on  dredge  Duke  of  York  at  BerthierviUe,  Aug.-Nov.,  84 

d.  at  $3  ;  outlay,  $34.92    

Gaucher,  J.  E.,  Louise ville  :  services  as  inspector  on  dredge  Pontiac,  May- June,  1911,  20  d. 

of  12  hrs.  at  $3,  2  of  1G  hrs.  at  $4,  18  of  16  hrs.  at  $4.50    

Godbout,  H.,  East  Templeton  :  inspector  of  dredging  at  Green  Shoals,  (dredge  Mogul)  Apr.- 

Nov.,  177  d.  at  $3  ;  overtime,  187  h.  at  30c;  outlay,  $21  

Hacker,  W.  H.,  Midland  :  services  on  dredge  Svdcnlwn,  Nov.  1-20,  1911,  17  d  .  at  $3  ;  outlay, 

$3.11   

Hand'field,  Maxime,  Vercheres  :  services  as  inspector  on  dredge  Lanark,  St.  Peter's  Channel, 

Sept.  4-25,  1911,  19  d.  at  $3  ;  rent  of  skiff,  $3  

Heffron,  C.  J.,  Point  Edward  :  services  as  inspector  on  gravel  boats  Hustler  and  C.  W. 

Cadwell,  on  River  St.  Clair,  at  Point  Edward,  Apr.-July,  Nov.,  1911,  150  d.  at  $3  

Kelman,  J.  L.,  Midland  :  services  as  inspector  on  dredge  Sudenham,  Oct. -Nov.,  1911,  3  d.  at 

$3  ;  outlay,  $1 . 16     

Leblanc,  Florent,  St.  Genevieve  de  Batiscan  :  services  as  inspector  on  dredge   Prince  Willie, 

River  Batiscan,  Aug.  15-Nov.  14,  1911,  79  d.  at  $3   

Lefebvre,  E.,  Hull :  inspector  of  dredging  at  Green  Shoals,  Ottawa  River,  May  22- June  21, 

1911,  27  d.  at  $3  ;.  . 

Lizotte,  E.,  Notre  Dame  de  Pierreville  :  services  as  inspector,  River  St.  Francis  dredging, 

Sept.  15-Nov.  17,  1911,  55  d.  at  $3  ;  outlay,  $24.11  

Mineau,  J.  A.  Louiseville  :  services  as  inspector  on  dredge  Prince  Willie,  May  1-Aug.  14,  2 

d.  at  $2.50,  55  at  $3,  20  of  16  hrs.  at  $4.50  ;  assistant  engineer,  surveying,  &c,  Aug.  18- 


Sept.  30,  1911,  33  d.  at  $3 ;  outlay,  $19.80   378  80 

Miron,  Isaac,  St.  Constant,  Laprairie  Co.:  services  on  dredge  No.  4  at  Verdun,  May  20- 

July  11,  1911,  45  d.  at  $3  ;  outlay,  $1.45.   136  45 

.M  urison,  \Vm.,  Kincardine  :  services  as  inspector  on  dredge  Jack  Canuck,  June-Sept.,  1911, 

78  d.  at  $3   234  00 

Muirhead,  A.,  Cobourg:  services  as  inspector,  dredge  Trenton,  Cobourg,  Nov.  25-Dec.  9, 

1911,  14  d.  at  $3;  outlay,  $1.68   43  68 

Mc\rtlmr,  W.,  Little  Current,  Ont,:  services  as  inspector,  April,  1911,  18  d.  at  $3;  outlay, 

$3.83   57  83 

McDonald,  Ezra,  Kingsville:  services  as  inspector  on  dredge  Peltier,  Aug.  18-Nov.  3, 

1911,  67  d.  at  $2.50;  outlay,  $3.41   170  91 

McKay,  Angus,  Port  Elgin:  services  as  inspector,  dredge  Jack  Canuck,  May  22-June  3, 

Oct.  7-Dec.  1,  1911,  60  d.  at  $3   180  00 

McLennan,  F.,  Southampton:  services  as  inspector  on  dredge  Jack  Canuck,  Sept.-Oct.,  1911, 

19  d.  at  $3;  outlay,  $5.91   G2  91 

McMahon,  John,  Port  Hope:  services  as  inspector  on  dredge  Trenton,  Oct. -Dec,  38  d.  at 

$3;  outlay,  $4.02   118  02 

O'Shea,  Frank,  Midland:  services  as  inspectorjon  Excelsior  and  Leland  at  Waubaushene,  27  d. 

at  $3;  outlay,  $5.63    86  63 

Pelletier,  Eug.,  student:  assistant  inspector  of  dredging  at  Notre  Dame  de  Pierreville,  board 

May-Sept.,  $119.75,  travel  $13.10;  inspector,  dredge  No.  6,  9  d.  in  Sept.,  at  $2.50   155  35 

Roddick,  Geo.,  Chatham,  Ont.:  services  as  inspector  on  dredge  Hamil,  River  Thames  dredg- 
ing, Aug.  20-Sept.  4,  Oct.  9- Dec.  1,  56  d.  at  $2.50   140  00 

Rene,  r.  M.  Nicolet:  inspector  of  dredging  in  Nicolet  River,  July-Sept.,  1911,  54  d.  at  $3. . . .  162  00 
Rhault,  Alf.,  Doucet's  Landing:  services  as  inspector  on  dredge  Capita',  Sept.  1911,  5  days 

at  S3   15  00 

Ryan,  J.  J.,  Three  Rivers:  services  as  inspector  on  dredge  St.  Pierre,  St.  Maurice  River, 

May-Sept.,  1911,  94  d.  at  $3   282  00 

Scott,  Robert,  Doucet's  Landing:  services  as  inspector  on  dredge  Capital,  Sept.-Oct.,  1911, 

30  d.  at  $3   90  00 


Carried  forward   398,950  53 
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Dredging  :  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward   398,950  53 

Inspection  of  Contract  Dredging — Concluded, 

Senion,  James,  Jeannette's  Creek:  inspector,  Aug.,  191  ,  11  d.  at  $2.50   27  50 

Tellier,  J.  O.,  Berthierville:  inspector  of  dredging  on  dredge  Princess    Guy,  October,  1911, 

14  d.  at  $3     42  00 

Thibault,  S.,  Montniagny:  inspector  of  dredging,  dredge  Nehoc,  May- June,  1911  38  d.  at 

$2.50;   95  00 

Trudel,  D.  F.,  Nicolet:  inspector  of  dredging  in  Nicolet  River,  May-Sept.  1911,  119  d.  at  $3; 

outlay,  $23.80.   380  80 

Watson,  Win.,  Goderich:  services  as  inspector  on  dredge  Arnoldi,  June,  1911,  26  d.  at  $3; 

outlay,  $2   80  00 

Wright,  C.  H.,  Demorerstville:  inspector:  Telegraph  and  Nigger  Island,  dredge  /.  X.  L. 

Julv,  1911,  9  d.  at  $3,  outlay  $1.39;  Big  Island  Dock,  dredge  Trenton,  Julv  2o-Aug. 

16,  16  d.  at  $3    *   76  39 

Berthier:  horse 'hire  for  inspector  Chenevert   35  00 

Isle  Perrot:  swearing  reports   4  00 

Nicolet:  c  tton    oi  flags  84.05,  sundry  90c   4  95 

River  Batiscan:  blue  print,  etc    ,  64 

Riv.  du  Loup  (en  haut):  horse  hire  for  inspector   39  00 

River  Thames:  horse  hire  for  Inspector  Elliott   9  00 

St.  Pierre  les  Becquets:   painting  and  repairing  inspect  ir's  boat,  etc    10  19 

Sundry — 

Marcmx,  Ph.,  Lauzon:  painting  and  lettering  gauge  boards,  24  at  82.25   54  00 

Proudfoot,  Duncan  &  Co.,  Toronto  legal  services,  taking  declarations,  &c   16  75 

Inspection:  Arrears  of  Previous  Years. 

Vipond,  Jos.:  dredge  inspector  at  Summerstown  in  1908:  June,  23  d.  at  50c.  increase;  July. 

lid.  at  $3     44  50 

Travelling  Inspector's  of  Dredging  ($8,052.94.) 

Bonenfant,  Capt.  H.,  chief  inspectoi  of  dredging  : — 

Services  :  April  1  to  Dec.  31,  1911,  275  d.  at  $3.50  ;  Jan.  1  to  Mar.  31,  1912,  3  m.  at  $110.  1,292  50 
Travel  and  sundry  outlay   555  59 

Graham,  Wm.,  Boyerburg,  inspector  of  dredging  : — 

Services  :  April  1  to  Dec.  31,  1911,  275  d.  at  $3.50  ;  Jan.  1  to  Mar.  31,  1912,  3  m.  at  $105.  1,277  50 
Travel  and  outlay,  Feb.  1,  1911  to  Jan.  31,  1912   725  15 

Macluckie,  Peter,  Ottawa  dredge  inspector  : — 

Detailed  with  "Dredging:  Generally '  (Page  V— 287)        1,462  09 

Patterson,  C.  H.,  Toronto,  inspecting  dredges,  tugs,  &c. : 

Services  :  April  7,  1911  to  March  31,  1912,  at  $150  per  m   1,770  00 

Travel  and  outlay   970  11 

Quebec:  Harbours  and  Rivers :  Sundries,  ($1,439.70. ) 

Batiscan  River  :  Manitou  Rapids  ($282.02)— 

Foreman,  Alf.  Tousignant,  Apr.  1-18,  15^  d.  at  $3  ;  blasters,  labourers,  &c,  $122  25   168  75 

Explosives,  $33.40,  trips,  $31.50,  lumber,  $27.90,  sundry,  $20.47   113  27 

Berthierville  :  2  pieces  pine,  20  ft.  long   2  52 

Lievre  River,    Long  Rapids,  blasting  boulders,  Sept. -Nov.  1911  ($290.72) — 

Foremen,:  M.  Brazeau,  25  d.  at  $2.75  ;  J.  Carriere,  46  d.  at  $2.50   183  75 

Board,  d.  at  75c.:  M.  Brazeau,  29,  J.  Carriere,  55   63  00 

Explosives,  $30.15,  sundry,  $13.82   43  97 

Maskinonge  River  :  lahour   6  00 

Montreal  Office  ($221.43)— 

Lafleur,  I.  L.:  reel,  1,000  ft.  with  2  in.  steel  rings  every  10  ft.  and  a  swivel  every  100  ft. 

$95  ;  pine  floats,  42  at  2flc   103  40 

Patenaude,  T.,  Valleyfield  :  board  of  J.  G.  Srewart,  Sept.  1-23,  22  d   44  00 

Ste.  Marie,  Miss  L.,  stenographer,  services,  July  18- Aug.  17,  1911   58  33 

Travel  and  outlay  :  J.  N.  Levesque,  $11.20  ;  J.  G.  Stewart,  $4.50   15  70 

Nicolet  River  :  lumber,  &c.,  $15.83,  rowboat,  $14,  trips,  $10.25,  sundry,  $12.75   52  83 

Richelieu  River  :  May  19  to  31,  1911  ($367.78)— 

Assistant-engineer,  Jules  Beauchemin  :  May  19-31  at  $75   31  45 

Pay-list  of  dredge  '  Richelieu '  May  15  to  31   304  38 

O'Cain,  J  as. :  coal  5.24  net  tons      31  95 

Rimouski  Wharf:  soundings,  May  22-30,  1911:  labour,  29*  d.  at  $1.75;  boat,  5  d.  at  50c.  ; 

repairs,  $1.25   _    55  39 

Riviere  du  Loup,  en  haut,  ($165.78) — 

Noel,  F.  X.,  Three  Rivers  :  trips   74  74 

Labour,  $30,  lumber,  $18.94,  right  to  place  landmarks,  $13,  board,  $12.50,  sundry,  $16.60  91  04 


Carried  forward   409,367  66 
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Dredging:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward   , 

Quebec:  Harbours  and  Itivcrs  :  Sundries—  Concluded. 

St.  Francois  du  Lac  :  board  of  assistant  engineer  Morrissette,  Oct.  1910   30  00 

Templeton  (East):  punt  sold  to  H.  God  bout  for  dredging  at  Green  Shoals   24  00 

Three  Rivers'  Office  ($193.20)— 

Assistant  engineer.  Ed.  Heroux,  July,  1911    75  00 

Heroux,  Art.:  board  of  J.  Ed.  Heroux,  July  1-24,  1911   36  00 

Travel  and  outlay  :  L.  P.  Dallaire,  $12.50,  J.  Lanioureux,  $8.40,  R.  Morrissette,  $16.10.  37  06 

Sundry:  3915  tons  of  coal,  $25.45,  rent  of  boat,  $7.50,  sundry,  $12.25     45  20 

Yainachiche  River  ($115.75) — 

Assistant  engineers,  at  $75  per  m. :  E.  Denoncourt,  May  27-31,  1911,  $12.09;  Ed.  Heroux. 

May  29-31,  $7.26..'   19  35 

Travel  and  outlay  :  E.  Denoncourt,  $2,  Jos.  Lamoureux,  $14.75,  R.  Morrissette,  $2   18  75 

Labour,  $46.25,  trips,  $15.75,  board  of  engineers,  $11.10,  sundry,  $4.55. . .   .•   77  65 


Sweeping  Ontario  Harbours  ($3,565.54) 

Sweeping  Ontario  Harbours  (81,332.94) — 

Captain,  Geo.  Bussey,  Aug. -Nov.  1911,  at  $1,100    366  64 

Engineer,  T.  Good,  Aug. -Nov.,  122  d.  at  $2.50   305  00 

Deckhands:  V.  Bussey,  Aug.  20  d.  at  $1 ;  Geo.  Coregdac,  Aug.-Sept.,  69  d.  at  $2.20; 

John  Gorett,  Aug. -Nov.  118  d.  at  $2   385  80 

Pilot,  Wm.  Carson,  9  d.  at  $3  .50 ;  cook,  W.  Brown,  122  d.  at  $2    275  50 

Beattie,  Wm.,  Parry  Sound  :  coal,  egg,  12  6625  tons  at  $7.25,  nut,  200  lb.  75c    92  57 

Canadian  Dredging  Co.,  Midland  :  tug  ' Minncdora'  with  sweep  at  Tiffin  and  Victoria,  18  h. 

at  $3  ;  repairs  to  sweep  scow,  $9.77     63  77 

.Georgian  Bay  Shipbuilding  &  Wrecking  Co.,  Midland:  repairs,  yacht  '  Cingalee  '  $74 . 36, 

sounding  scow,  $75.75   150  11 

Graves,  By  wood  &  Co..  Bvng  Inlet :  hard  coal,  6  85  tons  at  $8  ;  provisions,  $83.48   138  28 

Midland  Coal  Dock  Co.,  Midland  :  hard  coal,  18  5  tons  at  $7,  28 "25  at  $7.50   341  38 

Whitfield  (John)  Co..  Toronto  :  repairs  to  engine,  derrick,  &c,  $191.39 ;  2  sounding  rods  for 

sweep  with  steel  joint  and  2|  in.  steel  pipe,  $79 . 90  ;  290  ft.  wire  rope,  $21   292  29 

Wiarton  Marine  Railway  Co.  :   repairs  to   Cingalee  :   pulling   out,  $35 ;  carpenter  work, 

caulking,  &c,  $71. ^5  „   106  85 

Provisions:  Playfair  Preston  Co.,  Midland,  $104.36;  W.  M.  Thompson,  Penetanguishene, 

$112.70  ;  sundry,  $283.38   500  44 

Repairs,  engineer's  supplies,  &c,  $351.61 ;  26"56  tons  coal,  $195.30   546  91 


Ontario :  Harbours  and  Rivers. 

Brock ville:  Removal  of  Shoal  ($965.58).— 

Foreman,  D.  Lavery,  March,  1911,  23  d.  at  $5   115  00 

Drillers,  days  at  $3  :  C.  Morgan  23,  E.  Welsh  10    99  00 

Drill  helpers,  S2£  d.  at  $2  ;  fireman,  20  d.  at  $2.25;  labourer,  &c,  22  d.  at  $1.75,  21£  d. 

at  $1.50   180  75 

Brock  ville,  Corporation  of  :  use  of  steam  drill  and  boiler,  19  d.  at  $7.50                       ...  142  50 

Bullock,  C.  W.  :  services,  as  conductor  of  works,  March,  1911,  27  d.  at  $3;  board,  $25; 

freight  on  explosives,  $30;  travel  and  outlay,  $13.62   149  62 

Nute,  W.  J.  &  Sons,  smithwork,  210  h.  at  75c,  tubing  $3.30   160  80 

Smart,  R  H.,  engineer's  supplies,  &e     82  66 

Sundry  :  5  tons  coal  $27.50,  sundry  $7.75   35  25 

Jeanette's  Creek  :  legal  services,  J.  Walker,  Chatham,  Ont   3  00 

Lake  Nipissing,  Cache  Bay  Channel :  8  cement  blocks  $6,  8  cedar  posts  $2.80,  sundry  $12.90  21  70 
Wiarton  :  removal  of  wreck  near  Crown  Portland  Cement  Co's  wharf  (paid  to  C.  P.  Cement 

Co.)   250  00 

Department  at  Ottawa:  Sundry  ($4,^44.53). 

Travel  of  Ottawa  officials  :  G.  R.  Barthe$75,  J.  M.  Chalifour  $85,  C.  M.  Dal  ton  $22.50,  A. 

R.  Dufresne  $86.30,  E.  B.  Godwin  $96.60,  Jas.  Howden  $41.75,  J.  H.  Munro  $62.05,  J. 

B.  St.  Laurent  $42 . 15   511  35 

Petty  cash  :  A.  G.  Kingston  $10.62,  J.  B.  St.  Laurent  $41.64     52  56 

Telegrams  $78.62,  smithwork  $9  20,  sundry  $6.55  :   94  37 

Canadian  Inspection  Co.:  analyses  of  oils,  grease,  paint,  lead,  &c.  :  8  at  $5.62A,  14  at  $7.50. .  150  00 

Stationery  Office  $552.59,  Parliamentary  Publications  $3  ".   555  59 

King's  Printer's  Account  $599.41,  advertising  $2,681.55   3,280  96 


Carried  forward     419,181  02 


V— 288 


AUDITOR  GEXERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Dredging:  Ontario  and  Quebec— Concluded.  $  cts. 

Brought  forward   419,18102 

Detailed  under  other  Headings. 

Dredging:  Maritime  Provinces  (Page  V— 282)  8,802  59 

Dredge  Vessels  :  Ontario  and  Quebec  (    n    V— 330)  269,520  10 

Dredge  Vessels  :  No.  4  (    h    V— 305)  656  50 

Harbours  Quebec  :  Generally  «  (    h    V— 246)  247  25 

St.  Maurice  River  :  Works  (    h    V-392)  8,902  38 

Chief  Engineer's  Staff  (    •■    V— 372)  75  00 

Salaries  in  Department  at  Ottawa                                                                (         V—  25)  32  00 

Dredging:  Ontario  and  Quebec  :  1910-11  (see  page  V— 269,  1910-11)   21,781  56 

Refunded  in  1912-13:  overpayment  to  Can.  Import  Co.  for  coal  for  Storm  King   366  36 


Less  •  Montreal  Harbour  Commission  :  on  acct.  of  use  of  dredge  International 

and  plant,  Aug. -Nov.,  1911   5,822,41 

Etienne  Dussault  Co.  :  on  acct.  of  use  of  dredere  International  and  plant  at 

Levis,  July- Aug.,  1911   1,329  03 

Hon.  S.  N.  Parent :  paid  for  use  of  dredge  St.  Louis,  in  July,  1911   407  50 

Hull  City  :  paid  for  use  of  dredge  Nipissing,  in  Oct.,  1911   312  80 

Charged  to  Surveys  and  Inspections  (Page  V— 373)  250  00 


729,064  76 


8,121  74 


Total,  carried  to  page  V— 277   720,943  02 


Dredging  :  Manitoba. 

Detailed  with  '  Dredge  Vessels  :  Manitoba '  (Page  V— 334)     31,708  1 1 

Less :  Paid  by  Jas.  Stewart  for  services  of  dredge  Assiniboine,  in  floating  str.  Majestic         258  48 


Total,  carried  to  page  V— 277   31,449  63 


Dredgiug  :    British  Columbia 

Office  of  Superintendent  of  Dredging. 

Barry,  J.  J.,  watchman  and  caretaker,  Apr. -Mar.,  12  m.  at  $70    840  00 

British  Columbia  Telephone  Co.,  rent  of  'phone  and  messages   123  25 

Canadian  Pacific  Railway  Co.'s  Telegraph,  tolls  on  telegrams   135  37 

Gaskell-Odlum  Stationers  :  sundry  stationery  &c   117  90 

Menzies,  A.  F.:  mechanical  draughtsman,  Apr. -Mar.,  12  m.  at  $125;  travel  and  outlay 

$245  50   1,745  50 

New  Westminster  City  (Water  Dept.):  meter  rent,  12  m.  at  35c;  water  supplied  $203.91   208  11 

New  Westminster  City  (Light  Dept.):  meter  rent,  12  m.  at  15c;  li?ht  supplied  $121.46   123  26 

Philpot,  W.,  storekeeper:  Apr. -Jan.,  Mar.,  11  m.  at  $15   165  00 

Sunset  Blue  Print  Company  :  sundry  drawings,  1,584^  sq.  ft.  at  5c     79  23 

Thomson  Stationery  Company  :  dredging  ledger  $29 . 50  ;  sundry  stationery  $37 . 10    66  60 

Small    payments  :     photographic    supplies    $64 . 60 ;    stamps    $40 ;    stationery    $34 . 10 ; 
printing  pictures  $19. S5  ;  500  weekly  report  forms  $10.75  ;  framing  signals  $10  ;  sundries 

$63  49.    242  79 

Removing  Dredger  Rock. 

Conductor,  R.  Hampton:  Apr. -Mar.,  12  m.  at  $125   1,500  00 

Engineer,  Geo.  Lucas,  Apr.-Mar.,  313  d.  at  $3.25  ;  watchman,  Thos.  Davies,  366  d.  at  $2.50  1,932  25 
Drillman,  J.  Ralph,  Apr. -Oct.,  183  d.  at  $3.50  ;  blacksmith,  Wm.  Hodge,  Apr.-Mar.,  313  d. 

at  $3. 50   1,736  00 

Drill  helpers  at  $2.75  per  day:  S.  Cullum  $255;  J.  Gough  $448;  A.  Hayward  $294  ;  E. 

Murphy  $375  ;  E.  Stocks  $860.75   2,232  75 

Canadian  Explosives  Limited:  dynamite.  3,500  1b.  at  21|c;  connecting  wire,  14,900ft.  at 

l'Sc;  electric  fuses.  850  at  6c;  12  coils  insulating  tape  $5.40   1,085  89 

Fraser,  Walter  S.  &  Co.:  Monarch  steam  hose,  150  ft.  at  $1.50;  steel,  269  1b.  at  12Jc; 

3,880  lb.  coal,  $38.80  ;  2  brass  rifle  nuts,  $16  ;  sundries  $70.43    383  87 

Hall,  Paid  :  piles,  456  ft.  at  12|c;  carpenters,  69  h.  at  37£c;  use  of  pile  driver  $20;  foreman 

$9  ;  towage  $10  ;  lumber  $10.19  ;  bolts  and  spikes  $2.80   134  86 

Hamilton  Powder  Co.:  dynamite,  500  lb.  at  21|c  ;  connecting  wire,  3,600  ft.  at  18c;  fuses, 

100  at  6c;  12  rolls  insulating  tape  $5.40   184  96 

McQnade,  P.  &  Son  :  snatch  block  sheaves,  4  at  $2.50;  anchors,  177  lb.  at  5£c,  62  lb.  at  7c; 

anchor  light  $10.50  ;  sundries  $32.51   66  65 

Marvin,  E.  B.  &  Co.:  manilla  rope,  925  lb.  at  12§c;  15  gal.  cylinder  oil  $12.75  ;  snatch  block 

$10  ;  sundries  $73.90   214  60 

Moore  &  Whittington  Lumber  Co.:  plugs,  500  at  5c;  fir,  416  ft.  at  $30  ;  sundries  $39.65.  ... .  77  13 

Turpel;  William  &  Son  :  carpenter  and  caulker,  10  d.  at  $5 ;  lumber  $1 . 20   51  20 


Carried  forward 


13,447  17 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  7—287 
SESSIONAL  PAPER  No.  1 


Dredging:  British  Columbia.—  Concluded.  $  cts. 

Brought  forward   13,447  17 

Removing  Dredger  Rock — Concluded. 

Vancouver  Tug  &  Barge  Co.:  freight  on  machinery,  280  tons  at  $1.50  ;  extra  scow  hire,  16  d.  " 

at  $10   580  00 

Victoria  Machinery  Depot  Co.:  boiler  tubes.  332  ft.  at  25c;  machinists,  15  h.  at  75c; 
carpenters,  6£  d.  at  $5;  helpers,  71  h.  at  45c;  labourers,  51  h.  at  35c;  hauling  and 
launching  $40  ;  lay  days,  4  at  $15  ;  paint,  9  gal.  at  l$2.25  ;  328  ft.  fir,  $13.77  ;  sundries 
$18.24   328  81 

Wilson,  A.  &  \V.:  tubes,  2,790  ft.  at  9c;  2  d.  labour  $15  ;  sundries  $13.60    279  70 

Small  payments  :  coal,  6  tons  at  $7 . 25  ;  foundry  work,  $29.25;  pulling  2  spuds  and  lifting 

platform  $25*;  floats,  250  ft.  at  4c.  ;  towage  $10  ;  sundries  $12.96   130  71 

Harbours  and  Rivers  :  British  Columbia. 

Dredging  Naas  River  ($3,268  13)— 

Captain,  Geo.  Nash,  May  1-Sept.  15,  4  5  m.  at  $125   562  50 

Engineer,  R.  Duncan,  May  1-Sept.  15,  4 '5  m.  at  $100   450  00 

Watchman,  W.  H.  Cooper,  Sept.  I,  1910-May  10,  1911,  8  322  m.  at  $20   166  45 

Cook,  Annie  Nash,  May  1-Sept.  15,  4'5  m.  at  $75    337  50 

Deckhands  at  $65  per  m.:  P.  Doherty  $90.51;  J.  Johnson  $130 ;  A.  Pruneau  $130  ;  B. 

Stratford  $292.50   643  01 

A.  B.  C.  Packing  Co.:  coal,  7  tons  at  $10  ;  provisions  $86.05   156  05 

Canadian  Canning  Co.:  coal,  12  5  tons  at  $9  50;  provisions  $146.65;  hardware  &c. 

$20.85   286  25 

Frizzell's  Meat  Market,  meat  &c   304  91 

Kincoiith  Packing  Company  :  provisions  $14.7  ;  hardware  &c  $17.70   164  70 

J*aas  Harbour  .Cannery  :  coal  $6.75  ;  provisions  $54.70    61  45 

Small  payments  :  manilla  rope,  185  lb.  at  12|c;  range  $13.75 ;  sundries  $7.97.   45  31 

Stickeen  River  Improvement  ($499.50) — 

Conductor,  J.  F.  Galbraith,  Apr.,  3£  d.  at  $6  ;  foreman,  J.  Bodel,  21  d.  at  $5   126  00 

Drill  hands,  74  d.  at  $4   296  00 

Hyland  &  Belfry  :  giant  powder,  125  lb.  at  40c;  sundries  $27.50    77  50 

Survey  of  Narrows  at  Proctor  ($65.20) — 

Ayhuer,  J.  F.  W.,  labour,  10  d.  at  $4  ;  Lea,  S.,  cook,  18  d.  at  $1.40   65  20 

Survey  of  Thompson  River  ($42)— 

Labour  on  survey  :  John  Balmer,  6  d.  at  $3.50  ;•  Murray  Balmer,  6  d.  at  $3.50   42  00 

Generally. 

Brackman-Ker   Milling  Company  :   putting  bulk-head  under  wharf,  removing  sand  with 

power  shovel,  driving  and  lashing  piles,  and  material  in  connection  therewith   231  46 

Dalgleish,  N.  S.:  12  window  shades,  $18.40;  sundries  $32.05   50  45 

Hargraves,  W.:  27  cases  crown  gasoline  $90.25 ;  12  rolls  building  paper  $12  ;  sundries  $46.95. .  149  20 

Hind  Brothers:  towage  $50:  wharfage  $2   52  00 

Lawrence  Hardware  Company  :  2  wheel  scraper  $70.85  ;  sundries  $5.78   76  63 

*  McConnell,  A.:  provisions  $76.35  ;  gasoline  $48  ;  hardware,  &c.  $21.45   145  80 

Webb  &  Tifford  :  labour,  59  h.  at  75c;  materials  $11.25    55  50 

Travel  and  outlay  :  H.  A.  Bayfield  $1,183.44  ;  E.  A.  Burns  $5.45;  J.  Dennett  $2.10;  N.  B. 

Gauvreau  $20.90  ;  H.  Perry  Leake  $142.05  ;  W.  F.  Richardson  $70.90   1,424  84 

Small  payments  :  provisions  $53.68  ;  cartage  $38.22;  taking  affidavits  $33.75;  water  gauges 

painted  &c,  4  at  $6  ;  lumber  &c,  $19.89  ;  excelsior  log  $15  ;  freight  $13.40  ;  coal  $11.35; 

paint,  4  gal.  at  $2.50  ;  sundries  $92.31   311  60 

Advertising   154  00 

King^s  Printer  $201.79  ;  Stationery  Office  $419.85   621  64 

Detailed  with  Dredge  Vessels,  British  Columbia  (Page  V— 335)    296,877  75 


318,792  09 

Less  :  Refund  for  services  of  snagboat  Samson,  Marine  and  Fisheries  Dept   2,225  00 

Total,  carried  to  page  V— 277    316,567  09 


Dredging  :  Generally. 

Macluckie,  Peter,  dredging  inspector  :  — 

Services  at  $133.33,  May  4,  1911,  to  March  31,  1912,  $1,453.73  ;  travel  and  outlay  $955.36  ; 

total,  $2,409.09  ;  less  $1,462.09  charged  to  'Dredging  :  Ontario  &  Quebec'  (Page  V-284)  947  00 

Travel  of  Ottawa  officials  :  A.  R.  Dufresne  $269.05,  Jas.  Howden  $416.96,  Wm.  Smith  $39. .  725  01 

Telegrams  :  C.  P.  R.  Tel.  $500.44,  G.  N.  W.  Co.  $401.80   902  24 

American  Society  of  Civil  Engineers  :  library  searches   19  57 

King's  Printer  $36.02  ;  express  charges  $2.10  •.   38  12 


Total,  carried  to  page  V— 277   2,631  94 
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Dredge  Vessels  :  Maritime  Provinces  :  Summary  of  Dredges.  §  cts. 

: ) i  edge  Canada  ( Page  V— 289)  27,616  38 

Canso...  (  V-290)  16,331  82 

Cape  Breton  (  H  V— 291)  47,129  49 

No.  4  (  ii  V— 292)  5,941  31 

W.  S.  Fielding  "  (  V— 293)  68,822  98 

Geo.  McKcnzie  (  n  V— 294)  11.325  63 

Tug  Helena  (  ..  V— 295)  15,496  65 

.,     Hercules  (  V— 295)  9,788  77 

it     Liswr  (  m  V-2!Hi)  8,573  77 

Dredge  Montou/ue  (  V— 297)  21,33174 

„      Nereus  :...(  "  V-297)  1,746  28 

A  ew  Brunswick                                                                               (  ..  V— 297)  11,920  73 

New  Dominion  (  V— 298)  142  30 

Northumberlaml  (  V— 299)  51,849  36 

Poiaml  :   (  -  V— 299)  13,298  67 

Prince  Edward  (  ..  V— 300)  16,591  28 

Rtstviouche  I  -  V— 301)  19,343  97 

Tug  R«na  (  "  V-301)  4,385  20 

Dredge  St.  Isnvrcnce  :    . . . . .'  (  n  V— 302)  22,001  55 

Stonelifter  No.  1  (  V— 303)  11,871  45 


Total   385,509  33 


Charged  to  the  following  Votes  : 

Kepairs  to  Dredge  Vessels  (Page  V— 278)  83,087  71 

Dredging  Maritime  Provinces    (    "    V— 282)  288,126  67 

New  Di  edging  Plant :  Maritime  Provinces  (    i>    V— 278)  5,747  59 

Bathurst  Dredging                                                                              .(    n    V— 202)  8,547  36 

/  

Total  as  above   385.509  33 

Dredge  Vessels  :  Maritime  Provinces. 

Dredge  Canada 

Master.  E.  M.  Dexter:  Apr.-Mar.  12  m.  at  $97  ;  extra  time  $7.97  ;  board  $50.50 ;  outlay 

$13.34   1,235  81 

Engineer,  G.  E.  Burrows:  Apr.-Mar.,  12  m.  at  $90  ;  extra  time  $11.24  ;  board  $50.50  ;  travel  $3  1,144  74 

Second  engineer,  Fred  Burrows:  Apr.-Mar.,  12  m.  at  $45  ;  extra  time  $12.28  ;  board  $50.50. . .  602  78 
Mate,  W.  L.  Smith:  Apr.  9-Dec.  26,  S-537  m.  at  $65  ;  extra  time  $5.34 ;  board  $10.50 ;  travel 

and  outlay  $11.15   581  93 

Cook,  Frank  Cole:  Apr.  10-Dec.  31,  1  657  m.  at  $40,  7  m.  at  $15  ;  extra  time  $3.29  ;  carpen- 
ter 8  d.  at  $2   400  59 

Assistant  cooks  :  Adolph  Amiro,  Sept.  1-Dec.  26,    3  84  m.  at  $13,  travel  $3.90  ;  S.  Dexter, 

Apr.  10-Aug.  31,  4  62  m.  at  $13,  extra  time  $1.05   115  54 

Diver,  Joseph  Wentzell:  Apr.  1-Dec.  27,  8"888  m.  at  $60  ;  extra  time  $1.92   538  18 

Fireman,  Alinon  Clark:  Apr.  1-Dec.  27,  8  888  m.  at  $35;  extra  time  $12.98;  board  $5.50; 

travel  $4. 60   334  15 

Fireman,  Laurie  Smith:  Feb.  3-Mar.  31,  1  891  m.  at  $35;  board  $25.02   91  27 

Winchman,  Harry  Burrows:  Apr.  1-Dec.  27,  Feb.-Mar.,  10  888  m.  at  $40;  extra  time  $7.25; 

board  $35.:.0   478  26 

Winchman,  David  Myra:  Apr.-Mar.,  12  m.  at  $40  ;  extra  time  $5.27  ;  board  $50.50   535  77 

Watchman,  Allan  Jollymore:  Apr.  2fi-Sept.  30,  5  131  m.  at  $35;  extra  time  $2.87  :  board  $77.  259  47 

Watchman,  Claude  Perry:  Oct.  17  Dec.  31,  2  46  m.  at  $35  ;  board  $37  ;  travel  $3.30   126  41 

Watchman,  Joseph  Wells:  Jan. -Mar.,  3  in.  at  $35  ;  board  $45      150  00 

Bargeman,  Geo.  Adams:  Apr.  10-Nov.  25,  7 '479  m.  at  $35  ;  extra  time  $2.87  ;  board  $55  .  .  319  65 
Bargeman,  Willard  Amberman:  Apr.  1-Dec.  21,  8  69  m.  at  $35.;  extra  time  $2.87;  board 

$1^6.36  ;  travel  and  outlay  $20  35      457  74 

Bargeman,  A.  McKenna:  Apr.  23-Nov.  11,  6  596  m.  at  $35;    extra  time  $2.87;  board 

S98 . 83 ;  travel  $5 . 60   338  18 

Bargeman,  Lewis  Swain:  Nov.  26 -Dec.  21,  $28.82  ;  board  $12.30   41  12 

Bargeman,  Samuel  Swain:  Nov.  12-Dec.  21,  129  m.  at  $35;  board  $19.07   64  23 

Deckhands  at  $35,  including  overtime,  board  and  travel ;  H.  Chetwyn  $50.97  ;  Berton  Cook 

$192.34  ;  Caleb  Cook  $318.84  ;  J.  Cotreau  $132.02;  S.  Nickerson  $310.50   1,004  67 

Crowell,  T.  D. :  coal.  58i  ton.  at  $5.50;  sundry  $6.30;  groceries  and  provisions  $103.69; 

hardware  and  paint  $54.37  ;  pilotage  $10.;  phone  message,  cartage  &c,  $12.11   508  22 

D'Entremont,  Chas.  &  Co.:  coal,  94  ton  at  $6.,  sundry  $13. ;  groceries  and  provisions  $203.30; 

rope,  162  lb.  at  13£c  ;  blankets,  2  prs.  at  $6:  pilotage  $10;    sundries  $19.58    843  75 

D  Entremont,  Frank  fwater,  95  casks  at  50c,  6  at  $1,   1,300  gal.  at  50c.  per  100  ;  9  empty 

barrels  $4 . 95  ;  milk,  192  qt .  at  7c  V.  78  39 

D'Entremont,  Henry  :  rope,  753  1b.  at  12ic.  ;  groceries  and  provisions  $101.32;  sundries 

$45.06   240  51 

Eraser,  J.  H.  &  Sons,  smithwork  lOOi  h.  at  60c;  Freeman,  Wm.,  J,  labour  25  d.  at  $2   110  30 

Carried  forward   10,601  66 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 289 

SESSIONAL  PAPER  No.  1 


Dredge  Vessels  :  JVIaritinie  Provinces. — Continued. 

Brought  forward   10,601  66 

Dredge  Canada— Concluded. 

Gardner,  Jason  :  labour  repairing  boat  &c,  31  d.  at  $2.50  ;  materials  $5.50    83  00 

Halt,  F.  W.  ($6,079.53)- 

Tug  '  Merseu',  service?,  190  d .  at  $30,  25  h.  at  S3   5  775  00 

Coal,  50  571  ton  at  $5.25;  sundry  coal $12. 25   277  75 

Bags,  352,  $14.08  ;  towing  $8. ;  sundries  $4.70     26  78 

Hines,  Lovitt  W.,  services  of  S.S.  'jB.  M.  Leblanc'  towing  scow,  10  d.  at  $30   300  00 

Hogan,  E.  C:  painting,  graining  &c,  23  d.  $2.50;  1  d.  cleaning  $1 . 75   59  25 

Hogan.  T.  &  Company  :  boilermaker,  214  d.  at  $3.50;  helpers,  26.'i  d.  at  $2.50  ;  steel  plate, 

1,012  lb.  at  3c;  freight,  &c.  $3   201  86 

Leblanc,  A.  J. :  coal  59  12  ton  at  $5.75  ;  grooeries  and  provisions  $10.70  ;  pails  32  at  25c   251  17 

Leblanc,  H.  T.:  coal,  l£  ton  at  $7.2.3,  20  62  ton  at  $.3.80,  20  ton  at  $5.50  ;  rope,  276  lb-,  at 

114c;  pilotage  $20.;  sundries  $7    299  25 

Marine  Railway  Co.  Ltd.:  blocking  cradle  $50.,  haul  up  $50.,  extra  haul  up  $50;  lay  days 

13  at  $20  :   410  00 

Mcintosh,  C.  V. :  steel,  4,836  lb.  at  5c,  1,476  lb.  at  6c,  2,308  lb.  at  15c;  iron,  7,7001b.  at  5c, 
2021b.  at  64c;  1  set  Moise's  drills  completed $112. 55  ;  fire  box  boiler  plate,  1,280  lb.  at  5c.  ; 
rivets,  828  lb.  at  5c;  75  assorted  brass  union*  $60. 9s  ;  100  bolts  with  thread  reduced  £  in, 
$26.80;  stove  $13.50;  100  lb.  bolts  $10;  100  ft.  wire  bound  hose  $30;  14  ft.  steam  hose 
$11.20;  rope,  289  lb.  $11.8  > ;  1221b.  sundry  packing,  $88.45;  paint,  antifouling,  3  drums, 
$112.50,  32  gal.  at  $2.50,  10  gal.  at  $1.50,  red  lea  l  600  lb.  at  10c;  white  lead,  400  lb.  at 
8c  ;  oil,  lard  40gal.  at $1.25,  engine,  68gal.  at 80c,  boiled,  60 gal.,  $89,  engineer's  expenses 

$25 . ;  sundries  $327 .79   2,451  11 

McLarren,  F.  B.:  general  merchandise,  $247.65  ;  wharfage  $12 . 50   260  15 

McLeod,  Robbie  :  ship  carpenter,  30  d.  at  $2.50  ;  timber,  3,000  ft.  at  $25   150  00 

McLuinn,  H.  S.:  lead  suction  pipe  $8.;  tank  $6.;  sundries  $37.80   51  80 

Millard,  John,  wharfage,  103  d.  at  5l>c  . .      51  50 

Mulhall,  D.  C:  1  drum  international  composition,  $39.95  ;  groceries  and  provisions,  $80.41 ; 

sundries  $27  06   147  42 

Nicol,  F.  F.:  coal.  Ill  ton  at  $.3  90,  2  ton  at  $9.50.   673  90 

Seldon,  F.  L.  &  Sons  :  rope,  624  lb.  as  124.c;  painting,  75  d.  at  $2.25  ;  garlock  packing,  28 

lb.  at  $1.60;  groceries  and  provisions  $124.24  ;  gravel  $15;  sundries  $82.06   512  85 

Smith,  Jarred  H.:  labour,  painting  &c,  16  d.  at  $1.50  ;  piloting,  14  d.  at $2   52  00 

Southern  Salvage  Co.  Ltd.:  coal,  25  ton  at  $5.50;  towing  2  scows  from  Port  Clyde  to  Liver- 
pool N.S.,  8  d.  at  $50    537  50 

Thomas,  Josiah  S.,  piloting,  54  d.  at  $2.;  Thomas,  Walter,  water,  197,  casks  at  50c   206  50 

Foundry  work  :  Gohel  Iron  Works  $138.01 ;  Thompson  Bros.  $2,409.53. .  .  .    2  547  54 

Provisions:  F.  M.  Christie  $227.98;  W.  H.  D'Entremont,  $95.22;  James  E.  Dexter 
$164.48;  Est.  Edmund  Lablanc,  $124.57;  Vincent  Saulnier  $63.30;  R.  B.  Smith  $55.41; 

7  small  payments  $66.45   . .  . .  797  41 

Small  payments  :  water  $131;  pilotage  $127 .;  labour,  painting &c,  62  d.  at  1.50;  sundry  labour, 
161|  h.  at  60c,  4  2  d.  at  $3;  laundry  work  $44.56  ;  use  of  floating  stages,  117  d.  at  40c; 
hardware  &c,  $28.18  ;  truckage  $24.;  wharfage  $56.20;  smith  work  $19.88;  medicine 
$12.99 ;  sundries  $97.72  . .   790  98 


Total,  carried  to  page  V— 288    27,616  38 


Tug  '  Can  so.' 

Master,  J.  A.  Moury  :  Apr.-Mar.,  12  m.  at  $90;  extra  time  $13.32;  board  $14.50;  outlay 

$33.52  

Chief  engineer,  H.  Allen  :  Apr.-Mar.,  12  m.  at  $90  ;  extra  time  $13.32  ;  board  $14.50  

Second  engineers  :  E.  A.  Todd,  Apr.  13  d.,  $25.64;  John  Thorne,  Apr.  14-Mar.  31,  11559 

m  at  $60,  extra  time  $8.88,  board  $14.50  

Mate,  W.  E.  Demings  :  Apr.-Mar.,  11 '197  m.  at  $50  ;  extra  time  $7.39  ;  board  $8.50  

Cook  and  steward:   M.  Chapman,  Apr.  5  d.,  $6.58;  J.  W.  Stackhouse,  Apr.  6-Jan.  31, 

Feb.  11-Mar.  31,  11  38  m.  at  $45,  extra  time  $6.66,  board  $S.50  

Assistant  cook,  Bruce  Trenholm,  Apr. -Dec,  9  in.  at  $20,  extra  time  $2.97  

Pilot,  John  McNeil,  May  13  d.  at  $3,  extra  time  $10.50    

Watchmen  at  $35  per  m.:  A.  P.  Hughes  $64,92;  J.  Lord  $27.62;  D.  Tufts $17. 50,  travel  $5.50. 
Firemen  at  $40  per  m.,  inch  extra  time  and  board  :   Walter  Campbell  $165.93  ;  John  Leary 

$1539.50  ;  J.  McGuire  $165.93  ;  E.  Swanberg  $196.82  ;  W.  J.  Tarris  $263.92   

Fireman  at  $2  per  d.,  Fritz  Anderson,  Nov.,  13  d.,  Dec,  7  

Deck  hands  and  scowmen  at  $35  per  m.,  inch  board  and  extra  time  :  M.  Harrison  $49.87  ; 

Edward  A.  Leblanc  $320.18  ;  A.  N.  McNamara  $405.58  ;  Robert  Watters  $208.95;  R. 

T.  Watters  $405.58  

Outlay  of  G.  G.  Scovil  

Adams,  A.  W. :  manilla  rope,  1,734  lb.  at  lO^c;  spirit  compass  and  lamps  $35  ;  paint,  12  gal. 

at  $2.60,  12  gal.  at  $2.50,  18  gal.  at  $1.30;  metal  polish,  36  tins  at  65c. ;  deck  slate,  12 

gal.  at  $1  ;  duck,  25yd.  at  $1.12  ;  sundries  $38.05. ...  =  


Carried  forward. 
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Dredge  Vessels:  ITIaritime  Provinces— Continued.  %  cts. 

Brought  forward   7,423  08 

Tug  '  Canso  ' — Concluded. 

American  Ship  Windlass  Company  :  improved  dock  steam  engine  $432.50,  less  duty,  freight 

and  entry  $139 .30    343  20 

Campbellton  Town,  water  supplied,  147  d.  at  SI   147  00 

City  Fuel  Co.:  coal,  8  tons  at  S7.75,  4  tons  at  38,  3  bags  S3. 65  ;  coal  bags,  88  at  6c   102  93 

Crosby,  T.  A.:  piloting  19  d.  at  S3  ;  passage  from  Mulgrave  to  Yarmouth  Sll   68  00 

Dominion  Coal  Co.:  coal,  100  67  tons  at  S4,  20  tons  at  $4.25    487  67 

Hevenor,  G.,  Ltd.:  labour,  22  h.  at  25c,  2,227  h.  at  40c,  76  h.  at  50c;  work  on  steering  gear 
S186.50  ;  standard  §125,  wheel  S20,  duty  $43.50  ;  plate,  1,145  lb.  at  3£c;  brass  pipe,  75  lb. 

at  25c,  34  lb.  at  30c;  rivets,  135  lb.  atSc;  wood,  12  loads  at  S3  ;  sundries  S54.82   1,479  95 

Imperial  Oil  Co.:  marine  engine  oil,  70^ gal.  at  65c;  kerosene,  65  gal.  at  15c;  sundries  S4.75.  60  33 

Inverness  Railway  &  Coal  Co.:  coal,  39  7  tons  at  S3,  34  4  tons  at  S3. 25    230  90 

Kennedy,  W.  &  Sons  :  sectional  iron  propellor  wheel,  2,433  lb.  at  S12£c   300  00 

Killam  Brothers:  coal,  17  11  tons  at  S3;  3,219  gal.  water,  S2.41    87  96 

Kinney,  E. :  setting  up  and  adjusting  standard  and  compasses  &c,  $50  ;  carpenter  work  for 

same  S9.37   59  37 

McAvity,  T.  &  Sons  :  sheet  lead,  516  lb.  at  5|c;  white  waste,  104  lb.  atlO^c;  Ingals  tube 
cleaners  and  brushes,  4  at  S3. 60  ;  brass  pipe,  177^  lb.  at  25c,  10^  lb  at  30c;  boiler  plates, 
221  lb.  at  lie;  packing,  14|  lb.  at  90c,  13i  lb  at  75c;  vitite,  20  lb.  at  75c ;  sundries 

S204.09    369  33 

Mowatt,  B.  A.:  groceries  and  provisions  $151  ;  60  gal.  oil,  S12  ;   bath  brick  &c.  SI. 20   164  20 

Olive,  Harold  C,  duty,  freight  and  entry  on  windlass  '.   139  30 

Rowan,  A.  M.:  1001b.  waste  310.50  ;  m'anilla,  558  lb.  at  1(%.  ;varnish,  2  gal.  at  $4   77  09 

Shives,  R.  K.,  coal,  335  95  tons  at  S5   1.679  76 

Thome,  W.  H.  &  Co.:  manilla  rope,  291  lb.  at  10£c;  zinc,  269  lb.  at  lOic;  paint,  14  gal.  at 
32.50,  12  gal.  at  31.80,  6  tins  at  31.60,  150  lb.  at  12c,  50  lb.  at  28c;  varnish,  2  gal.  at 

S5.25  ;  white  pnamel,  8  tins  at  SI. 75  ;  white  %vaste,  114  lb.  at  124c;  sundries  $123.07   318  83 

Foundry  work  :  McLennan  Foundry  &  Machine  Works,  354.99  ;  Union  Foundry  &  Machine 

Works  S216.68  ;  4  small  payments  370.01  '.   341  63 

Groceries  and  provisions :  Brown  Bros.  351.79;  LeBaron  Clark  $130.37;  Thos.  J.  Dean 
$00.79;  H.  G.  Harrison,  S192.78  ;  Miller  Bros.,  $438.49;  M.  P.  Moores,  $155.03 ;  Murphy 

Bros,,  397.13  ;  Geo.  Vermette,  $436.48  ;  17  small  payments  $369.32   1,982  16 

Small  payments  :  towage  3 48;  laundry  work  $44.20;  water  $40;  pilotage  335  ;  coal  $33.42; 
ice  $31.65;  100  ft. 'hose  $24 . 80 ;  plumbing  supplies,  &c,  $21.32;  hire  of  2  stoves  with 
pipe  and  elbows,  7  wks.  at  S3;  labour  S19. 14 ;  kerosene  $16.58;  hauling  and  freight 
$10 . 53 ;  sundries  S123 .44  ,   469  08 


Total,  carried  to  page  V— 283   16,331  82 


Dredge  -  Cape  Breton. ' 

Master  and  craneman,  Peter  Decoste,  Apr. -Oct. :  1'666  m.  at  $110,  5  m.  at  $100;  extra  time, 

316.10 ;  outlay,  $63.56     763  00 

Master  and  craneman,  D.  Gillis,:  Nov. -Mar.,  5  m.  at  3100 ;  outlay,  $32.83    532  83 

Chief  engineer,  D.  H.  McQuarrie  :  Apr. -Mar.,  12  m.  at  390  ;Jextra  time,  $12.72;   travel  and 

outlay,  $58.72   1,151  44 

Second  engineer,  Geo.  R.  Scott:  Apr.  1-Mar.  16,  11  526  m.  at  $60;  extra  time,  $8.47   700  03 

Mate  and  craneman,  Thos.  F.  Moore:  Apr. -Jan.,  10  in.  at  $65  ;  extra  time,  39.18    659  18 

Craneman,  Finlay  Home:  Apr.  1-Oct.  12,  6  394  m.  at  $60  ;  extra  time,  $8.47   392  14 

Oiler,  Thos.  Rose:  Apr.  1-Mar.  16,  11  526  m.  at  $40  ;  extra  time,  $5.99   487  03 

Cook  and  steward,  Morgan  Bragg:  Apr.-June,  3  m.  at  $40  ;  extra  time,  $5.86  ;  deck  hand  at 

$35,  $66.07   191  93 

Cook  and  steward,  J.  McDonald,  July -Mar.,  9  m.  at  $40    360  00 

Assistant  stewards  at  $35  per  m.,  inch  extra  time  :  A.  D.  McLeod,  $108.46  ;   Ernest  Proctor, 

$84.14;  Joseph  Roach,  $121.11   313  71 

Watchmen  at  $35  per  m.,  inch  extra  time  :  Walter  Keating,  3321.76;  Joseph  Lovell,  $70; 

Alex.  McLeod.  $24.16   415  92 

Night  watchman,  F.  Dunlop,  5  n.  at  $1.50  ;  labour,  A.  Bedford,  $2.25   9  75 

Fireman,  Ormand  Embree:  Apr.-Mar.,  12  m.  at  310  ;  extra  time,  $5.99   485  99 

Pilot,  John  M.  Leblanc:  Aug.  4  d.,  Sept.  11  d.,  $17.26;  board,  $7.50     24  76 

Deckhands  and  scowhands  at  $35  per  m.,  inch  extra  time :   W.  Bedford,  $15.31 ;  Martin 

Campbell,  $314.85;  Michael  Campbell,  $289.54;  M.  Cass,  $275.40:  J.  G.  Dauphney, 

$52.26;  S.  Johnston,  $304.50;  N.  Lamb.  $76.90;  N.  McNeil.  $18.51;  L.  Peterson,  $23.01; 

J.  Tanner,  $66.07;  J.  S.  Tanner,  $306.80;  N.  Walker,  $51.11   1,794  26 

Building  spuds  for  dredge:  foreman  and  timekeeper,  W.  P.  Musgrave,  Aug.-Oct.,  351  h.  at 

35c;  carpenters,  1,557  h.  at  28c   553  81 

Alexander  steam  tug:  hire  of  tug,  40  d.  at  $30 ;   water  supplied  Cape  Breton,  7,800  gal.  at 

ic,  1,500  gal.  at  he    1,227  00 

Arsenault,  John  :  groceries  and  provisions,  $250.49  ;  coal,  45  t.  at  $3.75  ;  kerosene,  50  gal.  at 

22c;  gasoline,  48  gal.  at  22c;  sundries,  $21.94   462  74 


Brought  forward   10,510  52 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward    

Dredge  Cape  Breton— Concluded. 

Bent  k  Cohoon  :  manilla  rope,  1,116  lb.  at  12c;  2  pr.  oars,  $6.25   140  17 

Colonial  Coal  Co.,  coal,  35  t.  at  $3   105  00 

Dominion  Coal  Co.,  hire  of  tug  Douglas  H.  Thomas   100  00 

Fraser,  Joseph  k  Son  :   services  of  tugr  Fairy  tending  dredge,  161  d.  at  $30,  extra  towing,  3 

h.  at  §3  ;  less  coal,  13i  t.  at  $4   4  735  qo 

Hackett,  C.  &  W.:  coal,  107  t.  at  $3,  81  t.  at  $4 ;  freight,  $93.75    '738  75 

Kelly,  Janvs :  services  of  tug  E.  M.  Cotes  tending  dredge,  56  d.  at  $40,  less  coal,  $34 ; 

groceries  and  provisions,  $277.07     2  483  07 

Likely,  Joseph  A.:  hard  pine,  4,476  ft.  at  $50;  freight,  $75   '298  80 

McDonald,  John  A.:  groceries,  $177.88;  rope  and  nails,  $10.46  ;  'phone  messages,  $7.60 ;  lum- 
ber, $2.75   198  69 

Musgrave,  W.  P.:  superintending  cleaning  of  barges  at  dock,  27  d.  at  $3.50   94  50 

North  Sydney  Marine  Railway  Co.:  guards.  $300;  labour,  painting,  scraping,  &c,  257  d.  at 
$2.50 ;  foreman,  18  d.  at  S3  ;  paint,  4h  gal.  at  $2.50,  112  lb.  at  20c,  112  lb.  at  25c;  red 
lead,  347  lb.  at  8c. ;   boiled  oil,  37  gal.  at  $1.40  ;   blocking  and  shoring,  $10;  sundries, 

$235.52   1,383  23 

North  Sydney  Tow  Boat  Co.  ($11,527)— 

Tug  Maggie  Af.,  services  157^  d.  at  $40,  less  coal  $41   6,259  00 

Tug  Mcrrimac:  services  132£  d.  at  $40  ;  towing  scows,  $20  ;  less  coal,  $52   5,268  00 

Nova  Scotia  Steel  k  Coal  Co.,  coal,  188  25  t.  at  $3     564  75 

Robertson,  James  Co.:  275  condenser  tubes,  414  lb.  at  28c,  704  lb.  at  36c;  Jenkin's  packing, 
341  lb.  at  80c;   Monarch  babbitt,  224  lb.  at  45c;   white  waste,  576  lb.  at  lie;  ferrules, 

1,100  at  2£c      833  82 

Shean,  R.  k  Co.:  labour,  140  h.  at  40c;  gal  v.  iron,  225  lb.  at  10c;  sundries,  $18.39   96  89 

Strait  of  Canso  Marine  Railway  Co.:  labour,  5l£  d.  at  $3,  365  d.  at  $2.50,  137  d.  at  $2.25, 
240  d.  at  $1.80,  28  d.  at  $1.75,  22  d.  at  $1 ;  labour  building  cradle,  $47.20  ;  hauling  and 
wintering,  $650 ;  1  hoist  cable,  $169  ;  chain,  $45  ;  29  ft.  suction  hose,  $32.50  ;  2  fenders, 
$27  ;  8  globe  valves,  $20  ;  7  boiler  zincs,  $20  ;  Garlock  packing,  50^  lb.  at  70c;  brl.  engine 
oil,  $37.55  ;  bolt,  duck  $44.20 ;  800  ft.  spruce,  $24  ;  300  ft.  pine,  $21 ;   coal,  9  t.  at  $4.50  ; 

trucking  and  freight,  $50;  watchman,  $42;  sundries,  $521.18   3,704  82 

Thompson  <fe  Sutherland  :  manilla  rope,  1,564  lb.  at  12c  ;  plough  steel  dredge  cable,  325  ft.  at 
48-65c;  hoisting  chain,  2,490  1b.  at  7  9c,  2,100  1b.  at  Sc. ;  shackles,  2doz.  at$7.E0, 1  doz. 
at  $5.50  ;  Powell  globe  valves,  6  at  $4.15,  12  at  $3,  12  at  $2.10,  12  at  $1.65,  12  at  $1.20, 
12  at  95c,  12  at  85c;  Powell  check  valves,  3  at  $3.75,  6  at  $2.70,  6  at  $1.95 ;  reel,  $2.25.  914  30 

Thompson,  A.  C.  Co.:  asb.  packing,  217  i  lb.  at  $1.10;  dredge  {cable,  14,849  lb.  at  4 -3c;  85 
dredge  chain  links,  930  lb.  at  8^c ;  boiled  oil,  55  gal.  at  $1.35  ;  red  lead,  435  lb.  at  12c; 

pipe,  110  ft.  at  30c;  sundries  $57.54   1,176  13 

Young,  Angus,  services  of  tug  Nelson,  tending  dredge,  38  d.  at  $40   1,520  00 

Foundry  work  :  Robert  Musgrave  $3,669.28  ;  Sydney  Foundry  k  Machine  Works  $236.07. . .       3,905  35 
Groceries  and  provisions :  Brennan  &  Co.,  $289.63 ;  C.  G.  Buchanan,  $538.43;  A.  C.  Chis- 
holm  $207.72;  McCurdy  Bros.  $65.37;  H.  K.  McDonald  $139.03;  D.  D.  McLeod 

S229.21  ;  JohnG.  Morrison  $285 . 06  ;  4  small  payments  $67.70    1,822  15 

Small  payments  :  coal,  12  tons  at  $4  ;  damage  to  hauser  while  towing  dredge  $30  ;  shifting 
spuds  from  one  scow  to  another  $25  ;  dockage  of  dredge  $24.50  ;  laundry  work  $22.40; 
paint  $16.20  ;  horse  hire  $15  ;  labour  $14  ;  fitting  up  barges  $11  ;  sundries  $20.45   226  55 


Total,  carried  to  page  V— 288    47,129  49 


Dredge  No.  4- 

Master,  F.  A.  McFadzen:  Aug.-Dec,  Feb.  1-Mar.  21,  6  69  m.  at  $100  ;  outlay  $82.14   751  18 

Engineer,  Delmer  Seymour:  Aug.-Nov.,  4  m.  at  $75  ;  travel  and  outlay  $32.15    332  15 

Cranemen:  C.  R.  Terry,  Aug.  1-Oct.  18,  2 -592  m.  at  $60;  Finlay  Home,  Oct.  12-Dec.  16, 

215  m.  at  $60,  travel  and  outlay  $31.25   315  80 

Steward,  E.  Hebert :  Aug.  1-Dec  13,  4  427  m.  at  $45  ;  board  of  men  $743.75  ;  washing  $6  ; 

travel  and  outlay  $27.55   976  53 

Oiler,  M.  Fiset:  Aug.  1-Dec  13,  4  427  m.  at  $45  ;  travel  and  outlay  $17.50   216  73 

Fireman.  Henry  Sencal:  Aug.  2- Dec.  13,  4  381  in.  at  $40  ;  travel  and  outlay  $22.85   198  09 

Watchman,  Henry  Buteau:  Aug.  7-Dec  13,   789  ra.  at  $35,  3  427  m.  at  $10  ;  travel  and  out- 
lay $17. 55   182  27 

Watchman,  Eugene  Carbonneau:  37  d.  at  $1  ;  labour,  85  h.  at  25c   58  25 

Deckhands  and  sco wmen  at  $35  per  m.:  N.  H.  Boudreau  $122.26;  H.  Champlin  $147.58, 
travel  and  outlay  $18.15  ;  H.  Cormier  $122.26  ;  M.  Larde  $116.02  ;  Louis  Pare  $147.58, 

travel  and  outlay  $17 . 50   691  35 

Labourers  at  $1.75  per  d.,9  d     15  75 

Coal  Barge  No.  1  :  captain,  Amede  Othot,  Aug.-Mar.,  8  m.  at  $50,  boarding  men  $195, wash- 
ing $7.75  ;  sailor,  Art.  Gaze,  Aug.-Mar.,  8  m.  at  $35,  board  $45   927  75 

Adams,  A  W. :  2  anchors,  1,209  lb.  at  5c;  steel  wire,  45  lb.  at  lHc,  125  lb.  at  lOic;  sundries 

$13.06   91  82 


Carried  forward 

l-191v 
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AUDITOR  GEXERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Dredge  Vessels  :  maritime  Provinces — 'Continued.  $  cts. 

Brought  forward   4,757  67 

Dredge  No.  4 — Concluded. 

Beatty,  M.  &  Sons  :  4  steel  anchor  rack  pinions   51  50 

Cormier,  Lucien,  water,  25,285  gal.  at  Jc,  3,891  gal.  at  lc                                                ...  228  54 

Gregory,  James  S.:  1,469  ft.  lumber  $22.03  ;  labour  815  ;  blockage  13  d.,  §26  ;  spikes  §1.30. .  61  33 

Leslie,  R.  J.  &  Co.,  hardware,  paint,  &c   54  53 

Noonan  &  Da  vies  :  coal,  16  tons  at  §3.50  ;  bags,  225  at  8c;  bagging  and  scowing  §17  ;  sundry 

50c   91  50 

Thorne,  W.  H.  &  Company  :  paint,  22  gal.  at  $2.50,  5  gal.  at  §1.20,  280  lb.  at  13c. ;  sundries 

§23.22   120  62 

Founclrywork  :  L  Matheson  &  Co.  §226.71  ;  Pictou  Foundry  &  Machine  Co.,  §206.28    432  99 

Small  payments  :  freight  §52. 2S  ;  water  §47.05  ;  sundries  §40.30   139  63 


Total,  carried  to  page  V— 28S   5,941  31 


Dredge  W.  S.  Fielding. 

Master,  Elijah  Nickerson  :  Apr.-Mar.,  12  in.  at  §125  ;  extra'time  §27.75  ;  outlay  §4.50   1,532  25 

Engineer,  Henry  Fosbrooke:  Apr.-Mar.,  12  m.  at  §125  ;  extra  time  §30.62    1,530  62 

Second  engineer,  Michael  Collins:  Apr.-Mar.,  12  m.  at  §75  ;  extra  time  §18.40   918  40 

Third   engineers:  James  Anderson,  Apr.-Feb.,  11  m.  at  §50,  extra  time  §12.21;  Ernest 

Markey,  Me r.,  28  d.,  §46.03    60S  24 

Mate,  John  W.  Welling:  Apr.  1-Feb.  20,  Mar.,  11-657  m.  at  §75  ;  extra  time  §42.65   916  97 

Second  mate,  Benjamin  Haines:  Apr.-Mar.,  1  m.  at  §50,  11  m.  at  §55  ;  extra  time  §12.92   667  92 

First  cook,  S.  L.  Murphy.  Apr.-Mar.,  12  m.  at  §50  ;  extra  time  §11.73   611  73 

Second  cooks  :  D.  Billard,  7  d.,  §10.36  ;  A.  W.  Bustard,  1179  m.  at  §45,  extra  time  §10.59  ; 

A.  Walker,  7  d.,  §10.36     561  82 

Assistant  cook,  George  Doody,  Apr.  1-Mar.  26,  1'855  m.  §20   37  10 

Oilers  at  §40  per  m.  Apr.-Mar.:  Alvin  Bates,  12  m.,  extra  time  §9.40;  John  Hodd,  12  m., 

extra  time  §9.79  -   979  19 

Winchmen  and  seamen  at  §40  perm.:  Chas.  Hathe,12m.,  extra  time  §9 . 40  ;  Enos  Shupe,  6  m., 

extra  time  §9.40     738  80 

Night  watchmen  at  §35  per  m.:  Nelson  Boyd  11  •  065  m.;  A.  Hughes  1  282  m   432  18 

Pilots  at  §5  per  d.:  R.  Kline  50  d.;  Win.  Murray  63  d.,  extra  time  §18.50  ;  T.  Trayner  14  d.  653  50 

Mess  boy,  Loyd  Carpenter,  6 '855  m.  at  §20,  travel  §4  .30   141  40 

Seamen  :  Eugene  Burbine,  1<V394  in.  at  §35,  extra  time  §8.25  ;  S.  Caddell,  4  131  m.  at  §35; 

W.  L.  Carter,  6  m.  at  §35,  6  m.  at  §40,  extra  time  §8.25  ;  H.  Dunbar,  6  m.  at  §35,  6  m.  at 

§40,  extra  time  §8.25  ;  J.  M.  Mahoney,  9  953  m.  at  §35,  extra  time  §8.25  ;Delbert  Mills, 

8  845  m.  at  §35,  extra  time  §6.01 ;  W.  Spragg,  946  m.  at  §35,  extra  time  §2.32  ;  P.  E. 
Thurber,  10  262  m.  at  §35,  extra  time  §8.25;  Chas.  Trayner,  12  m.  at  §35,  extra  time 

§8.25  ;  R.  Wilkins,  11  104  m.  at  §35,  extra  time  §8.25   3,333  38 

Firemen :  Alfred  Beach,  '591  m.  at  §35,  11  m.  at  §40,  extra  time  §9.79  ;  R.  Bustard  1  m.  at 
§35,  1855  m.  at  §40,  extra  time  §9.40  ;F.  A.  Flewelling,  -394  m.  at  §35  ;  D.  G.  Gillispie, 

9  065  m.  at  §40;  M.  Mazoroul,  1  m.  at  §35,  11  m.  at  §40,  extra  time  §9.40 ;  W.  F. 

Murphy,  1  m.  at  §35,  11  m.  at  §40,  extra  time  §9.40   1,931  33 

Scowmen  :  T.  Belyea,  2 '92  m.  at  §35.  6  m.  at  §38,  extra  time  §8.25  ;  John  Breen,  2 '888  m. 

at  §35,  5 '85  m.  at  §38,  extra  time  §8.25  ;  Ed.  Jacobs,  2 '92  m.  at  §35,  6  m.  at  §38,  extra 

time  §8.25  ;  R.  Maynes,  2 '92  m.  at  §35,  6  m.  at  §38,  extra  time  §8.25    1,347  21 

Foreman  carpenter,  W.  J.  Belyea,  77  d.  at  §4,  30|  d.  at  §3.50,  7  d.  at  §3,  9  d.  at  §2.50; 

outlay  §52.40   510  65 

Foreman  carpenter,  John  C.  Harned,  107  d.  at  §4,  outlay  §8.06   436  06 

Carpenters,  306 ' S3  d.  at  83   920  50 

A.dams,  A.  W.:  manilla  rope,  6,925  lb.  at  lOie,  70  lb.  at  lie;  chain  cable,  12,330  lb.  at  83.55c.; 

steel  dredge  cable,  360  ft.  at  25c;  towing  mud  scows,  3  d.  at  837.50  ;  sundry  towing  §20  ; 

sundries  §30.57    1,425  62 

Allan,  C.  B. :  grates  and  castings  for  range,  200  lb.  at  9c;  sundries  §47.11   '   65  11 

American  Steam  Laundry,  laundry  work   85  37 

Bell,  Thomas,  hard  pine,  1,213  ft.  at  §40,  cartage  S3     51  52 

Bradley,  Charles  :  labour  102J  d.  at  83  ;  sundries  §31.99     339  49 

Canadian  Oil  Companies :  kerosene,  86 '87  gal.  at  16c,  11017  gal.  at  174c;  brl.  cup  grease 

§19.75  ;  candles  §3.42     56  35 

City  Fuel  Co.:  coal,  13 '547  tons,  8103.75,  85  bags,  §54.30  ;  3  loads  wo -d,  §4.50   162  55 

Colwell,  G.  W.:  services  of  tug  Winnie  tending  stone  hoister,  5  d.  at  §30  ;  towing  $4   151  00 

Doherty.  Manning  W.:  services  of  Lord  Wolsclcy  tending  dredge,  30  d.  at  §37.50   1,125  00 

Dominion  Coal  Company,  coal,  1,179  '31  tons  at  §4    4,717  24 

Dykeman.  F.  A.  &  Co.:  blankets,  12  at  §1.20,  6  pr.  at  §2.35;  bed  spreads,  12  at  §1.35; 

sundries  §14  S2       59  52 

Fie  i  ing,  Jas.,  contract  for  alterations  and  additions  to  dredge,  complete   7,497  50 

Gregory,  H.  S.  &  Sons  :  wharfage,  186  d.  at  §1.50   279  00 

Gregory,  James  S.:  blockage,  45  d.  at  §4,  32  d.  at  §5  ;  towing  §15  ;  spar  §25  ;  sundries  §21  98.  401  98 

Hay  ward,  S.  Co.:  manilla  rope,  165 '3^  lb.  at  10£e;  hemp,  52  lb.  at  12ic   180  12 


Carried  forward     35,412  62 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 293 

SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  JVIarltime  Provinces— Continued.  $  cts. 

Brought  forward   35,412  62 

Dredye  W.  S.  Fielding— Continued. 

Holder,  Win.  H.:  duck,  10  y.  at  80c,  90  y.  at  38c,  7  y.  at  35c,  8  y.  at  25c;  labour,  94  d.  at 

?3;  sundries  $8.25   82  65 

Imperial  Oil  Co.:  *  White  Hose'  oil,  217 \  gal.  at  16c,  39  gal.  at  16£e;  '  Arctic  '  cup  grease) 

1,521  lb.  at  6ie;  engine  oil,  84  1  gal.  at  65c;  chain  and  cable  coating,  406  lb.  at  4Jc   213  05 

Knox,  Jas  :  water,  63,300  gal.  at  40c.  per  100 ;  steel  wire,  474  lb.  at  lie;  manilla  rope,  1,015 

lb.  at  I0.\c. ;  sundries  $14.90   .       426  88 

Levy,  R.  J.,  work  on  bjiler  :  men's  travelling  expenses  $121.76 ;  men's  travelling  time,  7*6  li. 

at  60c;  working  time,  160  h.  at  $1;  oxygen,  625  ou.  ft.  at  3c;  acetylene,  622  cu.'ft.  $21.75; 

rent  of  plant,  10  d.  at  $6   424  26 

McAvity,  T.  &  Sons  :  2  gal  v.  pipe  and  stop  cocks,  valve,  &c,  fitted  to  meter  and  laid 

to  wharf,  $241.20 ;  100  ft.  rubber  lined  hose  $55;  boiler  zincs,  407  lb.  at  lie;  canvas 

hose,  150  ft.  at  21c;  white  waste,  201  lb.  at  10ie,  112  lb.  at  lit.;  126  ft.  wire  hawser 

$10.30  :  labour,  839  h.  at  50c;  sundries  $283.80   1J24  96 

McAvity's  Wharf  :  whole  side  wharfage,  286  d.  at  $8.75  *.       2  502  50 

Maeiulay  Bros.  &  Co. :  mattresses,  13  at  $1.95;  blankets,  6  at  $1.75,  6  at  $1.18  ;  sundries 

$22.74   65  67 

McLachlan,  D.  &  Sons:  repairing  scow  :  foreman  boilermaker,  28  d.  at  $4.50  ;  boilermakers, 

102  d.  at  $3.85,  15  d.  at  $3.50  ;  materials  $15.74.    Price  agreed  upon   .'         570  00 

Marine  and  Fisheries  Dept. :  manilla  rope  condemned,  2,030  lb.  at  2ic;  5  tumbler  bearing 

plates,  2,740  lb.  at  $4.15  ;  wages  $24.10  ;  freignt  $9.10  "  197  66 

Mayes,  G.  S.:  services  of  tug  Diriyo,  towing  scows,  &c,  39  d.  at  $37.50   1,462  50 

Moore,  John  E.:  services  of  tug  Lord  Wolselcy  tending  dredge,  &c,  119  d.  at  $37.50,  extra 

time,  4^  d.  at  $56.25  ;  towing  dredge  from  Lower  Cove  to  McAvity's  wharf  $37.50   4,753  12 

Mulcahy,  A.  J.  Co.:  2i  cwt  No.  [II  composition  $67. 13 ;  3  cwt.  No.  I  composition  $82.80; 

paint,  222  lb.  $27.20,  8  cans  $12.32;  copper  hose,  100  ft.  at  5S£e;  linseed  oil,  10  gal.  at 

$1.30;  paintoil,  10  gal.  at  $1.15;  sundries  $27.14   299  59 

Tug  Neptune  a  id  owners,  damage  to  hull  by  scow  while  moored  at  Charlot^etown  .'  60  00 

Polly,  Geo.  T.,  2-in.  rubber  hy.se,  100  ft.  at  67c   67  00 

Saint  John  City  :  water  supplied,  l,00ii,600  gal.  at  2£c,  14,500  gal.  $12.25  ;  meter  rent  $489!.'  268  78 

Saint  John  Iron  Works,  ontract  for  alterations  and  additions  to  dredge,  complete   7  497  50 

Splane,  J.  &  Co.:  manilla  rope,  1,602  lb.  at  10.\c,  215  lb.  at  lie;  hawser,  336  lb.  at  5c;  steel 

wire,  407  lb.  at  10c,  181  lb.  at  6c;  red  oxide,  600  lb.  at  0^e;  boiled  oil,  25  gal.  at  $1.25, 15 

gal.  at  $1.15;  raw  oil,  10  gal.  at  $1.20;  paint,  9  gal.  at  $2;  parafine,  85.^  gal.  at  18c; 

turnbuckles,  4  at  $3  ;  sundries  $146.99    552  14 

Thorne,  W.  H.  &  Co.:  200  fathoms  '  Ajax  '  dredge  chain,  34,180  lb  at  7'6  c;   water  hose,  io6 

ft.  at  50c;  cylinder  oil,  49^  gal.  at  85c;  brl.  engine  oil  $30.45  ;  'Arctic'  cup  grease,  365 

lb.  at  Ghc;  white  waste,  114  lb.  at  lHe:  packing,  6  lb.  at  $1.80;  sundries  $102.42   2,870  14 

Foundrywork  :  Wm.  Lewis  &  Son  $2,253.83 ;  Phoenix  Foundry  and  Locomotive  Works 

$1,692.89  ;  Saint  John  Iron  Works  $1,133.03  ;  Union  Foundry  &  Machine  Works  $5-10.87  5,650  62 
Groceries  and  provisions  :  W.  J.  Dalton  $96.42  ;  Thos.  J.  Dean  $84.77  ;  S.  Z.  Dickson  $168.78; 

Hugh  Doherty  $89.57  ;  Michel  Donovan  $142.32  ;  M.  &  H.  Gallagher  &  Co.  $81. ^6  ;  P. 

J.  Gorman  $148.81;  Hall  &  Fairweather  $41;  J.  Harrison  &  Co.  $169.40  ;  Walter  S. 

Knowles  $68.05  ;  P.  F.  Linehan  $151.43  ;  J.  A.  Lipsett  $35.23  ;  H.  L.  McKnight  $73.50; 

W.  J.  Magee  $317.12;  Murphy  Bros.  $369.49;  W.  J.  Parlee  $107.80;  W.  A.  Porter 

$331.30  ;  James  P.  Quinn  $212.30  ;  M.  Ryan  $170.94  ;  H.  G.  Smith  $461.88  ;  Smith  Fish 

Market  $34.71;  Sussex  Milk  &  Cream  Co.  $209.53 ;  Vanwart  Bros.  $144.90   3,711  01 

Small  payments:  lumber  $100.68 ;  plumbing  supplies  $49.93;  hauling  $17;  medical  services 

$40  ;  coal  $39  ;  towing  $37  ;  hospital  fees  $34.50  ;  rent  of  13  tons  suction  pipe  for  12  m. 

$31.20  ;  ice  $30.45  ;  cleaning  and  painting  dredge,  &c,  $53.39  ;  carpet  $25.83  ;  diving  and 

and  help  cleaning  rope  from  propeller  $25;   wharfage  $18.50;  lettering  scows  $12; 

laundry  work  $10.29  ;  sundries  $55.56   610  33 


Total,  carried  to  page  V — 288   68,822  98 


Dredye  "  Geo.  McKcnzie." 

Master  and  craneman:  John  Gillis,  Apr.-Mar.,  12  m.  at  $95;  extra  time  $4.68;  travel  and 

outlay  $19:87   1  164  55 

Engineer  Geo.  M.  Crawford:  Apr.-Mar.,  12  m.  at  $80  ;  extra  time  $3.94  '         '953  94 

Cook  and  steward,  Geo.  M.  DeCoste:  Apr.  1-Mar.,  12  m.  at  $40  ;  scowman,  M.  DeCoste,  1 

m.  $35   515  go 

Fireman,  Wallace  Embree:  Apr.-Mar.,  12  m'  at  $40  ;  extra  time,  $1.98     481  93 

Watchmen  at  $35  perm.:  Michael  Hyland  $263.41,  travel  $4.40;  George  Johnston  $83.81 '; 

Donald  McLeod,  $16.11   367  73 

Craneman,  D.  S.  Gillis:  May  20-Oct.  31,  5  345  m.  at  $00 ;  carpenterl3  75  d.  at  $2.25  .  ...... .  351  04 

Deck  hands  at  $35  per  m. :  Alex.  Cameron  $250.60,  travel  $4.05;  J.  A.  Cameron  $268  01 
extra  time  $1.72,  travel  $4.05  ;  S.  Forestall  $249.69,  travel  $3.40  ;  M.  Fougere  $222  75 
travel  $3.40 ;  H.  Gillis  $420,  extra  time  $1.72 ;  A.  A.  McDonald  $49.96 ;  Thos.  Richards 
$268.01,  extra  time  $1 .72,  travel  $8. 15   ;  1  763  ^3 


Carried  forward   5,608  07 


V— 294 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Dredge  Vessels:  Maritime  Provinces. — Continued.  $  cts. 

Brought  forward   5,608  07 

Dredge  '  Geo.  McKenzie ' — Concluded. 

Foreman  carpenters  :  Nieh.  Martin,  13  75  d.  at  $2.50  ;  W.  Talbot,  9  5  d.  at  $3   62  87 

Carpenters,  19  5  d.  at  $2.25,  10 •  5  d.  at  $2.50  ;  painter,  3  5  d.  at  $2   77  11 

Men  hauling  water  with  teams:  John  McDonald,  63  d.  at  $2.50;  Jas.  McEachern,  28  d.  at 

$2.50   227  50 

Acadia  Coal  Co.:  coal,  26  25  tons  at  $3,  15  25  tons  at  $3.75  '   135  94 

Arcadia  S.S.  and  Owners,  towing  scows,  5  d.  at  $30     150  00 

Bain,  \  Alexander  :  mattresses,  9  at  $2  .25;  pillows,  12  at  75c;  paint  and  hardware  $10.58 ; 

groceries  and  provisions  $49.71   89  54 

Chisholm,  A.  C,  general  merchandise  $157.79  ;  Dwyer,  C.  &  Son,  coal,  24  75  tons  at  $3   232  04 

Inverness  Railway  and  Coal  Co.,  screened  coal,  21  75  tons  at  $3.25   70  69 

McAvity  T.  &  Sons:  crane  chain,  1,280  lb.  at  5|c. ;  sundries  812  52   82  92 

Noonan  &  Da  vies  :  coal,  32 '5  tons  at  $3  ;  freight  $15.05  ;  phone  messages  $1    113  55 

Pictou  and  Magdalen  Islands  Steamship  Line  :  services  of  Lndy  Sybil  towing  dredge  and  scowa 

from  Port  Mulgrave  to  Arisaig  $375,  from  Ballantyne  Cove  to  Picton  $350,  from  Arisaig 

to  Ballantyne  Cove  S350    1,075  00 

Robertson,  Wm.  &  Son  :  dredge  chain,  2,135  lb.  at  $7.75  ;  cartage  $10  ;  freight  $4.90   180  37 

Strait  of  Canso  Marine  Railway  Co.:  hauling  2  scows  on  slip  $50  ;  lay  days,  2  at  $25 ;  hauling 

and  1  lay  day  $200  ;  labour,  190  h.  at  28c,  56  h.  at  30c.  ;  paint,  14  cans  at  $2.50;  zinc,  301 

lb.  at  10c. ;  freight  $13 . 10  ;  sundries  $49 . 14   497  34 

Thompson  &  Sutherland,  Ltd.:  manilla,  1,838  lb.  at  12c;  zinc,  2,822  lb.  at  8c;  galv.  hawser, 

720  ft.  at  7ic:  marine  engine  oil,  1  brl.,$32.34  ;  forge  $18  ;  sundries  $51.17   601  83 

Foundry  work  :  Pictou  Foundry  and  Machine  Co.,  $565.83  ;  Sydney  Foundry  and  Machine 

Works  $255.31   821  14 

Groceries  and  provisions:   T.  J.  Bonner  $159.48;  John  R.  McDonald  $69.19;  Michael 

McDonald  8210.40;  Meagher  Bros.  $53.84;  John  M.  Murdoch  $119.56 ;  Joseph  Neville 

$60.59;  R.  Simon  &  Son.  $133.62;  8  small  payments  $167.88   974  56 

Small  payments  :  lumber  $61  .Qp;  smith  work  $47.81 ;  coal  $40;  2  galv.  tanks,  2  brass  taps  and 
niters  with  freight,  truckage  and  crates  $29.10;  water  $1«.80;  packing,  13  lb.  at  90c, 
10  lb.  at  85c;  steel  plates,  606  lb.  at  2  15c;  suudries  $95.17   325  16 


Total,  carried  to  page  V— 288    11,325  63 


Tag  "Helena" 

Master,  James  McDonald:  Apr.  1-Jan.  31,  Mar.  11  d.,  10  361  m.  at  $90 ;  extra  time  $21.02, 

board  $15  ;  outlay  $2  25   970  82 

First  engineer:  Wylie  Spicer:  Apr.-Dec,  Feb.-Mar.,  11  m.  at  $90;  extra  time  $23.57; 

board  $22   1,035  57 

Second  engineer,  Frank  Rush:  Apr. -Mar.,  12  m.  at  $60  ;  extra  time  $15.71 ;  board  $37   772  71 

Mate,  Arthur  Swim:  Apr.-Dec,  Mar.  lid.  9  369  m.  at  $50,  extra  time  $12.29;  fireman 

2-444  m.  at  $40,  board  $35  .23   613  88 

Cook  and  Steward,  Jesse  Hughes:  Apr.  1-Jan.  2,  Mar.  10  065  m.  at  $45  ;  extra  time  $9.99  ; 

board  $7   469  95 

Asst.  cook  and  steward,  Hector  Bouchie:  Apr.-Dec,  9  m.  at  $20,  extra  tim  »$4.46   ...         184  46 

Night  watchman,  George  Quinlan,  Sept.  10-Oct.  31,  169  m.  at  $35    59  16 

Fireman  at  $40  per  m.,  including  extra  time  and  board  :  James  Keefe  $467.19;  John  Long 

$206.22;  Allan  Russell  $227.46  ;  A.  Scribner  $49.21   950  08 

Oiler,  Joseph  De  Coste:  Apr.-Dec,  9m.  at  $40;  extra  time  $9.89    369  89 

Deck  hands  at  $35  per  m.,  including  extra  time :  Jos.  A rsenault  $323.67  ;'Jas.  Bumey  $11.51 ; 

John  De  Coste  $323.67  ;  Jas.  Fitzgerald  $323.67  ;  Robert  Ham  $119.23;  Arnold  Scribner 

$65.79    1,167  54 

Adams,  A.W.:  manilla  rope,  2,705  lb.  at  10£  c;  paint,  2  gal.  at  $2.60,  2  gal.  at  $2.50,  3  gal. 

at  $2.25,  3  gal.  at  $2.10  ;  steel  wire,  240  lb.  at  8c;  sundries  $97.47   423  94 

American  Steam  Laundry,  laundry  work   71  50 

Bennett,  Capt.  W.  R.,  placing  improved  attachment  on  rudder,  Canadian  patent  No.  132,613  187  00 

Dominion  Coal  Co.,  coal,  4  81  tons  at  84.85,  746  43  tons  at  $4   3,009  09 

Emerson  &  Fisher:  paint,  16  gal.  at  $1.95,  18  gal.  at  $1.75;  sundries  $40.33   103  03 

Imperial  Oil  Co.:  engine  oil,  84  2  gal.  at  65c;  kerosene,  30  gal.  at  15c,  30  gal.  at  14ic,  30  gal. 

at  14c;  sundries  $14  '.   81  79 

Jones,  E.  N.:  manilla  rope.  900  lb.  at  lie;  sundries  $4.19   103  19 

Lantalum,  E.,  large  deadlights,  4  at  $15   60  00 

McAvity,  T.  &  Sons  :  boiler  zinc,  220  lb.  at  lie;  rolled  zinc,  432  lb.  at  10^c;  white  waste, 

109  lb.  at  lie;  sundries  $92.37   173  92  . 

Robertson.  W.  &  Son  :  manilla  rope,  2,842  lb.  at  I0£c    293  41  w 

Splane,  J.  &  Co.:  manilla  rope,  1,9981b.  at  10 jc;  steel  wire,  152  lb.  at  10c,  160£  lb.  at  8c;  I 

vacuum  oil,  43  gal.  at  70c;  duck,  50  yd.  at  38c;  paraffin,  60  gal.  at  18c;  sundries,  $73.81         371  54 
Thorne,  W.H.  <fe  Co  :  rubber  hose,  50  ft.  at  60c;  packing.  10'06  lb.  at  $1.80,  6  lb.  at  $1.65; 

enamel.  2  gal.  at $6. 60  ;  sundries  $113.46   184  68 

Foundry  work:   Phrrnix  Foundry  and  Locomotive  Works,  $112.20;   Union  Foundry  & 

Machine  Works,  $1,697.96   1,810  16 


Carried  forward   13,472  31 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward   13,472  31 

Tug  '  Helena  '—Concluded. 

Groceries  and  provisions  :  Court  Brothers  $(51 .57;  J.  Crowley  $193.40;  Chas.  F.  Francis  & 

Co.,  $97.87  ;  H.  Gillia  $104. 00  ;  John  V.  Holland  $101.17  ;  P.  F.  Linehan  $55.95;  R.  A. 

Lingley  $89.26;  McAlary  &  Company  $205.32;  Murphy  Bros.  $122.39;  O'Neill  Bros. 

$74.09;  James  P.  Quinn  $74.54  ;  Kose  Bros.  $72.09;  Harry  G.  Smith  $202.39;  F.  E. 

Williams  Co.  $95.76;  four  small  payments  $137 .24   1,687  10 

Small  payments :  packing,  34  75  lb.  at  $1.25;  2  boat  covers,  35  ft.  at  80c. ;  stay  tubes,  6  at 

$5.50  ;  ice  $25. SO;  manilla  rope $21. 21;  water  $20.30  ;  coal  $50.41;  laundry  work  $15.67; 

mattresses,  8  at  $1.95;  carpenter  work  $13;  plumbing  supplies  $11.35;  sundries  $59.46..  337  24 


Total,  carried  to  page  V— 288. .    15,496  65 


Tug  Hercules. 

Masters:  J.  McL.  French,  Apr.  1-Jan.  2,  9  065  m.  at  $75,  extra  time,  $16.85,  boarding  men 

$120.75  ;  G.  Perry,  Mar.  7  d.,  $17.26   834  79 

Engineer,  H.  Berry:  Apr. -Mar.,  12  m.  at  $75;  extra  tune,  $16.85;  board,  $41.30   958  15 

Mate,  J.  Ross:  Apr.  1-Dec.  31,  2  m.  at  $40,  7  m.  at  $45;  extra  time  $9.04;  deckhand,  13  d. 

$17.96   422  00 

Cooks  and  stewards  :  F.  Farris,  Apr.  1-Oct,  5.  6  164  m.  at  $40.,  extra  time  $9.04  ;  H.  G.  Gil- 
christ $17.10,  boarding  men  $16    288  72 

Assistant  steward,  D.  Bellard,  Sept.  20-Dec.  31,  3  •  328  m.  at  $40   133  15 

Firemen:  W.  Brown,  Apr.-Mar.,  12  m.  at  $40,  extra  time  $9.04,  board  $41.30;  G.  Wasson,  12 

m.  at  $40,  extra  time  $9.04,  board  $41.30   1,060  68 

Watchmen:  N.  Apt,  Aug.  1-Jan.  2,  5  065  m.  at  $35  ;  J.  Leary,  Apr-July,  4  m.  at  $35   317  30 

Deckhands:  E.  Brown,  Aug.  1-Jan.  2,  5  065  m.  at  $35  ;  P.  Ross,  Apr. -July,  4  m.  at  $35, 

extra  time  $7  .90   325  20 

Foreman  carpenter,  A.  J.  Belyea:  39  d.  at  $4,  6  5  d.  at  $3.50,  5  d.  at  $3,  3  d.  at  $2.50;  outlay 

$7.40   208  65 

Foremen  carpenters  at  $4  per  day:  John  C.  Harned  12  d.;  R.  McDonald,  10"5  d   90  00 

Carpenters,  224  75  d.  at  $3;  caulkers,  39  d.  at  $3   791  25 

Adams,  A.  W. :  manilla  rope,  1,126  lb.  at  lie,  287  lb.  at  10^c. ;  duck,  25  yd.  at  40c;  paint, 

$21.30;  sundries  $62. 89   248  19 

Bennett,  W.  R.,  royalty  on  Canadian  patent  on  rudders  No.  132613   57  00 

Dominion  Coal  Co.,  coal,  9  639  tons  at  $4.35,  286'OS  tons  at  $4   1,186  26 

Gregory,  James  S.-  blockage,  10  d.  at  $2,  17  d.  at  $2  50 ;  slippage,  25  d.  at  $1 ;  hire  of  float- 
ing stages  $28.85  ;  12  marble  fenders  $12  ;  birch  crooks,  4  at  $5,  3  at  $3  ;    bolts,  879  lb.  at 

5c.;  sundries  $250.30    451  60 

Hevenor,  G.:  labour,  35  h.  at  50c,  41  h.  at  35c,  24  h.  at  25c.;  materials  $12.85  ,   50  70 

Imperial  Oil  Co.:  marine  cylinder  oil,  45  gal.  at  90c;  engine  oil,  30  gal.  at  75c   63  00 

Knox,  James:  water,  44,800  gal.  at  $1  per  1,000,  2,000  gal.  at  40c.  per  100,  50  gal.  at  ic; 

manilla,  570  lb.  at  lOic   112  90 

McAvity,  T.  &  Sons:  packing,  16  5  lb.  at  90c,  27  25  lb.  at  75c;  sundries,  $76.85   112  14 

Nase,  P.  &  Son  :  sundry  hardware,  paint,  etc  ; .  65  39 

Thome,  W.  H.  &  Company  :  engine  oil,  15  gal.  at  80c;  cylinder  oil,  15  gal.  at  95c;  sundries 

$54.79   81  04 

Foundrywork  :  Union  Foundry  and  Machine  Works  $158.35  ;  J.  Fred  Williamson,  $310.78.  469  13 
Groceries  and  provisions:  George  Alston  $239.25;  Colwell  Bros.  $114.46;.  J.  Crowley 
$83.87;  T.  Donovan  &  Son  $119.24  ;  McPherson  Bros.  $156.42;  M.  J.  Nugent  $64.70  ; 
Harry  G.  Smith  $107 .11  ;  I.  E.  Smith  $118.43  ;  5  payments  under  $50  each,  $204.59. . . .  1,208  07 
Small  payments :  lumber  $65.75  ;  labour,  13  d.  at  $3  ;  wharfage,  96  d.  at  30c;  plumbing  sup- 
plies'$18.70  ;  ice  $13.80  ;  paint  $11.35  ;  oakum,  150  lb.  at  7£e;  duck,  17  yd.  at  60c;  sun- 
dries $54. 61   253  46 


Total,  carried  to  page  V— 2S8   9,788  77 


Tug  Lisgar. 

Captain  and  pilot,  S.  Belanger:  June,  Aug. -Mar.,  4  m.  at  $S0,  5  m.  at  $90  ;  board  of  men 

$1,538.34;  outlay  $9. 10   2,317  44 

Chief  engineer,  Al.  Desrochers,  June,  Aug.-Mar.,  9  m.  at  $75   675  00 

Second  engineer,  P.  Samson:  June,  Aug.  1-Dec.  23,  Mar.,  6.756  m.  at  $50.,  travel  and  out- 
lay $12. 50   350  31 

Mate,  L.  Castonguay,  June,  Aug.  1-Dec.  23,  5 . 756  m.  at  $50   287  81 

Cook,  W.  Lafleur,  June,  Aug.-Mar.,  9  m.  at  $45 ;  asst.  cook,  A.  Dechene,  June,  $20   425  00 

Waiter,  O.  Gaudreault:  Aug. -Dec.  26,  4.742  m.  at  $20  ;  travel  and  outlay  $12.85   107  69 

Firemen  at  $40  per  m.:  A.  Barras  1  m.;  F.  Carrier  4  756  m.,  travel  and  outlay  $11.95  ;  P. 

Carrier  8  m.;  Alf.  Lavoie  5.756  m.,  travel  and  outlay  $9.80  ;  V.  Ruel  1  m    842  25 

Sailors  at  $35  per  m.:  Ed.  Castonguay  5.756  m.;  L.  Labadie  7.756  m.,  travel  and  outlay 

$11.75;  A.  OThotlm.;  A.  Paradie  6  m   729  67 


Carried  forward   5,735  17 
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Dredge  Vessels  :  ITIaritime  Provinces— Continued.  $  cts. 

Brought  forward   5,735  17 

Tug  '  Lisgar' — Concluded. 

Foreman  on  repairs,  J.  J.  McKinnon  :  2S0  h.  at  37c;  truckage  §2.50    •.  106  10 

Carson,  J.  &  Son,  sundry  building  materials   141  10 

Carson,  J.  F.:   packing,  27  lb.  at  §1,  23'52  lb.  at  75c,  23 '5  lb.  at  SI. 45 ;  bbl.  engine  oil 

§32.25  :  white  waste  150  lb.  at  12c;  sundries  $151.18   280  15 

Carter,  A.  T.:  coal  23  ton  at  §5.25  ;  labour  3U  h.  at 25c   128  63 

Cormier,  Lucien:  water,  9,400  gal.  at  fa,  1,505  gal.  at  lc;  short  paid  §7   78  55 

Goldsmith,  William,  work  on  steamer,  268  h.  at  30c    80  40 

Halifax  Coal  Co.,  coal,  26.666  ton  at  §4.50     120  00 

Inverness  Railway  &  Coal  Co.:  coal,  13  ton  at  §3,  54  5  ton  at  §3.25  ;  trimming  coal,  43  ton 

at  10c   220  43 

La  Cie  Pontbriand  :   labour,  67  h.  at  40c,  179  h.  at  50c;  pipe,  130  ft.,  §13.88;  sundries 

§76.33    206  51 

Lafleur,  Willie,  sundry  laundry  work     91  30 

Langill,  W.  H.,  labour  on  steamer,  260  h.  at  30c   78  00 

McKenzie,  W.  D.:  stoves,  2  at  §16,  1  at  §13  ;  stove  pipe,  108  links  at  7c;  sundries  §19.38   71  94 

Noonan  &  Da  vies  :  coal,  32  5  ton  at  S3.  82  5  ton  at  §3.50 ;  freight  §30   416  28 

Robertson,  W.,  &  Son  :  manilla  towing  hawser,  2,878  lb.  at  lOic   302  19 

Foundry  work  :  Pictou  Foundry  &  Machine  Co.,  §140.35  ;  Saint  John  Iron  Works  §145.40. .  285  75 
Small  payments  :   hardware,  etc.,  §31.51 ;  medical  services  §30  ;  engine  oil,  41^  gal.  at  65c; 

lamps,  3  at  §4.45,  3  at  §1;  paint  §22.10;  transfer  work  §22 ;  water  §24 ;  smithwork, 

§12.55;  sundries  §36.75     231  27 


Total,  carried  to  page  V— 2S8   8,573  77 


Dredge  'Montague.' 

Master  and  craneman,  D.  A.  McDonald:  Apr.-Dec,  9  m.  at  §95;  board  §11.34;  outlay 

§167.58   1,033  92 

Engineer,  James  McCarrow:  Apr. -Mar.,  12  m.  at  §80;  board  §56.34;  travel  and  outlay 

§87.67     1,104  01 

Fireman,  John  Turner:  Apr. -Mar.,  12  m.  at  §40;  board  §56.34    536  34 

Oiler,  John  Saunders:  Apr.-Dec,  Mar.,  10  m.  at  §40;  board  §26.34    426  34 

Mate  and  labourer,  Reuben  Bisson,  Apr.  23-May  31,  123  m.  at  §40,  18  d.  at  §1.75   80  71 

Mate  and  labourer,  N.  McLeod,  Apr.  23-Dec.  31,  7  m.  at  §40,  1  23  m.  at  §35,  19  d.  at  SI. 50  .  351  55 

Cook,  John  Murphy,  Apr.  23-Dec.  31,  8"  23  m.  at  §45   370  36 

Deck  hands  and  labourers  :  Wm.  Adams  §108.45  ;  E.  Conroy  §56.50;  A.  Corr  §315.05;  C. 
Jarvis  §295.55;  A.  Perry  §70.05;  Leo  Roach  §136.07;  D.  Ross  §258.81;  R.  Steele 

§245;  9  small  payments §117.26    1,602  74 

Watchman  and  labourer,  Gilbert  White,  S"23  in.  at  §35,  6  d.  at  SI  .50   297  05 

Foremen  carpenters  :  A.  J.  Belyea  §8.75,  outlay  §1.30  ;  John  Quinn  S75   85  05 

Carpenters,  25  d.  at  §2.75,  56  d  at  §2.50  ;  caulker,  25  d.  at  §2.50  ;  rigger,  6  d.  at  §1.50. ...  224  00 

Mess  boy,  Fred  Murphv,  June- Dec,  7  in.  at  §15;  scrubwomen,  35  d.  at  §1   140  00 

Adams,  A.  W.,  dredge" cable  250  ft.  at  40c. ;  reel  §2.     102  00 

Craigie,  George  R.,  painting  exterior  of  steel  scow  with  anti-corrosive  paint   312  00 

Dooley,  Ed.,  labour,  25  d.  at  §2.50;  Driscoll,  J.  M.,  lumber,  6,500  ft.  at  §25   225  00 

Fennell  &  Chandler  :  white  lead,  2S0  lb.  at  8£c;  oil,  15  gal.  at  §1.45,  5  gal.  at  SI. 40  ;  sun- 
dries $26. 12     64  17 

Island  Tug  Company  :  services  of  Tug  'Fred  M.  Bat?  tending  dredge,  199  666  d.  at  §25   4,991  67 

'Lady  Sybil'  S.S.  &  Owners  :  freight  on  lumber  §56  ;  wharfage  §1 .04  ;   57  04 

Macdonald-Rowe  Woodworking  Co.:  hardwood  timber,  608  ft.  at  §30;  friction  blocks,  2  at 

§5  ;  sundries  §33. 40   61  64 

McDonald,  Joseph  N.,  water,  100  puncheons  at  60c     50  00 

McLeod,  Neil,  piloting,  12  d.  at  §5,  10  d.  at  §3    90  00 

McXutt,  Peter  &  Son  :  groceries  and  provisions  §354.34  ;  truckage  §49.19  ;  coal,  18 '522  t.  at 

§4.75  ;  rope,  193  lb.  at  12c;  water,  33  casks,  at  50c;  sundries  §15.79      546  96 

Matthew  &  McLean  Ltd. ;  6543t.  coal,  §278.10;  provisions  §138.70;  454  lb.  strand  rope 

§54 . 48  ;  sund  ries  831 . 45   502  73 

Mynck,  J.  H.  &  Co.:  provisions  §113.91  ;  coal,  13  t.  at  S5  ;  sundries  S7.30   186  21 

Pickard,  A.  &  Co.:  coal,  26 "56  t.  at  S4.25,  97 '5  t.  at  §4.50  ;  wharfage,  storage  [and  cartage 

on  coal,  111  t.  at  50c;  sundries  §12.83   619  96 

Quinn,  Frank,  labour,  20  d.  at  §2.50   50  00 

Quinn,  John  :  labour,  34  d.  at  §3,  7  d  .  at  §2.50,  sundry  labour  §46.76;  hauling  up  2  scows  and 

blocking  §110  ;  launching  2  scows  §80  ;  sundries  §6   392  26 

Rogers  Hardware  Co.:  garlock  packing,  29A  lb.  at  §1;  waste,  125  lb.  at  10c;  sundries  S3S.02.  80  02 

Stems  Brothers  :  groceries  and  provisions  $113.84  ;  hardware,  oil,  &c.  §45.23   159  07 

Stewart,  Bruce  &  Co.,  sundry  foundry  work,  ship  chandlery,  &c   3,099  47 

Thome,  W.  H.  &  Company,  deck  bolts,  2,570  lb  at  $2.10   53  97 

Tug  'William  Aitken':  services  towing  dredge,  Src,  23^  d.  at  §50,26  d.  at  §30;  less  coal 

§26.12   1,928  S8 


Carried  forward   19,825  12 
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Dredge  Vessels:  Maritime  Provinces. — Continued.  $  cts. 

Brought  forward   19,825  12 

Dredge  '  Montague  '—Concluded. 

Groceries  and  provisions:  Beer  &  Goff  $256;  James  Cham  prow  $117  69  ;  F.  L.  Drake 
$105.49;  George  Gaudet  $85.08;  E.  A.  Pacpiet  $96.98;  Roy  Sill-pliant  $50.40;  10 
small  payments  $113  .49    825  13 

Small  payment :  water  $102.50  ;  labour  $72.75  ;  pilocage  $87.40  ;  lumber  and  timber  $45.05  ; 
hauling  and  transfer  work  $68.90 ;  2  brass  Hanged  Victor  globe  valves  $33.60;  laundry- 
work  $25.73  ;  ground  rent  for  scow,  winter  1910-11,  $25  ;  3  globe  valves  $19.98  ;  gaskets, 
12  at  $1.50;  24^  lb.  gar  lock  packing,  $18.19;  31jd.  linoleum  $17 .05  ;  2  deadlights  $10; 
10  fenders  $10  ;  towing  $10  ;  sundries  $117.34   681  49 


Total,  carried  to  page  V— 288  •  •  •  •   21,331  74 


Dredge  'JXereus.' 

Master,  Edmund  Kinnie  :  Apr.  $100  ;  outlay  $5.67   105  67 

Chief  engineer,  John  F.  Cheyne,  Apr.  $100;  2nd.  engineer,  R.  Kane,  Apr.  $60   160  00 

Mate,  Harry  Peatman,  Apr.  $50:  cook,  A.  D.  Ford,  Apr.  $45   95  00 

Second  cook,  1  m .  $20 ;  oiler  1  m .  $40  ;  firemen,  2  m  .  at  $40   140  00 

Deck  hands,  4  446  m.  at  $35,  1  624  m.  at  $30,  board  $10  36   214  73 

Foreman  carpenter  $8.50  ;  carpenters  $23.75  ;  machine  helpers  $77   109  25 

Bathurst  Lumber  Co.:  provisions  $58.50;  smith wjrk,  &c.  $39.26;  hardware,  paint,  &c. 

$15.46  ,   113  22 

Craigie,  George  R.,  painting  exterior  of  scow  with  anti-corrosive  paint   312  00 

McAvity,  T.  &  Sons  :  4  ton  Weston  pulley  block  $32.50 ;  sundries  $29.29    61  79 

Meahan,  A.  J.,  provisions  $59.74;  Union   Foundry  &  Machine  Works,  foundry  work 

$187.51    •      247  25 

Small  payments  :  provisions  and  dishes  $61 .21 ;  medical  services  $45;  pieces  of  steel  wire 

fitted  with  thimble  and  large  eye,  4  d.  at  $8;  sundries  $49.16...    187  37 


.  Total,  carried  to  page  V-288     1,746  28 


Dredge  'New  Brunswick.' 

Master  and  craneman,  F.  H.  Finley  :  Apr.  Oct.,  7  m.  at  $85 ;  board  $15.32 ;  extra  time,  $9.64 ; 

outlay,  $14.67     634  63 

Engineer,  F.  H.  Watters  :  Apr.-Oct.,  7  m.  at  $75  ;  board  $15.32  ;  extra  time  $8.51   548  83 

Cook  and  steward,  Wm.  Booker  :  Apr.  2-Oct.  7,  6151  m.  at  $45  ;  extra  time  $2.55 ;  board  $2.45  281  81 
Fireman,  H.  Cameron  :  Apr.  1-Oct.  9,   953  m.  at  $35,  5 '297  m.  at  $40  ;  extra  time  $4.55  ; 

board  $2. 40   252  23 

Night  watchman,  T.  Sheehan  :  Apr.  1-Oct.  4,  6 -131  m.  at  $35  ;  board  $2   216  60 

Extra  day  watch  $8  ;  extra  night  watch  $8   16  00 

Deck  hands  and  scowmen  at  $35  per  m.,  incl.  extra  time  and  board:  J.  Barry  $43.65;  H. 

Belyea  $225;  J.  Dunlavey  $215.48;  C.  Gillis  $207.72  ;  D.  Palmer  $207.72 ;  J.  Pickles 

$218.46;  J.  Reed  $216.78   1,364  81 

Foreman  carpenter,  W.  J.  Belyea  :  5  5  d.  at  $4,  15  5  d.  at  $3.50,  4  d.  at  $3,  3  d.  at  $2.50; 

outlay  $3.25     99  00 

Carpenters,  22  4  d.  at  $2.50,  10  d .  at  $3   86  00 

Adams,  A.  W.:  manilla,  1,069  lb.  at  10£c;  anchor,  774  lb.  at  5c;  life-belts,  12  at  $1  ;  sundries 

$25.57   188  51 

Colwell,  G.  W.:  services  of  tug  Winnie  tending  dredge,  32  d.  at  $25,  less  coal  $42.22  ;  towing 

scow  $31   788  78 

Dominion  Coal  Co. ,  coal,  91 '  42  tons  at  $4   365  69 

Flewelling,  G.  &  S.  Mfg.  Co.:  groceries  and  provisions  $92.54  ;  piloting  $9  ;  lumber  $1.20. . .  102  74 

Knox,  James  :  manilla,  559  lb.  at  lO.jc;  water,  4,100  gals,  at  40c.  per  100   75  09 

McAvity,  T.  &  Sons  :  crane  chain,  2,826  lb.  at5^c. ;  wire  rope,  500  lb.  at  10 'Sc.;  packing,  16^ 

lb.  at90c;  sundries  $48.16   265  38 

Rothesay  Steamship  Co.:  services  of  tug  Daniel  tending  dredge,  35  d.  at  $35,  76 '9  d.  at  $25, 

extra  time,  19  h.  at  $1.25,  towing  barges  $50,  towing  dredge  $25.  Total  $3,246.25 ;  less  coal 

$54.54    3,191  71 

Rowan,  J.  J.:  coal,  38  tons  at  $5  ;  wharfage,  7  d.  at  $2    204  00 

Tapley  Bros.:  sundry  towing  of  dredge  and  plant,  scows  and  barges  &c,  $949.60;  wharfage 

of  scow,  13  d.  at  30c.;  water,  14,000  gals,  at  $1  per  1,000  ;  coal,  1185  tons  at  $6   1,038  61 

Foundry  work  :  Phoenix  Foundry  &  Locomotive  Works  $211.33;  Saint  John  Iron  Works 

$24.49  ;  Union  Foundry  &  Machine  Works  $856.18   ...       1,092  00 

Groceries  and  provisions  :  S.  H.  Burns  $226.55  ;  T.  M.  Carpenter  $102.85;  Peter  Mclntyre 

$139.32  ;  D.  &  O.  Sproul  $160.01  :  4  small  payments  $143.46   772  19 

Small  payments  :  lumber  $50.90  ;  towing  $28  ;  freighting  coal,  30  tons  at  $1  ;  hardware  $22.68; 

fastening  and  repairing  scow  $21  ;  oil  $35.93  ;  sheet  lead,  220  lb.  at  7c;  labour,  19  h.  at 

80c,  5  d.  at  $2.50.  5  d  .  at  $2  ;  water  $15  ;  sundries  $79.51   336  12 


Total,  cairied  to  page  V— 288   11,920  73 
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AUDITOR  GENERAL'S  REPORT,  1011-1912 


3  GEORGE  V.,  A.  1913 


Dredge  Vessels  :  Maritime  Provinces — Continued.  $  cts. 
Dredge  New  Dominion. 

Belyea,  W.  J.,  foreman,  3  d.  at  $4,  travel  and  outlay  $6.60  ;  labourers,  92  h.  at  25c.   41  60 

Caretaker  of  dredge,  E.  S.  Polleys,  87  d.  at  50c   43  50 

Small  payments  :  storage  on  material  of  dredge,  8  m.  at  $3  ;  piloting  $20  ;  sundries  $13.20  . .  57  20 


Total,  carried  to  page  V— 288     142  30 

Dredge  Northumberland. 

Master  TJ.  H.  Lyons :  Apr. -Mar.,  4  in.  at  $100,  8  m.  at  $115;  board  $7.50;  extra  time  $194.55; 

travel  and  outlay  $77.55   1,599  60 

Chief  engineer,  J.  A.  Ledingham :  Apr.-Mar.,  12  m.  at  $90;  board  $7.50;  extra  time  $155.34; 

outlay  $2.05     1,244  89 

Second  engineer,  W.  Curry  :  Apr.  1-Feb.  5,  10104  m.  at  $80;  board  $7.50;  extra  time  $3.94. .  824  59 

Operators  :  C.  Hannon,  12  m.  at  $80,  board,  $7.50  ;  G.  Jollimore  12  m.  at  $85,  board  $7.50  ; 

A.  McDonald,  12  in.  at  $65,  board  $7.50   2,542  50 

Mate,  E.  Nickerson :  Apr.  ll-Dec.  20,  8  318  m.  at  805;  extra  time  $3;  travel  and  outlay  $23. .  566  68 

Steward,  W.  Abbott:  Apr.  7-Mar.  31,  7  m.  at  $55,  4  756  in.  at  $45;  travel  and  ouclay  "$14.20.  613  23 

Oilers  :  W.  Hopkins,  12  m.  at  $10,  board  $7.50,  extra  time  $4.61,  travel  and  outlay  $18.80  ; 
E.  Marden.  8  085  m.  at  $40,  extra  time  $1.98,  travel  and  outlay  $25.20  ;  W.  Oak,  W591 

m.  at  $10,  board  $7.50,  extra  time  $1.98     1,294  65 

Night  watchmen  :  B.  Abbott,  12  m.  at  $35,  board  $8.50,  extra  time  $1.15,  travel  and  outlay 

$9.50  ;  James  Scott,  3  329  m  .  at  $35   555  66 

Cook,  M.  Rafuse  :  -559  m.  at  $40,  7  529  m.  at  $50;  extra  time  $1.64;  travel  and  outlay  $16.45  416  91 
Boatswain,  S.  Malone:  1'624  in.  at  $40,  5  756  m.  at  $50;  extra  time  $3.29;  travel  and  outlay 

$23.50    379  59 

Firemen  at  $40  per  m.,  inch  board  and  extra  time:  J.  Brownrigg  $261.05;  G.  Campbell 
$68.93 ;  H.  Campbell  $199.45;  A.  Falconer  $99.18  ;  D.  McCrie  $362.37  ;  A.  McDonald 
$371.97;  D.  McDonald  $157.59;  G.  Morton  $78.14;  W.  Stevens  $49.97;  3  small  pay- 
ments $3. 96   1,652  61 

Deckhands  at  $35  per  m.,  inch  extra  time:  C.  Bosse  $74.12;  G.  Chambers  $141.24;  J. 
Dalton  $269.25;  D.  Hendrican  $42.57  ;  G.  Little  $276.06,  board  $1.97;  A.  McDonald 
$86.78  ;  J.  McDonald  $268.01 ;  J.  Mclves  $47.18  ;  H.  McKinnon  $157.23,  board  $1.48 ; 
J.  Montague  $278.36,  travel  and  outlay  $22.30;  A.  Rafuse  $338.53,  travel  and  outlay 
$17.45;  R.  Roberts  $170.72;  A.  Smith  $42.57;  S.  Soffe  $20.71;  T.  Wood  $296.03, 

travel  and  outlay  $18 .95    2,577  51 

Arcadia  S.  S.  &  Owners  :  hauling  dredge  off  slip  $50  ;  towing  dredge  $60   110  00 

Bonner,  William's  Agency  :  gasoline,  80  gal.  at  22c,  kerosene,  120  gal.  at  20c;  sundries  $10.65  52  25 

Brennan,  Win.,  painting," 03  5  d.  at  $3,  14  d.  at  $4   246  50 

Brown,  P.  &  Son  :  1  vr.  rent  of  store  $60;  groceries  and  provisions  $235.07;  kerosene,  177£ 

gal.  at  18c. ;  barrel  $1      328  02 

Cameron,  E.:  sundry  tinware,  wire  &c. . . .      73  43 

Carson,  J.  F. :  engine  oil,  1  brl.  $33.75,  1  brl.  $32.63;  200  lb.  cup  grease  $24 ;  gasoline,  170 
gal.  at  22c;  white  waste,  202  lb.  at  12c;  set  sticks  and  dies  $32.40  ;  manilla  rope,  253  lb. 

at  14c;  duck,  30  yd.  at  40c;  sundries  $167.07.   406  11 

Dilton,  Mrs.  Lizzie,  sundry  laundry  work   81  68 

Dominion  Wire  Rope  Co.:  Lang's  rope,  2,400  ft.  at  $8.85;  hoisting  rope,  1,565  ft.  at  18'3c, 

1,500  ft.  at  Ilia;  dredge  steel  cable,  2,000  ft.  at  19  65c;  8  reels  $14.95    1,075  50 

Dunlop  Tire  &  Rubber  Goods  Co.,  one  suction  dredge  sleeve    685  00 

Dwyer,  C.  &  Son  :  lump  coal,  29  75  tons  at  $4,  1,257  75  tons  at  $4.60  ;  freight  $121.19    6,025  84 

English,  Cliff,  sundry  transfer  work     73  29 

Fraser,  Jas.:  labour," 305  h.  at  40c;  hardware,  &c.  $00.56   182  56 

Gutta  Percha  &  Rubber  Mfg.  Co. :  one  26  in.  10  ply  suction  dredge  sleeve  9  ft.  long  $520 ; 

dredge  sleeves,  6  at  $55   850  00 

Hiawatha  S.  S.  &  Owners,  services  tending  and  towing  dredge    . .    165  00 

Higginson  &  McKay  :  manilla  rope,  1,226  lb.  at  12ic. ;  machine  and  engine  oil.  130  gal.  at  75c; 
cylinder  oil,  24  gal.  at  85c;  cup  grease,  200  lb.  at  12c. ;  antifouling  paint,  200  lb.  at  46c; 
sole  leather,  56  lb.  at  30c;  white  lead,  200  lb.  at  8c;  3  bales  waste  $44.22  ;  sundries 

$240.42      714  36 

MacGregor  &  Co.:  4  strand  rope,  761  lb.  at  12c;  paint,  12  gal.  at  $2  ;  sundries  $87.79   203  11 

McKenzie,  Colin,  water,  231,200  gal.  at  fc   1,734  00 

McLaren,  George  &  Sons  :  blankets,  24  at  $1.95  ;  bed-spreads,  12  at  $2.50  ;  towels,  48  at  65c, 
24  at  90c;  sheets,  12  at  $1.90  ;  linoleum,  60  yd.  at  $1.45  ;  pillows,  12  at  $1.85,  4  at  $2  ; 

chairs,  12  at  $1.10  ;  pillow  slips,  48  at  40c;  sundries  $21.07   323  07 

McMillan,  Alex.,  sundry  smithwork   62  11 

Noonan  &  Da  vies  :  coal,  47 '75  tons  at  $3,  424  433  tons  at  $3.50,  44  75  tons  at  $3.75  ;  delivery 

and  freight,  &c.  $477.14   2,273  73 

Poison  Iron  Works  :  cutter  head  for  dredge  $885  ;  steel  backing,  casting,  grating  and  bushing 

for  dredge  $084  ;  discharge  pipe  $250   1,819  00 

Robertson,  Wm,  &  Son:  international  composition,  h  drum  No.  1  $11.25,  h  drum  No.  II 
$1S.75  ;  adamant  cement,  50  lb.  at  30c;  manilla,  408  lb.  at  lOic  ;  iron  snath  blocks,  2  at 

$15.25  ;  freight  $1.17   119  51 

Stalker,  John  A.  &  Co.,  sundry  general  merchandise     494  81 

Stewart,  John,  hauling  out  dredge  pontoons,  8  at  $58  .06   469  28 


Carried  forward   32,836  58 
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Dredge  Vessels  :  Maritime  Provinces — Continued.  $  cts. 

Brought  forward   82,836  58 

Dredge  Northumberland— Concluded. 

Thompson  &  Sutherland  :  asb.  tape,  14i  lb.  at  §1  ;  packing,  43  19  lb.  at  $1.35,  1975  lb.  at  60c.  84  66 

Wetmore,  W.  C.  &  Co.:  gasoline,  765  gal.  at  22c.;  oil,  3  gal.  at  $1,  18  gal.  at  80c;  sundries 

$54.98    240  68 

Yorston,  J.  &  J.:  winter  berth  on  slip  $2,600  ;  labour  scraping  bottom,  painting,  Jtc,  574  <L  a* 

$4,  7,704  h.  at  25c. ;  materials  for  same  $439.37;  labour  caulking  decks,  552  h.  at  25c; 

diver  and  assistant  2  d.,  including  hire  of  diving  gear  $65  ;  oakum,  260  lb.  at  8c;  pitch,  2 

brl.  at  $7.75  ;  sundry  labour,  310  h.  at  25c,  64  h.  at  35c;  sundries  $42.72   5,577  29 

Foundry  work  :  I.  Matheson  &  Co.  $4,789.45  ;  Pictou  Foundry  &  Machine  Co.  $4,088.19   8,877  04 

C  i  series  and  provisions:  D.  H.  Foster  $65.16;  John  R.  McDonald  $443.93;  McLaren 

Grocery  $1,034.88  ;  D.  A.  Marshall  $635  .59  ;  John  Munro  $455.86  ;  Fred  Pettis  $276.43  ; 

Pope  Brothers  $647.50  ;  N.  J.  Walker  $185.20  ;  10  small  payments  $167.13   3,911  68 

Small  payments:  ice  $65.86;  lumber  $30.91  ;  ^  cwt.  antifouling  composition  $22.38  :  towing 

$20;  stove  pipe  $15.33;  wharfage  $15;  15  mooring  piles  $11.25;  engine  clock  $12; 

sundries  $128.10   320  83 


Total,  carried  to  page  V— 288   51,849  36 


Dredge  '  Poivnal.' 

Inspector,  F.  A.  McFadzen  :  May-June  2  m.  at  $100,  July  11  d.,  $36.16  ;  board  $89.50  ;  travel 

and  outlay  $18.50    344  16 

Captain,  C.  E.  Myers  :  May-Dec,  2"355  m.  at  $80,  5  645  m.  at  $85  ;  board  $49.37  ;  travel  and 

outlay  $82.69   800  35 

Engineer,  Murdock  McLeod  :  June  3-IVIar.  31,  9'887  m.  at  $70;  board  $65  ;  travel  snd  outlay 

$47  30    804  44 

Cook,  Lorenzo  Poirier,  June  19-Dec  15,  5  861  m.  at  $40,  travel  and  outlay  $9.86   244  33 

Watchman,  George  Rowe,  May  26-Nov.  28,  6-085  m.  at  $35    212  97 

Fireman,  James  Musick,  June  13-Mar.  31,  9-559  m.  at  $10,  board  $55   437  36 

Deck  hands  at  $35  per  m.:  Wm.  Mclnnis  $182.57;  Chas.  McKenzie  $167.61;  Donald 

McKenzie  $196.86 ;  E.  Ronaghan  209  76,  board  $1.24    758  04 

Scowman,  B.  Burke,  15  d.,  $17.26  ;  caulker,  J.  Gillis,  15  d.  $3.75   21  01 

Carpenters,  96  d.  at  £2.50,  outlay  $3.50 ;  labourers,  9  5  d.  at  $1.50   257  75 

Brace,  McKay  &  Co.:  groceries  and  provisions  $174.52  ;  hardware  $13.96  ;  rope,  2751b.  at  12c; 

kerosene  $9.40  ;  towels  $1.50   232  38 

Burns  &  Waters  :  steel  rocks,  5  at  $5  ;  hand  forge  $16  ;  set  of  taps  and  dies  $15  ;  sundries  $48.46  104  46 
Farquharson,  J.  A.:  services  of  Tug  T.  A.  Stewart  tending  dredge,  136J  d.  at  $25;  6  water 

puncheons  $12   3,424  50 

Fennell  &  Chandler  :  rubber  jointing  $16.80  ;  sundries  $33.45   50  25 

Henry,  George  G.:  provisions  $51.20  ;  water  $86.50  ;  trucking  $10.50  ;  piloting  $20  ;  sundries 

$10.75   178  95 

Lantalum,  E.,  davits,  1,500  lb.  at  4c   60  00 

McAvity.T.  &  Sons  :  sheet  copper,  371  lb.  at  22c;  Weston  block  $12 . 25 ;  lifebelts,  12  at  95c;. 

ship  pump  $15  ;  sundries  $52.95   173  22 

McNeil,  Wm.  B. :  trucking  and  coal  hoisting  $51.55  ;  water  $3   54  55 

McNevin,  John  :  engine  oil,  49  gal.  at  75c. ;  sundry  oil  and  grease  $16.28   53  03 

Pickard,  A.  &  Co.,  coal,  17-884  tons  at  $4.25   76  01 

Pictou  Foundry  &  Machine  Co. :  steel  winches,  2  at  $225   450  00 

Prowse  Bros. :  linoleum,  50  vd.  at  65c. ;  blankets,  12  at  $2.25,  4  at  $3.50  ;  mattresses,  10  at  $2.75, 

10  at  $3.50  ;  sheets,  16  at  75c;  pillows,  10  at  $1  ;  spreads,  9  at  $1.10;  sundries  $25.58   193  48 

Read,  Joseph  &  Co.:  coal,  96  33  tons  at  $4.75,  3  836  tons  at  $5,  2 -295  tons  at  $6   490  62 

Reeves,  Herbert :  provisions  $72.54  ;  hardware  $6,  hauling  $1.50   80  04 

Rogers  Hardware  Co.:  creosote,  15  gal.  at  $1 ;  refrigerator  $14  ;  sundries  $65.16   94  16 

Schurman,  M.  P.  &  Co.,  sundry  lumber.    90  00 

Stewart,  Bruce  &  Co.,  sundry  foundry  work   1,944  OS 

Strong,  Fred'k  W.  &  Co.:  groceries  $8.57  ;  hardware,  paint,  oils,  &c.  $182.24  ;  duck  $9.25. ...  200  06 

Tug  William  Aitken,  towing  dredge,  &c,  ll  d.  at  $50,  less  overcharge  $S0    620  00 

Groceries  and  provisions  :  Stanislas  Cormier  $56.19  ;  Chas.  R.  Enman  $85.69  ;  A.  Gates  &  Co. 

$72.92  ;  Matthew  McKinnon  $188.38  ;  7  small  payments  $138.92   542  10 

Small  payments  :  foundry  work  $58.22 ;  hardware,  paints,  &c.  $16  .59:  cabinet  range  $39; 

nails,  112  lb.  at  25c. ;  knees,  1 1  at  $2.50  ;  lumber  $27.86  ;  wharfage  and  berth  for  dredge  $25 ; 

furniture  $19.50  ;  set  of  pipe  dies  $12.25  ;  boat  $10  ;  sundries  $42.15   300  37 


Total,  carried  to  page  V— 288   13,298  67 


Dredge  '  Prince  Edward.' 

Captain  and  craneman.Wm.  S.  Larkin  :  Apr.-Dec,  8'419  m.  at  $95,  -598  m.  at  $110  ;  board  $15  880  69 
Engineer,  F.  C.  Batt :  Apr.-Mar.,  9-419  m.  at  $80,  1  m.  at  $85,  1  m.  at  $75,  "598  m.  at  $95  ; 

beard  $60  ;  travel  and  outlay  $8.85   1,039  26 


Carried  forward 
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Dredge  Vessels  :  IWaritinie  Provinces — Continued.  $  cts. 

Brought  forward   1,919  95 

Dredge  '  Prince  Edieard  ' — Concluded. 

Mate,  Roderick  McKay,  Apr.  26- Dec.  13,  5*559  m.  at  $40, 1  in.  at  $45,  1  m.  at  $35   302  36 

Cooks  and  stewards  :  Andrew  Byrne,  '233  in.  at  $30,  1  "113  m.  at  $45,  board  $8.50  ;  John  Mills, 

6118  m.  at  $15  ;  P.  McGee  $31.07   371  96 

Firemen  :  George  Batt,  3  in.  at  $10,  board  $15  ;  C.  Bell  $16.44  ;  John  Sample,  5  m.  at  $40, 

1  m.  at  $35,  2'239  in.  as  $45,  board  $12.33   529  55 

Mess  boy,  John  Wood  $70. 36  ;  asst.  cook,  Wm.  Doucette  $1.43   71  84 

Deck  hands  and  scowmen  at  $35  per  m.:  Wm.  Fougere  $23.01  ;  Jos.  Kennedy  $264.08  ;  Angus 

Mclnnis  $268.01  ;  Chas.  McKiunon  $263.41  ;  John  McLean  $26.46  ;  Alex.  N.  McPherson 

$265.71 ;  Wm.  Walsh  $264.56   1,375  24 

Painter,  Richard  McCarvill :  8'43  m.  at  $35,  '096  m.  at  $50  ;  board  $12.33   312  22 

Carpenters  135  d.  at  $2.50  ;  caulkers,  21  d.  at  $3,  12'5  d.  at  $2.50,  30  d.  at  $2.25   499  25 

Watchman,  R.  Matheson,  7"443  m.  at  $35,   "58  in.  at  $50   289  54 

Affleck,  Percy  :  hauling  water,  56  d.  at  $2.50  ;  water,  10  puncheons  at  50c;  tracking  $3   148  00 

Beer  &  Weeks  :  making  2  mattresses  $18.50  ;  blankets,  2  prs.  at  $6  ;  sundries  $26.45    56  95 

Buthume,  D.  F.:  rent  of  land  for  shed  for  timber,  &c.  $28.33  ;  hauling  and  blocking  up  2scows 

and  1  water  boat  $150   178  33 

Clark  Bros.,  sundry  general  merchandise   88  33 

Fennell  &  Chandler  :  steel  range  $50  ;  oakum,  150  lb.  at  7£c.j  hardware,  &e.  $75.22   136  10 

Island  Tug  Co.,  services  of  tug  Islander  tending  dredge,  191  d.  at  $25   4,775  00 

Lyons,  C  &  Co.:  coal,  17'S8  tons  at  $4,  8  687  tons  at  $4.10  ;  trucking,  &c.  $11.95     119  OS 

Macdonald-Rowe  Woodworking  Co.,  sundry  lumber,  &c   153  49 

McNevin,  John  :  engine  and  cylinder  oil,  60  gal.  at  75c;  sundries  $13.48   58  48 

Peake,  W.  Weston,  winter  dockage   50  00 

Pickard,  A.  &  Co.:  coal,  193  tons  at  $4.75,  120  6  tons  at  S4.25  ;  1  load  kindling  $1.25    522  98 

Prince  Edward  Island  Ry.,  coal,  8'785  tons  at  $4,  16  tons  at  $3.36   88  90 

Prowse  Bros.,  sundry  dry  goods   143  46 

Quinn,  John  :  hauling  up  and  blocking,  2  scows  $80,  water  boat  $10  ;  launching,  2  scows  $40, 

water  boat  $5  ;  labour  repairing,  12  d.  at  $3  ;  scow  barrels,  2  at  $16  ;  6  pieces  spruce  $12  ; 

use  of  wrecking  gear,  blocks,  &c.  $10  ;  sundries  $20.78   245  7S 

Rogers  Hardware  Co.:  sundry  hardware,  &c   114  27 

Stewart,  Bruce  &  Co.,  sundry  foundry  work  and  ship-chandlery   1,91b  22 

Stewart,  T.  A.,  water,  95,000  gal.,  $190  ;  Tug  Wm.  Aitken  and  Owners,  towing  $70   260  00 

Groceries  and  provisions  :  Beer  &  Goff  $485.51 ;  H.  D.  Coffin  $90.34  ;  J.  T.  Crockett  &  Co. 

$106.43;  F.  L.  Drake  $51  72;  P.  W.  McLeod  $59.85;  Simmons  &  Bennett  $53.57; 

Thos.  Strickland  $239.73  ;  17  small  payments  $315.88   1,403  03 

Small  payments  :  water  $32  ;  hauling  water  $40.50  ;  chain  and  cable  coating,  410  lb.  at  4^c, 

437  lb.  at  SjC ;  pilotage  $42.50  ;  laundry  work  $37.93  ;  ground  rent  for  scow  $35  ;  lumber 

$23.87;  hardware,  paint,  &c.  $24.56;  locating  dumping  grounds  $21;  livery  $27.50  ; 

crockery,  glassware,  &c.  $18  67  ;  crane  chain,  404  lb.  at  4'2c;  painting,  6d.  at  $2.50; 

sundries  $77.98   460  97 


Total,  carried  to  page  V— 288  ,      16,591  28 


Dredge  Restigouche. 

Masters  :  Edmund  Kinnie,  May-Jan.,  9  in.  at  $100,  extra  time  $25,  board  $24.50,  travel  and 

outlay  $50.52  ;  H.  Alchorn  $19.73,  board  $3   1,022  75 

First  engineer,  J.  F.  Cheyne  :  May-Mar.,  10  789  in.  at  $100  ;  extra  time  $25.99  ;  board  $50.50; 

travel  and  outlay  $9.71    1,165  10 

Second  engineer,  Richard  Kane  :  May-Mar.,  10'677  m.  at  $60 ;  extra  time  $15.61;  board  $4S.50         704  72 

Mate,  Harry  Peatman  :  May-Mar.,  10  644  m.  at  $50  ;  extra  time  $13  11 ;  board  $48.50   593  80 

First  cook,  A.  D.  Ford:  May  1 -Dec  10,  7'328m.  at  $45 ;  extra  time  $11.71   341  50 

Second  cooks  at  $20  per  m.:  L.  Carpenter  $23.12,  extra  tune  $3.95  ;  J.  Hanes  $36.44,  board 

$5.50  ;  M.  Kane  $86.97    155  98 

Firemen  at  $40  per  m.:  R.  H.  Doucette  $16.77  ;  T.  H.  Kinnie  $140,  extra  time  $10.12,  board 

$50.50  ;  D.  Melanson  $427.07,  extra  time  $10.38,  board  $48.50   1,003  34 

Watchman,  Allan  McLean  :  May-Mar.,  10  645  m.  at  $35  ;  extra  time  $4.87  ;  board  $48   425  40 

Oiler,  Leigh  Spragg  :  May-Mar..  10  855  m.  at  $40  ;  extra  time  $10. 3S  ;  board  $51 .50   496  07 

Deckhands:  Ben  Arsenault  $159.60;  J.  Arsenault  $91.38;  Howard  Carpenter  $79.25  ;  H. 
Doucette  $174.56  ;  R.  H.  Doucette  $162.55  ;  L.  Garau  $170;  John  Goodin  $285.86  ;  John 
Hanes  $217.40  ;  Leo  Legere  $53.69  ;  A.  D.  Martin  $234.69  :  D.  Morrison  $114.68  ;  H.C. 

Peck  $107.54  ;  M.  Power  $121.11  ;  T.  Wright  $213.56  ;  9  small  payments  $254.10   2,439  97 

Helpers,  12  d.  at  $1.50,  3  d.  at  $1.25  ;  travel  and  outlay  of  Capt.  S.  Belanger  $38.90   60  65 

Adams,  A.  W.:   duck,  100  yd.  at  $1 . 64,  20  yd.  at  $1.12;  chain  cable,  1,634  lb.  at  3£c; 

dredge  cable,  170  ft.  at  24  2c;  sundries  $7.63    292  36 

Bathurst  Lumber  Co.:  coal,  1  ton  at  $7.50,  96 '736  tons  at  $6,  295 '844  tons  at  $5;  water, 
68,300  gal.  at  Jc;  groceries  and  provisions  $303.34  ;  hardware,  paint,  &c.  $51.77  ;  smith- 
work  $37.07  ;  towing  off  bai  $25  ;  use  of  scow,  4  d.  at  $4  ;  trucking  and  freight  $10.08  ; 
sundries  $50.83   2,731  98 

Carried  foiward   11,433  62 
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Dredge  Vessels :  Maritime  Provinces— Continued.  $  ct,s. 

Brought  forward   11,433  62 

Dredge  '  Restigouche ' — Continued. 

Brister,  Chas.  &  Son  :  hire  of  lighters,  6  d.  at  $25  ;  shifting  and  mooring  dredge  $30  ;  labour, 

250  h.  at  25c       '         242  50 

Canada  Paint  Company  :  paint,  5  gal.  at  $1.90,  52  gal.  at  $1.75 ;  boiled  oil,  60" 444  gal  at 

$1.10;  dry  red  lead,  400  lb.  at  5£o;  sundries  $20.11   '  198  10 

Caiter,  A.  T. :  coal,  64  tons  at  $5.25";  deals,  1,000  ft.  $10;  spruce,  800  ft.  $i2.50  ;  labour,  35 

h.  at  25c   '  25 

Chinic  Hardware  Co.:  packing,  23  lb.  at  $1.15,  32  lb.  at  75c,  32£  lb.  at  35c;  boiler plates, 

220   lb.   at   10^c;  machine  bolts,  75   at  22c;  antifriction,  50  lb.  at  25c;  sundries 

$L54.80   268  18 

Davie,  George  T.  &  Sons:  labour  docking,  shoring  and  housing  vessel,  3  75  d.  at  $5,  300 h.  at 

30c,  286  h.  at  25c;  spruce  boards,  2,956  1.  ft.  at  2Ac;  use  of  heel  blocks,  shoring  tackle, 

poles,  &c.  $50  ;  use  of  23  windows  $23  ;  60  scantling  $12  ;  sundries  $65.38  \  406  28 

Dorval,  J.  A.  :  100  links  stove  pipes  $10  ;  sundries  $64.11   74  11 

Gregory,  James  S.  :  2,060  ft.  lumber  $30 . 90  ;  blockage,  18  d.  at  $2  ;  hardware  45c. . . . . . . . .' . .  G7  35 

Imperial  Oil  Co.,  marine  engine  oil,  90  gal.  at  65c   58  51 

Knox,  James  :  manilla  rope,  2,499  lb.  at  10£c  ;  hemp,  73  lb.  at  13c.  ;  2  anchors, '066  lb!  at  6c  ; 

sundries  $9.17     3H  og 

McAvity,  T.  &  Sous  :  boiler  zincs,  220  lb.  at  11c.  ;  packing,  111b.  at  $1.10,  4  lb.  at  75c,  70 

lb.  at  45c.  ;  suction  hose,  12  ft.  at  $1.55  ;  chain,  2,958  lb.  at  3  65c,  528  lb.  at  4  lie; 

sundries  $108.03   327  10 

Melanson,  S.  &  Son  :  groceries  and  provisions  $337.04  ;  hardware  and  dishes $3.50  ;  biankets 

2  pr.  at  $4,  1  pr.  at  $2.25  ;  2  comforters  $4     354  79 

Muleahy,  A.  J.  Co.  :  No.  I  anti-corrosive  composition,  3£  cwt.  at  $27.60  ;  No.  Ill  anti- 

fouling  composition,  2h  cwt.  at  $44.75    208  48 

Semoiue,  Frs.  :  towing  dredge,  1  d.,  $50  ;  towing  and  mooring  2  scows,  $35  \  85  00 

Smith,  John's  Sons  :  labour,  44|  d.  at  $4  ;  sundries  $11.84   189  34 

Foundrywork  :  Canadian  General  &  Shoe  Machinery  Co.  $1,147 .44  ;  F.  X.  Drolet  $99.85  • 

Miramichi  Foundry  &  Machine  Works  $100.95  ;  Phoenix  Foundry  &  Locomotive  Works' 

$2,535.46  ;  Union  Foundry  &  Machine  Works  $40   3^23  70 

Groceries  and  provisions:  J.  Bennett  Hachey  $125.76;  Alex.  Landells  $176.46  ;   A.  J. 

Meahan  $288 . 65  ;  4  small  payments  $56 .89   647  76 

Small  payments  :  water  $11.50;  hauling  water  $17  ;  lumber  $11.70  ;  leather  cushion  $12  .60 

piloting  $14  ;  laundry  work  $10.53  ;  sundries  $87.93   ...  ]65  26 

Detailed  with  Dredge  Ottaiva  (Page  V — 321)  15  08 


Total,  carried  to  page  V — 288    19,343  97 


Tug  '  Rona\ 

Master,  J.  C.  Ferris  :  Apr.  1-Dec.  13,  8  427  m.  at  $75  ;  travel  and  outlay  $64.66  696  71 

Engineers  :  R.  Ellis,  Apr.-Sept.  6  m.  at  $50  ;-G.  G.  Gillis,  Oct.  3-Dec.  13,  2  348  m.  at  $50, 

travel  and  outlay  $9   426  40 

Mate,  W.  E.  B.  Ferris  :  Apr.  1-Dec.  \6,  3  m.  at  $40,  5  427  m.  at  $45 ;   watchman  $37  .80 ; 

travel  and  outlay  $14.15   41g  [g 

Cook,  Harris  Barss,' Apr.  1-Dec.  13,  8  427  m.  at  $40,  travel  $11.15   348  25 

Fireman,  F.  Holland  :  Apr.  1-Dec.  13,  1  m.  at  $40,  1  m.  at  $30,  6  427  nr..  at  $35 ;  travel  and 

outlay  $12.50   307  46 

Deck  hands  at  $35  per  m.  :  J.  Dickson  $175.67  ;  Augus  McDonald  $83.33,  travel  $5   264  00 

Clancy,  Pierce  :  paint,  17  gal.  at  $2. 70;  boilt-d  oil,  5  gal.  at  $1.65  ;  sundries  $24.80   78  95 

Hattie,  W.  A.  :  labour,  24  d.  at  $3,  39 '25  d.  at  $2.75  ;  wainscotting,  500  ft.  at  3Ac.  ;  sundries 

$75.04    v  ..;   272  4f> 

Ingraham,  J.  W.,  manilla  rope,  544  lb.  at  12Ac   6X  OD 

Inverness  Railway  &  Coal  Co.  :  coal,  4  tons  at  $3,  26 '652  tons  at  $3.25    98  (ft 

Macdcnald,  John  R.  :  groceries  and  provisions  $78.36  ;  lamps,  &c,  $4.15   82  51 

McDonald,  Michael  :  groceries  and  provisions  $209.77  ;  hire  of  boat  $5   214  77 

McKay,  George,  coal,  10  473  tons  at  $4.75   ..    49  75 

Pictou  Foundry  &  Machine  Co.,  sundry  foundry  work   232  47 

Strait  of  Canso  Marine  Ry.  Co.  :  hauling  on  slip  $20;  paint,  4  cans  at  $2.80;  engine  oil 

$41.30  ;  packing,  26  lb.  at  $1,  15  lb.  at  72c.  ;  labour,  35  h.  at  28c,  5  h.  at  30c.  ;  sundries 

$20.68   '     -   14!  28 

Wylde,  W.  S.,  sundry  general  supplies   232  90 

Small  payments  :  groceries  and  provisions  $138^.80  ;  coal,  13A  tons  at  $3,  6  tons  at  $3.50,  4 

tons  at  $4.75  ;  water  $46.05  ;  suction  hose,  50  ft.  at  45c.  ;  wharfage  $16  ;  labour  $20 . 25  ; 

hauling  vessel  $15  :  stick  of  timber  $10 ;  sundries  $105.37   454  47 


Total,  carried  to  page  V— 288   4,385  20 
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Dredge  Vessels  :  Maritime  Provinces — Continued.  $  eta. 

Dredge  '  St.  Lawrence.' 

Master,  Jas.  Godin  :  Apr.  1- Jan.  5.,  9  163  in.  at  §100  ;  extra  time  §18.09  ;  board  $3  ;  outlay 

§82.89       1,025  32 

Engineer,  John  Retallick :  Apr  -Mar.,  12  m.  at  §100;  time  on  machinery,  18  d.  at  §3.29  ;  extra 

time  §41.81  ;  board  §30  ;  travel  and  outlay  §55.91   1,386  94 

Mate,  R.  J.  Belyea  :  Apr.  1-Dec.  16,  8  526  m.  at  §65  ;  extra  time  §11.76. ,   565  95 

Cook  and  steward,  Anthonv  Blazet :  Apr.  1-Dec.  21,  8'69  m.  at §45  ;  extra  time  §8.14  ;  travel 

§9.85   409  06 

Firemen,  at  §40  per  m.  :  A.  Hughes  §9  .21  ;  F.  Leblanc  §397.87,  extra  time  §1.32,  board  §50  ; 

R.  Rankin  §452.72,  extra  time  §1.32,  board  §46  ;  Geo.  Rogers  §75.51,  extra  time  §6.58, 

travel  and  outlay  §5.60  ;  R.  T.  Small  §14.47   1,060  60 

Watchmen  at  §35  per  mi.:  A.  Hughes  §234.16  ;  Frank  Leblanc  §70    o04  16 

Winchmen  :  P.  Cormier,  8  526  m.  at  §35,  extra  time  §6.90  ;  N.  Samson,  8-479  m.  at  §40,  extra 

time  §3.95    648  44 

Deckhands  at  §35  per  m.:  John  Cullen  §298.41,  extra  time §6.33  :  W.  Connors  §288.72,  extra 

time  §6.33:  Henry  Mvers  §301.39,  extra  time  §5.18,  travel  and  outlay  §11.40;  M. 

Theriault  §29S.41,  extra  time  §6.90   1,223  07 

Labourers,  1  d.  at  §3,  41  d.  at  §2  ;  mess  boys  §57.13   142  13 

Adams,  A.  W.:  manilla,  940  lb.  at  10ic,  432  lb.  at  10c;  chain  sheckles,  60  at  60c;  lead  line, 

43  lb.  at  28c;  sundries  §3.37   19S  31 

Alexander,  A.  E.  &  Son  :  4  ice  saws  §24  ;  5  gal.  oil  §7.50  ;  sundries  §41.80   73  30 

Belyea,  W.  J. :  carpenterwork,  7  d.  at  §4,  19  d.  at  §3  ;  cartage  §1     86  00 

Cabot,  William  :  water,  4,600  gal.  at  ic;  hauling  §44.50   67  50 

Campbelkon  Town,  water  supplied     87  70 

Dalhousie  Mercantile  Company  :  provisions  §94.92  ;  white  lead,  175  lb.  at  10c;  blue  lead,  100 

lb.  at  Sc.;  hardware,  etc.  §8   128  42 

Ellsworth,  Thos.:  provisions  §110.70  ;  hardware  and  paints  §99.0S  ;  bbL  coal  oil  §11.25    221  03 

Gallop,  W.  A.:  boiler  plating,  1,796  lb.  at  5c;  casting,  1,426  lb.  at  3c;  steel,  L'541b.  at  5c;  brass, 

96  lb.  at  40c:  pipe,  250'ft.  at 8c;  rivets.  230  lb.  at6c;  packing,  14i  lb.  at 80c,  24 lb.  at  50c; 

waste,  130  lb.  at  lUc;  labour,  21  d.  at  §5,  79  at  §4,  11  d.  at  §2  :  sundries  §33.30    786  23 

Hayward,  S.  Co.,  manilla  rope,  1,173  lb.  at  10k   123  17 

Kent,  Samuel,  dumping  and  heaving  up  scows,  4  578  m.  at  §35   160  23 

Knox,  Jas.:  manil  a  rope,  558  lb.  at  10ic;  freight  §1.62    60  21 

McAvity,  T.  &  Son!s  :  steel  chain,  6,027  lb.  at  3^c. ;  steam  gauges,  120  lb.  §17.60  ;  propellor 

valve  set  §18.75  ;  freight  §19.21  ;  sundries  §54.30   335  88 

M<  Fatridge,  Wm,  services  of  S  S  Goliah  tending  dredge,  116  d.  at  §40    4,640  00 

McLennan,  H.  M.,  engine  oil,  96i  gal.  at  65c;  cup  grease,  423  lb.  at  12c   113  18 

Murray,  F.  M.,  soft  coal,  10  502  ton  at  §5.75  .". . .  60  39 

Poirier,  S.  A.  :  groceries  and  provisions  §135.32  ;  pr.  blankets  §2.25  ;  2  brushes  80c   138  37 

Powell,  Chas.:  services  of  self  §10,  of  men,  16  d.  at  §2  ;  hire  of  chain,  rope  &c.  §10  ;  trips  to 

scow  §5   57  00 

Shives,  R.  K.  :  soft  coal,  403 '52  ton  at  §5  ;  6  poles  90c   2,018  49 

Foundry  work  ;  McLennan  Foundry  &  Machine  Works  §4,306.84  ;   Union  Foundry  and 

Machine  Works  §101.50   4,403  34 

Groceries  and  provisions:   James  Alexander  §55.26 ;  E.  J.  Allingham  §123.44;   A.  &  R. 

Loggie  §126.94  ;  Miller  Bros.,  §395.69  ;  M.  P.  Moores  §216.51 ;  I.  W.  Stevens  §18.95  ; 

Geo.  Vermette  §272.61    1,209  40 

Small  payments  :  lumber  §74.20  ;  towing  §35  ;  hardware  &c.  §29.97  ;  medical  services  §23.25; 

laundry  work  §21.79  ;  labour  §21.25  ;  100  links  chain,  §10  ;  sundries  §47.27    262  73 


Total,  carried  to  page  V— 238     22,001  55 


Stonelifter  No.  1. 

Captain,  Jos.  Desrochers  :  June  1-Feb.  6,  8197  m.  at  §75  ;  board  of  men  §1,177.50  ;  travel 

and  outlay  §16. 60   1,808  89 

Engineers  :  John  Amos,  5'S87  m.  at  §50,  board  §30 ;  E.  Cote,  3"5  m.  at  §50  ;  E.  A.  Todd,  '197 

m.  at  §60   51122 

Mate,  Jos  Donovan,  7 '361  m.  at  §60  ;  watchman,  A.  Plante,  3-5  m.  at  §35   564  20 

Cooks  at  §45  per  m.  :  O.  Levesque  §90  ;  K.  Wilkins  §278.88   368  88 

Firemen  at  §40  per  m.  :  Allan  Diamond  §80,  board  §15;  Jos.  Plante  §140    235  00 

Deckhands:   E.  Bennett  §35  ;  M.  Bennett  §118.80;  H.  Carpenter  §278.85  ;  John  Costigan 

S140.67;  Allan  Diamond  §141.86 ;  M.  Mahoney  §249  12;  Arnold  Scribner  §257.65; 

Thos.  Tobin  §74  .60  ;  K.  Wilkins  §31.07   1,327  62 

Night  watchmen  :  Patrick  Conley,  151  n.  at  §1.75  ;  M.  Waugh,  33  n.  at  §1.75   322  00 

Diver's  helpers  :  Fred.  Lahey,  163  d.  at  §1 .75  ;  Frank  Stone,  163  d.  at  §1.75  .-  570  50 

Foreman  carpenter,  W.  J.  Belyea,  5  d.  at  §4,  li  d.  at  §3,  cartage  25c,  ;  carpenters,  19i  d.  at 

§3    83  25 

Adams,  A.  W.  :  services  of  tug  Waring,  tending  stonelifter,  11  d.  at  $37.50;  sundries  §47.52  400  02 

City  Fuel  Co.  :  coal,  2  tons  at  §8,  2  tons  at  §7.75,  4  tons  at  §7.50   61  50 

Dominion  Coal  Co.  :  coal,  20"02  tons  at  §4.35,  68"5  tons  at  §4   361  14 

Drummond,  McCall  &  Co.,  '  Clarence  '  pig  iron,  88"906  tons  at  §18.75   1,666  99 

Harding,  C.  E.  &  Son  :  cedar,  2,230  at  §17,  80  1.  ft.  at  8c.  ;  birch,  400  1.  ft.  at  3£c   58  31 


Carried  forward   8,399  52 
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Dredge  Vessels:  maritime  Provinces— Concluded.  $  cts. 

Brought  forward     8,399  52 

Stonelifter  No.  1 — Concluded. 

Lahey,  Edward  :  diver,  97  d.  at  $15,  diver  in  bad  weather,  67  d.  at  $5  ;  labourer,  2  d.  at  $3  ; 

scowhire,  168  d.  at  SI   \  9(54  qq 

McAvity,  S.  &  Sons  :  chain,  1,800  lb.  at  3fc;  steel  wire  rope,  350  ft.  at5\35c!;  rnanilla  rope, 

107  lb.  at  lOAc.  ;  steam  whistle  $13. 50  ;  labour,  337  h.  at  50c. ;  sundries  $101.70   381  17 

Splane,  J.  &  Co. :  sail  §40  ;  rnanilla,  170  lb.  at  10|c.  ;  ratline,  38  lb.  at  14£c.,  65  lb.  at  14c.  ; 

galv.  steel  wire,  75  lb.  at  12c,  60  lb.  at  13 ;  sundries  $23.13    112  82 

Thome,  W.  H.  &  Co.  :  battery  $25;  packing,  26±  lb.  at  80c.  ;  sundries  $43.69  7.7  89  69 

Union  Foundry  &  Machine  Works,  sundry  foundry  work   724  06 

Small  payments  :  labour  handling  iron,  135  h.  at30c.  ;  water  $22.50  ;  coal  $15  ;  lumber  $13.30; 

box  dynamite  $12.50  ;  cable  coating,  220  lb.  at  5ic.  ;  wharfage  $11  ;  sundries  $73.29   200  19 


Total,  carried  to  page  V — 288   11,871  45 


Dredge  Vessels:  I?Xaritinie  Provinces:  Expenditure  at  Ottawa. 


Tug  '  Canso  '— 

Kennedy  (Win.)  &  Sons:   one  7^  sectional  propeller-wheel  $300,  less  old  c.  i.  prop. 

wheel,  1.5191b.  $15.19   284  81 

Gasoline  boat  Eleanor  at  Chatham,  N.B.  :  ($3,327.18)— 

Paylists,  Apr. -July  1911:  Foreman,  Geo.  Henderson,  90  d.  at  $4;  carpenter  at  $2.75, 

Hugh  Lamont  64  d.  ;  carpenters,  58^  d.  at  $2.50,  42  d.  at  $1 .50 ;  helper,  29*  d.  at  $1  774  75 

Coll.  Customs,  Chatham,  N.B.  :  duty  on  gasoline  engine,  27^  p.c.  on  $1,550    426  25 

Holmes  Motor  Co.,  West  Mystic,  Conn.  :  one  4  cylinder  6  x  S|  in.  model  'D'  Holmes 

engine  and  equipment,  f.o.b.  West  Mystic   1,550  00 

Lownsbury,  G.  H.  :  gasoline,  715  gal.  at  19A_c.  ;  sundry  $12.10   151  53 

McLean,  A.  C.  :  steamfitting  and  plumbing,  $183.42,  lavatory  $42,  closet  $37  ...       .  262  42 

Lumber  :  H.  H.  Lamont  $239.69,  John  McDonald  $87.42,  N.  B.  Docks  $10.72. . .  .  337  83 

Hardware  :  W.  S.  Loggie  Co.  $139.18,  sundry  $29.48   168  66 

Foundry  work  $85.62,  freight  $23.87,  12  ft.  dory  $18,  sundry  $28.25   155  74 

Dredge  '  Fiddiny  ' — 

St.  John  Iron  Works  :  balance  of  final  estimate  of  $16,800  for  40  buckets  for  dredge 

Fielding  (see  page  V — 280  of  1910-11)   2,000  00 

Hydraulic  Dredges  at  St.  John,  N.B. . . 

Fleming,  James:  Est.  3  to  March,  30, 1912,  on  15-in.  hydraulic  suction  dredge  at  St.  John, 

N.B  .   7,134  84 

Canadian  Inspection  and  Testing  Laboratories :  services  of  inspecting  engineer  at 
Phoenix  Foundry,  Oct.  23,  1911  to  March  31,  1912,  at  $200  a  month,  $1,053.06 ;  ex- 
penses $17.30  ;  mill  inspector  $27.39   1,102  75 

Inspection  launch  at  St.  John,  N.B. : 

Heans,  Fred.  S.:  construction  of  launch  (completed  Aug.  1,  1911)  $3,000  :  overhauling, 

re-calkingand  repainting  $113;  crib  for  launch,  $32   3,145  00 

New  tug,  80  feet : 

Gerell,  John  W.,  Toronto:  design  and  drawings  for  80-ft.  tug   700  00 

Dredge  Northumberland : 

Davie,  G.  T  &Sons:  wedges,  $2.70 ;  foreman,  $7.50 ;  carpenter,  335  h.  at  30c;  schr. 

G.T.D.,  Levis  to  Quebec,  $25;  cash  to  Wm.  Hackett  &  Sons,  $15   150  70 

Dredge  Pownal,  built  at  Pugwash  for  P.  E.  L  (S11.265..31)— 

Burns  &  Waters:  detailed  in  1910-11  (Page  V— 287),  $9,963.67;  extras,  $627.45   10,591  12 

Adams,  A.  W. :  rope,  1,066  lb.  at  lOic. ;  copper  paint,  20  gal.  at  $2.25  ;  45  ft.  of  fin.  chain 

cable,  1,713  lb.  at  3ic,  anchor,  092  lb.  at  4£c.;  sundry,  $20.18   274  20 

Perkins,  W.  H.,  West  St.  John  :  one  18-ft.  boat  ,   60  00 

Travel  and  freight,  $38.14;  hardware,  $6.05  ;  cartage,  $6   50  19 

Ross,  Duncan,  Pugwash  :  inspector  of  new  dredge,  Apr.  1  to  May  20,  1911,  44  d.  at  $2.50         110  00 

Pay  list,  Apr.  1,  1911 :  inspector,  F.  A.  McFadzen,  $100  ;  captain,  C.  E.  Myers,  $80   180  00 

Dredge  Restu/ouchc,  at  Levis  : 

Canadian  Inspection  &  Testing  Laboratories  :  services  of  inspector  at  Levis  :  Jan.,  3  d.  at 
$25 ;  Feb.  5-Mar.  31,  1912,  at  $200  a  month,  $372.41 ;  expenses,  $27.45 ;  analysis  of 

anti-corrosive  compositions,  $30     504  86 

Scows,  sundry : 

Gerell,  John  W.,  Toronto  :  design  and  working  drawings  for  150-yd.  scow   350  00 


30,465  65 

Charged  to  the  following  Votes  : 

New  Dredging  Plant,  Maritime  Provinces  (Page  V — 278)     29,394  42 

Repairs  to  Dredge  Vessels  (    „     V— 278)       1,071  23 


30,465  65 
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Dredge  Vessels  :  *  No.  4.'  $  cts. 

Dredge  '  No.  4.' 

Wages  of  crew,  fitting  out  plant,  &c,  1911 :  July  $476.84,  Aug.  $16.94   493  78 

Travel  and  outlay  :  F.  A.  McFadzen  $23.20,  sundry  $22.45   45  65 

Beatty,  M.  &  Sons  :  steel  racks,  20  C,  24  P.  4  F  :  16  at  $15.50   248  00 

Beauchemin  &  Fils  :  15  steel  castings,  2,7324  lb.  at  6^c   170  78 

Br    Am    Oil  Co.:   Crown  comp.  grease,  421  lb.  at  8c;  Ideal  linseed  oil,  450  gal.  at  64c; 

'  sundry  $40.15   103  08 

Chaudiere  Machine  &  Foundry  Co.  :— 

Engines  for  new  2i  c.  y.  dipper  dredge,  $3,475 ;  less  $1,737.50  paid  in  1910-11  (Page 

V-288)     1,737  50 

Sundry  foundry  work   1,73.1  05 

Crawford,  R.,  Kingston  :  lump  coal,  33  8  net  tons  at  $3.97   134  19 

Dominion  Wire  Rope  Co.:  14-in.  gal.  c.  c  s.  hoisting-rope,  100  ft.  at  33 '4c;  lf-in.  Lang's  ex. 

flex  c.  c.  s.  dredge-cable,  200  ft.  at  47c,  reel  $1.60    129  00 

Harris  &  Barry  ;  desk  $15.75,  11  oak  chairs  at  $1 .75,  sundry  $20.90    55  90 

Howe,  J.  G.:  painters,  432  h.  at  50c,  58  at  25c;  letterer,  21  h.  at  60c;  paint,  244  lb.  at  15c;  332  46 

spar  varnish,  1\  gal.  at  $3.50;  sundry  S26. 51  

Inverness  Railway  &  Coal  Co.:  screened  coal,  107 '8  net  tons  at  $3.25    350  35 

Marchand  &  Donnelly,  Ottawa  :   installing  eiectric-light  plant,  $1,879  ;   sundry  electrical 

appliances  $33.07   1,912  07 

Marine  &  Fisheries  Dept.,  Sorel :  repairing,  Aug.,  Sept.,  Oct   53o  87 

Mulcahy,  A.  J.  Co.:  2-in.  best  copper-riveted  leather  hose,  100  tt.  at  584/!.;  sundry  $39.49. . .  97  99 
Murphy-Gamble  Co.:  all-wool  blankets,  14pr.  at  $2.75,  14  pr.  at  $3.50;  flannelette,  28  pr.  at 

$1 . 25  ;  sundry  $33 . 57   156  07 

McGrath,  E.  P.  &  Co.:  14-in.  t.  &g.  pine  flooring,  3,000  ft.  at  $40,  g-in.  v-joint,  2,000  ft.  at 

$30  ;  dressing,  &c,  500  ft.  $3   183  00 

Ottawa  Fireproof  Supply  Co. :  asbestos  pipe  covering,  &c   369  31 

Ottawa  Transportation  Co.:  charter  of  barge  Hattie  H.,  with  full  crew,  July  3  to  Aug.  2, 1911, 

304.  d.  at  $12   366  00 

Robertson  Wm.  &  Son  :   copper  paint,  40  gal.  Devoe'e  at  $2.05,  30  gal.  Tarr  s  at  $1.85 ; 

freight  $1.90  ..   139  40 

Carried  forward   9,293  45 
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Dredge  "Vessels — Concluded.  $  eta. 

Brought  forward     9,293  45 

Dredge  No.  4 — Concluded. 

Foundry  work :  A.  Gerard  $428.15,  International  Marine  Signal  Co.  $147.59,  G.  Law  $557.42, 
T.  Lawson  &  Sons  $137 . 14,  Modern  Machine  Co.  $391.60,  P.  J.  Powers  Co.  $795.36, 
Thornton  &  Truman  $367.25,  Union  Foundry  $277.56,  Victoria  Foundry  $1,804.. *8,  J. 
&  K.  Weir  $597.61,  sundry  $33.63    5,538  19 

Hardware:  W.  G.  Charleson  $235.47,  Win.  Doyle  $91.17,   General  Supply  Co.  $633.32, 

Lewis  Bros.  $2,121.74,  Chas.  Watt  $611.76,  W.  C.  Wilson  &  Co.  $138.95,  sundry  $65.40       3,900  81 

Packing  $82.23,  freight  $72.46,  hose  $64.68,  coal  $53.05,  towing  $4o,  paint  $44.88,  lumber 

$38.33,  babbit  $35.20,  tallow  $29  92,  cleaners  $27.90,  tableware  $23.82,  sundry  $23.47. .  540  94 

Dredge  '  No .  4 '  ■  Scoivs. 

Belyea,  W.  J.,  fitting  up  barges  :  carpenters,  19  d.  at  $4,  61  at  $3  ;  cartage  $2.50   261  50 

Bradley,  Chas.,  boiler-maker  and  blacksmith  :  work  on  barges,  15  d.  at  $3  ;  hauling  $1   46  00 

Craigie,  Geo.  R.:  chipping,  and  painting  with  two  coats  of  Hartmann's  anti-corrosive,  two- 
thirds  of  two  steel  scows     416  00 

Lumber  $43.11,  foundrywork  $20.18   63  29 

Total,  distributed  below   20,060  IS 


Charged  to  the  following  Votes  : 

Dredging  :  Ontario  &  Quebec  (Page  V— 286)  656  50 

Repairs  to  Dredge  Vessels  (    n     V— 278)  144  26 

New  Dredging  Plant :  Maritime  Provinces  (    ..     V— 278)  19,251  52 

New  Dredging  Plant :  Ontario  &  Quebec  (    ii     V-278)  7  90 

Total  as  above   20,060  18 


Dredge  Vessels  :  Ontario  &  Quebec. 

Shipyard  at  Ottawa:  Foremen  ($3,286.40). 

Matheson,  Captain  D.:  12  m.  pay  $1,520 ;  travel  and  outlay  $121 .32.   1,641  32 

Smith,  Captain  Wm.:  12  in.  pay  $1,520 ;  travel  and  outlay  $125.08   1,645  03 

Shipyard  at  Ottawa:  Pay-lists  (■$'51,174-31). 

Carpenter,  and  joiner  at  $2.75;  John  Murphy,  3254  d   895  12 

Pattern-makers  :  at  $3,  R.  Bonell  328  d.;  at  $2.75,"T.  Gerard  329  d.,  R.  Ralston  316  d   2,757  75 

Ship-carpenter  at  $2.75;  N.  Protain  104  d  '.   286  00 

Carpenters,  days  at  $2.50:  O.  Audette  3104,  Ed.  Beaupre  180,  P.  Berry  312£,  R.  Burns  329|, 
P.  Couroux  202!,,  J.  B.  Cyr  200^  Cesaire  Gravelle  113,  W.  Hughes  3212,  J.  H.  Lennon 
314£,  Albert  Milks  206f,  O.  Morin  303,  C.  Mousseau  16$,  W.  Rusborough  (March,  1911) 
14,  W.  Rosborough  318,  A.  Sauve  1084,  A.  Therien  315|,  W.  F.  Zimmer  316;  in  all,  3,882| 

d.  at  $2. 50    9,706  87 

Carpenters,  davs  at  $2.25:  Jos.  Bedard,  jr.  202,  A.Couioux  200f,  A.  Demers  5,  T.  Demers 
103,  Wm.  Forest  24,  A.  Gatien  172|,  J.  Gravelle  3134,  Jas.  Kealey  119^,  E.  Larose  311£, 

A.  Osborne  263f,  M.  Pelletier  201^;  in  all,  1,9174  d.  at  $2.25   4,314  38 

Caulkers,  days  at  $2.75:  Jos.  Begin  126J,  Frank  Lahberte  1914.   87o  18 

Caulkers,  days  at  $2.50:  Geo.  Bedard  51,  N.  Bedard  2534,  L.  Berthiaume  254,  A.  Boivm  1, 
P.  Canuel  144,  Isaie  Gonneur  252|,  J.  Hawkins  214,  F.  Lambert  444,  G.  Miller  308,  Jos. 
Morin  2674.  S.  St.  Louis  132S,  A.'Tessier  226,  Geo:  Waters  12Sfc  total  1,7214.  d.  at  $2.50. .       4,303  74 

Caulkers:  at  $2.25,  L.  Berthiaume  196^;  at  $1.85,  U.  Begin  40  d   516  69 

Machinist  at  $2.75:  F.  Breunan  340^  d   937  06 

Machinists  at  $2.50:  J.  McNeill  363j,  W.  Newington  337L  Geo.  G.  Roe  241}   2,354  36 

Steam-fitters:  at  $2.75,  R.  B.  Gorman  241}  d.;  at  $2.50,  H.  Mclninch  344  d.;  at  $2.25,  Wm. 

Hoare2634  d    2,116  31 

Mechanic,  Z.  Paris:  12  m.  at  $68   816  00 

Mechanics  at  $2.50:  W.  H.  Chitty  202}  d.,  Geo.  Seabrook  65  d   668  12 

Mechanics,  days  at  $2.25:  W.  H.  Chitty  167;},  F.  Corbeil  226,  F.  Graham  71,  Jas.  Johnston 
1282,  0.  Matheson  14.,  A.  Morgan  334,  Jos.  Reuaud  2194,  Geo.  Seabrook  246},  R.  Thibault 

1134;  total,  1,5071  d.  at  $2.25   3,392  41 

Mechanic  at  $2:  G.  Belanger,  144 J  d   289  50 

Painters:  at  $2.60,  J.  B.  Marion,  14  d;  at  $2.40,  C.  Lecompte  69  d.  J.  B.  Marion  1674;  at  $2.25, 

C.  Lecompte  105,  J.  B.  Marion  137   1»148  50 

Blacksmiths,  days  at  $2.50:  W.  B.  Bradley  141,  Jos.  Doray  1044,  A.  Duford  303},  Thos.  Healy 

1693,  F.  Labreche  222   2,351  23 

Blacksmith  at  $2.25,  Jos.  Doray  13  d.;  horse  and  cart  at  $2.50,  Mme.  Marcouiller  327}  d   847  37 

Carried  forward   41,862  99 

1— 20v 


V— 306 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  ets. 

Brought  forward   41,862  99 

Shipyard  at  Ottawa  :  Pay-lists — Concluded. 

Night-watchman,  nights  at  $1.85:  J.  Beaton  98,  A.  Charron  159,  Frank  McDonald  65|,  Win. 

Nolan  374,  M.  Quinn  310   1,862  49 

Night-watchman  at  $60  a  month:  A.  Charron,  from  Sept.  1,  7  mos   420  00 

Helpers,  days  at  §1.85:  Jos.  A.  Belanger  341},  W.  Devine  78},  J.  B.  Manson,  jr.  298?,  P. 

OToole316   1,913  35 

Labourers,  days  at  §1.85:  E.  Arbick  183},  A.  Bazinet  237|,  L.  Bellehumeur  206J;,  Ed.  Burke 

308^,  P.  Canuel  165,  E.  Charbonneau  48,  J.  Dagenais  330,  P.  Dawson  287,  R.  Dawson  60, 

W.  "Devine  34f,  L.  Dion  51,  J.  Fortin  140,  F.  McDonald  320},  P.  McGrath  300^,  W. 

O'Brien  168|,  W.  O'Brien  (ill)  42,  C.  Proulx  141},  P.  Quinn  151},  L.  St.  Pierre  172?;,  A. 

Vanasse  327},  G.  Willis  359,  sundry  81|;  total,  4,116}  d.  at  $1.85   7,615  06 

Storeman,  R.  Rous:  at  §1.85,  Apr.  1-15,  14£  d.;  Apr.  16-Mar.  31,  11^  m.  at  $60   716  82 

Piloting  tugs,  L.  Lavigne,  Nov.,  1911  at  §70   70  00 

Shipyard  at  Ottawa:  Accounts. 

Arthur,  S.,  Ottawa:  Putz  cream,  10  doz.  tins  at  §4.75   47  50 

Baillie,  Jas.,  Aylmer:  1  to  3-in.  oak,  5,465  ft.  at  $50;  290  1.  ft.  rock  elm,  2,900  ft.  B.  M.  at 

$40   :   389  25 

Birkett  &  Son:  for  Reece's  new  screw  plate  K,  2  set  dies  at  §35,  4  set  taps  at  §13.50;  sundry 

hardware,  §97.69   221  69 

Boeckh  Bros.,  384  brushes  §163.65;  Booth,  J.  R.,  lxlO-in.  mill-run,  4,973  ft.  at  $27   297  92 

Br.  Am.  Oil  Co.,  oil:  high  grade  cyl.,  57S|  gal.  at  32c;  high  grade  mach.,  469.23  gal.  at  30c; 

Am.  coal  oil,  36^  gal.  at  15c;  castor  oil,  600  lb.  at  8jc.;  sundry  $188.71   620  35 

Bryson -Graham:  mattresses,  24  at  §2.50;  linoleum.  56  yds.  §25.20;  tableware,  towelling,  blank- 
ets, etc.  §139.32  ,   224  52 

Canada  Taint  Co.:  marine  khaki  mixed  paint,  145  gal.,  §208,  terra  cotta,  135  gal.  §192.75; 
boiled  linseed  oil,  84?,  gal.  at  §1.20,  82§  at  §1.10;  turpentine,  86.246  gal.  at  $1.20,  85.83  at 
$1;  white  lead,  1,200  lb.  elephant  at  6£c,  600  lb.  pure  at  6c;  marine  black,  36  gal.  at  §1.65; 
gen.  red  lead,  400  lb.  at  5|c,  300  at  5i;  sundry  $283.84   1,278  19 

Can.  Cons.  Rubber  Co.,  Para  hose:  6  ply  water,  200  ft.  1-in.  for  §46.17,  200  ft.  l}-in  for  §57.26, 
200  ft.  of  H-in.  for  $6S.96,  200  ft.  of  2-in.  for  §92.34;  8-ply  steam,  50  ft.  of  1-in.  for  §53.29; 
couplings  $10.50   328  52 

Canadian  Inspection  Co.:  testing  rope,  14  samples  at  $3.75,  6  at  §5   82  50 

Chaudiere  Machine  &  Foundry  Co.,  Ottawa  : 

Rent  of  store-house  for  storing  Gov't,  patterns:  March  1,  1911  to  Jan.  31,  1912,  10  m.  at 

§10    100  00 

Use  of  pattern-shop  and  tools  by  Gov't,  pattern-makers:  Jan. -Feb.,  1912:  10£  d.  at  §5   52  50 

Crawford,  R.,  Kingston:  lump  coal,  337  net  tons  at  §3.97   133  79 

Cuthbert,  W.  R.  &  Co.,  Montreal:  A  A  babbit  metal,  320  lb.  at  25c;  white  socket  metal,  216 

lb.  at  24c   131  84 

Daly  &  Morin:  240  deck  scrubs  §38.54,  96  varnish  brushes  $44.64,  144  brooms  $44.88,  sundry 

§11.55       139  61 

Dominion  Wire  Rope  Co.:  g-in.  ex.  flex.  c.  c.  s.  6x37  whc,  500  ft.  at  11.85c;  g-in.  ex.  flex. 

plow-steel  hoisting  rope,  500  ft.  at  9.85c;  sundry  §36.28   144  78 

Dunlop  Tire  Co.,  packing:  186-94  lb.  at  53c,  365  44  lb.  at  51c,  222  lb.  for  §58.93   344  39 

Evans,  Stuart,  M.D.,  Ottawa:  treating  Patrick  Dawson  for  a  fractured  leg  (bill  of  March 

20,  1911)   G5  00 

Garlock  Co.:  Tauril  high-pressure  jointing,  103  31  lb.  at  $1.20  ".   123  98 

Harrison  &  Co.:  6-station  watchman's  control  clocks  without  case,  2  at  §35.50    71  00 

Heney,  John  &  Son,  coal :  egg,  47 . 555  net  tons  at  §7;  steam  lump,  23  385  tons  at  §5.39  ; 

smith's,  9  495  tons  at  §6.85.   523  98 

Howe,  J.  G.:  painting  and  lettering  tugs,  barges,  &c,  for  4  dredges,  Apr. -May,  1911   105  53 

Lewis  Bros.,  Montreal,  hardware  ($4,938.53)  — 

Iron,  72,860  lb.  §1,552.95;  steel,  4,867  lb.  oct.  §276.81,  3,132  lb.  angle  §103.03    1,932  79 

Crane  chain.  B.B.B.:  1,000  ft.  of  lj-in.,  12,805  lb.  at  4c,  800  ft.  ot  1-in.,  6,355  lb.  at  4  4c, 

600  ft.  of  f-in.,  3,790  lb.  at  4' 6c   966  16 

Nuts,  2,800  lb.  hex.  §168.80,  2,800  lbs.  square  §125.20;  wrot  washers,  2,100  lb.,  §93.90. . .  387  90 

Norton  ball-bearing  bridge-jacks  :  15  ton,  5  at  $55;  25  ton,  1  at  $90   3G5  00 

Wright's  No.  4  cold-blast  lamps,  9  doz.  at  §6  75;  45  kegs  wrot  nails  §113.85   174  GO 

Best  tarred  f-in.  heaving  line,  368  lb.  at  12gC   46  00 

Manilla  rope,  3,658  lb.  at  8' 98c;  sundry  hardware  §737.59   1,066  08 

Maguire,  W.  J.,  Quebec  (bill  of  Sept.  11,  1911):  35  brl.  carbolineum  avenarius,  1,350  gal.  at 

§1;  freight,  cartage  and  delivery  in  Ottawa,  §40.80    1,390  80 

Mason,  Gordon  &  Co.:  rough  fir  at  $54.50:  40x40-in.,  2  pes.  of  53  ft.;  30x30-in.,  2  pes.  of 
60-ft.,  4  pes.  of  55-ft.,  4  pes.  of  42-ft.;  24x25}-in.,  2  pes.  of  66-ft.;  24x24-in.,  4  of  45- 
ft.,  2  of  40-ft.;  21x21 -in.,  2  pes.  of  65-ft.,  2  pes.  of  45-ft.;  14xl4-in.,  4  pes.  of  30-ft.; 
10xl4-in.,  1  pc.  of  85-ft.;  10xl2-in.,  9  pes.  of  75-ft.,  18  pes.  of  50-ft.;  4xl2-in.,  12  pes. 
of  34  ft.;  total,  99,800  ft.  b.m.  at  $54.50    5  439  10 


Carried  forward   71,655  98 
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Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward   71,655  98 

Shipyard  at  Ottawa  :  Accounts — Continued. 

Ottawa  Fireproof  Supply  Co.:  work  on  5  boiler  coverings  $84.90;  2  boxes  dynamite  $24;  fuse 

and  caps  $5   113  90 

Ottawa  General  Hospital :  board  of  Patrick  Dawson,  injured  while  at  work   57  50 

Queen  City  Oil  Co.:  Zerol  marine  engine  oil,  76  gal.  at  43c;  sundry  $28.90    61  58 

Richelieu  Cordage  Co.:  best  manilla  rope,  3,0531b.  at  8|c   .    .  270  95 

Robertson,  Win.  &  Co.:  ash  and  spruce  oars,  36  pairs  —   62  32 

Scythes  &  Co..  Montreal:  No.  12,  72-in  duck,  507  lb.  at  57c;  white  waste,  2,447  lb.  at  JO^c; 

U.  S.  navy  oakum,  3,500  lb.  at  6c;  pine  pitch,  18  brl.  at  $5.50;  less  45c  freight   860  60 

Sugarman,  I.:  rent  of  storehouse,  92  Metcalfe,  March  1  to  Oct.  31,  1911:  8  in.  at  $C0   160  00 

St.  Pierre  &  Fils,  Vercheres :  8  boats,  152  ft.  in  all,  at  $1  a  ft.,  $152;  freight  $16   168  00 

Twin-City  Oil  Co.:  Manzel  sight-feed  oil-saver  pumps  :  3-feed  5-pint,  1  at  $60;  2-feed  2-quart, 

5  at  $40;  1-feed  1-quart,  8  at  $25;  6  feed  class  C,  1  at  $60;  express  $6.S5    526  85 

Wilson,  W.  C.  &  Co.:  rendered  tallow,  4,448  lb.  at6ic;  packing,  88  lb.  rubber  at  $1.25,  50 

lb.  sheet  at  $1 .25,  100  lb.  asbestos  tape  at  65c,  100  lb.  asbestos  wick  at  20c;  rope,  3,354 

lb.  at  9^c;  sundry  hardware  828.56     902  18 

Travel  and  outlay  :  employees  $73.95,  Wm.  Laurie  $15.85   89  80 

Team-hire  :  W.  Jarvis,  lh  d.  at  $5;  W.  Lynch,  8  d.  at  $5;  Ottawa  Forwarding  Co.,  34  d.  at 

$4;  J.  Reardon,  151|  d.  at  $4,  92A  d.  at $4. 50,  126|  d.  at  $5;  J.  Wigmore,  39  d.  at  $5. . . .  2  065  50 
Foundry  work:  A.  Gerard  $142.70,  G.  Law  $751.13,  Thos.  Lawson  &  Sons  $92.23,  Modern 

Machine  Co.  $122.90,  Victoria  Foundry  $677. 04,  J.  &  R.  Weir  $34.50   1  823  50 

Hardware:  W.  G.  Charleson  $277.28,  J.  P.  &  F.  W.  Esmonde  $65.90,  General  Supply  Co. 

$176.77,  McKelvey  &  Birch  $73.25,  P.J.  Powers  Co.  $67.84,  Stephen  Bros.  $87.84, 

Chas.  Watt  $92.99,  sundry  $67.71      909  58 

Freight  $215.35,  lumber  $69.80,  laundry  $41.04,  cleaners  $39,  rubber  boots  $32.50,  meals 

$30 . 83,  sundry  $19 . 23   447  75 

Tug  'Alva'  ($4,981.98). 

Coi'.sineau.  Rev.  O  :  purchase-price  of  tug  Alva  . .  .    3  500  00 

Booth,  J.  R.  :  tamarack,  1,394  ft.  of  2  in.  at  $22,  2,103  ft.  of  3  in.  at  $26   '  85  35 

Fitzpatrick,  W.  J.:  two  56-in.  propellor  wheels,  1,671  lb.  at  5|c  ;  new  shaft  $33.55   129  63 

Ottawa  Transportation  Co. :  repairing  Alva,  July  7-12,  1911   104  55 

Powers,  P.  J.  Co.;  repairing  boiler  of  Aim,  and  making  new  smokestack  for  same  (bill  of  Feb. 

1912),  $445  ;  sundry  foundry  work  $125 .61   570  61 

Foundry  work  :  Alex.  Fieck  $101.75,  G.  Law  $79.03,  T.  Lawson  &  Sons  $72.08,  Pontbriand 

Co.  $52.27  ;  sundry  $15        320  13 

Hardware  $90 . 43,  coal  $36 . 04,  lumber  $35,  sundry  $50 . 24   211  71 

Tug  'Atjlmer',  on  Lake  Deschenes  ($93.45) 

Foundry  work  :  G.  Law  $42.80,  sundry  $42.15    84  95 

Lettering  $5,  one  pair  barkers  $3 . 50   8  50 

Barge  'Bcaujiort',  at  Sorel  ($807.56). 

Bourdon,  Captain  A.:  May  1-Sept.  30,  Nov.  1-Dec.  6,  1911  ($744.00)— 

Self  :  services  at  $60,  a  m .  $372  ;  board  at  $15,  $93      465  00 

Decuman  :  services  at  $30,  a  m .  $186  ;  board  at  $15,  $93   279  00 

Furnishings  $20.66,  hardware  $14.24,  pumping  $13.75,  sundry,  $14.91   63  56 

Tug  'Blanche',  with  Dredge  'Challenge'  (81,075.93). 

Engineer  at  $55,  A.  Samson  :  May  1  to  Nov.  30,  1911 :  7  m   385  00 

Fireman  at  $40,  J.  Defayette  :  May  1  to  Oct.-  31,  1911  :0m   240  00 

Wheelsman  at  $60,  X.  Malette  :  July  25  to  Oct.  31,  1911     193  5o 

Morrissette,  J  :  meals  for  crew,  372  at  25c    93  00 

Foundry  work  $62.41,  coal  $66.52  sundry,  $35.45       164  38 

Tug  'Catherine  C  (157.55) 

Canadian  Fairbanks  Co.:  Fairbanks  Morse  duplex  boiler  feed  pump,  3x2x4,  brass  fitted   39  00 

Fleck,  Alex  :  machinists,  140  h.  at  60c  ;  patternmaker,  17  at  70c;  materials  $22.65    118  55 

Dredge  'Challenge'  ($$7,651.03). 

Fitting  out  at  Ottawa,  Apr.  1-15,  1911 :  engineer,  W.  E.  Graham,  ^  m.  at  $80  ;  mechanics 
at  $2.25,  A.  Bertrand  13  d.  P.  Demenle  14£  d.,  L.  Lavigne  14|  d.,  A.  Morgan  13|  d.; 
labourers  at  $1.85,  E.  Stalker  12  d.,  W.  Weeden  13  d.,  sundry  13  d   236  30 


Carried  forward   87.52S  76 
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Dredge  Vessels  :    Ontario  and  Quebec — Continued.  $  cts. 

Erought  forward     .    87,528  76 

Dredge  '  Challenge  '—Concluded. 

Pay  lists:  Apr.  16-Nov.  14,  dredging  :  Nov.  16-30,  towing  and  laying  up  ($4,207.24) — 

Engineer  at  $80 :  W.  E.  Graham,  to  July  [8,  §220.65;  A.   Bertrand,  from  July  9, 

§379  35    600  00 

Cranesman  at  $60  :  A .  Morgan,  to  May  10   : . .  49  36 

Cranesman  at  §55  :  A., Bertrand,  May  11- July  8,  $106.45;  V.  Lambert,  July  9-Nov.  30, 

§260.81     367  26 

Firemen  at  $40 :  A.  Bertrand,  Apr.  16-May  10,  $32.90;   V.  Lambert,  9  d.  in  May 

$11.61  ;  J.  McPhee,  May  1-Nov.  30,  $280   324  51 

Deckhands  at  $35  :  V.  Lambert  $86.37,  A.  Lecompte  $227.50,  C    Vallee  $162.58,  E. 

Vallee  §237  66   714  11 

Scowman  at  $35,  E.  Crevier  $262.50  ;  cook  at  $30,  W.  Weeden  $225. .   487  50 

Watchman  at  $35  :  E.  Stalker  $:)5.40,  W.  Mallette  $4.52,  D.  Rich.ird  $140.56   240  48 

Weeden,  W.:  boarding  men  on  dredge  and  tugs,  at  $15  a  m.  $1,329.07  ;  meals  435  at  17c; 

washing  linen,  May-Nov.  7  m.  at  $3   1,424  02 

Overhauling  and  repairing  machinery:  Dec.  1,  1911,  to  Mar.  31,   1912:  engineer,  A. 
Bertrand,  4  m.  at  $80  ;  cranesman,  V.  Lambert,  4  m.  at  $55  ;  fireman,  J.  McPhee,  4 

m.  at  $40   700  00 

Travel  and  outlay  :  A.  Bertrand  $41.35,  W.  E.  Graham  S4,  crew  $14.80    60  15 

Cohen,  L.  &  Son,  Montreal,  coal:  steam,  27s  17  gross  tons  at  $4.25;  nut,  4 '29  net  tons, 

$32 . 69  ;  43  bags  §2.15   1 , 217  08 

Crawford,  R.,  Kingston  :  lump  ccal,  70  05  net  tons  at  $3.97   278  10 

Heney  &  Son,  Ottawa,  coal :  lump,  35 '32  net  tons  at  §5.39  ;  nut,  2  tons  at  $7   204  40 

Sunstrum,  John,  Ottawa  :  4  x  9  to  12  x  12  first-class  white  pine  :  5,000  ft.  at  $35   175  00 

Foundry  work:  G.  Law  $55.56,  T.  Lawson  &  Sons  $50.50,  C.  M.  Maass  $34.74,  P.  J.  Powers 

Co.  §251 . 23,  sundry  $18 . 53   410  56 

Lumber  :  E.  P.  McGrath  &  Co.  §22.75,  Savage  &  MacDonell  Co.  §38.50,  sundry  §3.15   64  40 

Hardware  $41.30,  paint  and  oil  $17. 30,  cement  $11.50,  soap  $9.85,  sundry  $17.85   97  80 


New  Dredge  '  Challenge. '  ($1,543.91). 

Lewis  Bros.,  Montreal :  six  g  x  12  x  72-in.  steel  plates,  6,980  lb.  at  3£c;  ship  spikes,  16  kegs 

at  $3  ;  iron,  4,612  lb.  at  2c;  saws  $2    379  56 

Scythes  &  Co.:  pine  pitch,  14  brl.  at  §5.50  ;  U.S.  navy  oakum,  20  bales  at  §3   137  00 

Sunstrum,  J.:  1st  class  1-in.  white  pine,  8,023  ft.  at  §35   280  80 

Foundry  work  :  Campbell  Bros.  §36,  Alex.  Fleck  §526. 28,  P.  J.  Powers  Co.  §75.17              . .  637  45 

Hardware  $60.10,  14  tamarack  knees  $49     109  10 


Cliicoutimi :  Dump-Scows:  Materials  {$1,514.76). 

Beaulieu,  Adolphe  :  spruce  deal,  15,350  ft.  at  §23  ;  9-inch  timber,  2,577  ft.  at  §25  ;  sundry 

lumber  §9.75   427  22 

Blais  C.  &  Co.:  §  x  6-in.  ship  spikes,  10  kegs  at  $3.75  ;  hardware  $58.23   95  73 

Brown,  J.  &  W.  D.:  oak  timber,  1,913 J  ft.  at  $75  ;  freight  $30   173  47 

Harvey,  Timothy  :  12-in.  spruce,  sawn,  1,648  ft.  at  16c,  $263.68  ;  sawing  41  pieces,  1,455  ft. 

at  3c;  sundry  $7  . 91   315  24 

Jalbert,  Henry  :  3rd  quality  spruce  deals,  3,960  ft.  at  $25   99  00 

Lenneux,  N.  &  Fils  :  round  iron,  3,330  lb.  at  2c;  hardware  $25.41   92  01 

Villeneuve,  Frs.:  round  spruce,  293  ft.  of  13-in.  at  13c,  295  ft.  of  9-in.  at  9c;  sundry  $5   »    69  64 

Foundry  work  :  Chicoutimi  Constr.  Mecaniciens  $55.05,  P.  Guay  §33.50   88  55 

Timber  $81 . 44,  hardware  $54 . 96,  8  knees  $12,  sundry  $5 . 50    153  90 


Chicoutimi:  Shipyard:  Pat/lists  ($4,283.33). 

Conductors  :  at  §3,  Johnny  Rhainds  179i  d.;  at  §2.50,  Ls  Dallaire  2i  d   544  75 

Carpenters  at  §2.50  :  Frs.  Lavoie  89  d.,  Xav.  Murin  64|  d.,  Thadee  Tremblay  135^d   721  26 

Carpenters,  77  d.  at  $2.25,  620  85  d.  at  §2,  47i  d.  at  $1 .75   1,497  66 

Calkers  409  2  d.  at  §2,  24  d.  at  §1.75  ;  blacksmith,  Jos.  Menard,  60^  d.  at  $2.50   1,011  6o 

Watchman,  Luc  Maltais,  123  d.  at  $1.50  ;  carters,  52 ' 87  d.  at  $2   290  25 

Laborers,  8^  d.  at  §2,  48£  d.  at  §1 .75,  77i  d.  at  §J  .50   217  76 


Chicoutimi :  Sweep-Scow  ($590.93). 

Chicoutimi  Constructeurs-Mecaniciens  :  labour  on  sounding-machine,  machinery,  §279.35, 

sundry  §29.60  ;  materials  §165.06   474  01 

Phoenix  Bridge  &  Iron  Works :  two  pieces  made  of  1  angle  5  x  3^  x  T6?-in.  x  36  ft.,  riveted 

on  to  1  plate  12  x  |-in.  x  36  ft   75  00 

Hardware  :  Cote,  Boivin  &  Co.  §13.92 ;  O.  Guay  §28   41  92 


Carried  forward   102,876  42 
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Dredge  Vessels :  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward   102,876  42 

Chicoutimi :  Sundry  Vessels  ($363 .74). 

Mussens  :  No.  2  Morse  diving  dress  $58.25  ;  hardware  $65.17   123  42 

Hardware  :  A.  C.  Blais  &  tils  $62.70,  sundry  $01.57   124  27 

Lumber  $66.12,  smith  $24.38,  driving  $16,  sundry  $9.55   116  05 

Tug  '  Cliffsule'  ($1,003.34). 

Captain  at  $70,  L.  Lavigne  :  Oct.  1-22,  1911   49  68 

Laying-up  at  $1.85  :  L.  Dion,  Dec.  7,  1911   1  85 

Travel  and  outlay  :  A.  Morgan  $19.50,  sundry  $25.32   44  82 

Crawford,  R.:  Youiogheny  lump  coal,  15j  tons  at  $4.65   73  24 

Heney  &  Son  :  lump  coal,  21  08  net  tons  at  $5.39   113  62 

Law,  G.:  56  double  grate  bars,  4,502  lb.  at  3£c   157  57 

Lefc-ndre,  R.  D  B.:  entry  to  dry  dock  $3.3,  one  day  $10   45  00 

Powers,  P.  J.  Co.,  repg.  boiler,  June,  1911  :  boilermaker,  60  h.  at  60c;  helper,  60  h.  at  30c  . .  54  00 

Weir,  J.  &  R.:  3  propeller  wheels  $253.75,  sundry  $14.91      298  66 

Coal  $54.15,  meals  $30,  foundry  work  $29.89,  provisions  $23.50,  hardware  $20.40,  sundry 

$6.96   164  90 

Tugs  Cliffnide  and  Daisy  ($150). 

With  Challenge,  Nov.  1911  ($150)— 

Wheelsman  at  $60  :  X.  Mallette.     60  00 

Engineer  at  $50:  L.  Dion   50  00 

Fireman  at  $40  :  A.  Gendron   40  00 

Coal  Scow  No.  1  ($612.87). 

Pay-lists,  April  1,  to  July  31,  1911  ($495)— 

Captain,  L.  Levesque,  4  m.  at  $50   200  00 

Deck  hands  at  $35  :  Alex.  Roy  $70,  Alex,  l'uteau  $70. .     140  00 

Calkers  at  $2.50  :  Abel  Boivin7  d.,  Alfred  Boivin  7  d   35  00 

Levesque,  Ls.:  boarding  men  at  $15  a  month     120  00 

Doyle,  Win.:  hardware,  paint,  &c   89  79 

Foundry  work  $14.71;  lumber  $13.37   28  08 

Coal  Scow  No.  2  ($1,230.05) 

Captain,  Chs.  Lavallee:  April  18  to  Nov.  30,  1911  at  $50    371  67 

Deck  hand,  Evariste  Boucher  :  April  18  to  Nov.  30,  1911,  at  $35   260  17 

Board  at  $15  a  month,  paid  to:  Chas.  Lavallee  $208,  E.  Boucher  $15   223  00 

Chevalier's  Slip  :  wintering  Coal  Scow  No.  2,  winter  of  1911-12    2_'5  00 

Hardware  $40.61,  paint  $47.01,  towing  $30,  2  waterproof  covers  $16.94,  foundrywork  $15.65.  150  21 

Tug  Daisy  ($284.28). 

Cantin,  A.:  entry  to  dry  dock  $25;  wages  $18.20  ;  cotton  20c   43  40 

Sincennes-McNaughton  Line:  towing  Daisy,  Boucherville  to  Montreal,  April  30,  1911,  3  h. 

at  $10  -   30  00 

Foundrywork:  Chaudiere  Machine  &  Foundry  Co.  $119,  Lymburner  $45.95   164  93 

Board  $17 . 45,  coal  $13 . 23,  sundry  $15 . 25   45  93 

Tug  Delisle  ($2,167.96). 

Wheelsman,  L.  Lavigne  :  at  $60,  April  16-July  31 ;  at  $70, 15  d.  in  Aug.,  9  d.  in  Oct   264  19 

Engineer:  at  $55,  P.  Demeule,  April  16-July  31  $192.50  ;  at  $50,  L.  Dion,  Aug. -Oct.  $150. . .  342  50 

Firemen  at  $40:  L.  Dion  $110,  A.  Gendron  $40,  E.  Vallee  $28 . 39,  O.  Courtois  $58.45. .  ..  266  84 
Overhauling  and  repairing  machinery,  &c,  Dec. -Mar.:  captain  at  $70,  L.  Lavigne,  less  3  d. 

in  Jan   273  23 

Travel  and  sundry  outlay  :  L.  Lavigne.   56  71 

Cantin,  A.:  dock-entry,  Nov.  18,  $30  ;  foreman,  25  h.  at  50c;  captain  and  calkers,  125  h.  at 

37ic;  materials  $6   95  38 

Cohen," L.  &  Son  :  steam  coal,  39.33  gross  tons  at  $4.25  ;  cartage  39  33  tons  at  50c  ;  castor 

oil,  130  lbs.  at  12k;  sundry  $3  65   206  77 

Dey  Bros.,  Ottawa  :  12-ft.  dinghy  $35,  cartage  50c   35  50 

Hall  fc  Holcombe  :  soft  coal,  21  tons  at  $5.50   115  50 

Heney,  John  &  Son  :  lump  coal,  30'962  net  tons  at  $5.39   166  89 

Foundrywork:  T.  Lawson  &  Sons  $143.26,  Pontbriand  Co.  $114.23,  J.  &  R.  Weir  $39.42, 

sundry  $13.29    310  20 

Coal  $20,  cushion  $11,  sundry  $3.25   34  25 


Carried  forward     108,688  66 
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Dredge  Vessels:  Ontario  and  Quebec — Continued..  $  cts. 

Brought  forward   108,688  66 

Dredge  ' Deschenes.' 

Fitting  out  at  Aylmer,  April  1911  ($667.74)— 

Captain,  Jos.  Rheaume  §80  ;  ship  carpenter,  N.  Protain,  13f  d.  at  $2.75   117  81 

Mechanics  at  $2.25:  J.  Beaton  10  ck,  H.  Davison,  26|  d  ,  Noe  Timmons  26  J  d   142  88 

Carpenters  at  $2  .25  :  Alex.  Beaudry  26|  d.,  Amable  Bourgeau  26f  d.,  T.  Brennan  13^  d. 

M.  Daly  13|  d   182  26 

Labourers  at  $1.85:  Hennas  Ayotte  13^  d.,  Jos.  Dube  26^  d.,  Geo.  Madore  27^  d.,  N. 

Morin  26f  d.,  W.  Pothier  26f  d   224  79 

Watchmen,  April,  1911,  at  $30  wages  and  $15  board  :  Ed.  Charbonneau,  J.  Lavergne,  E. 

Guimond,  Paul  Leon,  each  $45   180  00 

Pay-lists,  May  1  to  Nov.  30,  1911  ($4,505.79)- 

En<?ineer  at  $30  :  Jos.  Rheaume,  May  1-Aug.  3,  $247.74  ;  P.  Demeule,  Aug.  1-Nov.  30, 

$320    567  74 

Cranesman,  Noe  Timmins  :  May-June  at  $50  ;  July-Oct.  4,  at  $55   272  10 

Cranesman  at  $55,  A.  Fournier,  Oct.  5-Nov.  30,  $102.90;  fireman,  J.  Lavergne,  7  m.  at 

$40    382  90 

Deckhands  at  $35:  A.  Dubois  $158.06,  J.  Hull  $08.10,  Geo.  Madore  $245,  J.  Souliere 

$5  .65   476  81 

Scowman  at  $35,   A.  Fournier,  May  16-Oct.  4,  $161.46;  watchman  at  $45,  Ed.  Char- 
bonneau 8  d.  in  May,  $11 . 61   173  07 

Watchman  at  $35,  P.  Leon,  7  m.  $245  ;  cook  at  $30,  Jos.  Dube,  7  m.  $210   455  00 

On  tug  Aylmer,  7  m.:   wheelsman  at  $j5,  I.    Beaton  $385;  engineer  at  $55,  J.  H. 

Davison  $385  ;  fireman  at  $40,  W.  Pothier  $280   1,050  00 

Dube,  Jos.,  boarding  crews  of  dredge  and  tug:  at  $15  a  month,  $1,116.78  ;  meals,  67 

at  17c     1,128  17 

Laying  up,  and  overhauling  and  repairing  plant,  Dec-March  ($1,043.55)— 

Engineer,  P.  Demeule,  4  m.  at  $80  ;  watchman  at  $40.  J.  Lavergne,  Dec.  1-22,  $28.39  . .  348  39 

Watchmen  at  $35  :  C.  Leon,  4  m.  $140;  L.  Saumier,  Dec.  23-Mar.  31,  $115.16   255  16 

Tug-wheelsman,  J.  Beaton,  4  m.  at  $55 ;  tug  engineer,  J.  H.  Davison,  4  m.  at  $55   440  00 

Services  in  Oct.,  1912,  Leo  St.  Pierre  (no  information  on  voucher)   14  34 

Baillie,  Jas.,  Aylmer  :  rent  of  lots,  12  m.  to  Oct.  31,  1912,  $50  ;  lumber  $61.26 ;  bolts,  248  lb. 

at  10c;  2  men  and  team,  29  h.  at  50c;  sundry  $25.08   175  64 

Crawford,  R.,  Kingston  :  lump  coal,  250|  net  tons  at  $4 . 37  •  •  •  •       1,093  59 

Dom.  Wire  Rope  Co.:  1-in.  Lang's  ex.  flex.  ccs.  hoisting  cable,  6x37  w.h.c,  300  ft.  at  15.65c; 

reel  $1.60   48  55 

Gen.  Supply  Co.:  J-in.  millboard  fibre,  129  lb.  at  40c;  sundry  $14.75   66  35 

Weir,  J.  &  R.:  2-in.  Weir's  double-acting  hand  pump   34  50 

Foundry  work:  Beauchemin  &  fils  $58.52,  W.  J.  Fitzpatrick  $81 .22,  A.  Gerard  $160.06, 
Wm.  Kennedy  &  Sons  $35.65,  G.  Law  $284.50,  T.  Lawson  &  Sons  $450.19,  Victoria 

Foundry  $366.61,  sundry  $28.78   1,466  13 

Cartage  $68 . 68,  hardware  $61 . 50,  wood  $41 . 75,  coal  $38 . 26,  sundry  $40 . 11   250  30 

Tug  'Dora,'  at  Timiskami  (-$276.06). 

Lawson,  T.  &  Sons  :  cast  propellor  and  blades,  540  lb.  at  5c;  mechanics,  83  h.  at  60c   76  80 

Timiskami  Navigation  Co.:   hauling  Str.    Dora   over   ways  into  shipyard,  Dec  8,1911: 

wages  $132.35  ;  materials  $55.26   187  61 

Bell-pulls  $6,  hardware  $6.25   12  25 

Tug  1  Eileen,'  on  River  Lievre  (8229.14). 

Both  well,  Geo.,  Buckingham  :  docking  Str.  Eileen,  1910-11,  5  m.  at  $5   25  00 

Foundrywork  :  Alex.  Fleck  $43.70  ;  A.  Gerard  $83.39 ;  G.  Law  $71.05   198  14 

Board  of  two  men      6  00 

Tug  'Fashion'  ($1,867.74). 

Fitting  out  at  Ottawa,  Apr.  1-15,  1911:  mechanics  at  $2.25,  G.  Marcellus  13  d.,  A.  Poirier 

13  d.;  labourer,  J.  Ranger  13  d.  at  $1.85   82  55 

Pay-list,  Apr.  16-30,  1911 :   captain  at  $60,    A.  Poirier  $30  ;   engineer  at  $55,  G.  Marcellus 

$27.50;  fireman  at  $  10,  J.  Ranger  §20     *.  77  50 

Captain  and  wheelsman:  at  $60,  A.  Poirier,  May  1-Aug.  8,  $195.48  ;  at  $70,  L.  Lavigne,  Aug. 

16-Sept.,  30,  $106.13   301  61 

Assistant  captain  at  $50,  A.  Gatien,  June  1-Aug.  4  . .    106  45 

Engineer  :  at  $55,   G.  Marcellus,  May  1-Aug.  8,  $179.19  ;  at  $59,  V.  Lambert,  Aug.  9-Sept. 

17,  $65  .43   244  62 

Firemen  at  $40  :  J.  Ranger  $76,  A.  Gendreau  $124     200  00 

Morrissette,  Jos.,  Ottawa  :  meals  for  men.  342  at  25c   85  50 

Ottawa  Transportation  Co.:  steam  coa!  at  Carillon,  10  t.  at  $5  50   55  00 

Rutherford,  Dr.  R.  M.,  Hawkesbury  :  attending  Capt.  A.  Poirier  (ribs  fractured)   10  00 


Carried  forward   119,904  17 
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Dredge  Vessels  :  Ontario  &  Quebec— Continued,  $  eta. 

Brought  forward   ...    119,904  17 

Tug  '  Fashion  ' — Concluded. 

Toupin,  Constant:  piloting  Fashion,  Montreal  to  Quebec   30  00 

Foundry  work:  W.  J.  Fitzpatrick  $246.17;  Victoria  Foundry  $91.15 ;  J.  &  R,  Weir  $78; 

sundry  $104.73   520  05 

Coal  $49.93;  travel  and  outlay  $42.89  ;  smokestack  $22.50  ;  hardware  $21.88  :  knees  $10.50; 

sundry  $6.76     154  46 

Yacht  'Fast,'  at  Montreal  (95.930.61). 

Pay  lists.  May  1  to  Nov.  25,  1911  ($1,328.16)— 

Captain  at  $65  :  Albert  Gosselin,  May  17-June  23,  $82.33  ;  Jos.  Jean,  June  26-Nov.  25, 

$325   407  33 

Engineer  at  $75  :  Adelard  Paul,  May  1  to  July  31,  1911,  $225  ;  Annand  Leduc,  July  26- 
Nov.  16,  S280   505  00 

Cook  at  $40  :  Mrs.  N.  Lefebvre  $122.50,  Jos.  Godette  $24,  Geo.  Gagne  $77.33   223  83 

Deckhands  :  at  $30,  Jos.  Godette  $5S,  Nap  Lefebvre  $105  ;  sundry  $29   192  00 

Pay  list,  Mar.  9-31,  1912  :  painters,  20  d.  at  $2.50  ;  laborers,  49|  d.  at  $2   149  00 

Pilots  :  M.  Charland  $8,  E.  Desmarais  $15,  L.  Vernier  $10   33  00 

Travel  and  outlay  of  captain  and  crew  ....    33  82 

Canadian  Motor  &  Supplies  Co.:  one  Termaat  &  Monahan  electric  generator  outfit  $200; 

110-volt  10  amp.  voltmeter  $25.50  ;  sundry  $22.20   247  70 

Imperial  Oil  Co.:  July  16,  1910,  to  Nov.  15,  1911 :  motor  gasoline,  3,238£  gal.  at  15c,  2,085  at 

16c.,  388  at  14ic,  150  at  17c;  uiobiloil,  'B,'  127i  gal.  $93.53  ;  sundry  $19.75   1,014  43 

Lussier,  A.  &  Co.:  uniform  for  Capt.  Gosselin,  Oct.  1910    25  00 

Marine  Dept.,  Sorel :  wages  and  materials  :  Oct.  1910  ;  June,  Aug.  1911     251  00 

Payette,  Frs.:  uniforms,  3  at  815,  June,  1911     45  00 

Thibault  &  St.  Onge  :  vacuum  oil,  52  gal.  at  $1   52  00 

Provisions  :  A.  Fontaine  $347.99,  Lacaille  &  Gendron  $67.22,  P.  C.  Lemoine  $69.05,  sundry 

$182.61   666  87 

Foundry  work  :  F.  D.  Coron  $320.54,  Deguise  &  Frere  $255.19,  Lymburner  $52.29,  Pontbriand 

&  Co.  $351.48.  A.  Vezina  $74.73,  sundry  $6.35   1,060  58 

Hardware:  Canadian  Fairbanks  Co.  $1)4.82,  Cy.  Labelle  &  Co.  §73.54,  I.  L.  Lafleur  $145.24, 

sundry  $32.98    346  58 

Plumbing  and  tinsmithing  :  Aug.  Tremblay  $160.52,  sundry  $33.32   193  81 

Lumber:  G.  Fredette  pere  $61.77,  sundry  $75.01   136  78 

Board  of  men  $51,  awnings  $35,  gasoline  $34.25,  tableware  $25.60,  sundry  $201   346  85 

Gaspe":  Motor-boat. 

Canadian  Fairbanks  Co.:  30  x  6-ft  motor-boat,  $924  ;  less  $10  paint   914  00 

Tug  'Hercules1  (89,395.02). 

Pay  lists,  April  to  Nov.  30,  1911  (85,626.94)— 

Captain,  H.  Bergeron,  8  m.  at  $80  ;  mate,  E.  DoBeaumont,  8  m.  at  $60   1,120  00 

Engineers:  1st,  L.  R.  Boulanger,  8  m.  at  $90  ;  2nd,  Xav.  Bouchard,  8  m.  at  $60   1,200  00 

Firemen  :  Alf  Barras,  8  m.  at  $40 ;  Alf  Bouchard,  8  m.  at  $40   640  00 

Deckhands,  8  m.  at  $35  :  A.  Bussiere  $280,  A.  Lachance  $2S0,  E.  Mercier  $2S0   840  00 

Cooks  at  $45  a  month.  $352.75  ;  2nd  cooks  at  $20  a  month,  $151.61   504  36 

Bergeron,  H.:  boarding  men  at  $15  a  month,  $1,311.29 ;  67  meals  $11.29  :  1,322  58 

Pay  list,  Dec.  1  to  12,  1911  ($112.27)— 

*  Engineers  :  1st  at  $90,  L.  R.  Boulanger,  $34.84;  2nd  at  $60,  Xav.  Bouchard  $23.23.  58  07 

Firemen  at  $40,  Alf  Barras  $15.48,  Alf  Bouchard  $15. 4S  ;  board,  4  at  $5.81   54  20 

Pay  list,  Mar.  1-31,  1912 :  Captain,  J.  E.  Montgomery  $90,  board  $20  ;  engineer,  J.  A.  Scott 

$90,  board  $20   220  00 

Pay  list,  xMarch  4-31,  1912:  firemen  at  $40  +  $20,  A.  Dowers  $36.13  +  $18.06,  W.  Warren 
$36.13  -i-  $18.06  ;  deckhands  at  $35  +  $20,  K.  Burgeis  $31.61  +  $18.06,  Allan  Montgomery 

$31.61  +  $18.06      207  72 

Pay  list,  March  26-31,  1912:  cook  at  $45  +  $20,  J.  Cooper  $8.71  +  $3.87   12  58 

Travel :  crew  to  work  $117.90  ;  crew  from  work  $115.75  ;  L.  R.  Boulanger,  Aug.  $10.   243  65 

American  Engineering  Co.,  Philadelphia :  one  22-in  improved  dock  steam  Gypsy  Fig.  55S-B 

4x4  non-reversing  engine   482  50 

Canadian  Pacific  Ry.,  steam  coal  for  Hercules  at  Byng  Inlet :  146  net  ton  at  $3.75   547  50 

Collingwood  Shipbuilding  Co.:  repairs  to  tug  Hercules   827  53 

Dale,  F.  G.:  provisions  supplied  to  Capt.  D.  McLean   49  09 

Kennedy,  Wm.  &  Sons,  Owen  Sound  ;  propellor  blades  for  8£  ft.  wheel,  4  iron  at  $39,  4  steel 

at  $78;  sundry  $100.98   568  98 

McKay  Bros.:  18  "yds.  linoleum  $11.70,  9  bed  curtains  $11.70,  3  pr.  blankets  $7.50,  sundry 

$49.43. . .    80  33 

Smith,  F.  C,  Meaford,  §  Youiogheny  coal,  91  net  ton  at  $4.10   373  10 

Hardware  $27.79,  sundry  $15.04   42  83 


Carried  forward   136,848  31 
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Dredge  Vessels  :  Ontario  and  Quebec — Continued.  $  ets. 

Brought  forward   136,848  31 

Dredge  'Industry'  ($20,280.08.) 

Pay-lists,  Apr.  1  to  Dec.  12,  1911  (§7,774.75)—  • 

Captain  at  §125,  R.  Gavin  Sl,048.39  ;  asst.  runner  at  §75,  A.  Ratte  §1)29.03   1,677  42 

Cranesman  at  §60,  C.  Hulks  §503.24  ;  ship-carpenter  at  §65,  C.  Soderman  §545.16   1,048  40 

Machinist  and  oiler  at  §70,  D.  Wickett    587  10 

Mate  and  outside-oiler  at  §40  :  R.  Leonard  §102.67  ;  P.  Solomon  §120    222  67 

Firemen:  at  §45,  G.  Caley  §71.13;  at  $40,  G.  Caley  §272.25,   J.  Marwick  §40.10;  A. 

Stockall  §205.34    588  82 

Deckhands  at  §35  :  E.  Deschamps  §293.54,  O.  Turcott  §105,  sundry  §437.99    836  53 

Scowinen  at  §35  a  month,  §423.86  ;  night  watchman  at  §35,  April  §35   458  86 

Cooks  at  §35  :  W.  Stephens  §139.35,  G.  Scott  §26.13,  Frank  Sheridan  §214  .84   380  32 

Asst.  cooks  at  §20,  Geo.  Scott  §148.39,  A.  Harpell  §11.61;  pilot,  Win.  Daggett  §9   169  00 

Gavin,  R.,  boarding  men  at  §15  a  month      1,731  83 

Ship-carpenter,  April  1  to  11,  1911,  at  30c.  an  hour   73  80 

Pay-lists,  Due.  13-Jan.  31  :  Captain  at  §125,  R.  Gavin  §201.61 ;  caretakeis  at  §35,  C.  Hulks 

§21.46,  R.  Hughes  §35,  C.  Soderman  §56.46;  board  of  caretakers  at  §20  a  month  §64.50.  379  03 
Pay-lists,  Feb.  1-Mar.  31,  1912  ($1,257.76)— 

Captain  at  §125,  R.  Gavin  §250;  asst.  runner  at  §75,  A.  Ratte  §150   400  00 

Cranesman  at  §60,  C.  Hulks  §120  ;  machinist  at  §70,  D.  Wickett  §140   260  00 

Ship  carpenter  at  §65,  C.  Soderman  §130  ;  night-watchman  at  §35,  R.  Hughes  §70   200  00 

Firemen  at  §40  :  C.  Thompson  §9.03,  John  Larose  §9.03   18  06 

Inside  oiler  at  §40,  W.  J.  Montgomery  §18.07  ;  deckhands  at  §35,  §42.90   60  97 

Scowman  at  §35,  §7.90  ;  cook  at  §45,  §10.16  ;  asst.  cook  at  §20,  §4.52     22  58 

Board  at  §20  a  month,  paid  to  men   296  15 

Travel  and  outlay  :  R.  Gavin  §66.35,  sundry  §85.60   15 L  95 

Boone  Dredging  Co.,  Little  Current :  Youiogheny  coal  for  dredge  and  tu^ :  157  tons  at  §5   785  00 

Boyes,  M.  C,  coal :  steam,  194  35  net  tons  at  §4.25  ;  nut,  19  ton  at  §7.25,  10  735  at  §7   914  93 

Br.  Am.  Oil  Co.,  oil :  high  grade  machine,  81  '66  gal.  at  30c.  ;  Am.  coal,  1214  gal.  at  15c.  ; 

sundry  §16. 14  "   58  87 

Can.  Con.  Rubber  Co.  :  1-in  8-ply  Para  steam  hose,  m.w.,  50  *t   53  30 

C.  P.  Ry.  :  steam  coal  on  wharf  at  Byng  Inlet,  216  tons  at  §3.75   810  00 

Can.  Pneumatic  Tool  Co.  :  Size  'D'  Little  Giant  drill  §105  ;  Keller  chipping-hammer  §55   160  00 

Collingwood  Shipbuilding  Co. :  repairs  to  dredge  'Industry'   1,039  21 

Collins  Inlet  Lumber  Co.  :  coal,  200  tons  at  §4.38  (coal  §2.85,  freight  §1,  duty  53c.)  §876  ;  un- 
loading same,  80  hrs.  at  25c.  ;  sundiy  §26.59   922  59 

Creighton,  A.  J.,  coal :  Youiogheny,  153  075  net  tons  at  §4.65 ;  nut,  3  tons  at  §7.75  ;  smith's 

§2   737  05 

Dominion  Wire  Rope  Co.  :  Ex.  flex,  plow  steel  dredge  cable,  248  ft.  of  lj-in.  at  42"45c,  700  ft. 
of  2i-in.  at  §1 .61 ;  best  qual.  gal  v.  e.  c.  s.  winch  rope,  800  ft.  of  fin.  at  7.35c;  sundry 

§8.80...   1,299  88 

Graves,  Bigwood  &  Co., Byng  Inlet :  Tug  0'Brien,(Oct.  15acct.)  towing  dredge,  Collins'  Inlet 
to  Byng  Inlet,  33  h.  at  §4  ;  chestnut  coal,  4  tons  at  §8 ;  2  fender-sticks,  $14,  §15 ;  sundry 

§96.24   2S9  24 

Keenan  Bros.  :  tug  Ktenan,  towing  Industry,  Meaford  to  Killarney,  July  4-6  :  2  d.  at  §96. . .  192  00 

McKay  Bros.  :  table-cloths,  towels,  &c   60  29 

McLinden,  W.  J.,  Owen  Sound  :  repairing  and  altering  electrical  appliances   112  97 

Poison  Iron  Works  :  one  complete  set  of  patent  shaking  grate-bars  for  each  of  3  corrugated 

furnaces   210  00 

Rixon,  Ainslie,  Stoddart  Co.  :  towing  dredge,  Byng  Inlet  to  Collingwood,  Nov.  16-21,  1911 : 

running  and  towing  time,  42  h.  at  §4  ;  lay  time,  73|  h.  at  §3   389  25 

Smith,  F.  C,  Meaford  :  J-Youiogheny  coal,  1 81  t.  at  §4.10   742  10 

Watt,  W.  &  Sons,  Collingwood  :  one  18-ft.  life-boat,  63-in.  beam,  24-in.  deep,  equipped  to 

pass  govt,  inspection  ."    75  00 

Wright,  Jas.,  Collingwood  :  soft  coal,  36^  t.  at  §5.25  ;  stove  coal,  2  t.  at  §7,  15  t.  at  $7.25,  24  at 

§7.50;  salt  40c     224  55 

Foundry  work:  Chas.  Barber  &  Sons  §247 . 27,  Corbet  Foundry  §84.49,  Alex  Fleck  §193  33, 

Inglis  Co.  §15,  Wm.  Kennedy  &  Sons  §361 .78,  Owen  Sound  Iron  Works  §41.24   943  11 

Hardware :   Butchart  &  Bro.  §59.76,   Cleland  Bros.  $61.63,  Lewis  Bros.  §114.45,  sundry 

$112.82    348  66 

Laundry  §76.42,  freight  $62.40,  lumber  §58.37,  smithwork  $46.35,  packing  $15.45,  schooner- 
hire  $33 ;  sundry  $26.60   348  5 

Dredge  '  Industry ' :  Scows. 

Collingwood  Shipbuilding  Co.:  repairs  and  alterations  to  scows   1,763  71 

Dredge  'International'  ($17,162.02). 

Captain,  J.  T.  Murphy  :  12  m.  to  Mar.  31,  1912,  at  8125   1,500  CO 

Cranesman  at  $65,  M.  Bissonnette  :  Apr.  1-Dec.  15,  1911,  Mar.  4-31,  1912                            .  610  16 


Carried  forward    161,002  26 
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Brought  forward   161,002  20 

Dredge  '  International ' — Concluded. 

Carpenters  at  $60  :  Elz  Morency,  Apr.  1-Dec.  20,  $518.71  ;  F.  Verret,  Apr.  1-May  4,  $67.74.  586  45 

As.-istant  engineer  at  $50  :  D.  Brochu  $100,  V.  Lambert  $402.31   502  31 

Assistant  runner  :  at  $60,  A.  Boucher  $85.16  ;  at  $50,  H.  J.  Taggart  $200   285  16 

Runner  at  $50,  II.  J.  Taggart  $264.51  ;  outside  oiler  at  $40,  C.  Lambera  $339.35   603  86 

Fireman  at  $40  :  H.  J.  Taggart  $80,  Eniile  Ouellecte  $241.20,  A.  Blondeau  $18.06   33!)  35 

Deckhands  at  $35  :  M.  E.  Bissonnette  $50.84,  W.  Bissonnette  $59.84,  A.  Blondeau  $287.90, 
D.  Gagnon  $89.27,  Jos.  Guay  $150.16,  P.  Guay  $253.17,  Albert  Menard  $246.13,  sundry 

$43.66   1,189  97 

Cook  at  $45,  $388.39  ;  asst.  cook  at  $15,  Levi  Samson  $129.68   518  07 

Watchmen,  Apr.  at  $30  and  $15  board  :  L.  Brulotte  $45,  B.  Baker  $45   <„0  00 

Watchmen  at  $35  :  Art.  Bilodeau  $189.68,  sundry  $70   259  68 

Boarding  men  at  $15  a  month:  paid  to  J.  T.  Murphy,  Apr.  1-Dec.  15,  1911,  $1,947.94  ;  paid 

to  men,  Dec.  10-Mar.  31,  $191.62   2,139  56 

Travel  and  outlay  :  J.  T.  Murphy  $41.69,  sundry  $53.20.   94  89 

Beauchemin  &  Fils,  Sorel :  7  half -moons,  984  lb.  at  O^c   61  50 

( lanada  Paint  Co.,  paint:  khaki  and  terra  cotta,  100  gal.  at  $1.40;  marine  black,  25  gal.  at 

$1.75;  white,  25  gal.  at  $1.90  ;  sundry,  $4.6S   235  93 

Carrier,  Laine  &  Co.:  one  main  hoisting  gear,  2,9401b.  at  7c,  $205.80;  maple,  453  ft.  at  $35; 

cartage  $1                                                                                          .   222  64 

Davie,  Geo.  T.  &  Sons,  repairs  and  alterations,  bill  of  Apr.  29,  1911  :  iron  builder's  attend- 
ance, $96  ;  foremen,  19^  d.  at  $5  ;  men's  time,  325  h.  at  35c,  530  at  30c,  1,260  at  274c, 
1,595  at  25c,  1.S60  at  22£c,  1,075  at  20c,  990  at  17£c,  875  at  15c,  total  $2,149.50;  use 

of  machinery  $721  95  ;  accounts  paid  $92.99  ;  sundry  materials  $864.80.   3,829  24 

Davie,  Geo  T.  &  Sons,  Levis,  repairs  and  alterations,  bill  of  Oct.  2,  1911 :  time  of  men  and 

machinery  $505 . 25  ;  materials  $104 . 10   609  35 

Harrison  &  Co.,  watchman's  control  clock,  without  leather  case   35  50 

Levis  Dock  :  wintering  International,  1910-11,  $600 :  steam  coal,  Feb.  6-May  3,  24f  tons  at 

$5.10;  sundry  $12.90  ,   739  12 

Thorn,  John  S.,  Quebec  ($1,573)— 

Steamer  Hope  and  day  crew,  attending  on  International,  Oct.  1909,  24  d.  at  $25   600  00 

Steamer  Hope  and  night  crew,  attending  on  International,  Oct.  1909,  23  n.  at  $25   675  00 

Steamer  Spray  and  crew  working  with  International,  May  22- June  1,  1911  :  11  d.  at 

$25      275  00 

Steamer  Spray,  3  d.  at  $30  ;  sundry  $33   123  00 

Foundry  work  :  Can.  Gen.  &  Shoe  Machinery  Co.  $851.61,  Marine  &  Fisheries  Dept.  $13.69. .  865  30 

Hardware  :  W.  C.  Wilson  &  Co.  $53.29,  sundry  $152.15   205  44 

Coal  $15.75,  packing  $14.31,  sundry  $35.48   65  54 

Dredge  ' International' :  Scoivs. 

Chevalier,  Adolphe,  Quebec  ($2,900.96)— 

Scow  No.  103:  hauling  out  and  wintering,  1910-11   225  00 

Repairing  Scow  103:  foreman  and  blacksmith,  395  h.  at  35c;  carpenters,  1,385  h.  at 

25c;  caulkers,  713  h.  at  30c;  labourers,  502  h.  at  18c;  materials  $219.63   1,008  39 

Scow  No.  104  :  hauling  out  and  wintering,  1910-11    225  00 

Repairing  Scow  104 :  foreman  and  blacksmith,  455  h.  at  35c;  caulkers,  777^  h .  at  30c: 
carpenters,  1;754  h.  at  25c;  labourers,  529i  h.  at  18c;  materials,  $432.32;  less  $1, 

short  paid   1,357  64 

Repairing  Scow,  Aug.  1911   84  93 

Dredge  'Lac  St.  Jean  ($7,929.29.) 

Pay-lists,  April  3  to  Nov.  30,  1911  ($3,950.67)— 

Captain  at  $75,  Henri  Trottier  $595  ;  engineer  at  $50,  Henri  Thibault  to  Nov.  18,  ¥376.48  971  48 
Cranesman  at  $50,  Alf.  Brassard,  to  Nov.  18,  $376.48;  fireman  at  $35,  Geo.  Lemieux,  to 

Nov.  23,  $270.16   646  64 

Sailors  at  $30,  to  Nov.  18  :  F.  Bergeron  $226,  Alf.  Bilodeau  $226   452  00 

Scowman  at  $30,  J.  G.  Roberge  $226  ;  cook  at  $30,  Arthur  Perron  $226   452  00 

Tug,  to  Nov.  18  :  Captain  at  $60,  Jos.  Duguay  $410 ;  engineer    at  $50,  Thos.  Parent 

$376.48  ;  fireman  at  $35,  Moise  Laroche  $264.32   1,050  80 

Calker,  Hermenegilde  Guenard  :  12  d.  at  $2,  12  at  $2.50   54  00 

Carpenters  at  $2  :  W.  Brassard  24|,  A.  Lavertu  11   71  00 

Carters  at  $3  :  Ernest  Boulay  23^  d.,  L.  Lamothe  55£  d.,  sundry  5  d   252  75 

Captain.  Henri  Trottier  :  2£  d.  in  Dec.  1911,  at  $2.50   6  25 

Savard,  Johnny  :  balance  of  wages  for  Feb.  1911 :  13  to  28  :  14  d.  at  $1.50   21  00 

Caretaker  of  plant  at  St.  Felicien,  Solfrid  Gauthier  :  March,  1911,  $25  ;  Dec.  1,  1911  to  Mar. 

31,  1912,  4  m.  at  $25   125  00 

Boarding  men  at  $15  a  m.:  A.  Perron  $1,238.50,  S.  Gauthier  $8.50   1,247  00 

Travel  and  outlay  :  Captain  Henry  Trottier   46  32 


Carried  forward   184,351  32 
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Brought  forward   184,351  32 

Dredge  '  Lac  St.  Jean ' — Concluded. 

Boulay  &  Ouellette  :  birch,  175  cords  of  128  ft.  at  S3. 90  ;  hardwood,  60  cords  at  S3. 90;  dry 

spruce,  50  cords  at  §2 . 93   1,064  00 

Du  Tremblay,  Arthur,  Roberval :  rent  of  land  for  wood -yard,  12  m.  to  April  15,  1911   25  00 

Lapointe,  A.  A.,  M.D.:  medical  services  to  John  Savard.  injured  on  duty   24  50 

Ouel  ette,  T.,  St.  Felicien  :  rent  of  land  for  wood-yard,  Season  of  1911  ,   15  00 

Str.  '  Lc  Nord' :  finding  and  towing  hull  of  old  dredge   20  00 

Tetu,  D.,  St.  Felicien  :  24  pes.  timber,  220  l.ft.  at  14c.,  68  at  16c.;  plank,  2,183  ft.  at  $18,  250 

at  §20   85  97 

Hardware  :  Cel.  Boulay  $404.22,  D.  Tetu  &  FilsS233.89,  sundry  §49.20   687  31 

Foundry  work  :  Beauchemin  &  Fils  S310.28,  P.  Guay  §54.70,  T.  Trottier  &  Fils  S158.74   523  72 

Sniithwork  §55.72,  lumber  §19.53,  driving  S9,  washing  S3. 30    87  55 

Lake  Timiskami :  Shipyard  ($102.70.) 

Pay-lists,  Oct.  2S  to  Nov.  4,  1911  :  Building  ways  : 

Carpenter,  John  Greer,  7  d.  at  §2  75  ;  handyman,  7  d.  at  §2.65  ;  labourer.  14  d.  at  $2.50  ; 

horse  and  driver,  2  d.  at  S2.50  ;  smith,  3  d.  at  S2.75   86  05 

Hardware  :  Montgomery  &  Ferguson  $12.60,  sundry  §4.05   16  65 

Levis:  Stores  (SOU. 43.) 

Bell  Telephone  Co. :  telephone  at  J.  E.  Alfred  Samson's  house,  March  15  to  Dec.  31.  1911,  at 

§25  a  y   19  80 

British  American  Oil  Co.:  eiectroline,  261  gal.  at  15c;  high  grade  cylinder  oil,  183£  gal.  at 

32c;  marine  engine  oil,  173£  gal.  at  30c;  zero  chain  grease,  1,884  lb.  at  2Jc   192  31 

Degagne,  Capt.  Maurice  :  spars,  6  at  S15,  2  at  §1.50  ;  poles  for  pike-handles,  50  at  25c   105  50 

Lumber  §29,  36  oars  §30.11,  hardware  $15.54    74  65 

Samson,  Alfred  :  freight  and  cartage  §211.95,  expenses  §10.22     222  17 

Tag  'Lion'  ($109.92.) 

Letendre,  D.  B.,  Montreal :  dockage  and  repairs,  Oct.  1911   37  80 

Foundry  work  §45.87,  board  §20,  hardware  S6.25   72  12 

Tug  'Lisgar'  (84,788.54). 

Pay-lists  charged  by  Dept.  to  'Dredging,  Ontario  and  Quebec' :  April,  May,  July,  1911  : 

Captain,  S.  Belanger,  3  m.  at  $80  ;  mate,  L.  Castonguay,  3  m.  at  §50    390  00 

Chief  engineer.  Albert  Desrochers,  3  m.  at  §75  ;  less  §5  overpaid  in  March,  1911   220  00 

Second  engineer,  Phileas  Samson,  3  m.  at  §50   150  00 

Firemen  at  §40  :  A.  Lavoie  §120,  V.  Ruel  §120,  A.  Baras  §30.97,  F.  Carrier  S9.03   280  00 

Deckhands  at  S35  :  A.  Othot  §105,  L.  Labadie  §105,  Ed.  Castonguay  §105    315  00 

Chief  cook  at  §45,  W.  Lafleur,  §135  ;  a=st.  cook  at  §20,  A.  Deschene  §55.49,  O.  Gmidreau 

§4.51     195  00 

Belanger,  Capt.  S. :  boarding  men  at  $15  a  m.,  §510;  extra  meals,  504  at  17c   595  68 

Carter,  A.  T.,  Gaspe  :  soft  coal,  24  tons  at  §5.25  ;  8  men,  4  h.  at  25c   134  00 

Davie,  G.  T.  &  Sons  :  repairs  to  tug  Lisgar,  April  21-May  6,  1911   335  17 

Dominion  Coal  Co.:  R.  M.  coal,  19 '445  net  tons  at  §4   77  78 

Gibb,  Alex.,  Montreal  :  six  15-fathom  shots  |-in.  stud  link  ship  cable  chain  :  4,325  lb.  at  3"85c.  166  57 

Glode  Co.,  Quebec  :  Pocahontas  steam  coal,  32  tons  at  §1 ;  duty,  32  tons  at  53c   144  96 

Harrison  &  Co.:  one  Sir  Win.  Thomson  patent  compass,  complete,  S200;  15-in.  bar  magnets,  3 

at  $2.50...       207  50 

Pickard,  A.  &  Co.:  Svdnev  steam  coal,  16  S8  gross  tons  at  §1.50   75  97 

Pontbriand  Co.,  Sore)  (§7'30.20)— 

Propeller  wheel,  cast  steel  hubs,  detached  blades  (April  8,  1911)   350  00 

Steel  castings,  propeller  blades  machined  (June  24,  1911)  4  at  S75    300  00 

Side-lights,  6  at  §15.50  ;  glasses,  12  at  60c   100  20 

Fuundrywork  :  Marine  and  Fisheries  Dept.  §64.35,  sundry  §76.41   140  76 

Hardware:  Win.  Doyle  $174.36,  Samson  &.  Filion  §194.65,  sundry  SS.96   377  97 

Charts  §45.65,  tinsmithing  §43.75,  coal  S28.62,  pilot  §1S.75,  water  S16.75,  ice  S16,  log  §15.20, 

sundry  §47. 26   231  98 

Cruiser  '  Marie  Louise,'  at  Father  Point  (§2,350.33). 

Construction  of  a  launch,  June  and  Aug.,  1911  : 

Shipbuilders  at  §2.25  :  Ernest  Paradis  53  d.,  Andre  Simard  42  d   213  75 

Machinist,  10  d.  at  §2.  carpenters,  15i  d.  at  §2,  44  d.  at  SI. 50   117  00 

Pay-list,  June,  1911 :  conductor,  Jos.  Belisle,  15g  d.  at  §2.50  ;  sundry  §231.62   271  00 


Carried  forward   193,10171 
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Brought  forward  

Cruiser  '  Marie-Louise  '—Concluded. 

Amiot,  P.  E. ,  resident  engineer  :  cash  advanced  to  pay  two  following  accounts  : 

Wright  Engine  Co.,  Greenville,  Mich.:  frame,  planking,  &c,  for  3f>- ft.  cruiser..   308  00 

Coll.  Customs,  Rimouski :  25  p.  c.  duty  on  $308   77  00 

Canadian  Fairbanks  Co.:  3-cylinder  18  h.  p.  4-cycle  Type  A  marine  engine,  $995;  galv.  gas 

tanks,  2  at  $17.50  ;  less  $50  allowance   980  00 

Canadian  Fairbanks  Co.,:  pg.  enginer  man,  40  h.  at  00c,  expense  $21.90    45  90 

Hardware:  Caverhill  &  Learmont  $59.65,  John  Millen  &  Son  $48.37,  Robin  &  Jones  $153.32; 

sundry  $38. 75   210  09 

Spinning  oakum  $42,  lumber  $40.14,  sundry  $45.45   127  59 

Dredge  '  Mattaiva'  ($12,130.84). 

Pay-lists,  April  1  to  Dec.  16,  1911  ($6,173.02).— 

Capt.  at  $90,  Chas.  Williams,  $766.45  ;  cranesman,  P.  McKenty,  8  m.  to  Nov.  30  at  $35.  1,206  45 

Fireman  at  $40  :  J.  Gallagher,  to  Sept.  15,  $220  ;  Wm.  Bunting,  Sept.  16-Dec.  7,  $109.03  329  03 

Deckhands  and  scowmen,  at  $35  a  month   903  03 

Watchmen  :  at  $30,  $30  ;  at  $35,  $190.58   220  58 

Cook  at  $30,  Nathan  Pipher  $255.48  :  caretaker  of  scow  $7.50   262  98 

Tug- wheelman  at  $60  :  Stewart  Hicks,  Apr.  27-Dec.  16,  1911   458  97 

Tug-engineers  at  $55 :  Jos.  Demers  $260.81,  Wm.  Bunting  $41.69,  J.  Gallagher  $71.85, 

B.  MacDonald  $94.04    468  39 

Tug-firemen  at  $40  :  Win.  Bunting  $189.6*,  Chris.  Britton  $140.65   330  33 

Foreman  carpenter  at  $2.50,  A.  Tessier,  44  d.  at  $2.50   110  00 

Carpenters,  53  d.  at  $2.50,  129  d.  at  $2.25;  caulker,  30  d.  at  $2.50;  labourers,  9  d.  at 

$1.50   511  25 

Pipher,  Nathan  :  boarding  men  at  $15  a  month,  $1,346.51 ;  washing  linen,  &c,  at  $3  a 

month,  $25.50   1,372  01 

Pay-lists,  Dec.  17-Feb.  29  : 

'  Capt.  at  $90,  Chas.  Williams,  Dec.  17- Jan.  26,  Feb. -6-29   193  52 

Caretaker  at  $35,  and  $20  board  :  Stewart  Hicks   136  62 

Pay-list,  March,  1912  ($327.92)- 

Captain,  Chas.  Williams  $90  ;  cranesman  at  $55,  P.  McKenty,  19  d.  $33.71   123  71 

Tug-captain,  Stewart  Hicks  *60  ;  tug-engineer  at  $55,  B.  MacDonald,  14  d.  $24.84   84  84 

Cook  at  $30,  N.  Piphei,  4  d.  $3.87  ;  carpenter,  A.  Britton,  14  d.  at  $2.50   38  87 

Labourers,  46  d.  at  $1.75   80  50 

Williams,  Chas.:  paid  board  of  men,  $187.55;  sundry  outlay  $164.01   351  56 

Alkins,  Geo.,  Callcndar  :  unloading  coal,  130 j  tons  at  35c   45  59 

Birkett  &  Son  :  2  fall-blocks  with  bucket3  $71.75,  $90.50  ;  express  $10.80   173  05 

Br.  Am.  Oil  Co.:  cyl.,  58  44  gal.  at  32c;  mach.,  62  22  gal.  at  30c;  sundry  $25.39   62  76 

Can.  Paint  Co.,  paint :  terra  cotta  and  khaki,  30  gal.  at  $1.45  ;  sundry  $31.50   75  00 

Canadian  Pacific  Railway:  freight   143  89 

Clark,  F.  E.,  Sturgeon  Falls :  balance  for  launching  3  scows,  as  by  agreement  of  1910,  $65; 

sundry  $15   80  00 

Cockburn,  J.  D..  Sturgeon  Falls  :  tableware,  towelling,  soap,  &c   54  44 

Crawford,  R.,  Kingston,  lump  coal :  97  net  tons  at  $4.45,  239  95  at  $5  15   1,667  42 

Devlin,  Wm.  J.,  North  Bay  :  rent  of  lot  at  Sturgeon  Falls  for  storage  purpose  :  Apr.,  June- 

Oct..  1911,  0  m.  at  $12    72  00 

Gagne,  Jos.,  Sturgeon  Falls  :  unloading  and  teaming  coal,  239'8  tons  at  60c;  teaming,  12J  d. 

at  $3  50   188  51 

Jacques,  John,  Sturgeon  Falls  :  teaming,  IS  d.  at  $3.50,  9  at  $4   99  00 

Lewis  Bros.:  pure  manilla  rope,  1,314  lb.  at  8 '98c   118  00 

Liliie,  Robt.,  Sturgeon  Falls :  coal,  12  1  tons  at  $9  ;  wood,  8^  cords  at  $2.50,  2\  at  $2.25,  18£ 

at  $2  ;  chain  grease,  350  lb  at  8c;  sundry  hardware  $127.62   328  40 

North  Bay  Fuel  Supply  :  steam  coal,  37  65  net  tons  at  $7   263  55 

Richardson  Bros.,  Nipissing  :  hardware,  telephones,  telegrams,  &c   45  58 

Smith,  J.  B.  &  Sons,  Callendar  :  timber,  5,850  ft.  at  $15  ;  4-in.  plank,  1,200  ft.  at  $25 ; 

sundry  $22    139  75 

Weir,  J.  &  R.:  one  3-inch  Weir's  double-acting  hand  pump   42  50 

Foundry  work  :  W.  J.  Fitzpatrick  $52.80,  Alex.  Fleck  $356.89,  Nipissing  Foundry  $218.15, 

P.  J.  Powers  Co.  $219,  Victoria  Foundry  $57  .95,  sundry  $62.89   967  68 

Smithwork  :  A.  Cartier  $15.25,  A.  Trudel  $105.14    120  39 

Hardware  $56.27,  lumber  $45.50,  coal  $35.68,  travel  $26.25,  sundry  $96  99   260  69 

Tug  '  Mina  O '  ($582.35). 

Pilot,  L.  Berthiaume,  lOf  d.  at  $2.25  ;  foreman,  L.  Belhumeur,  9} d.  at |1.85   41  76 

Dey  Bios.:  11  ft.  dinghy  $30,  cartage  50c   30  50 

Heney  &  Son  :  lump  coal,  12  46  net  tons  at  $5.39   67  16 

Marine  and  Fisheries  Dept.,  Sorel :  repairs,  Aug.,  Sept.,  Oct.,  1911   271  43 


Carried  forward   207,391  98 
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Tug  '  Mina  G.' — Continued. 

Sorel  Harbour  Tugs  :  trip  to  Yamachiche,  June  12,  1911,  to  tow  Mina  G  and  scow  to  Govt. 

shipyard   75  00 

Foundry  work  §49.92,  coal  $13.39,  hardware  -$11.55,  sundry  §21.64   96  50 

Tug  'Monitor'  (§4,909.39) 

Pay  lists :  fitting-out,  Apr.  1-May  19,  1911  ;  attending  dredge  Ottawa,  May  20-Nov.  14 ; 
laying-up  and  overhauling,  Nov.  15-Dec.  22  (§4,031.41) — 

Captain,  O.  Harvey  :  Apr.-Aug.  at  §60  ;  Sept. -Dec.  11  at  §65   518  06 

Second  captain,  Win.  Levesque  :  Apr.  1-Dec.  9  at  §50   414  52 

Engineer,  Johnny  Bouchard  :  Apr.  1-Dec.  22  at  §65    566  12 

Second  engineer,  Win.  Warren  :  Apr.  1  July  12  at  §45   152  42 

Firemen  at  §40  :  Ls.  Bouchard  §120,  Jos.  Cote  §74.83,  H.  Godin  §211.61,  N.  Joly  §00.65  467  09 

Deckhands  at  §35  :  Ernest  Bouchard  §222.01,  T.  Gagnon  §2S0,  A.  Ouellet  §82.83    584  84 

Cook  at  §40  :  O.  Claveau  §100,  Elzear  Guay  §174.19   334  19 

Boarding  men  at  §15  a  month  :  O.  Harvey  §979.97,  2  men  §14.20   994  17 

Watchman  at  §30,  and  §20  board  :  Michael  Tierney,  Dec.  1,  1911-Mar.  31,  1912    200  00 

Overhauling  and  repairing  plant,  Mar.  15-31,  1912 :  captain  at  §65  +  §20,  W.  Levesque, 

§35.65  +  §10.97  ;  engineer  at  §65  +  §20,  J.  Bouchard,  §35.65  +  §10.97    93  24 

Travelling  expenses  of  cresv   46  20 

Brown,  J.  &  W.  D.:  oak,  712' 8  ft.  at  §80 ;  spruce  90c   57  92 

Laprise,  Odilon  :  chaloupe,  12  ft.  at  §2.50   30  00 

Foundry  work  :  J.  &  R.  Weir  §334.10,  sundry  §10.80   344  96 

Hardware  :  Samson  &  Filion  §79.68,  sundry  §25.98   105  66 

Steamer  'Montmorency',  at  Three  Rivers  (83,917.02). 

Pay-lists,  April  1  to  Nov.  30,  1911  (§2,398.88)— 

Captains  at  §05  :  Edm.  Garneau,  May  1-June  11,  §88.83  ;  Phid.  Hamel,  Junel2-Nov.  30, 

§300.17    455  00 

Engineer  at  §55,  Achille  Fontaine  :  April  1-Sept.  30,  1911      330  00 

Engineer  and  fireman  at  §05,  Ulphir  Kivard  :  Oct.  1-Nov.  30,  1911   130  00 

Fireman  at  §40,  Ulphir  Kivard  :  Apr.  17-Sept.  30,  1911   218  67 

Fireman  and  sailor  at  §40,  Jos.  Bergeron  :  Oct.  1-Nov.  30,  1911    80  00 

Sailor  at  §35,  Jos.  Bergeron  :  May  1-Sept.  30,  1911    175  00 

Steward  at  §50,  J.  A.  Sansfacon  :  May  3 -Nov.  30,  1911   3£0  00 

Board  of  men  at  §4.50  a  week  :  J.  A.  Sansfacon  §004.92,  sundry  §55.29    660  21 

Foreman  and  carpenter,  Capt.  Phidime  Hamel  :  at  §65,  Dec.  1-Feb.  29,  §195  ;  board  at  §4. 50  a 

week,  §56 .57     251  57 

Foreman,  carpenter  and  engineer,  Capt.  Phidime  Hamel :  at  §75,  March  §75  ;  board  at  §4.50 

a  week,  §19  .93   94  93 

Beauchemin  &  Co.:  one  spare  propeller-wheel,  Nov.  1910   50  00 

Delisle,  E.,  Three  Rivers  :  Lackawanna  stove  coal,  12"035  net  tons  at  §6.25,  17  325  at  §6.50, 

4  03  at  §0.75  ;  4  cords  wood  §11.50  ;  sacks,  209  at  4c;  overpaid  40c   235  28 

Marchand,  Zeph.  jr.:  stove  coal,  10  05  net  tons  at  §6.75';  wood  §5.25    73  10 

Marine  and  Fisheries  Dept.,  Sorel  :  wintering  and  repairing  Montmorency   579  69 

Hardware  :  C.  Labelle  &  Co.  §55.71,  J.  B.  Loranger  §30.78     92  49 

Foundry  work  §48.48,  laundry  §42.64,  coal  §23.31,  labour  §15.60,  wood  §11.05   141  08 

Steamer  'Montmorency':  Repairs,  Dec.  4,  1911- March  31,  1912  (-$3,167.79). 

Pay-lists,  Dec.  4,  1911  to  March  31,  1912  (§1,882.25)- 

Carpenters  at  §3  :  Jos.  Arel  11  d.,  Casiinir  Desruisseaux  77  d     264  00 

Carpenters,  days  at  §2  :  Patk.  Bernaquez  79i,  Paul  Bernaquez  42,  Ls.  Dugre  25,  Desire 
Emond  26,  Raoul  Garceau  23i,  Hector  tlamel  64i,  Jos.  Hamel  75i,  Noe  Hamelin  23J, 
Patk.  Lemerise  14A,  Olivier  Paquin  20i,  Johnny  Plamondon  85i,  Chs.  Raymond  25|, 

Alex.  Thivierge  74  ".   1,171  00 

Blacksmith,  Phil.  Saver,  16  d.  at  §2,  51  at  §2.25  ;  engineer,  Johnny  Samson,  22  d.  at  §2.  190  75 

Labourers,  131  d.  at  §1 .50  ;  calkers,  30  d  at  §2   256  50 

Baptist,  Alex.,  lumber  §13.75  ;  Loranger,  J.  B.,  hardware  §819.97    833  72 

Godin  &  Bournival :  tamarac,  3-in.  No.  1,  2,340  ft.  at  §50  ;  tamarac,  2-in.,  D2S,  3,143  ft.  at 

§55  ;  sundry  lumber  §161 .66  ,   451  82 

New  Inspection  Steamer  ($850). 

Gerell,  John  W.,  Toronto  :  drawings  and  specifications  of  181  ft.  tug  for  general  inspection  of 

dredging  plant    850  00 


Carried  forward   220,407  68 
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Dredge  iyipissing'  ($9,376.13). 

Fitting  out  Nipissing  and  Cliffside  at  Ottawa  :  Apr.  1-15,  1911  ($226.15)— 

Captain,  J.  Waldorf  :  Apr.  1-15,  1911  :  one-half  month  at  $80   40  00 

Mechanics  at  $2.25  :  N.  Lavigne  13  d.,  C.  O'Brien  13  d   58  50 

Labourers  at  $1.85  :  A.  Audette  4  d.,  O.  Collins  13  d.,  J.  Donovan  13  d.,  E.  Hebert  13d 

W.  McDonald  13  d.,  J.  O'Neill  13  d    127  65 

Pay-lists,  April  16  to  Nov.  30,  1911  ($4,882.55)- 

Captain  at  $80,  J.  Waldorf  :  April  16  to  June  30,  1911   200  00 

Captain  at  $!00,  R.  F.  Matheson  :  Jun^  28- Nov.  30,  1911    510  00 

Cranesman  at  $55,  Chas.  O'Brien  $412.50  ;  fireman  at  $40,  Jas.  O'Neill  $300    712  50 

Deckhands  and  seamen  at  $35  :  A.  Asselin  $108.39,  A.  Audette  $27.66,  O.  Brossoit  $18.55, 
B.  De vine  $107  06,  J.  Donovan  $143.95,  A.  Gatien  $57,  E.  Gauthier  $38.39,  E. 

Matthews  $57,  W.  McDonald  $157.50    745  50 

Tug  engineer  at  $55,  N.  Lavigne  :  April  15  to  Nov.  30,  1911   412  50 

Tug  firemen  at  $4l  :  O.  Collins,  to  Oct.  31,  $260  ;  Jos.  Defayette,  Nov.,  $40   3<i0  00 

Tug  wheelsmen  at  $70  :  W.  F.  Halcro  $214.52,  Albani  Malette  $228.06   442  58 

Watchman  at  $35,  D.  Beriault :  Aug.  29  to  Nov.  30,  1911   108  39 

Cook,  E.  Hebert :  at  $30  a  month,  Apr.  16-Nov.  30,  $225  ;  boarding  men  at  $15  a  month, 

$1,138.78  ;  meals,  390  at  17c;  washing,  7  m.  at  $3   1,451  08 

Overhauling  and  repairing  machinery,  Dec.  1,  1911,  to  March  31,  1912  ($1,000) — 

Engineer,  R.  F.  Matheson,  4  m.  at  $100  ;  cranesman,  C.  O'Brien,  4  m.  at  $55   620  00 

Fireman,  J.  O'Neill,  4  m.  at  $40  ;  tug  engineer,  N.  Lavigne,  4  m.  at  $55   380  00 

Piloting:  F.  Ranger  $15,  L.  Berthiaume  $1.69   16  69 

Travel  and  outlay  :  R.  F.  Matheson  $57.92,  sundry  $9.80    67  72 

Cohen,  L.  &  Son  :  stearn  coal,  87'455  gross  tons  at  $4.25   371  69 

Crawford,  R.  :  lump  coal,  101  9  net  tons  at  $3.97   404  55 

Hawkesbury  Lumber  Co.  :  slack  coal,  19"96  net  tons  at  $4.50    89  82 

Heney,  John  <fe  Son  :  5  tons  nut  coal  $36.25,  lump  coal,  37 '39  net  tons  at  $5  39    237  79 

McGrath,  E.  P.  &  Co.  :  2-in.  white  pine  flooring,  1,550  ft.  at  $45   69  75 

Ottawa  Transportation  Co.,  towing  :  Hawkesbury  to  Ottawa  $125,  sundry  $20   145  00 

Sincennes-McNaughton  line  :  towing,  Pte.  Trembles  to  Montreal,  5  h   50  00 

Sunstrum,  John  :  1st  class  white  pine,  4  x  9  to  12  x  12-in.  :  5,000  ft.  at  $35   175  00 

Thompson,  Geo.  F.  :  steam  coal,  15  net  tons  at  $6    90  00 

Foundry  work  :  VV.  J.  Fitzpatrick  $264.18,  G.  Law  $127.40,  T.  Lawson  &  Sons  $67.75.  C.  M. 

Maass  $147.52,  P.  J.  Powers  Co.  $418.46,  Victoria  Foundry  $254.96,  sundry  $40  2S   1,310  55 

Hardware  :  Lewis  Bros.  $72.67,  sundry  $80.16   158  83 

Lumber  $38.50,  cleaners  $20.40,  oil  $20.14,  freight  $1   80  04 

Yacht  'Nokomis,'  at  Windsor,  Ont.  ($637,31). 

Burgess,  W.  J.  engineer  at  $70:  May,  July,  Nov. -Dec.  5  (charged  to  '  Dredging')     221  30 

Emmons,  Frank,  Detroit :  gasoline,  913  gal.  at  lie.  ;  oil,  90  gal.  at  65c.  ;  sundry  $19.15   178  08 

Scane,  W.  W.,  Chatham  :  gasoline,  442$  gal.  at  18c.  ;  gas-engine  oil,  35$  gal.  at  75e.  ;  sundry 

$7.08  :   113  36 

Hardware:  Mackenzie  Milne  Co.  $41.27,  Walkerville  Hardware  Co.  $69.69,  sundry  $13.61. .  124  57 

Dredge  ' No.  1:  St.  Louis  de  Gonzagtie'  ($6,014.67). 

Caretaker,  H.  Lepage  :  Apl.  1  to  14,  1911,  at  $30  a  month   14  00 

Pay-lists  of  dredge,  April  15  to  Nov.  11,  1911  ($1,957.73)— 

Engineer  at  $90,  H.  Lepage  $621  ;  cranesman  at  $50,  Dos.  St.  Onge  $345.02   966  02 

Fireman  at  $40,  Theo.  Fortier  $276.01;  watchman  at  $40,  Jos.  Beaulieu  to  Nov.  7, 

$270.67   546  68 

Deckinan  at  $35  :  W.  Belisle  $209.36,  D.  Lavoie  $156.34,  Jos.  Primeau  $79.33   445  03 

Caretaker,  H.  Lepage  :  Nov.  11,  1911  to  March  31,  1912,  at  $30   140  00 

Labourers  $20 . 50,  team  $4 . 50  \   25  00 

Blacksmith,  Selvin  Daoust :  Apl.  15-Nov.  11,  1911  :  167£  d.  at  $2   335  00 

Blasters  at  $2  :  Albert  Lefort  94$  d.,  Jos.  Primeau  98  d   385  00 

Journeymen,  d.  at  $1.50:  Desrosiers,  Herm.  141,  Josepha  140$,  Ls.  155$;  Guerin,  Elz.  154, 

Moise  155  ;  Lefort,  Albert,  61 ;  Lepage,  Leandre  101  ;  Rufiange,  Edmond  137  ;  sundry 

66$;  total,  1,111$  d.  at  $1.50    1,667  25 

Legault,  Alex.  :  caretaker,  Nov.  20,  1910  to  Jan.  31,  1911  :  2$  m.  at  $30  (paid  to  widow  of 

Alex.  Legault)   70  00 

Besner  and  Chasle  :  60  p.c.  dynamite,  7  cases  at  $14,  12  at  $15  ;  40  p.c.  dynamite,  2  cases  at 

$10  ;  caps,  10  boxes  at  $2  25,  7  at  $2.50  ;  sundry  $76.70   414  70 

Duval,  Damase  :  Reynoldsville  L.  &  N.  screened  coal,  69-45  net  tons  at  $5;  driving  $4   351  25 

Gauthier,  P.,  carting  :  coal  from  station  to  dredge,  69  45  tons  at  $1 ;  sundry  $9.75    79  20 

Lepage,  Alex.  :  transporting  men,  village  to  dredge,  May-Nov.  :  153  d.  at  $1.50    229  50 

Mussens  :  110  ft.  f-in.  B.B.B.  tested  steel  chain  :  716  lb.  at  5'95c     42  60 

Tra\el  and  outlay  :  L.  Brault  $13.88,  H.  Lepage  $44.90   58  78 

Hardware  $72.36,  smithwork  $60.95,  oil  $32.85,  lumber  $21.20,  sundry  $57.30   244  66 


Carried  forward   236,435  79 
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Dredge  lNo.  2'  ($9,544-16). 

Pay-lists,  April  1  to  Nov.  30,  1911  ($5,207.80)— 

Engineer-in-charge  at  §80,  J.  L.  Judge,  $640  ;  cranesman  at  $55,  A.  Racicot,  $410  

Fireman  at  $40,  V.  Smith  $320  ;  night-watchman  at  $35,  A.  Lemieux  $280  

Deckhands  at  $35:  M.  Blais  $4.67,  D.  Ramelin  $26.83,  J.  Gagnon  $205.71,  F.  Lavelle 
S2S0  

Seowmen  at  $35  ;'  M.  Blais  $70,  R.  Blais  $147  .34,  F.  Hameliu  $35*.  

Cook,  O.  Joncas  :  time,  8  m.  at  $30 ;  boarding  men  at  $15  a  month,  $1,294.25  ;  washing 
linen  $24   

Tug  :  wheelsman  at  $55,  L.  Mongeon  $440  ;  engineer  at  $55,  Jos.  Mongeon  $440  ;  fire- 
man at  $40,  O.  Beaudry  $320    

Repairing  and  overhauling  machinery  :  J.  L.  Judge,  Dec.  1-Mar.  31:  4  m.  at  $80   

Engineer-in-charge,  W.  E.  Graham,  March  27-31,  1912,  at  $80  

Caretaker  at  $30,  and  $20  board  :  A.  H.  Wallace,  Dec.  1-Mar.  31   . 

Labourers,  50£  d.  at  $2,  9|  at  $1.75  ;  team,  A.  Chartrand,  15  d.  at  $4  

Travel  and  outlay  :  J.  L.  Judge  $15.61,  sundry  $25  

Bothwell,  G.  N.,  Buckingham  (§310.05)— 

Docking,  1910-11,  5  m.:  dredge  $50,  2  scows  $50  

Docking,  1911-12,  Nov.  1  to  opening  :  3  scows  for  dredge  '  No.  2  '  

Wire  rope  $48,  capstan  $10,  jack  $7.50  ;  hardware,  express,  &c,  $24.55  

Crawford,  R.,  Kingston  :  lump  coal,  285 '35  net  tons  at  $4.37    

Dom.  Wire  Rope  Co.:  l|xl£-m.  Dom.  dur.  gal  CCS.  5x7  w.h.c:  175  ft.  at  31c  

Kelly  Lumber  Co.:  hardwood,  112  cords  at  $2.90  ;  extra  cartage,  112  cords  at  50c;  hemlock, 
2,000  ft.  at  $18;  oak,  100  ft.  at  $60  

National  Oil  Co.:  marine  cylinder  oil,  48  gal.  at  75c;  sundry  $31.28  

Powers,  P.  J.  Co.:  1  c.  y.  dredge-dipper,  with  arms  and  brace,  $400;  one  set  of  bucket- 
arms  $53   ^  

Wigmore,  J.,  Ottawa  :  team  hire,  6A  d.  in  Nov.  at  $5   

Foundry  work :  Alex.  Fleck  $99.78,  G.  Law  $439.25,  Victoria  Foundry  $87.34,  sundry  $34.26 

Hardware:  Lewis  Bros.  $88.60,  Wm.  O'Neill  $55.44  ;  sundry  $41.24  

Cartage  $44.07  ;  smith  work  $40.35,  freight  $22.50,  soap  $9,  washing  $6.50  


Dredge  'No.  3'  ($8,368.05). 


Fitting  out  plant  at  Ottawa,  April  1-15,  1911  ($207.98)  — 

Engineer-in-charge,  E.  C.  Robertson  :  A.  month  at  $85   42  50 

Mechanics  at  $2.25  :  F.  Demcule  13  d.,  M.  O'Connor  13|  d,  E.  Tourangeau  13£d   90  56 

Labourers  at  $1.85  :  L.  Demorasse  7  d.,  T.  Dion  7  d.,  E.  Maloney  13^  d.,  D.  Nault  13  d.  74  92 

Pay-lists,  April  16  to  Nov.  30,  1911  ($4,565.79)— 

*  Engineer-in-charge  at  $85,  E.  C.  Robertson  $637.50  ;  cranesman  at  $55,  M.  O'Connor 

$412.50    1,050  00 

Fireman  at  $40,  D.  Nault  $300;  cook,  L.  Demorasse,  6£  m.  at  $30,  Sept.  at  $35   530  00 

Deckhands  and  seowmen  at  $35:   F.  Benisson  $151.67,  Jos.  Benisson  $40.31,  Jos. 
Bergeron  $26.27,  Geo.  Hughes  $146.77,  D.  Morasse  $23.33,  E.  Perreault  $67.67, 

Geo.  Robertson  $261.33   717  35 

Tug-wheelsman  at  $60,  E.  Tourangeau  $450  ;  tug-engineer  at  $55,  Alf.  Duhamel  $412.50.  862  50 

Tug-fireman  at  $40:  Edmund  Maloney  $38,  Jos.  Benisson  (to  Nov.  15)  $192    280  00 

De  Morasse,  L.:  boarding  men  at  $15  a  month  $1,086.95  ;  extra  meals  97  at  17c;  wash- 
ing linen  $22.50   1,125  94 

Overhauling  machinery,  Dec.  1,  1911,  to  March  31,  1912  ($980)— 

Engineer,  E  C.  Robertson  :  4  m.  at  $85  ;  board,  4  m.  at  $20   420  00 

Cranesman  at  $55  :  M.  O'Connor  $220  ;  tug-engineer  at  $55,  F.  Demeule  $220   440  00 

Fireman,  D.  Nault :  Dec-Feb.,  3  m.  at  $40   120  00 

Travel  and  outlay  :  E.  C.  Robertson  $102,  sundry  $47.30   149  30 

Br.  Am.  Oil  Co.:"  cylinder,  51$  gal.  at  32c;  machine,  54^  gal.  at  30c;  sundry  $25.23   58  06 

Cohen,  L.  &  Son  :  steam  coal  ex  clam,  80  0!*  gross  tons  at  $4  25  ;  sundry  $8.50    348  89 

Crawford,  R.:  lump  coal,  26  025  net  tons  at  $3.97   103  32 

Heroux  &  Bellemare  :  refrigerator  $21.50,  sundry  $14.68   36  18 

La vallee,  Alf .:  soft  coal,  88  gross  tons  at  $5,  45  at  $4.75;   chestnut,  4  at  $6.75;  sacks,  35 

at  5c   682  50 

Marchand  &  Fils,  Three  Rivers:  steam  coal,  40  tons  at  $4.75   190  00 

Paul,  Capt.  Jos.,  Sorel :  towing  dredge  and  plant,  Becancour  to  Riv.  du  Loup  en  haut,  Sept. 

11,  1911:  14  h.  at  $5   '   70  00 

Foundry  work :  Bellefeuille  &  Frere  $46.81,  Alex.  Fleck  $151.50,  G.  Law  $447.15,  P.  J. 

Powers  Co.  $118.10,  Victoria  Foundry  $63.94   827  50 

Hardware  $69.27,  piloting  $25,  smith  work  $16.20,  towing  $10,  sundry  $28.06   148  53 


Carried  forward    254,348  50 
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Dredge  Vessels  :  Ontario  and  Quebec— Continued. 
Brought  forward  , 


Dredge  'No.  5'  ($10,905.88). 

Fitting-out  at  Ottawa,  Apr.  1-15,  1911:  mechanic  at  $2.25,  W.  Banning  13  d  ;  labourers  at 
$1.85,  J.  C6te  13  d.,  R.  Dawson  13  d.,  T.  Degan  6  d.,  R.  Freman  6  d.,  T.  Kelly  11  d 

Fitting-out  at  Ottawa,  April  1-15,  1911 :  Captain  Win.  Mclninch,  k  in.  at  $100 

Pay-lists,  April  16  to  Dec.  5,  1911  :  ($4,090.52)— 

Captain  at  $100,  Win.  Mclninch  $766 . 13 ;  cranesman  at  $55,  W.  Banning  $421  37 

Fireman  at  $40:  R.  Freman  $197.33,  R.  Dawson  $109.12    

Deckhands  at  $35  :  R.  Dawson  $172.67,  T.  Degan  $207.19,  W.  Hunter  $75' 65  T  Keeiev 

$110.65    '  ' 

Scowmen  at  $35  :  W.  Hunter  $19.83,  P.  Keely  $130.97,  A.  Mills  $60 .97 .  .' 

Night  watchman  at  $35,  T.  Kelly  $268.15  ;  cook  at  $30,  Jos.  Cdte  $229.84  

Cdte^Jos. :  boarding  men  at  $15  a  month,  $1,245.45  ;  meals,  310  at  17c. ;  laundry  7^  in.  at 

Pay-lists'!  Dec.  6,  1911  to  March  31*  1912  ($682.70)— 

*  Engineer  at  $100,  Wra.  Mclninch  $383.87  ;  helper  at  $35,  W.  Hunter  $134  35 

Helpers  in  March,  1912,  at  $1.75 ;  C.  Hodson  17  d.,  J.  McCarthy  11  d  

Board  at  $20  a  month,  paid  to  Messrs.  Mclninch  and  Hunter  

Travel  and  outlay  :  W.  Mclninch  $50.30,  sundry  $45  94  '.    

Meals  for  men  :  J.  Harrigan  $36 . 40,  J.  Morrissette  $3 . 75  

Pilots  :  Capt.  C.  E.  Redfern  $45 . 95,  Capt.  H.  Shaver  $66  ' 

Br.  Am.  Oil  Co.:  high-grade  cyl.  oil,  53  55  gal  at  32c;  high-grade  machine  oil,  57'55'gal "at 

30c;  sundry  .$26.27  

Can.  Fairbanks  Co.:  4£  x  3  x  4-in.  duplex  Fairbanks-Morse  steam  feed  pump  $62  ;  set  Reece's 

screw  plates  $45  ;  sundry  $19 .05   

Crawford,  R.,  coal :  Youiogheny  lump  soft,  29  575  net  tons  at  $4.65  ;  hard,  1  ton  at  $7.25.7 
Dom.  Wire  Rope  Co.:  lfin.  CCS.  hoisting-rope,  6  x  19  whe,  275  ft.  at21'4c.;  li  in.  Lang's 

ex.  flex,  plow  steel  dredge  cable,  275  ft.  at  3Uc;  2  reels  $3.20  

Gillies-Guy,  Hamilton:  f-lump  coal,  375 '  075  net"  tons  at  $4.05;  nut  coal,  IJ  tons  at  $6  75^ 

5^  at  $7      _ 

International  Marine  Signal  Co.:  2^-yd.  dredge  dipper  ' '  [ 

Marchand  &  Donnelly:  electricians,  102  h.  at  50c,  materials  $62.34  ..." 

Muir  Bros.  Dry  Dock  Co.,  Port  Dalhousie  :  use  of  dry  dock  in  Nov. -Dec  19ii,  $61  60 ;  labour 

and  materials  $494.89  

McGrath,  E.  P.  &  Co.:  2-in.  w.  pine  floor,  1,945  ft.  at  $45    .  .  .  .  .  .  .  .  .  \ 

McKelvey  &  Birch  :  H-in.  diam.  best  manilla  rope,  590  lb.  at  10^c  

Foundry  work  :  Jas.  Bain  &  Son  $411.61,  G.  Law  $50.40,  T.  Lawson  &  Sons  .$5L30  P  j 

Powers  Co.  $409.60,  Victoria  Foundry  $624.90,  sundry  $112.57  

Hardware  :  Chas.  Watt  $80.04,  sundry  $101.66  

Coal  $40 . 25,  freight  $38 . 35,  repairs  $20. 42,  oil  $17 . 50,  sundry  $20 .67  ..".*.*.**'.*.*.** 

Dredge  1  No.  5':  Scows  ($531.12.) 

Hamilton  Ferry  Co.:  work  on  scow  doors,  Aug.  1911  

Law,  Gordon,  foundry  work  on  scows  Nos.  1  and  2    

Muir  Bros.  Dry  Dock  Co.:  w.  oak,  516  ft.  at  $60  

Smith,  J.  B.  &  Sons  :  6  pes.  16^-ft.  x  4£  x  12-in.  oak  :  432  ft.  at  $70  ... .' 


Dredge  'No.  6,'  on  Riviere  des  Prairies  ($26,067.40). 

Pay-lists,  July  1  to  Dec.  22,  1911  ($2,945.82) 

Captain,  J.  Waldorf  :  July-Aug.,  1911 :  2  m.  at  $80  

Engineer,  Jos.  Bernier  :  Sept.  3-Nov.  30  at  $110 ;  Dec.  1-22  at  $80  

Fireman  at  $40,  H.  Bonenfant,  jr.:  July  10-Dec.  22  

Watchman  at  $35  :  Paul  Joly  $77.90,  L.  Desjardins  $35  " 

Cook  at  $30  :  Ph.  Joly  $81.29,  Mine.  K  Desjardins  $60  ;  asst.  cooks  at  $20,  $20.05 


Deckhands  at  $35  :  A.  Boyer  $137.36,  E.  Perrault  $89.20,  sundry  $333.93 
$50:  Win.  Warren  $230.65,  Jos.  Sal  vas  $35.48   


Tug  engineer  at  1 

Tug  fireman  at  $40:  J.  Cote  $24.51,  G.  Rivard  $163.87 

Tug  captain  at  $55,  Albert  Gosselin  :  Aug.  8-Nov.  30,  1911   .  .  .  .  .  . 

Boarding  men  at  $15  a  month  :  Ph.  Joly  $386.70,  J.  Bernier  $305.47  ... 
Pay-lists,  Jan.  1  to  Mar.  31,  1912  ($608.72) 

Engineer  at  $100,  Jos.  Bernier :  Jan.  15-Mar.  81  

Fireman  at  $40,  H.  Bonenfant,  jr.:  Jan.  15-Mar.  31  

Tug  engineer  at  $50,  Jos.  Salvas  :  Jan.  1-Mar.  31      

Board  at  $20,  Jan.  15-Mar.  31 :  J.  Bernier  $50.97,  H.  Bonenfant,  jr.  $50.97. . .  " 

Travel  and  outlay  :  Capt.  H.  Bonenfant  $92.09,  sundry  $146.97  

Anderson,  EL  P.:  dredge  bucket  No.  107,  May  25,  1911  \\ 

Barre,  Thos.  N.  &  Co.,  Ottawa :  complete  machinery  and  boiler  for  dredge,  part  in  Ottawa, 
balance  at  South  Nation  River  at  Winchester,  Ont.:  to  be  delivered  f.o.b.  on  cars  at 
Winchester :  drum,  boiler,  boom,  castings :  repairs  to  be  made  good  (used  during  two 
seasons  only,  before  sale)  ,  


$  cts. 
254,348  50 


119  90 
50  00 

1,187  50 

306  45 

566  16 
211  77 
497  99 

1,320  65 

518  22 
49  00 

115  48 
96  24 
40  15 

111  95 

60  68 

126  05 
144  78 

148  68 

1,567  68 
865  00 
113  34 

556  49 
87  50 

61  95 

1,663  38 
181  70 
137  19 


39  85 
430  07 
30  96 
30  24 


160  00 
379  45 
216  78 
112  90 

161  94 
560  49 
266  13 
188  38 
207  58 
692  17 

254  84 
101  94 
150  00 
101  94 
239  06 
810  00 


4,650  00 


Carried  forward   275,038  60 
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Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward  ,     275,038  GO 

Bridge  '  No.  6  '  on  Riviere  des  Prairies — Concluded. 

Campbell  Bros.  Steel  &  Iron  Works  :  re-tubing  boiler,  $210  ;  sundry  $219.60    429  60 

Carriere,  Geo.,  Quebec  :  anchors,  2  of  1,600  lb.,  1  of  3,700  lb.:  6,900  lb.  at  4c   276  00 

Cohen,  L.  &  Son  :  steam  coal,  84  '897  gross  tons  at  $4.25  ;  cartage  24c     361  08 

Crawford,  R.:  lump  coal,  26  4  net  tons  at  $3.97   104  81 

Dominion  Wire  Rope  Co.,  Montreal  ($816.97) — 

Best  plow  steel,  6  x  19,  who  :  2.500  ft.  of  1-in.  at  17 '85c,  1,500  ft.  of  ^-in.  at  10  95c   610  50 

Hawser,  A-ia.  galv.  ccs,  1,500  ft.  $67.69  ;  sundry  $138.78   206  47 

Dunlop  Tire  Co.:  sheet  packing,  143&  lb.  at  51c;  sheet  rubber,  30^  lb.  at  $1.25   Ill  53 

Leclaire  &  Fils  :  soft  coal,  39  t.  at  $4.75,  97  t.  at  $4.70,  9  t.  in  sacks  at  $5  ;  chestnut  in  sacks, 

7  t.  at  $7.50  ;  3  anchors,  2,950  lb.  at  4c;  rope,  263  lb.  at  14c;  sundry  $11.50   904  97 

Leclaire,  J.  L.  B.:  two  new  breasting  winches   2,225  00 

Lemoine,  P.  C:  steel  range  $16.  hardware  $43.53   89  53 

Lussier,  A.  &  Co.:  refrigerator  $30,  desk  $10,  sundry  $23.   68  00 

Montreal  Harbour  Commission  :  use  of  floating  crane,  one  lift   25  00 

Murphy-Gamble,  Ottawa:   blankets,  10  pr.  at  $3.50,  20  sgl.  at  $2.75,  12  flannel  at  $1.25; 

sundry  $6.76  x   Ill  76 

Mussens  :   one  1^  cu.  vd.  Havward  3-blade  Jrange-peel  bucket,  No.  2560,  $1,120  ;  freight 

$32.51  ;  sundry  $3. 1 5   1,155  66 

Patent  Grate  Co.,  Sorel :  2  sets  model  shaking  grates,  31  in.  x  5  ft   130  00 

Pontbriand  Co. :  contract  for  fitting  up  dredge  Riviere  des  Prairies   4,900  00 

Richelieu  Cordage  Co.:  3£  to  4£  best  manilla  rope  :  1,336  lb.  at  8£e   11S  57 

Sunstrum,  J.:  first-class  white  pine,  3  x  9-in.  to  12  x  12-in.:  10,571  ft.  at  $35   369  98 

St.  Pierre,  L.  &  Fils  :  23-ft.  boats,  2  at  $23;  freight  $3.50     49  50 

Twin  City  Oil  Co.:  one  3-feed  Menzel  feed  oil-saver  pump   54  00 

Fout'drvwork  :   L.  A.  Beauchemin  $655.53,  A.  Fleck  $35.20,  G.  Law  $478,70,  Lvmburner 

$152.02.  Pontbriand  Co.  $702.15,  Victoria  Foundry  $156.74,  J.  &  R.  Weir  $312.35   2,493  29 

Hardware  :'  Ls.  Beaudry  $144.39,  I.  L.  Lafleur  $78.86,  Lesvis  Bros.  $207.47,  C.  O.  Paradis 

$143.30,  sundry  $150.42   "24  44 

Lumber  :  Charlemagne  Co.  $22.18,  Jas.  Sheppard  &  Son  $814.29   836  47 

Freight :  Quebec,  Montreal  &  Southern  Ry.  $301.24,  sundry  $29.89   331  13 

Smith  work  $30.96,  towing  $27,  piloting  $25.25,  sundry  $43.30   126  51 

Dredge  '  No.  6';  Scows  {$287.31). 

Edwards,  W.  C.  &  Co.  Ltd.:  red  pine  lumber  for  new  scow  :  2,646  ft.  at  $22.50   59  54 

Leclair  &  Fils  :  repairing  scow,  Mav,  1911,  $202.77  ;  pumping  and  watching  barge  Add,  May 

May  1-June  15,  $25   227  77 

Dredge  '  No.  7  \  New  3\  yd.  Dipper. 

Robinson,  A.  W. :  preparing  plans  and  specifications  of  3^  yd.  dredge,  and  royalty  on  same. .  3,000  00 
Birkett,  Thos.  <fe  Son  Co.:  \  in.  angle  iron,  5,040  lb.  at  3£c.;  six  g  in.  x  6  x  12  ft.  steel  plate, 

6,880  lb.  at  2%o.;  100  rivets  $19.50   385  10 

Lariviere,  E.,  Navan  :  tamarack  knees,  11  at  f 1. 75   19  25 

Dredge  1  Ontario '. 

Dredge  Pay-lists,  April  1  to  Dec.  9,  1911  ($4,235.55)— 

Captain  at  $90,  Jas.  Wright  $746  13  ;  craneman,  at  $55,  Alf.  Dyer,  $452.30   1,198  43 

Engineer  at  $55,  Henry  Tobey  :  May  22  to  Dec.  9,  1911   363  71 

Firemen  at  $40  :  John  Cragg  $117 .33,  D.  Whitehead  $149.67,  sundry  $61.94   328  94 

Deckhands  at  $35  :  D.  Whitehead  $159.19,  V.  Munroe  $245,  sundry  $159.01   563  20 

Scowmen  at  $35:  A.  E.  Vere  $12.12,  F.  Thomas  $153.55,  J.  McKay  $53.74   219  41 

Cook  at  $30  :  A.  Baron  $34.75,  A.  Meunier  $210.97   245  72 

Baron,  Alex.,  April  9-May  8,  boarding  men  at  $15  a  month  $141.20  ;  extra  meals,  25  at 

17c.  ;  washing  $2   147  45 

Meunier,  A.,  May  9-Dec.  9,  1911 :  boarding  men  at  $15 a  month,  $1,118.19  ;  washing,  6  m. 

at  $3   ......    1.136  19 

Board  at  $15  a  month,  April  18,  1911  :  paid  to  men   32  50 

Tug  'St.  Paul',  pay-lists,  April  1-Dec.  9,  1911  ($1,320.35)— 

Tug-engineer  at  $55,1.  Lepine  $110,  J.  O.  Noyes  $169.44  ;  at   $60,  R.  G.  Marshall 

$29.75  ;  H.  C.  Harrison,  Sept.  S-Dec.  9  S183.42      492  61 

Tug-wheelman  at  $60:  John  Rourke,  Apr.  1-Dec  9,  1911   497  49 

Tug-firemen  at  $10  :  W.  Gilkinson  $194.84,  F.  Lessard  $135.48   330  3S 

Wright,  Jas.,  captain  at  $90,  Dec  10-Feb.  29,  $243.87  ;  board  at  $20  a  month,  $54.19   29S  01 

Dredge  Pay-list,  March,  1912,  repairing  plant:  captain  Jas.  Wright  $90:  craneman  at  $55, 

A.  Dyer,  Mar.  20-31,  $21.29  ;  fireman  at  $40,  D.  Whitehead,  Mar.  25-31,  -S'9.03   120  32 

Tug  'St.  Paul',  pay-list,  March,  1912,  repairing  plant :  captain  at  $60,  J.  Rourke,  Mar.  20-31, 

$23.23  ;  engineer  at  $60,  H.  C.  Harrison,  Mar.  4-31,  $54.19   77  42 

Travel  and  outlay  :  Jas.  Wright  $20.35,  sundry  $52.55   72  SO 

Br.  Am,  Oil  Co.:  cyl.  oil,  58  44  gal.  at  32c;  mach.  oil,  62  gal.  at  30c;  sundry  $24.63   61  9S 

Canada  Paint  Co.:  terra  cotta  and  khaki,  35  gal.  at  $1.45;  sundry  $57.58   108  33 

Carried  forward   301,838  92 
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Dredge  Vessels  :  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward   301,838  92 

Dredge  Ontario — Concluded. 

Kelley,  Geo. :  Tug  '  W.  C.  Rooney '  attending  dredge  '  Ontario     Sept.  13-Nov.  23,  1911  :  53 

d.  at  $12     g2(j  oo 

Lewis  Bros,  Montreal:  200  ft.  of  1J  in.  BBB  crane  chain,  2,575  lb.  at  4c;  6  steel  plates 

$10.50   ^jg 

McDonnell,  W.  J.:  repairing  dredge  and  dump-scows,  April,  1911   2(59  48 

Robinson,  Thos.  &  Co. :  4  steel  plates,  5^  in.  x  J  in.  by  19  ft. :  1,275  lb.  at  4c   51  00 

Sydenham  Glass  Co. :  i^-lump  coal,  303 '  2  net  ton  at  $4  ;  unloading  $3 . 16                            . ."  1  215  96 

Foundry  work  :  Lee  Bros  $653.83,  P.  J.  Powers  Co.  $134.60,  Victoria  Foundry  $159.05 

sundry  $33.70    q<<i  1S 

Hardware  :  Munroe  &  Zavitz  $297.51  ;  sundry  $18.95   Sir,  Jfi 

Wood  $22,  bedding  $19.10,  coal  $15.71,  sundry  $16. 16   72  97 

Tug  '  Osivcyatchie'  at  Quebec  ($5,479.38). 

Captain,  Telesphore  Gosselin  :  Apr.-Dec,  Mar.:  10  m.  at  $65   650  00 

First  engineer  at  $55  :  Gazolie  Martin,  Apr.  1-Dec.  11,  $459  52  ;  Almanzar  Gagne,  Jan.  lb- 
Mar.  31,  $137.50     597  Q2 

Second  engineer  at  $40 :  Almanzar  Gagne,  Apr.-Dec,  $360;  Simeon  Boisvert,  Feb.  26-Mar. 

31,  $45.52     405  52 

Sailor  at  $30  :  Clovis  Beaudet  $121 . 55,  Emile  Collin  $31 . 67,  Josephat  Dussault  $59   212  22 

Steward  at  $55  :  Rodolphe  Tremblay,  July-Nov.,  Mar.  15-31                                   '      "  4^7  50 

Board  of  men  :  at  $4.50  a  week,  $76.50  ;  at  $5,  $23.57 ;  at  $4.55,  $29.25..  199 

Travel  and  outlay  :  Tel.  Gosselin  $12 . 97,  G.  Martin  $9  35                                      ........  22  32 

Anctil,  E.  A.  &  Co. :  uniforms,  4  officers  at  $25,  one  sailor's  at  $18  ;  braid  $3 .50.   . .  ]  [ . . ".  121  50 

Archer  Co. :  stove  coal,  34 1 375  net  tons  at  $7 . 25  ;  firewood,  15 1 62  cords,  $98 .85  ..." °  348  05 

Bosse  &  Banks  :  one  4£  by  2^  by  4-in  Blake  Vertical  light-weight  duplex  feed  pump  for  iob 

lb.  working  pressure  $294.90  ;  sundry  $14   30g  oq 

Canadian  Import  Co.:  stove  coal  in  bags,  15  17  net  tons  at  $7.40.   112  26 

Davie,  Geo.  T.  &  Sons  :  hauling-up,  wintering  and  launching  ve.-sel,  1910-11,  $100 ;  repairs 

and  alterations  $167 .50   267  50 

Delisle,  E.:  Lackawanna  stove  coal,  6  06  net  tons  at  $6.50,  15  705  at  $6.75  ;  phone  45c  .  .  .  ."  145  87 

Gosselin,  Jos.:  carpentering,  157  h.  at  25c;  materials,  &c,  $25.08                                      "  64  33 

Provisions  :  L.  L.  Brunelle  $12.70,  Jean  Drolet  $145.92,  Maillot  &  Coteau  $67.18,  S.  Mart'el 

$503.06    728  86 

Foundry  work:  Can.  Gen.  &  Shoe  Machinery  Co.  $109.71,  sundry  $44.78   I54  49 

Hardware  :  Samson  &  Filion  $149.93,  Chs.  Tessier  $104.25,  sundry  $89.62   343  80 

Plumbing  :  O.  Picard  &  Fils  $50.12,  sundry  $43.85   93  97 

Firewood  $57.85,  paint  and  glass  $45.95,  cartage  $30.21,  washing  $25.15,  repairs  $25  92* 

caps  $22,  bedding  $20.25,  sundry  $78.62   *  305  95 

Dredge  '  Ottawa  '  ($11,714.98). 

Pay-Lists,  Apr  1,  1911,  to  Mar.  31,  1912  ($7,681.52)— 

Engineer,NH.  Charland  :  Apr.  at  $100,  11  m.  at  $115   1  355  qq 

Cranesman  at  $55,  John  Bradley :  Apr.  1-Nov.  30,  1911 ;  Jan.  25-Mar.  31   '562  42 

Second  engineer,  M.  Convey:  3  m.  at  $50,  9  m.  at  $55  *  (J45  qq 

Oiler,  E.  Gaumont :   Apr.  1-Nov.  30,  Jan.  15- Mar.  31  at  $10  ;  Dec.  1-22,  at  $50   457  49 

Fireman  :  G.  Rivard,  Apr.  1-May  6,  $47.74  ;  S.  Boivin,  May  7-Dec.  22,  $307.74   355  48 

Deckhands  and  scowmen  at  $35 :  S.  Boivin  $41.77,  D.  Gagnon  $77.91,  N.  Joly  $66  62 

D.  Morency  $247  33,  H.  Richard  $280,  V.  Tremblay  $280,  R.  Valois  $28   1,021  63 

Cook,  G.  Ouzilleau,  8  m.  to  Nov.  30  at  $45  ;  asst.  cook,  L.  Garant,  8  in.  at  $20   520  00 

Boarding  men  at  $15  a  m.:  paid  to  H.  Charland,  Apr. -Nov.  $1,516.90;  paid  to  men, 

Dec.-Ma<\  $311.62     1  828  52 

Carpenter,  Lucien  Charland  :  at  $50  a  m.,  Apr.  1-Dec.  13,  $120.97  ;  at  $2.50,  Feb.  12- 

Mar.  31,  42  d.,  $105                                                                                       ....  525  97 

Night  watchman  at  $35  :  A.  Bilodeau,  Apr.-June,  $105  ;  E.  Boivin,  July-Nov.  $175   280  00 

Watchman  at  $35,  and  $20  board:  Jos.  Samsun,  Dec.  15-31,  17  d.  $30.16;  less,  half 

charged  to  Rcstigouche  (Page  V — 301)   15  08 

Watchman,  Jos.  Samson,  Jan.-Mar.,  1912:  3  m.  at  $35   105  00 

Travel  and  outlay  :  H.  Charland  $48.82,  sundry  $58   106  82 

Canada  Paint  Co. :  khaki,  20  gal.  at  $1.40;  terra  cotta,  20  gal.  at  $1.40;  marine  white,  20 

gal.  at  $1.90 :  deck  slate,  15  gal.  at  $1.75  ;  boiled  oil,  52,^  gal.  at  $1.10  ;  sundry  $46  95. .  225  13 

Cunningham,  Ed.,  Baie  St.  Paul :  carting  water,  July  15-Oct.  12,  1911 :  399  casks  at  50c   199  50 

Davie,  Geo.  T.  &  Sons  :  repairs  and  alterations  to  dredge  Ottawa   1  333  88 

Dom.  Wire  Rope  Co.,  flex  gal.  CCS.  hoisting-rope,  6  by  19  whc:  for  forward  spud,  320  ft. 
of  li-in.  at  31  fc;  stern  anchor  cable,  250  ft.  of  lj-in.  at22  35c;  for  swingers,  150  ft  of 

14-in.  at  31£c. ;  reel  $2 .25   207  36 

Dunlop  Tire  Co.,  packing :  rubber,  60  31  lb.  at  51c;  spiral  48|  lb.  at  40c  "  50  26 

Powers,  P.  J.  Co.:  4  large  dipper  teeth  :  1,300  lb.  at  16c  [  208  00 

Roy,  Donat :  9-in  by  32  ft.  spars  for  fenders  :  4  at  $10  [  40  00 


Carried  forward   321,027  32 

1 — 2lv 
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Dredge  Vessels:  Ontario  and  Quebec—  Continued.  $  cts. 

Brought  forward   321,027  32 

Dredge  '  Ottawa  '—Concluded. 

Synott,  P.,  M.D.,   Eboulements :    medical   attendance  on  Capt.    Charland,    injured  in 

accident,  June,  1911. .   31  00 

Tremblay,  Medio,  Eboulements:  carting    fresh  water  for  Ottawa  and  Monitor,  to  Sept. 

26,  1911 :  371  casks  at  50c   1S5  50 

Weir,  J.  &  R.:  one  3-inch  Weir's  double-action  hand-pump   42  50 

Foundry  work  :  beauchemin  &  Fils,  §20.35,  Bellefeuille  &  Frere  $37,  Can.  Gen.  &  Shoe 
Machinery  Co.  §200.43,  F.  X.  Drolet  $53.15,  A.  Gerard  §104.90,  Wm.  Kennedy  &  Sons 

§02.38,  G.  Law  §327.01,  Victoria  Foundry  §46.14   851  36 

Hardware:  Wm.  Doyle  S196. 30,  sundry  §53.28   249  58 

Steam  fitting,  &c:  A.  Huot  §38.88,  G.  Moreau  §65.55     104  43 

Lumber  §47 . 40,  freight  S39 . 63,  sundry  Sill .  09   198  14 

Dredge  '  Ottawa  ' :  Scows  ($1,686.10). 

Charland,  Capt.  H. :  travel  and  outlay  in  Jan.  1912   9  69 

Chevalier,  A.,  of  Chevalier's  Slip,  Quebec— 

For  Mud-scow  No.  2  :  use  of  slip,  Oct.,  6  tides  at  §5  ;  caulkers,  35  tides  at  §2.50,  102 

h.  at  30c;  sundry  §43.10   191  26 

Wintering  scows,  1911-12  :  No.  101,  §225  ;  No.  26,  §225  ;  Mud-scow  No.  2,  §225   675  00 

Fillion,  Ovide,  St.  Laurent,  I.O.,  bill  of  May  10,  1911 :  wintering  scow,  1910-11,  §150  ;  foreman, 

28  d.  at  §3  ;  carpenters,  89  d.  at  §2.50  ;  labourers,  61  d.  at  §2  ;  materials  §231.65   810  15 

Tug  'Ottawa'  ($4,156.65). 

Marine  &  Fisheries  Dept.,  Sorel :  repairs  to  tug  Ottawa,  May -June,  1911     1,549  29 

Weir,  J.  &  R.:  one  Ilx20xl6-in.    Weir's   compound   marine  engine,  one  6xl0xl2-in. 

independent  air-pump  and  jet  condenser,  §2,275  ;  sundry  foundry  work  §332.36   2,607  36 

Tug  'Peel'  ($3,527.63). 

Pay-lists:  Apr.  1  to  Jan.  11 ;  Feb.  26  to  March  31,  1912  (§7,203.67)— 

Captain  at  §30,  Alfred  Lessard  :  April  1-Jan.  11 ;  March  1-31   828  39 

Chief  engineer  at  §90,  J.  P.  Davidson  :  April  1-Jan.  11  ;  Feb.  26-Mar.  31   944  35 

Second  engineer    at  §60 :  Ed.  Desrochers,  Apr.  1-Dec.  11,  §501 . 29  ;  F.  Scallan,  Dec. 

12- Jan.  11,  §60   561  29 

Mate  at  §60  :  Jos.  Legendre,  Apr.  1-Sept.  30,  §360 ;  Colin  Mclntyre,  Oct.  1-Jan.  11, 

§201.29    561  29 

Firemen  at  §40  :  Felix  Desrochers  §331  61,  Jos.  Legendre   §280,  sundry  §225.05   836  66 

Deckhands  at  §35:  H.  Lemay  §184.49,  Fred.  Lessard  §184.49,  D.  L'Heureux  §107.26, 

Sam.  Shipp  §117.42,  Llovd  Smith  §106.13,  sundry  §404  64   1,104  43 

Cook  at  §45  :  Claire  Brouillet  §262.50,  P.  De  Bouillon  §137.91,  sundry  §31.93   432  34 

Assistant  cook  at  §20  a  month,  §184.16;  overtime  of  crew,  10  h.  in  Dec.  §12.43   196  59 

Lessard,  Capt.  Alfred  :  boarding  men  at  §15  a  month,  §1,581.43  ;  meals,  11  at  17o   1,583  30 

Board  allowances,  Feb.  26-March  20,  1912.  paid  to  men   89  03 

Caulkers,  12  d.  at  §3  ;  carpenter,  3  d.  at  §3  ;  pilot  §21   66  00 

Travel  and  outlay  :  Capt.  Lessard  §36.50,  crew  §99.50   136  00 

American  Shipbuilding  Co.,  Cleveland  :  dockage,  92  h.  at  50c;  repairs  §52.82     98  82 

American  Ship  Windlass  Co.:  No.  19527  12-inch  Imperial  dock  steam  Gypsy  windlass   482  50 

Kennedy,  Wm .  &  Sons  :  7i-f t.  sectional  propeller- wheel  §300  ;  steel  spare  blades,  2  at  §40 ; 

studs,  3  at  §2.30   386  90 

Hardware  :  A.  R.  Wright  §70.76,  sundry  §75.62   146  38 

Foundry  work  §53.38,  towels  and  mats  §12.98,  sawing  §7   73  36 

Dredge  '  Progress '  ($17,575.02). 

Pay-lists,  April  1  to  Dec.  20,  1911  (§8,439.70)  — 

Captain  at  §125,  P.  H.  Murphy  §1,080.65  ;  cranesman  at  §55,  J.  Beaulieu  §454.20   1,534  85 

Oiler,  O.  Mercier  at  §45  :  Apr. -Dec.  20,  §389.03;  increase  for  March,  §5    394  03 

Assistant  cranesman  at  §40,  L.  Drapeau  :  April  1-Dec.  20,  1911    345  80 

Assistant  oiler  and  fireman  at  §40  :  A.  Menard  §189.68,  J.  Lamontagne  §145.80   335  48 

Firemen  at  §40  :  J.  Lamontagne  §200,  E.  Boucher  §120    320  00 

Deckhands  and  seamen  at  §35  :  E.  Banville  §280,  Jos.  Berrigan  §107.26,  Ul.  Bouchard 
§240.48,  Edgar  Boucher  §116.29,  Ed.  Chenel  §108.39,  P.  Gagne  §210,  A.  Goulet 
§290.16,  Ls.  Lavoie  §190.17,  A.  Leblond  §11.29,  John  Poitras  §114.03,  J.  Simpson 

§289.03,  N.  Tanguay  §49.68   2,006  78 

Watchman  at  §35,  A.  Poitras  §280  ;  steward  at  §45,  A.  Robitaille  §300    640  00 

Assistant  steward  and  deckhand,  Erne3t  Samson,  at  §30  to  July  3,  §92.90;  at  §35  to 

Nov.  30,  §171.61   264  51 


Carried  forward     342,901  66 
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Dredge  Vessels  :  Ontario  &  Quebec — Continued.  $  cts 

Brought  forward  ,   342,901  G6 

Dred'je  '  Progress  ' — Concluded. 

Pay  lists,  April  1  to  Dec.  20,  1911— Concluded. 

Overtime,  July-Oct.  1911:  P.  H.  Murphy  $82.61,  J.  Beaulieu  $36.35,  0.  Mercier 
829.74,  L.  Drapeau  $26.44,  A.  Menard  $18.84,  J.  Lamontagne  $23.47,  E.  Boucher 
$5.02,  A.  Robitaille  $29.74,  E.  Samson  $21.49,  A.    Poitras  $23.12;  deckhands  and 

scowmen  $186.31     -    483  13 

Murphy,  P.  H.:  boarding  men  at  $15  a  month,  April-Nov.,  $1,901.11;  extra  meals,  868 

at  17c   2,048  67 

Board  at  $20  a  month,  Dec.  1-20,  1911,  paid  to  men   G6  45 

Pay  lists,  Dec.  1,  1911  to  March  31,  1912  ($972.25)— 

Captain,  P.  H.  Murphy  :  at  $125  a  month,  $419.35  ;  board  at  $20,  $67  .42   486  77 

Watchmen  at  $35  and  $20  board,  Dec.  to  Mar.  31:   P.   Boivin  $186.29,  E.  Gagnon, 

$186.29    372  58 

Pay  list,  Mar.  7-31  :  cranesman  at  $55,  J.  Beaulieu  $44.35,  board  $16.13  ;  oiler  at  $45, 

O  Mercier  $36  .29,  board  $16  13    112  90 

Tide  guage  tender,  Kimouski  wharf,  June,  Sept. -Oct.:  Ubald  Lavoie.  44  d.  at  $2.50   110  00 

Repairing  'Progress'  &  'Witherbee',  3ih  d.  at  $2  ;  unloading  coal,  393  h.  at  25c   167  25 

Travel  and  outlay  :  P.  H.  Murphy  $18.68,  sundry  $128.10   146  78 

Archer  &  Co.,  Quebec  ($2,162.26)— 

Steam  coal,  June  6-21,  1911:  111  187  gr.  t.  at  $3.15   350  24 

Steam  coal,  June  28- Aug.  31 :  315  853  gr.  t.  at  $3.15   994  93 

Paid  to  T.  C.  Ry.,  freight  on  315  853  gr.  t.,  on  12  cars   817  09 

Can.  Con.  Rubber  Co.:  Para  steam  hose,  50  ft.  at  $1 .42i  ;  couplings  85c    72  10 

Can.  Import  Co.:  screened  steam  coal,  126  07  gr.  t.  at  $5.75  ;  sundry  $4.80   729  70 

Chevalier,  A.:  renewing  fender-posts,  $49.50  ;  repg.  boat  $13.79     63  29 

Cohen,  L.  &  Son  :  steam  coal,  161  •  879  gr.  t.  at  $4.25   687  98 

Davie,  jreo.  T.  <fe  Sons  :  repairs  to  dredge  'Progress'   1,755  35 

Dom.  Wire  Rope  Co.:  gal.  S.M.S.  6  x  19  whe,  400  ft.  of  li-in.  at  23ic,  170  ft.  of  14,-in.  at 

16fc;  Lang's  ex  fix.  plow-steel  dredge-cable,  212  ft.  of  2"£-in.  at  93*c;  2  reels  $5.25    326  58 

Economic  Heating  Co.:  one  new  set  N.E.R.  grates,  72  x  57-in.  =28^  sq.  ft.  at  $5  ;  sundry 

$7.90   150  40 

Harrison  &  Co. :  watchman's  control  clock  (without  case)   35  50 

Lavoie,  Albert,  Rimouski  :  fresh  water,  June-Oct.,  474  casks  at  35c   165  90 

National  Oil  Co.:  pressure  cup  grease,  404  lb.  at  9c;  sundry  $32.84   69  20 

Price  Bros.  &  Co.:  tug  'Victoria',  Aug.  28-Sept.  12,  21  h.  at  $4  ;  sundry  $14.25   98  25 

Foundrywork  :  Beauchemin  &  Fils  $44.63,  Can.  Gen.  &  Shoe  Machinery  Co.  $273.87,  McDou- 

gall  Iron  Works  $56.80,  Pontbriand  Co.  $2.40   377  70 

Hardware  :  Lewis  Bros $374. 47,  Samson  &  Filion  $165.88,  A.  P.  St.  Laurent  $75.20,  sundry 

$58.97   674  52 

Freight :  Canada  &  Gulf  Terminal  Ry .  $60.83,  sundry  $48.65   109  48 

Lumber  :  J.  T.  Marchand  &  Co.  $61.63,  sundry  $27.69   89  32 

Cartage  $39.96,  towing  $35,  rope  $33.55,  plumbing  $19.23,  bedding  $16,  sundry  $27.77    171  51 

Dredge  'Progress':  Scows  ($1,295.62). 

Can.  Gen.  &  Shoe  Machinery  Co.,  foundry  work  $53.82  ;  Dufault  &  Reed,  hardware  $7.05. . .  60  87 
Chevalier,  Adolphe :  repairing  scow  No.  102;  foreman,  130  h.  at  35c;  blacksmith,  20  h.  at 
35c;  machinists,  91  h.  at  35c. ;  labourers.  197  h.  at  20 j. ;  carpenters,  927  h.  at  30c;  calkers, 

636  h.  at  30c. ;  hauling  out  and  setting  back,  $100  ;  on  slip,  9  d.  at  $4 ;  materials  $233.80. .  962  45 

Fillion,  Ovide,  St.  Laurent  d'Orleans:  repairing  scow,  Apr.-May,  1911    272  30 

Dredge  'Quebec'  (829,066.80) 

Pay-lists,  April  1,  1911  to  March  31,  1912  ($10,371.64)— 

Captain  R.  Hogan  :  12  m.  to  March  31,  1912,  at  $110,  $1,320  ;  overtime  $33.19.   1,353  19 

Engineer,  B.  Sutherland:  at  $S0,  Apr.  1-Jan.  19,  Feb.  22-Mar.  31,  $871.10;  overtime 

$21.56   892  66 

Cranesman,  H.  May  :  at  $80,  Apr.-May,  $160  ;  overtime  $21.56   181  56 

Cranesman,  N.  Ramsay:  at  $80,  June  1-Jan.  13,  Feb.  26-Mar.  31,  $684.58  ;  overtime 

$2.58   687  16 

Mate,  N.  Ramsay':  at  $50,  Apr.-May,  $100;  overtime  $13.48   113  48 

Mate,  J.  Vanne  :  at  $50,  June  1-Jan.  13,  $370.90  ;  overtime  $1.61 .    .    372  57 

Oilers  :  at  $40,  A.  McCallum  $170.78,  W.  Newcomb  $284.85  ;  at  $35,  J.  Vance  $79.43. .  535  06 

Firemen  at  $40  :  F.  Brown  $112.13,  J.  Lamontagne  $174.19,  W.  Newcomb  $170.78    457  10 

Deckhands  $1,788.51,  scowmen  $378.15,  watchman  $453.45:  E.  Brick  $350.40,  J.  Chisholm 

319.23,  W.  Ford  $127.58,  L.  Foster  $145.34,  A.  Mainville  $131.76,  A.  McCallum 

$227.56,  L.  Patry  8150.16,  D.  Price  $173.14,  F.  Smith  $179.77,  sundry  $815.17   2,620  11 

Calker,  C.  C.  Mclntyre  :  14  d.  in  July  at  $3   42  00 

Cook  at  $45  :  C.  Townsend  $405,  A.  McCallum  $23.23,  Mrs.  E.  Taylor  $51.21   47»  44 

Asst.  cook  at  $20  :  J.  Townsend  $180,  D.  Price  $5.81,  E.  Taylor  $22.76   208  57 

Boarding  men  at  $15  a  month  :  paid  to  Capt.  Hogan  $2,338.71 ;  paid  to  men  $90.03   2,428  74 


Carried  forward     366,302  49 

1— 21v 
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Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward   366,302  49 

Dredge  '  Quebec ' — Continued. 

Travel  and  outlay  :  Capt.  R.  Hogan  §212.07,  sundry  $126.75.   338  82 

British  American  Oil  Co.:  mach.  oil,  120  55  at  30c;  Am.  coal  oil,  246  85  gal.  at  15c.;  Ideal 

soap,  494  lb .  at  6£c. ;  sundry  $63 . 26   171  56 

Canada  Paint  Co.:    wine  color  varnish  for  engines,  30  gal.  at  $3.50  ;  khaki  and  terra  cotta, 

80  gal.  at  $1.40  ;  slate  course  paint,  40  gal.  at  $1.50  ;  sundry  §308  48.   585  48 

Canadian  Inspection  &  Testing  Laboratories  :  services  of  T.  S.  Griffith,  inspecting  dredge 

'Quebec'  12  d.  at  $25  ;  travel  $62.60   362  60 

CP.  Ry.,  steam  coal  supplied  to  dredge  and  tug  at  Port  Burwell  March  1911  to  Jan.  1912  ; 

949  15  net  t.  at  $3.25   3^)84  75 

Dominion  Wire  Rope  Co.:  Lang's  ex.  flex.:  plow-steel  cable,  150  ft.  of  li-in.  at  44.65c,  230 

ft.  of  2^-in.  at  $12735,  230  ft.  of  2j-in.  at  $1608  ;  c.c.s.  hoisting-rope,  "130  ft.  of  l£-in.  at 

25  65c,  150  ft.  of  H-in.  at  33  4c,  170  ft.  of  2-in.  at  56  45c,  330  ft.  of  2-iu.  at  021c;  5 

reels  $13. 75   1,127  84 

Glover  &  Kingston,  Port  Stanley  :  f  lump  coal,  468 '3  net  tons  at  $3.90  ;  hard  coal,  7 '605  net 

tons  at  $7.50   1,883  40 

Joyce,  Leonard,  Port  Burwell :  hard  coal,  5 '305  net  tons  at  §7  ;  teaming  $10  ;  2  men,  team 

and  ice-plow,  cutting  ice  for  moving  dredge,  March,  1912  :  4  d.  at  $3.50.    81  14 

Lannan,  Thus.  Port  Colborne  :  tug  '  Meteor  ',  towing  dredge,  Nov.  15-20,  1910  :  87  h.  at  $2.25, 

33  h.  at  §9  '   492  75 

Lewis  Bros.:  manilla  rope,  2,094  lb.  at  8'99c,  276  at  9'99c,  442  at  S'9Sc,  sundry  hardware 

$17.40   272  90 

Lewis,  L.:  stove  coal,  3  tons  at  $6.75,  2  at  $7,  3  at  $7.25  ;  sacks  $1   57  00 

Poison  Iron  Works:  award  by  T.  S.  Griffiths  on  claim  of  $30,321 .25  for  alterations  and 

additions  to  dredge  '  Quelle  '  at  time  of  purchase  :  backing  down  $3,000  ;  filling  around 

dipper-door  $518  ;  24,0001b.  bracing  steel  $1,920  ;  third  paint  coat  $840;  brass  bushings 

$750  ;  sundry  $1,398     8,426  00 

Richelieu  Cordage  Co.:  best  manilla  rope,  1,988  lb.  at  8|c   176  44 

Robertson,  Wm.  &  Son  :  duplex  pump,  3x2x2,  and  fittings   48  oO 

Foundry  work:  Poison  Iron  Works  $780.09,  sundry  $56.24   836  33 

Hardware  :  McKelvey  &  Birch  $145.02,  W.  C.  Wilson  &  Co.  $199.16,  A.  R.  Wright  $129.59, 

sundry  $173.89   647  66 

Fenders  $39,  towing  $30,  sundry  §33.49   102  49 

Dredge  '  Quebec ',  Scows. 

Inglis  Co.  Toronto  :  castings  for  hopper-scow,  §60.14  ;  preparing  drawings  and  patterns,  and 

repairing  same,  $16.36     76  50 

Quebec :  Coal  Stores. 

Glode  Co.:  Pocahontas  steam  coal,  60  tons  at  $4  ;  duty,  60  tons  at  53c    271  80 

Canadian  Import  Co.,  Quebec  :  ($11,894.40)— 

Svdney  steam  coal,  2,690  138  gross  tons  at  $4   10,760  58 

Trimming  coal,  2,690'  138  gross  tons  at  15c   403  52 

Cartage  on  coal,  1,327  '818  gross  tons  at  55c   730  30 

Quebec  City  :  Sundry  Vessels. 

Watchmen  at  $30,  and  $15  board,  April,  1911  : 

Corrigan,  Patrick  :  on  tug  'Monitor',  dredge  '  Ottawa  ',  and  landing-scow   45  00 

Henry,  Wm. :  on  Stone-lifter  No.  1,  dredge  ;  Progress '  and  flat  scow   45  00 

Flynn,  Michael  :  on  tug  'Storm  King',  coal-scow  No.  1,  and  '  Ruthcrjord'   45  00 

Quebec  Harbor  Commission  :  wintering  vessels,  1910-11 :  tugs  '  Storm  King ',  '  Monitor ', 
'  Lisgar ',  schr.  '  Rutherford ',  dredges  '  Ottawa  '  and  '  Progress ' ;  coal  scows  1,  2,  3  ;  dump 
scow  No.  3  ;  Stone-lifter  No.  1  :  in  all,  27,943  sq.  ft.  at  ^c    139  70 

Quebec  Harbor  Commission  :  wintering  vessels,  1911-12  :  tug  'Monitor'  and  schr.  'Rutherford': 

3,968  sq.  ft.  at  \g   19  84 

Dredge  '  Queen  \  on  Lake  Temiskami  (§9,027.60). 

Pay-lists,  April  1  to  Nov.  30,  1911  ($6,023.11)— 

Captain  at  $80  :  J.  O.  Blondin,  8  m.  to  Nov.  30,  1911   640  00 

Cranesmen  at  $55  :  C.  Bastide  $356.61,  J.  Miron  $83  39   440  00 

Watchmen  at  $35  :  F.  Leguen  $70,  W.  Bernier  $210   280  00 

Firemen  at  $40  :  W.  Pothier  $256.56,  J.  Carey  $40    296  56 

Deckhands  at  $35 :  A.  Biron  $225.81,  J.  Carey   $210,  C.  Margueratte  $175,  H.  Roussel 

$180.83,  sundry  $105   896  64 

Cook  at  $30  :  A.  Bernier  $60,  F.  Leguen  $180    240  00 

Tug-wheelsman  at  $60  :  J.  Warner,  8  m.  to  Nov.  30,  1911   480  00 
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Dredge  '  Queen  '—Concluded. 

Pay-lists--  Concluded. 

Tug-engineer  at  $55  :  P.  Buesnel  $232.42,  W.  A.  Barnes  $184.52   416  94 

Tug-fireman  at  $40  :  E.  Giroux  $213.33,  H.  Rousse!  $20,  C.  Marguerat  $80   313  33 

Blondiu,  Capt.  J.  O.:  boarding  men  at  $15  a  in.  $1,483.09  ;  extra  meals  174  at  17c*;  meals 

for  watchman,  2  in.  at  $5  ;  washing-  linen,  8  m.  at  $3   1  546  67 

Carpenters  in  April,  1911  :  113  7  d.  at  $2.50,  30  1  d.  at  $2.25     3  ,1  97 

Calker,  P.  Canuel,  25  d.  at  $2.50 ;  labourer,  W.  Bernier,  39  d.  at  $1.50   121  00 

Pay-lists,  Dec.  1,  1911  to  March  31,  1912  ($655.65)— 

Captain,  J.  O.  Bloudin  :  4  m.  at  $80  ;  board,  Dec,  Feb.  $40.   360  00 

Cranesman,  J.  Miron  :  March  26-31,  1912  at  $55   10  65 

Watchman,  F.  Leguen  :  4  m.  at  $35  ;  board,  Dec.  $15,  Jan.  $20,  Feb.  $20   195  00 

Watchman  at  Temiskami  Station,  Pierre  Rouleau  :  Feb. -Mar.,  2  m.  at  $35  ;  board,  Feb.  t 

$20   90  00 

Travel  and  outlay  :  Capt.  J.  O.  Blondin  $66.92,  A.  Tesner  $4.05   70  97 

Canada  Paint  Co. :  terra  eotta  and  khaki,  40  gal.  at  $1.45  ;  turpentine,  5  gal.  at  $1.35,  10  at 

$  1;  sundry  $44.79   119  54 

Can.  Con.  Rubber  Co.  :  f-in  8  nly  Para  steam  hose,  50  ft.,  $40.19  ;  couplings  60c   40  79 

Canadian  Pacific  Railway  :  freight     63  57 

Crawford,  R.,  Kingston  :  lump  coal,  621  net  tons  at  $5.48   340  30 

Guppy,  John  :  rent  of  shipyard  at  Timiskami,  6  m.  to  April  30,  1912   60  00 

Lewis  Bros.  :  4  steel  plates,  gxl4  inx34-ft:  2,320  lb.  at  3gc   87  U0 

Timiskami  Navigation  Co.  :  freighting  coal,  Timiskami  to  Ville  Marie,  82  34  t.  at  $1.70; 

freight,  meals,  &c.  $97.26    237  24 

Upper  Ottawa  Improvement  Co.  :  towing  dredge,  16  h.  at  $6,  23  h.  at  $7    257  00 

Foundrywork  :   Ferguson  Bros.  $103.68,  A.  Gerard  $136.23,  Wm.  Kennedy  &  Sons  $77.83, 

T.  Lawson  &  Sons  $199.88,  Victoria  Foundry  $129.31,  sundry  $73.10   720  03 

Hardware  :  J.  H.  Bell  $83.35,  J.  Lumsden  $58,  sundry  $31.25      172  60 

Lumber  $53.22,  smith  work  $47.43,  23  cords  wood  $46,  sundry  $33.15   179  80 

Coal  Schooner  'Rutherford'  at  Quebec  ($2,100.65 ). 

Pay-lists,  April  1  to  Nov.  30,  1911  ($1,253.34)— 

Captain,  Jas.  Murohy  :  8  m.  at  $50  ;  board  of  self  and  crew  at  $15  a  month,  $340   740  00 

Sailors  at  $35,  April  21  to  Nov.  30,  1911 :  J.  B.  Blais  $256.67,  Tel.  Corriveau  $256.67... .  513  34 

Watchman,  Jas.  Murphy  :  Dec.  1-Feb.  29,  at  $30,  and  $20  board   150  no 

Captain,  Jas.  Murphy  :  March,  1912,  $50;  board  $15   65  00 

American  Steam  VVindlass  Co.  :  one  22-in.  improved  block  steam  Gypsy   482  50 

Chevalier,  Ad.  :  sawn  oak,  278  ft.  at  9c.  ;  carpenters,  14  d.  at  $3;  sundry  $9.79   76  81 

Hardware  $28.38,  towing  $20,  sundry  $24.62   73  00 

Tug  'Saguenay  iVo.  102' 

Pay-list,  Aug.,  1911 :  assisting  the  steam-derrick,  towing  scows,  &c.  in  Chicoutimi  Harbour: 

Captain,  Arthur  Aubin  $50 ;  engineer,  Wm.  Brisson  $50  ;  fireman,  N.  Leclerc  $35   135  00 

Board  of  men  at  $15  a  month  :  paid  to  Captain  Aubin   45  00 

Scows,  Sundry 

Foundrywork  :  G.  Law  $132.96,  T.  Lawson  &  Sons  $41.75   174  71 

Hardware  $23.40,  towing  $3   26  40 

Tug  'Sir  John'  ($3, 412.87) 

Tug  wheelsman,  Dan  Mclver  :  at  $60,  Apr.  1  to  Dec.  23,  1911   524  52 

Tug  engineer,  Chas.  Matheson:  at  $2.25,  Apr.  1-15,  13  d.  $29.25;  at  $55,  Apr.  16  to  Dec. 

23,  $453.31   482  56 

Tug  fireman,  O.  Vanasse  :  at  $1.85,  Apr.  1-15,  12  d.  $22.20;  at  $40,  Apr.  16  to  Dtc.  23, 

$329.67    351  87 

Deckhand  at  $35  :  John  McPhee,  4  d.  in  April    4  67 

Board  and  meals  :  J.  Cote  $22.95;  F.  Wright  $31.11   54  06 

Captain  and  pilot,  Capt.  J.  Dixon  :  Dec.  14-19, 1911,  6  d.  at  $5   30  00 

March,  1912  :  J.  Turner,  engineer  at  $65,  March  12-31,  $41 .93  ;  Angus  McDonald,  fireman 

at  $40,  March  22-31,  $12.90    54  83 

Travel  and  outlay  of  employees   43  18 

Matheson,  Chas.  :  advance  to  be  accounted  for   50  00 

Robinault,  Capt.  E.  :  piloting  from  Montreal  to  Kingston,  May  18,  1911   35  00 

Conger  Coal  Co.,  Toronto  :  steam  lump  coal,  30  295  net  tons  at  $4.05    122  69 

Crawford,  R.  Kingston  :  Youiogheny  lump  soft  coal,  18  125  tons  at  $4.65   84  28 

Heney  &  Son,  Ottawa  :  lump  coal,  17.62  net  tons  at  $5.39   94  96 

Law,  G.,  Ottawa  :  31  double  grate  bars,  3,236  lb.  at  3£c   113  26 

Muir  Bros.  :  dockage  $36  ;  repairs  $283.48    319  48 
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Tug  'Sir  John  ' — Concluded. 

Victoria  Foundry  :  72-in.  3-blade  propellors,  8^  ft.  pitch,  bored,    keyseated  and  finished  :  3 

at  $30   240  00 

Foundry  work  :  P.  J.  Powers  Co.  S362.65,  Selby  &  Youlden  $96.66,  sundries  $102.96   552  27 

Hardware  $83.69,  provisions  $73.33,  coal  $54.16,  12  fenders  $24,  sundry  $20.06    255  24 


Dredge  'Sir  Richard'  (811,02047). 

Balance  of  wages  for  March,  1911,  fitting  out  plant   19  55 

Dredge  pay-lists,  April  1  to  Dec.  14,  1911  ($4,252.09)- 

Captain  at  $90,  S.  Brosseau  $760.65  ;  cranesman  at  $55,  Jas.  McKeadry  $164.84    1,225  49 

Fireman  at  $40,  Jack  McKenty  $338.06  ;  deckhand  at  $35,  Fred.  Sparks  $295.81    633  87 

Overtime,  9  h.  in  May  :  S.  Brosseau  $2.61,  J.  McKendry  $1.60,  J.  McKenty  $1.16,  F. 

Sparks  $1.02   6  39 

Deckhands  and  scowmen  at  $35,  Arthur  Cook  $221.14,  F.  Curtis  $177.26,  Frank  Ferris 

$49.49,  M.  Gilliam* $59.84,  W.  Gould  S10.32,  W.  Hunter  $62.10   580  15 

Cook  at  $30  :  I.  Charlebois  $26,  Fred.  Wright  $220.55     252  55 

Watchman  at  $35  :  Harry  Edwards,  June  8  to  Nov.  15,  1911   184  33 

Boarding  men  at  $15  a  month  :  S.  Brosseau  $9.50,  I.  Charlebois  $127.50,  Fred.  Wright 

$1,207.21    1,344  21 

Washing  at  $3  a  month  :  I.  Charlebois  $2.60,  F.  Wright  $22.50   25  10 

Tug  Trudeau,  pay-lists,  April  1  to  Dec.  23,  1911 :  tug-wheelman  at  $70,  James  Hunter 
$611.93  ;  tug-engineer  at  $55,  John  Brennan  $1S0.81  ;  tug-fireman  at  $40,  H.  Peck 

$349.67   !>442  41 

Captain,  S.  Brosseau,  Dec.  15-Mar.  31  :  at  $90  a  month  $319.35  ;  board  at  $20,  less  Dec, 

$49.67   369  02 

Caretaker,  J.  McKenty  :  at  $35,  Dec.  15-Jan.  15,  836.13  ;  board  $20.65   56  78 

Caretaker,  Capt.  Wm.  Hand,  Port  Dalhousie  :  Jan.  24-Mar.  14,  1912  :  51  d.  at  $1   51  00 

Travel  and  outlay  :  S.  Brosseau  $28.28,  sundry  $55.40  . .    83  68 

Andrew,  Jas.,  Oakville,  repg.  yawl  :  90  h.  at  40c;  materials  $8.69   44  69 

Beauchemin  &  Fils  :  20  steel  racks,  xc  3758,  1,861  lb.  at  6£a;  4  steel  pinions,  336  lb.  at  G^c. . .  142  81 

Br.  Am.  Oil  Co.:  cylinder,  60  gal.  at  32c;  mach.,  51  gal.  at  30c;  sundry  $19.24    53  74 

Dick,  John  D.,  Oakville  :  g-lump  coal,  53£  tons  at  $5   267  50 

Fearnside,  E.  A.:  2  white  oak  timbers,  14  x  17-in.  x  20  ft.,  793  ft.  B.M.  at  $110  ;  sundry  $16.80  104  03 

Fleck,  Alecx  :  4  sprocket-wheels  to  sketch,  and  21-f 6.  sprocket-chain  to  sample   160  00 

Gillies-Guy,  Hamilton  :  f-lump  coal,  333" 23  net  tons  at  $4.05  ;  nut  and  stove  coal,  10  tons  at 

87,  1|  at  $6.75  ;  pine  $4.50  ;  teaming  §49.90   1,484  34 

Hilker,  A.  £!.,  M.D.:  attending  scowman  Fred.  Curtis  (broken  arm)    20  00 

Point  Anne  Quarries  :  f-lump  coal,  50  tons  at  S3.85   192  50 

Robertson,  Thomas  &  Co.:  4  steel  plates,  5i  x£-in.  xl9-ft.,  1,275  lb.  at  4c    51  00 

Sargant,  W.  &  Son.  Bronte  :  soft  coal,  18  1  net  tons  at  $5   90  50 

Wilson,  W.  C.  &  Co.,  Toronto  :  200  ft.  of  l£-in.  Jones  &  Lloyd's  BBB  short-linked  dredge- 
chain,  2,843  lb.  at  7c;  freight  S3. 7 1   202  72 

Foundrywork:  Jas.  Bain  &  Son  $624.45,  A.  Gerard  $285.26,  P.  J.  Powers  Co.  $373.35,  Vic- 
toria Foundry  $382.61,  sundry  $81.94    1,747  61 

Hardware  $80.97,  freight  $31.17,  rope  $21.28,  repairs  $20.35,  sundry  830.73   184  50 


Dredge  '  Sir  Richard  ' :  Scows 
Poison  Iron  Works  :  repairs  on  two  dump-scows,  as  by  specifications  (bill  of  Jan.  26, 1912). . .         395  00 


Coal  Barge  'Sophia  J.  Luff'  at  Quebec  (-32,348.34). 

Captain  at  $50,  Ferdinand  Jean  :  March  24  to  Nov.  30,  1911    412  90 

Sailor  at  $35,  Elzear  Levesque  :  April  6  to  Nov.  30,  1911   274  17 

Sailor  at  $35,  Albert  Roy  :  March  24  to  Nov.  30,  1911   289  03 

Caulkers  and  painters  in  April  at  $2  :  P.  Pilote  14  d.,  J.  Roy  13  d.,  T.  Tremblay  Uh  d   83  00 

Labourers  cutting  ice  in  March,  1911 :  211  d.  at  $1.25   26  90 

Boarding  men  at  $15  a  month  :  Ferdinand  Jean   365  26 

Keeper  at  Chicoutimi :  Albert  Roy,  Dec.  1,  1911  to  March  31,  1912,  4  m.  at  S25   100  00 

Cote,  Boivin  k  Cie  :  6  x  T7r-in.  spikes,  15  kegs  at  $3.65  ;  white  lead,  500  lb.  at  74c;  linseed 

oil,  20  gal.  at  §1.20  ;  £in.  round  iron,  1,515  lb.  at  2  3c;  sundry  hardware  $32.66   183  76 

Harvey,  Timothee  :  3-in.  spruce,  S2S.,  2,673  ft.  at  $25;  sundry  lumber  $77.96    144  79 

Lemieux,  N.  &  Fils  :  pure  manilla  rope,  622  lb.  at  114c. J  hardware  $55.42   126  96 

Tremblay,  J.  Emile  :  paint,  35  gal.  at  $2  ;  linseed  oil",  34  gal.  at  $1.60  ;  sundry  $81.21   205  61 

Foundrywork  :  G.  Guay  $49.33,  sundry  $7.30   56  63 

Hardware  $35.86,  lumber  $21.58,  sundry  $21.89   79  33 
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Steamer  'Speedy'  ($16,665  Og) 

Pay-list,  April  1  to  Dec.  31,  1911  ($10,270.33)— 

Captain  at  $90,  Ludger  Legendre:  April  1  to  Dec.  11,  1911   751  91 

First  mate,  Odilon  Guay  :  Apr.  10  to  Dec.  31,  1911,  at  $70    609  00 

First  engineer,  Jean  Fiset :  9  m.  to  Dec.  31,  1911  at  $35   765  00 

Second  engineer,  Jos.  Duquette:  Apr.  1  to  Dec.  24  at  $60;  less  $5  overpaid  in  March, 

1911   521  45 

Third  engineer,  Jos.  Lebrecque  :  Aprd  1  to  Dec.  24  at  $50   438  71 

Firemen  at  $40:  Leopold  Asselin  $188.60,  Michel  Fiset  $161.94,  Ed.  Foitin  $207 .95,  T. 

Normandeau  $323.44,  Emery  Poiner  $140.65   1,022  58 

Deckhands  at  $35  :  Arthur  Bernier    $219.38,  Wm.  Goulet  $152.41,  Joseph  Lapointe 

$205.26,  Jos.  Leboeuf  $201.76,  Edmond  Lemieux  $292.42,  A.  L.  Menard  $82.65....  1,153  88 

Watchmen  at  $35:  Jos.  Audet  $143.39,  Chs.  Gagnon  $12.42,  Wm.  Goulet  $170   225  81 

Night  watchman,  Theo.  Normandeau:  Dec.  $35  ;  board,  26  d  at  60c   50  60 

Mess  room  boys  at  $25  :  Frs.  Raymond  $162  10,  Raoul  Goulet  $45.97   208  07 

Cooks  at  $70:  Narcisse  Boulanger  $207.67,  John  Campbell  $365.95    573  62 

Steward  at  $70  :  Narcisse  Joly  $207.67,  Thos.  W.  Foley  $374.98   582  65 

Stewardess,  Blanche  Bellemare  :  Apr. -July  at  $55,  Aug. -Dec.  9  at  $60   477  42 

Joly,  Narcisse  :  boarding  men  at  60c.  a  day,  $881.40;  extra  meals,  259  at  20c   933  20 

Legendre,  Ludger  :  boarding  men  at  60c.  a  day,  $1,612  80  ;  extra  meals,  653  at  20c   1,743  40 

Legendre,  Ludger  :  board  of  dining  saloon  passengers,.  121  d.  at  $1    121  00 

Board  at  60c.  a  day  paid  to  men   92  00 

Pay-lists,  Jan.  1  to  March  31,  1912  ($723.06)— 

Captain  at  $90,  Ludger  Legendre  :  Mar.  15  to  31,  1912,  $19  .35  ;  board  $10.97    60  32 

First  engineer,  Jean  Fiset :  3  m.  at  $85  ;  board,  3  m.  at  $20   315  00 

Second  engineer,  Jos.  Duquette:  at  $60,  Feb.  11-Mar.  31,  $99.31  ;  boaid  $33.10   132  41 

First  mate,  Odilon  Guay  :  at  $70,  Mar.  26-31,  $13.55  ;  board  $3.87   17  42 

Fireman,  Michel  Fiset:  at  $40,  Mar.  15-31,  $21.94;  board  $10.97   32  91 

Watchman,  Theo.  Normandeau  :  3  m.  at  $35  ;  board,  3  m.  at  $20   165  00 

Travel  and  outlay  :  Ludger  Legendre  $45.60;  sundry  $124.45   170  05 

Canada  Paint  Co.:  gen.  elephant  white  lead,  500  lb.  at  6^c. ;  smokestack  vellow,  10  gal. 

at  $2  ;  turpentine,  20  gal.  at  $1;  d.  b.  oil,  15  gal.  at  $1.10  ;  sundry  $105.12   194  12 

Canadian  Import  Co.:  American  steam  coal,  222.185  net  tons  at  $4.90;  stove  coal  in 

bags,  4  •  65  tons  at  $8  ;  wood  $1 . 75   1, 127  67 

Carrier,  Laine  &  Co.:  two  cast-iron  propellor  wheels,  rough  :  1,790  lb.  at  4c    .    71  60 

Carter,  A.  T.,  Gaspe:  soft  coal,  82  tons  at  $5. 25  ;  anthracite,  3  tons  $23.63  ;  labour,  117^ 

h.  at  25c  ;  water,  800  gal.  at  f c   489  51 

Crawford  R.,  Kingston  :  Youiogheny  lump  soft  coal,  75-9  tons  at  $4.65  ;  hard  stove  coal,  4 

tons  at  $7  ;  wood  $1 . 35   382  28 

Dominion  Coal  Co.:  R.  M.  23  09  gross  tons  at  $4   92  32 

Hackett,  Wm.  &  Sons,  Quebec  :  row-boat,  13  ft.  at  $3  ;  life-boat,  18  ft.  at  $4   Ill  00 

Halifax  Coal  Co.:  reserve,  12  tons  at  $4.50   54  00 

Haliday,  Jas. :  rpg.  switchboard  $30.55  ;  elec.  supplies  $22.30   52  85 

Inverness  Railway  &  Coal  Co.:  screened  coal,  30  65  net  tons  at  $3.25  ;  trimming  $3.07   102  68 

Kingston  Shipbuilding  Co.:  bill  of  April  20,  1911:   dry-docking,  &c,   replacing  wheel  and 

painting  hull    v.   203  31 

Labiecque,  J.  &  Co.:  stove  coal,  9.91  gross  tons  at  $5.50  ;  stove,  1  ton  in  bags  $7.75    62  26 

Morgan,  Henry  &  Co.:  blankets,  7  pr.  at  $2.75  ;  white  coats,  8  at  $1.35  ;  sundry  $16.78   46  83 

Mulcahy,  A.  &  Co.:  2-in.  hose,  50  ft.  at  58ic;  white  paint,  336  lb.  at  $1.60  for  14  lb. 

$38.40;  sundry  $5.70   73  35 

Pickard,  A.  &  Co.:  Sydney  steam  coal,  18  29  gross  tons  at  $4.50   82  32 

Scripps  Motor  Co.,   Detroit:   one  2-cylinder   Model  M-1911  gasoline  motor,  No.  498,  with 

outfit  and  aluminum  case  8339.25  ;  duty  $79.75  ;  entry,  freight,  &c.  $14.21   433  21 

Yorston,  J.  &  J.:  hauling  vessel,  233  tons,  76  h. p.,  309  at  20c  ;  2  days  on  ways,  309  at  10c. 

each  ;  sundry  $5.94   129  54 

Medical  attendance  and  hospital  treatment  for  Jos.  Leboeuf,  who  contracted  typhoid  fever 
while  at  work:   J.  F.  Solomon,  M.D.  $110;  S.  Anderson,  M.D.  $10;  Pictou  Cottage 

Hospital  $5  (as  by  OO,  Oct.  6,  1911)   125  00 

Foundrywork:  Selbv  &  Youlden  $148.54;  J.  &  R.  Weir  $166.36;  sundry  $189.92   504  82 

Hardware:   Wm.  Doyle  $57.24;  T.  McAvity  &  Sons  $72.93  ;  McKelvey&  Birch  $298.10; 

Chs.  Tessier  $61.29;  sundry  $57. 44   547  00 

Piloting  :  N.  Boyd  $20  ;  Capt.  D.  Laroche  $25   45  00 

Ice   $90,   water  $53,  washing   $49.12,    towing   $46,  freight  $36.50,  4  flags  $31.10,  coal 

$27.18,  charts  $23.10,  6  pr.  rubber  boots  $21,  packing  $20.20,  oil  $20,  sundry  $48.71   465  91 

Stcavi  Derrick  at  Chicoutimi  (-$2,009.80) 

Pay-list,  April  to  Oct.  31,  1911  ($1,240.81)— 

Captain  at  $50,  Hilaire  Martel  :  April  5  to  Oct.  31   343  34 

Engineer  at  $50,  Win.  Brisson  $146.66  ;  at  $60,  Jos.  Bergeron  $180.'   326  66 


Carried  forward   443,455  95 
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Dredge  Vessels  :  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward   443,455  95 

Steam  Derrick  at  Chicoutimi — Concluded. 

Pay-list — Concluded. 

Fireman  at  S35  :  Adjutor  Desbiens,  Mar.  30-Apr.  30.   37  26 

Fireman  and  diver  at  §45  :  Adjutor  Desbiens,  May  1-Oct.  31,  less  19  d   241  50 

Sailors  at  *35,  E.  Barrette  §110.25,  A  Lapointe  §29.65,  H.  Morin  §106.74,  A.  Tremblay 

§39 . 03  ;  labour  §6 . 33   292  05 

Martel,  Capt.  Hilaire  :  boarding  men  at  §15  a  m.  §410.46  ;  sundry  §1.24   411  70 

Hardware:  J.  E.  Tremblay  §79.75,  sundry  §54.52   134  27 

Foundrywork:  Chicoutimi  Constr.  Mecaniciens  §101.08 ;  P.  Guay  §80.50   181  58 

Cartage  §19,  lumber  §16.64,  repairs  $5.80   41  44 

Stonelifttr  No.  1  at  Quebec  ($1,538.41). 

Pay-lists,  April  1-May  31,  1911  (§635.68)— 

Captain,  Jos.  Desrochers  :  2  m.  at  §75;  boarding  men  at  §15  a  month,  §147.50   297  50 

Asst.  engr.  at  §50,  E.  Cote  §100  ;  fireman  at  §40,  Jos.  Plante  S76   176  00 

Deckhands  at  §35,  Jos.  Leclerc  §17.50,   A.  Plante  §54.68;  cook  at  §45,  O.  Levesque 

§90   162  18 

Brown,  T.  &  W.  D.,  tank  :  tender,  §90,  extras  §9.26   99  26 

Davie,  G.  T.  &  Sons  :  hauling  up  vessel  §125,  lay-days,  3  at  §5  ;  painting  §57.38  ;  materials 

$18.74   216  12 

Doyle,  Wm.:  wire  rope,  475  lb.  of  £  in.  at  10c,  572  lb.  of  $  in.  at  12c;  2  anchors,  910  lb. 

§34.13  ;  sundry  hardware  §119.97    270  24 

Mulcahy,  A.  J.  Co.,  West  St.  John,  N.B.:  No.  1  anti-corrosive  composition,  2\  cwt.  at 

§27.60  ;  anti-fouling  composition,  2i  cwt.  at  §44.75  ;  freight  §1.75    182  63 

Foundry  work  §52.67,  steamfitting  §33.23,  sundry  §48.58    134  48 

Stonclifter  No.  2  at  Ottawa  ($1,221.73). 

Engineer,  John  Waldorf  :  Sept.  1,  1911  to  March  31,  1912,  7  m.  at  §80 ;  board,  Jan.  1-Mar. 

31,  3  m.  at  §20   3A  00 

Sunstrum,  John  :  1st  class  4  x  9  to  12  x  12  in.  white  pine,  5,812  ft.  at  §35   203  42 

Foundrywork  :  P.  J.  Powers  Co.,  §292.24,  sundry  §54.07   346  31 

Tamarack  plank  §40,  4  tamarack  knees  §12   52  00 

Steam  Twj  '  Storm  King'  at  Chicoutimi  ($16,069 .J/8) 

Pay-lists,  April  1  to  Dec.  31,  1911  ($4,533.72)— 

Captain  at  §75,  Frs,  Tremblay  :  April  1  to  Dec.  31,  1911   675  00 

Second  captain  at  §60,  Win.  Bergeron  :  bal.  for  March  §2.59  ;  Apr.  1-Dec.  21,  §b24.51. .  527  10 

Engineer  at  $70,  Henri  Bisson  §611.98  ;  2nd  engineer  at  §50,  Ernest  Tremblay  §437.09..       1,049  07 

Cook  at  §50.  Louis  Roussel  §411.30  ;  asst.  cook  at  §30,  O.  Claveau  §240    651  30 

Firemen  at  §40  :  Stan.  Langevin  §349.63,  Jos.'Page  §180,  John  Demeule  §169.68   699  36 

Sailors  at  §35  :  Saml.  Levesque  §280,  Albert  Simard  §280,  Hylas  E^udrault  §280    840  00 

Board  paid  to  men  :  at  §20,  Apr.  §36  63;  at  50c,  Dec.  §45   81  63 

Board  of  Capt.  Tremblay,  Dee.  1  to  23,  1911  :  18  d.  at  57c.  Ifald  to  Geo.  Fortin)    10  26 

Pay-list,  March  1912:  captain,  Frs.  Tremblay  $75;  second  captain  at  §60,  Wm.  Bergeron 
§13.55;  engineer  at  §70,  H.  Brisson  §38 . 42  ;  engineer  at  §50,  Ernest  Tremblay  §27.45; 
cook  at  §50,  Aug.  Villeneuve  §11.32  ;  firemen  at  $40,  J.  Demeule  §18.06,  J.  Poulin 
§16.77:  sailors  at  §35,  S.  Levesque  §15.82,  A.  Skiiard  §7 .91,  A.  Fortin  §7.91;  watch- 
man, at  §35,  March  1-24,  A.  Simard  §27.10.  board  §11.61   270  92 

Re-filling  ice-house  on  wharf,  Feb.  15-24,  1912 :  conductor  Wm.  Bergeron,  8£  d.  at  $2 ; 

labourers,  23^  d  at  §2  ;  carter,  3  d.  at  §2.50   71  50 

Night-watchman  Dec.  1  to  23,  keeper  Dec  24  to  Feb.  29,  1912  :  Albert  Simard.  3  m.  at  §30, 

3  m.  board  at  §15   135  00 

Samson,  Jas.,  inspector,  Quebec  :  superintending  construction  of  new  fore-and-aft  compound 
engine,  and  fitting  of  same  in  tug  '  Storm  King ':  Oct.  1-Nov.  12,  1910  ;  March  19-April 
30,  1911 :  13  weeks  at  §10   130  00 

Belanger,  E.  &  Co.:  carpet,  sewn  and  laid,  53  yd.  at  §1.90  ;  33|  yd.  linoleum  §25.65  ;  rep.,  22 

yd.  at  §1 ;  sundry  §174.89   323  24 

Bilodeau,  Ernest,  Chicoutimi :  escalier  en  merisier   88  00 

Canadian  Import  Co.  :  steam  coal,  85 '647  gross  tons  at  §4.60  :  cartage,  85 '647  tons  at  55c.  ; 

stove  coal,  2  72  net  tons  at  §7 . 50  ;  bagging  §1 . 25  ;  bags,  20  at  10c          ...    464  73 

Doyle,  Wm.  :  cooking-stove  §60.80,  sundry  hardware  §86.93   147  73 

Drolet,  F.  X.  :  repairing  and  painting,  Oct.  25,  1910  to  May  2,  1911   377  07 

Drolet,  F.  X.  :  contract  for  engine  on  Storm  King   6,500  00 

Jobin,  Ulderic,  Chicoutimi :  officers'  suits,  6  at  §22 ;  firemen  and  sailors'  suits,  5  at  §15 ; 

sweaters,  7  at  §2.50;  caps  §28    252  50 

Provisions:  Frs.  Bouret  $297.03,  Jean  Drolet  §131.29.  Gagnon  &  Frere  §343.51,  Jalbert  & 
Laferriere  §81.85,  T.  Lavoie  §413.04,  J.  N.  Maher  §52.10,  H.  Savard  $97.73,  Phydime 
Simard  $54.77,  Dame  A.  Tremblay  §216.67,  sundry  §151 . 17   1,839  16 


Carried  forward   462,689  46 
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Dredge  Vessels :  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward    462,689  4G 

Steam  tug  'Storm  King  ' — Concluded. 

Hardware  :  N.  Lemieux  &  Fils  $221.57,  sundry  $65.51   287  08 

Foundry  work  :  Chicoutimi  Constructeurs-Mecaniciens  $138.27,  P.  |Guay  $95.84   234  11 

Washing:  Mme.  L.  Roussel  $114.82,  Dame  Hy.  Simard  $6.08   120  90 

Plumbing,  O.  Guay  $70.32  ;  tableware,  Win.  Gauthier  $72.50    142  82 

Driving  $45.75,  lumber  $36.60,  6  pr.  rubber  boots  $28.50,  sundry  $40. 15   151  00 


Dredge  'St.  Louis'  ($8,470.42). 


Dredge  pay-lists,  April  1  to  Nov.  30,  1911  ($3,320.96)— 

Engineer,  A.  St.  Germain  :  5  m.  to  Aug.  31  at  $75,  3  m.  to  Nov.  30  at  $80    615  00 

Cranesman  at  $50,  A.  Lalancette,  from  Apr.  17,  $373.33;  fireman,  U.  Dalbec,  8  m.  at 

$40     693  33 

Deckhands  at  $35,  from  Apr.  17  :  E.  Dupre  $261.33,  Jos.  Laplante  $261  33   522  66 

Scowmen  at  $35  :  D.  Poirier  $260.81,  Ls.  Bemeur  $19. 19   280  00 

Cook  at  $30,  Jos.  R.  Descheneaux  :  Apr.  19-Nov.  30,  1911   222  00 

Descheneaux,  Jos.  R.  :  boarding  men  at  $15  a  month,  $1,105;  extra  meals,  41  at  17c; 

washing  $22   1,133  97 

Board  at  $15  a  month,  April  1-19,  1911  :  paifl  to  men   54  00 

Tug  Daisy,  pay-lists,  April  1  to  Nov.  30,  1911  ($1,098.67)— 

Wheelsman,  A.  Nadeau,  8  m.  at  $50  ;  engineer,  Jos.  Salvas,  8  m.  at  $50   800  00 

Fireman  at  $40  :  A.  Crevier,  Apr.  17  to  Nov.  30,  1911   298  67 

Dredge  pay-list,  March,  1912  :  engineer  at  $85,  A.  St.  Germain,  24  d.  $65.81,  board  $15.48; 

fireman,  U.  Nault  $40   121  29 

Travel  and  outlay  :  A.  St.  Germain  $69.70,  sundry  $52.10    121  80 

Can.  Paint  Co:  khaki  and  terra  cotta,  18  gal.  at  $1.45  ;  sundry  $39.20   65  30 

Cohen,  L.  &  Son,  coal :  steam,  47  04  gross  tons  at  $4.50,  152i  at  $4.25  ;  nut,  4'885  net  tons 

at  $7 . 25,  2  at  $8 . 25  ;  cartage  $23 . 53   935  28 

Crawford,  R.,  Kingston  :  lump  coal,  26  "025  net  tons  at  $3.97   103  32 

Marine  and  Fisheries  Dept.,  Sorel :  steam  coal,  35  tons  at  $4.50  ;  bundry  $56.82   214  32 

Foundrywork:  Alex.  Fleck  $145.93,  Wm.  Kennedy  &  Sons  $130.95,  G.  Law  $237.69,  T. 

Lawson  &  Sons  $34.80,  Lymburner  $1,240.27,  P.  J.  Powers  Co.  $148.40   1,938  09 

Hardware  :  Lewis  Bros.  $112.74,  sundry  $29.90   142  64 

Oil  $56.29,  lumber  $55.84,  freight  $30.62,  towing  $30,  refrigerator  $15,  soap  $9.25,  6  stools 

$6,  smithwork  $5.75   208  75 


Tug  'St.  Paul'  ($309.33). 

Scagel,  J.  A.  C,  Wallaceburg  :  yawl  and  2  oars  $35  ;  cover  $6.25  ;  fitting  chalks  75c   42  GO 

Selby  &  Youlden,  Kingston — 

Propeller- wheels,  2  for  St.  Paul,  March  10,  1911  :  2,367  lb.  at  6c   142  02 

Propeller-wheel  for  St.  Paul,  July  7,  1911  :  1,201  lb.  at  6c   72  06 

Foundrywork  $20.10,  hardware  $17,  travel  $16.15    53  25 


Inspectors  at  Poison  Iron  Works,  Toronto. 

Inspectors  on  repairs  to  tugs  Trudeau  and  Sir  John — 

Hunter,  Jas.  :  services,  Jan.  1-Mar.  31,  1912,  3  m.  at  $70  ;  board,  Feb.-Mar.,  2  m.  at 

$16  

Brennan,  John:  services,  Jan.  1-Mar.  31,  1912,  3  m.  at  $55 ;  board,  Feb.-Mar.,  2  m.  at 

$16    197  00 


242  00 


Tug  1  Trudeau  '  (ivith  Dredge  '  Sir  Richard  '). 

Conger  Coal  Co.:  sott  coal,  13^  tons  at  $4.05  

Selby  &  Youldt  n  :  propeller  wheei,  March  11,  1911,  1,225  lb.  at  6c;  propeller  wheel,  July  6, 

1911, 1,225  lb.  at  6c  

Hardware  §15.97,  coal  $15,  travel  $11.19  


Tug  '  Witherbee'  ($9,303.09.) 

Captain,  David  McLean — 

1911,  Apr.  1-Deo.  6,  at  $70   573  55 

1911,  Nov.,  at  $70   70  00 

Captain,  O.  Harvey  :  Mar.  16-31,  1912,  at  $70   36  13 

First  engineer,  J.  Dion  :  Apr.  1-Sept.  17,  1911,  at  $7.5   417  50 

First  engineer,  A.  Fontaine  :  Sept.  26,  1911-Mar.  31,  1912.  at  $70   431  67 

Second  engineer,  Alphonse  Chamberland  :  Apr.  1,  1911-Mar.  31,  1912,  at  $50   600  00 

Mate,  Jos.  Levesque  :  Apr.  1-Dec.  2,  1911,  at  $50   403  23 

Firemen  at  $40  :  Pierre  Gagnon  $345. SO,  Emile  Gagnon  $344.52,  U.  Bouchard  $7.20   697  52 


Carried  forward 


476,317  56 
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Dredge  Vessels  :    Ontario  and  Quebec— Concluded.  $  cts. 

Brought  forward   476,317  56 

Tuff  '  Witherbee  ' — Concluded. 

Deckhands  at  $35:  P.  Boivin  $301.45,  David  McLean  jr.  $282.26,  M.  Pilote  $263.59,  0. 

Lavoie  $9.33.  

Cook  at  $45,  Aug.  Villeneuve  $362.90;  asst.  cook,  Jos.  Lavoie  $150.62  

Board  paid  to  men  :  at  $15,  Apr.,  1911,  $149  ;  at  $20,  Dec. -Mar.  $210  

McLean,  David  :  boarding  men  'at  $15  a  month,  May-Nov.,  $1,151  ;  extra  meals,  42  at  17c; 

Total  §1,158. 14:    (Note  :   $223  58  of  this  was  paid  to  Capt.  McLean's  creditors  as 

follows:  F.  Bouret  $15.66,  Chicoutimi  Seminary  $80. 98,  A,  Fontaine  $79  57,  Gagnon  & 

Frere  $11.50,  A.  P.  St.  Laurent  $26.37,  sundry  $9.50)  

Travel  and  outlay  :  A.  Fontaine  $12.30,  sundry  $97.90  

Can.  Con.  Rubber  Co.:  Para  steam  hose,  50  ft.  at  $1,424  ;  couplings  85c  

Cohen,  L.  &  Son  :  steam  coal,  20.486  gross  tons  at  $4.25;  nut  coal,  1  ton,  $3 ;  cartage  and 

bags  $11.35  ■ 

Doyle,  Wm.:  manilla  rope,  923  lb.  at  9f&;  hardware  $13.79  

Harrison  &  Co.:  one  liquid  compass,  7-in.  card  

Labreque,  J.  0.;<fc  Co.:  steam  coal,  10  326  gross  tons  at  $5.50  ;  sundry  $15.50  

Lavoie,  Albert,  Rimouski  :  fresh  water,  527  casks  at  35c    

Str.  Florence  :  one  ship's  boat  destroyed  by  Witherbee  in  Louise  Basin  in  1910  

Weir,  J.  &  R,  Montreal  ($1,518.00)— 

Patching  bottom  corners,  repairing  stay  bolts  in  back  combustion  chamber,  and  caulking 
outside  shell  .  •  

Boring-out  high  and  low  pressure  cylinders,  fitting  new  pistons,  &c  

New  bushing,  new  piston,  new  rings,  new  grate-bars  

Foundry  work  :  G.  T.  Davie  &  Sons  $40.34,  F.  X.  Drolet  $81 .76,  sundry  $47.  43  

Hardware:  A.  P.  St.  Laurent  $57.76,  Chas.  Tessier  $252.45,  J.  Emile  Tremblay  $284 .09, 

sundry  $54.02  :  

Packing  $55.87,  washing  $27 .90,  smith  $10.11,  cartage  $9.75,  carpenter  $7.50,  watchman  5>7, 

water  $2 . 50,  oil  $1 . 50    


Total,  distributed  below   482,391  05 


Charged  to  the  following  Votes — 

Dredging  :  Ontario  and  Quebec  (Page  V— 286)  269,520  10 

Repairs  to  Dredge  Vessels                                                                     (    -    V-278)  114,052  02 

New  Dredging  Plant :  Ontario  and  Quebec  (    n    V— 278)  53,386  62 

New  Dredging  Plant  :  Generally  (    n    V— 280)  24,658  90 

New  Dredging  Plant :  Maritime  Provinces  (    -    V-  278)  10,051  50 

Riviere  des  Prairies  .  (    »    V — "31)  4,179  39 

St.  Maurice  River  Works  (    »    V-392)  3,167  79 

Victoria  Island  Shipyard  (    .-    V— 280)  2,376  61 

Dredging,  Ontario  and  Quebec,  1912-13:  Shipyard   988  12 

ii                      i,                       Repairs   10  00 


Total,  as  above   482,391  05 


356  63 
513  52 
359  00 


1,158  14 
110  20 
72  10 

106  40 
104  27 
27  50 
72  30 
184  45 
45  00 


350  00 
800  00 
368  00 
175  53 

648  32 

122  13 


Dredge  Vessels  :  Manitoba. 

Dredge  ' Assiniboine'  ($9,185.58.) 

Pay-list,  fitting  out,  April  1-19,  1911  :  master,  B.  Freeman,  Apl.  17-19,  3  d.  at  $4 ;  engineer, 

J.  Anderson,  16  d.'at  $2 ;  laborer,  S.  Westcott,  12  d.  at  $2  ;  sundry  $11   79  00 

Pay-lists,  operating  dredge,  Apl.  20  to  Oct.  31,  1911  (83,292.76)— 

'  Master,  Barney  Freeman,  Apl.  20-Oct.  31  at  $120   764  00 

Engineer,  J.  Anderson,  Apl.  20-Oct.  22  at  $80   486  10 

Cook  at  $75,  W.  McEwen  $477.50  ;  mate  at  $60,  E.  T.  Eyolfson  $382   859  50 

Fireman  at  $50.  M.  H.  Wilcox  $294  .03  ;  watchman  at  $45,  Jas.  Anderson  $286  .59   5S0  53 

Deckhands  at  S 10  :  L.  Carson  $82 . 57,  J.  Dower  $9 . 03,  G.  Favell  $54 . 18,  G.  Go  id  manson 

$181  10,  H.  Quickfall  $138.53,  W.  Waker  $91.60,  S.  Westcott  $45.62   602  63 

Unloading  coal :  J.  Sigfusson,  June  1-20,  1911 :  17  d.  at  $2   34  00 

  1,6/0  oO 

  42  09 

  164  30 

Collector  of  Customs  :  35  p.c.  duty  on  invoices  of  Jos.  Edwards  &  Co.:  on  $198,  $69.30;  on 

$160  $56   ^25  30 

Domn.  Wire  Rope  Co.  :  J-in.  ex.  flex,  plow  steel  dredge  cable,  1,000  ft.  at  14|c;  reel  $1 .80. .  144  30 
Dotv  Engine  Works,  Winnipeg  :  one  64  x  8  double-drum  double-cylinder  engine,  $532  ;  pile- 

'driver  hammer,  2,000  lb.,  and  follower  $119  ;  sundry  $4S.24   699  24 

Edwards,  Jos.  &  Co.  :  10-ft.  lengths  of  Best  Para  steam  hose,  one  of  10-in.  inside  chain,  for 

$160,  one  of  12-in.  inside  diam.  for  $198  (349  and  559  net  weight) ;  sundry  $14.35   372  35 

Carried  forward   6,623  55 
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Dredge  Vessels  :  Manitoba — Continued.  $  cts. 

Brought  forward  ,   6,623  55 

Dredge  '  Assiniloinc  ' — Concluded. 

Mayer,  Rudolf,  Gimli  :  tamarack  piles,  200  of  25  ft.,  26  of  of  20  ft.,  5,520  1.  ft.  at  14c.  ; 

less  53  meals,  $13.25   759  55 

Moody,  R.  C,  Selkirk  :  taking  20  affidavits  to  time  sheets   5  00 

Robinson  (Wm.)  Co.  :  groceries  §577.53,  hardware  $58.43,  dry  goods  $3.70   639  66 

Selkirk  '  Record  ' :  printing  25  cards,  '  Dredge  Rules,  '  11  x  14-in   5  45 

Provisions,  R.  Comber  $452.75  ;  hardware,  Wood-Vallance  $203.90  ;  sundry  $92.86   749  51 

Lumber:  F.  W.  Hooker  $136.81,  sundry  $19.31   156  12 

Foundry  work  $76.55,  cartage  $52. 6 1,  washing  $43.35,  coal  $35,  bedding  $21,  sundry  $18.20. .  246  74 

Tug  'Carberry'  ($240.30). 

Anderson,  A.  J.  :  watchman  on  tug  Carberry  :  30  d.  ending  May  17,  1911,  at  $2   60  00 

McLeod,  Capt.  Roderick,  Westbourne  Landing :  watching  tug  Carberry  and  scows,  Aug. 

1,  1911  to  March  31,  1912  :  S  m.  at  $15     120  00 

Canada  Faint  Co.  :  marine  paint,  30  gal.  at  $1.75  ;  freight  $1.10    53  60 

Hardware  $8.70,  driving  $4   12  70 

Dredge  '  Crane '  ($10,840.88).  1 

Pavlists,  July  1  to  Oct.  27,  1911  :  ($1,348.08)— 

Master  at  $100,  Thos.  Paquette   387  09 

Watchman  at  $45,  A.  Muirhead  $174.19  ;  cook  at  $75,  J  Walker  $290.32   464  51 

Firemen  at  $50:  Wm.  Carson  $59.66,  F.  Fiddier  $133.87      193  53 

Deckhands  at  $40  :  M.  Carson  $100,  F.  Fiddler  $47.74,  M.  Davis  $108.38,  L.  Carson 

•    S46.83     302  95 

Cook  at  $75,  J.  Walker,  Oct.  28  to  31,  1911    9  68 

Black  (Alex.)  Lumber  Co.  :  Fairmount  coal,  93  8  net  tons  at  $6.29   590  00 

Comber,  R.,  Selkirk  :  provisions,  July  10  to  Oct.  24,  1911    185  65 

Dominion  Wire  Rope  Co.  :  f-in.  Lang's  ex.  flex,  plow-steel  dredge  cable,  1,010  ft.  at  12"05c, 

J  in.  ex.  flex,  plow-steel  6  x  24  w.h.c,  1,000  ft.  at  14£c.  ;  2  reels  $5  ;  fl  ight  $11.23    279  23 

Doty  Engine  Works  :  new  Scotch  marine  boiler,  78-in.  diam.  by  9  ft.  long,  allowed  a  working 

pressure  of  150  lb.,  $1,625  ;  extras  $40  ;  sundry  foundry  work  $165.03   1,830  03 

Moody,  R.  C.  :  taking  24  affidavits  to  time-sheets   6  00 

Mussens,  Ltd.,  Montreal :  Hayward  bucket,  and  machinery  for  dredging:  all  necessary  steel 
work  shown  on  drawing  238,  sheet  A.  (with  exception  of  bucket,  woodwork  and  iron 
work  for  construction  of  hull)  one  \\  c.y.  standard  orange-peel  bucket,  No.  2303,  with 

inside  points   4,625  00 

Robinson  (Wm.)  Co.  :  groceries  $284. S9,  hardware  $106.85,  furniture  $48,  dry  goods  $7.25. . ..  446  99 
Foundry  work :  M.  Beatty  &  Sons  $62.54,  Manitoba  Bridge  &  Iron  Works  $139.66,  sundry. . 

$41.17    243  37 

Hardware:  Can.  Fairbanks  Co.  $221.62,  A.  B.  Hill  $103.85,  W.  C.  Wilson  &  Co.  $75.03, 

Wood-Vallance  $507,  sundry  $70 .87   978  37 

Lumber  :  F.  W.  Hooker  $104.64,  Turnbull  &  McManus  $26.48,   131  12 

Cartage  $58.75,  paint  $35,  coal  $33.55,  washing  $26.51,  sundry  $13.50    167  31 

Dredge  'Dauphin'  (-$2,921.02). 

Master,  D.  McLean:  Apr.  25  to  Oct.  31,  1911,  at  $100   620  00 

Fireman  at  $50:  G.  Lacey,  Apr.  27  to  Oct,  27,  less  2  days   296  92 

Cook  at  $60:  W.  Foley,  May  1  to  Oct.  27,  1911      352  25 

Deckhands  at  $40:  P.  Ellis  $189.35,  A.  Munro  $95.66,  A.  Snelgrove  $141.92   426  93 

Watchmen  at  $40:  A.  Reader  $40,  W..  Johnston  $82.45,  W.  Hamatson  $113.55   236  00 

Laborer  at  $2.25:  G.  Wilmer,  5£  days   12  37 

Watching  dredge  at  $15  a  month,  D.  McLean,  Fork  River:  Mar.  15-Apr.  24,  1911,  $19.50; 

Nov.,  1911-Mar.  1912,  5  m.  $75     94  50 

Reading  water  gauge  at  $1.50  a  month:  A.  Cameron,  Fork  River,  $10;  F.  B.  Lacey,  Oak  Brae 

$18    28  00 

Provisions:  Codville  Co.  $273.71,  W.  H.  Paddock  $110.35,  A.  Snelgrove  $58.12,  sundry  $93.22  535  40 

Hardware:  N.  Little  $38.02,  Wood-Vallance  $100.78   138  80 

Teaming  $110.50,  lumber  $33.65,  sundry  $30.70   179  85 


New  Tug  'Friday'  ($6,913.31.). 

Doty  Engine  Works,  Goderich  ($4,975.82)— 

Machinery  for  new  tug,  including  one  new  12xl2-in.  H.  P.  marine  engine;  new  Scotch 
boiler,  72-in.  diam.  by  9-ft.  long,  allowed  a  working-pressure  of  150  lb.;  machinery 


complete,  with  steam-pump,  injector,  heater,  &c     3,150  00 

Frame  and  planking  for  new  tug:  length  60  ft.,  beam  14  ft   1,465  00 

Sundry  foundry  work,  &c   360  82 


Carried  forward     28,169  55 
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Dredge  Vessels  :  Manitoba — Continued.  $  cts. 

Brought  forward   28,169  35 

New  Tug  '  Friday  ' — Concluded. 

Hooker,  F.  W.,  Selkirk:  lumber,  &c   252  88 

Williams  (A.  R.)  Machinery  Co.:  one  15  H.  P.  Buffalo  marine  engine   990  00 

Hardware:  VVm.  Robertson  Co.  §219.09,  Wood-Vallance  1299.84,  sundry  S18.38   537  31 

Foundry  work,  R.  P.  Post  §25.55,  Vulcan  Iron  Works  $99.50  ;  paint  §27.25,'p.untinKname  §5  157  30 

Dredye  'Manitoba.' 

Manitoba  Gypsum  Co.:  wrecking  services  rendered  by  Str.   Spear  and  crew,  for  Govern- 
ment scows,  and  towing  Str.  Carberry  from  St.  Laurent  to  White  Mud  River,  between 

May  30  and  June  21,  1911:  20  d.  at  §30,  §600;  less  §12.50  credit  note   587  50 

New  Coal  Barges  ($3,609.24). 

Canadian  Fairbanks-Morse  Co.:  3-in.  diaphragm  French  pumps,  2  at  §20;  sundry  §14   54  00 

Doty  Engine  Works:  8  plates,  bent,  drilled  and  countersunk    101  99 

Gibson,  Thos.,  Winnipeg:  B.  C.  select  fir,  80,017  ft.  B.  M.  -at  §34.80    2,784  59 

Marshall- Wells  Co. :  best  oakum,  10  bales  at  §4. 15;  freight  90c   42  40 

M>>ody,  R.  C. :  taking  12  affidavits  to  pay  sheets   3  00 

Reid,  Thos. :  smiths'  coal,  4  tons  at  §11   44  00 

Hardware  :  F.  W.  Hooker  §80.22,  Win.  Robinson  Co.  §46.10,  Wood-Vallance  §420.99   647  31 

Teaming  §21.75,  tallow  §10.20     31  95 

New  Scows  ($249.54). 

Manitoba  Bridge  &  Iron  Works:  4  pipe  rollers  §156.75,  freight  §12.22    168  97 

Vulcan  Iron  Works:  w.  i.  hinged  dogs,  8  at  §6;  solid  dogs,  6  at  §3.50;  sundry  §8.82   77  82 

Winnipeg,  Selkirk  and  Lake  Winnipeg  Ry.:  freight. .  .    2  75 


New  Scows:  1912. 


Doty  Engine  Works  :  8  castings,  1,696  lb.   at  Sc.;  freight  §2.85   138  53 

Marshall- Wells  Co.:  best  oakum,  14  bales  at  §4.15  ;  freight  §1.90    60  00 

Miller-Morse  Co.,  hardware  §616.27  ;  Moon,  T.  J.,  teaming  §2   618  27 

Sprague  Lumber  Co.:   timber,  64,035  ft  b.  m.  §2,165  ;  3x6x24  sel.  s  4  s,  1,296  ft.  at  §35   2,210  36 

Vulcan  Iron  Works :  12  chains  with  rings  and  shackles,  §168 ;  24  hinges  and  24  eye-bolts, 

§258  ;  4  rollers  §312  ;  sundry  foundry  work  §262 .34   1,000  34 

New  Tug,  1912  ($116.75) 

Leckie,  John  :  2  light  §13.45,  2  buoys  §10,  sundry  §6.90   30  35 

Marsh.-M-Wells  Co.,  best  oakum,  7  bales  at  §4.15   29  05 

Miller-Morse  Hardware  Co.:  sheet  steel,  1,119  lb.  at  3  Sc.;  sundry  §14.83     57  35 

Dredge  *  Red  River'  ($9,363.24). 

Captain  of  dredge  at  §120  :  H.  Stanley  Dewar,  April  to  May  7,  1911   147  10 

Pay-lists,  May  8  to  Oct.  31,  1911  (§3,896.141- 

Captain  of  dredge  at  §120  :  H.  Stanley  Dewar,  May  8  to  Oct.  31,  1911   692  90 

Cranesman  at  §80,  Barney  Kelly  §461.92  ;  cook  at  §75,  E.  Cauvin  §433.06   894  98 

Captain  of  tug  at  §85  :  T.  Sinclair  §125.30,  Chas.  Bird  §321.60    446  90 

Engineer  of  tug  at  §80 :   T.Lane  §56.76,  A.  Cvr  §242.66,  R.  Carson  §13.33,  Frank 

Smith  §115,  D.  Gunn  §18.66   446  41 

Fireman  at  §50  :  John  McFee  §288.70,  A.  Cyr  §42.20,  P.  C.  Lloyd  §145.15,  D.  Gunn 

§17.74  *   493  79 

Watchman  at  §45  :  D.  Gunn  §233.36,  J.  E.  Slater  §10.15    243  51 

Deckhands  at  §40:  H.  Eisner  §6.45.  P.  C.  Lloyd  §100.63,  John  Olson  §112  89,  Wm 

Rennie  §227.08,  J.  E.  Slater  §201.27,  W.  J.  Slater  §29.33   677  65 

Black  (Alex.)  Lumber  Co.:  screened  Fairmount  coal,  190  net  tons  at  §6.29  _. . .  1,195  11 

Dominion  Wire  Rope  Co.:  Lang's  ex.  flex,  plow-steel  dredge  cable,  500  ft.  ^-in.  at  6  05c, 

1,000  ft.  of  1-in.  at  17 -45c,  1,000  ft.  of  1-in.  at  19' 65c;  4  reels,  §5.60,  freight  §66.94   473  79 

Moody,  R.  C,  Selkirk  :  taking  affidavits  to  time-sheets,  36  at  25c   9  00 

Mussens  :  one  1|  c.y.  standard  orange-peel  Hayward  bucket,  No.  2,567   1,360  00 

Robinson  (Wm.)  Co.,  Winnipeg  Beach:   provisions  §586.04,  hardware  §121.09,  dry  goods 

§7 . 40,  washing  §24   73£  5o 

Wilson,  W.  C.  &  Co.:  sheet  rubber  packing,  55  lb.  at  §1.25;  sundry  §40.98     109  1 3 

Foundrywoik:   Doty  Engine  Works  §258.25,  Manitoba  Bridge  &  Iron  Works  §124.20, 

sundry  §70.34     ••••  452  79 

Hardware  :  Canadian  Fairbanks  Co.  §50.44,  Wood-Vallance  §325.11.  sunory  §7.17   382  ,2 

Provisions  :  R.  Comber  §148.95,  Henderson  &  Burns  §101.32,  sundry  §39.60   287  87 

Tinsinithing §77.88,  paint  §35,  3  tons  smith's  coal  §33,  oil  §31.95,  cable-dressing  §31.70, 

furniture  §18 . 50,  lumber  §17 . 94,  field-glasses  §16,  sundry  §48 . 49   310  46 


Carried  forward 
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Dredge  Vessels:  Manitoba — Continued.  $  cts. 

Brought  forward   48,060  81 

Selkirk  Shipyard  ($12,082.76). 

Foremen  :  at $4.50,  S.  Bullivant,  254  d.,  $1,143;  at  $100,  T.  Paquette,  June,  $100   1,243  00 

Machinist  at  $3,  Stanley  Dewar :  Nov.,  1911-Mar.,  1912  :  150  days   450  00 

Machinists  :  at  30c,  M.  McLean  10  h.,  T,  Paquette  375  h.;  at  25c,  T.  Lane  1,250  h   428  00 

Blacksmiths  at  30c:  O.  Bedard  1,369  h.,  S.  Marsh  748  h.,  T.  Morrison  180  h   689  10 

Blacksmith-helper  and  labourer  at  20c. :  M.  Davis  1,991  h   398  20 

Calkers  at  35c:  J.  Bullivant  980  h.,  P.  Murroe  472  h   508  20 

Painter,  M.  Gordon,  60  h.  at  30c;  carpenter,  G.  Bjomson,  135  h.  at  45c   78  75 

Carpenters,  hours  at  35c:  G.  Bedard  505,  Chas.  Bird  886,  H.  Bird  598,  H.  Boydell821£,  J. 

Bunn  80,  H.  Comber  709,  P.  Doiron  80,  S.  Doiron  60,  O.  Dupont  720,  C.  Jonasson  720, 

Jas.  McNicol  835i,  T.  Sinclair  265   2,197  95 

Carpenters,  h.  at  30c :  G.  Bedard  485,  T.  Morrison  205,  B.  Reid  1,813,  J.  Rosie  492,  Duncan 

Sayer9<>3  2   1,187  46 

Labourers,  hours  at  25c:  W.  Atkinson  136,  A.  Belanger  4574,  R-  Carson  315   227  12 

Sundry  labourers,  6,347  hours  at  20c   1,269  40 

Canadian  Fairbanks-Morse  Co. :   McDougall  20  x  38  in.  x  16  ft.  gap  lathe,  No.  814,  $935 ; 

Kelly  16-in.  BG  crank  shaper,  No.  1878,  $410  ;  sundry  $940.29     2,285  29 

Canadian  Oil  Companies  :  raw  linseed,  49^  gal.  at  $1 ;  lard  $3.50   53  00 

Moody,  R.  C. :  taking  affidavits  to  pay-lists,  16  at  25c   4  00 

Suttie,  J.  M.:  lumber,  19,072  ft.  at  $24,  256  ft.  at  $25,  4,000  at  $26   568  12 

Foundry  work  :  Doty  Co.  $22.05,  Vulcan  Iron  Works  $46.85    68  90 

Hardware  :  Miller-Morse  Co.  $171.66,  R.  Moody  &  Son  $58.11,  Pook  &  Son  $15.02,  Wood- 

Vallance  $45   289  79 

Lumber  $69.91,  cartage  $28.50,  door  and  sash  $27.07,  paint  $11. .   136  48 

Selkirk  Slough  ($1,  190.53). 

Watchman  at  $2,  D.  Cauvin  :  April  1,  1911  to  Mar.  31,  1912  :  366  d.  at  $2   732  00 

Day-watchman  at  $2,  J.  Stephenson,  Aug.  8  to  31  :  21  d.  at  $2   42  00 

Kurrle,  W.  A.:  material  and  electrical  work  at  government  shipyard   276  80 

Sheave,  Geo.,  Selkirk  :  gravel,  50  yd.  at  $1.50   75  00  . 

Cartage  $33.40,  hardware  $26.53,  24  posts  $4  80     64  73 

Tug  'Sir  Hector"  ($735.77). 

Doty  Engine  Works  :  examining  tug,  $13.65  ;  taking  out  stays  and  tubes,  furnishing  and 
replacing  tubes,  cleaning  crown-sheet  and  replacing  stays,  general  repairing  on  boiler, 

$700   713  65 

Paint  $17.50,  hardware  $4.62    22  12 

Tug  'Victoria'  ($1,583.72). 

Captain,  John  Rosie  :  May-Sept.,  1911,  5  m.  at  $90  ;  Oct.,  31  d.  at  $3    543  00 

Engineer,  W.  C.  Wilcox  :  April  19  to  Sept.  30,  1911,  at  $100    540  00 

Engineer,  Oct.  at  $3.33  :  M.  McLean  15  d.,  B.  Reid  16  d   103  23 

Mate,  B.  Reid,  3  d.  at  $3  ;  deckhand,  G.  Belanger,  65*  d.  at  $2    140  00 

Robinson  (Wm.)  Co.:  provisions  $75.09,  hardware  $43.05,  dry  goods  $2.83    120  97 

Paint  $57.65,  hardware  $17.44,  foundry  work  $18.95,  provisions  $18.55,  sundry  $23.93   136  52 

Dredge  4  Winnipeg'  ($10,809.54). 

Pay-lists,  April  1  to  Nov.  4,  1911  ($5,141.04)— 

Master  at  $125,  Guy  E.  Robertson,  $887.50  ;  cranesman  at  $80,  Angus  Poison  $520   1,407  50 

Tug-captain  at  $85  :  R.  R.  McDonald  $167.16,  Thos.  Sinclair  $376.83   543  99 

Tug-engineer  at  $80  :  Frank  Smith  $93.93.  Thos.  Lane  $410.66   504  59 

Cook  at  $75  :  Geo.  Wilson,  April  19  to  Nov.  4, 1911   490  00 

Firemen  at  $50  :  C.  C.  Bird  $325,  E.  Doidge  $120,  John  Lockhart  $206.66   651  66 

Watchman  at  $45  :  John  Lockhart  $102,  Alex.  McDonald  $90,  Colin  MacLeod  $91.50. . .  283  50 

Oiler :  at  $40,  N.  Bedard  $56  ;  at  $45,  N.  Bedard  $148.50,  Alex.  McDonald  $76.50   281  00 

Deckhands  at  $40,  $725.47  ;  scowmen  at  $40,  $253.33   978  80 

Unloading  coal  at  $2  :  J.  Sigfusson,  May  24  d.,  July  7  d    ,   62  00 

Travel  and  sundry  outlay  :  Guy  E.  Robertson   106  10 

Black  (Alex.)  Lumber  Co.:  screened  Fairmount  coal,  374  net  tons  at  $6.29    2,352  46 

Canada  Paint  Co.:  paint  at  $1.75  a  gal.:  1911,  30  gal.;  1912,  30  gal   105  00 

Dominion  Wire  Rope  Co.:  Lang's  ex-flex,  plow-steel  dredge-cable,  330  ft.  of  l|-in.  at  61 '2c, 

116  ft.  of  1^-in.  at  29'  95c;  reels  $3.85,  freight  $8.23   248  78 

Moody,  R.  C-:  taking  affidavits  to  pay-lists,  68  at  25c   17  00 

McColl  Bros.  &  Co.;  scale  powder  compound,  532  lb.  at  15c;  freight  95c   80  75 

Robinson  (Wm.)  Co.,  Selkirk  :  provisions  $578.16,  hardware  $155.16,  dry  goods  $28.12   761  44 


Carried  forward   72,528  16 
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Dredge  Vessels:  Manitoba— Concluded.  $  cts. 

Brought  forward   72,528  16 

Dredge  '  Winnipeg  ' — Concluded. 

revisions  :  R,  Comber  §326.92,  W.  B.  Oakley  $385.85,  sundry  $60.52   773  29 

Hardware  :  Canadian  Fairbanks  Co.  $94.02,  Moody  &  Son  $36.55,  Wood-Vallance  $586.44. . .  717  01 

Foundry  work  :  Doty  Engine  Works  $181.41,  Vulcan  Iron  Works  $46.82,  sundry  $18.86   247  09 

Tinsmithing  $61.33,  washing  $58,  painting  signs  $25,  paint  $20.50,  sundry  $32.75   197  58 

Dredge  '  Winnipegosis '  ($85.65). 

Pulling  out  dredge  Winnipegosis,  April  1911 :  foreman,  Thos.  Paquette,  95  h.  at  30c,  labour- 
ers, 59  h.  at  25c. ;  team,  10  h.  at  50c   48  25 

Paquette,  Thos.:  fare,  Winnipegosis  to  Selkirk,  April  20,  1911   7  40 

Whale,  Thos.  H.,  Winnipegosis  :  caretaker  of  dredge,  3  m.  at  $10  (bill  of  Sept.  15,  1911)   30  00 

Total,  distributed  below   74,548  78 

Charged  to  the  following  Votes  : 

Dredging  :  Manitoba   (Page  V-286)  31,708  11 

Repairs  to  dredge  vessels   ,  (Page  V-278)  4,728  36 

New  dredging  plant :  Manitoba  (Page  V— 278)  24,228  53 

„             „        Generally  (Page  V-280)  12,276  19 

Harbours  and  Rivers  :  Manitoba  generally  (Page  V— 263)  1,607  59 

Total,  as  above. ...    74,548  78 

v   ■ 

Dredge  Vessels:  Saskatchewan. 

Dredge  1  Last  Mountain  Luke'  (91,630.49). 

Pay  lists :  March  1  to  April  30,  1911  ($689.62)- 

Master,  Win.  Ward,  March  1  to  12,  1911  :  paid  at  $80  for  full  month   80  00 

Master  at  $120,  J.  D.  McLeod  :  March  15  to  April  30,  1911   185  80 

Craneman,  G.  Comber,  2  m.  at  $80  ;  dredge  fireman,  Geo.  McMillan,  2  m.  at  $50    260  00 

Cook  at  $75,  F.  M.  Conway  :  March  24  to  April  30,  1911   94  35 

Deckhands  at  $40  :  Jos.  Se'aford  $55.48  ;  sundry  $13.99   69  47 

Travel :  J.  D.  McLeod,  March  15-20,  1911   44  25 

Beach,  A.  C:  rubber  boots,  4  pr.  at  $5 ;  provisions  and  hardware  $112   132  00 

Kerr-Patton  Coal  Co.,  Regina  :  steam  coal,  30  net  tons  at  $3  .35  ;  freight  on  same,  to  Regina 

$106.50,  to  Craven  $18    225  00 

Foundry  work  :  G.  Law  $18.10  ;  Regina  Foundry  $169.57   187  67 

Hardware :  W.  J.  Kirkpatrick  $5  ;  Peart  Bros.  $204.33   209  33 

Teaming  :  W.  A.  Lawrence  $26  ;  Jas.  Mair  $56  ;  J.  Perry  $19.50    101  50 

Provisions  :  Campbell,  Wilson  &  Smith  $81.52  ;  G.  Hoffner  $9.60   91  12 

Lesser  Sla  ve  River  (-$759.41). 

Pay-list,  April  4  to  29,  1911 :  repairing  Orange-Peel  dredge   322  50 

Lessard,  J.  L.:  provisions,  hardware,  &c   174  12 

Northern  Transportation  Co.:  provisions  and  hardware  $21.70  ;  transp.  scow  $15   36  70 

Revillon  Bros.:  hardware  $42.36  ;  horse  feed  $11 .61   53  97 

Russell,  John,  Athabasca  Landing  :  scow  20  ft.  long,  10  ft.  beam   75  00 

Found  ry  work  $56.50  ;  provisions  $36.65;  hard  ware.  $3. 97   97  12 

Total,  charged  to  '  Repairs  to  Dredge  Vessels'  (Page  V— 278)  2,439  90 


Dredge  Vessels:  British.  Columbia  :  Summary  of  Dredges. 

Dredge  JJm  £-335)  38,984  29 

FUttrrn   (Page  V — 336)  17,717  49 

;  Fruhuno  (page v-337)  45,740  45 

Heron  (Page  V-338)  14,353  45 

!.     Kin*  Edward  ft^Vwl  #%i  5 

Lobni tz  Rock  Breaker  Page  V-340  14,816  09 

Dredge  Mastodon  Page  V-341  90,925  16 

„     Mudlark  (Page  V— 342)  35,247  43 

Nakusp  (PageV-342)  6,9i0  53 

I;     Pelican   (Page  V-343)  12,801  12 

Carried  forward   351,752  91 
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Dredge  Vessels:  British  Columbia:  Summary  of  Dredges — Concluded.  $  ota. 


Brought  forward   391,752  91 

Tug  Farquhar  (Page  V-344)  3  00 

..    Petrel   (Page  V— 344)  7,013  12 

„    Point  Ellice  (Page  V— 345)  9,308  98 

„    Point  Garry  (Page  V— 346)  5,759  20 

m    Point  Grey  (Page  V— 346)  4,843  39 

,:    Point  Hope                                                                                          (Page  V— 346)  4,218  40 

Princess  (Page  V— 347)  2,938  32 

„    Roustabout  (Page  V— 347)  3,571  19 


Total..   389,408  51 


Charged  to  the  following  votes  : — 

Repairs  to  Dredge  Vessels  (Page  V— 278)  60,244  86 

Dredging  :  British  Columbia  (Page  V— 287)  296,877  75 

New  Dredging  Plant :  British  Columbia  (Page  V— 279)  26,156  84 

Generally  (Page  V— 280)  329  25 

Columbia  and  Kootenay  Rivers  :  Wharves  (Page  V — 270)  24  24 

Okanagan  River  :  Protecting  Navigable  Channel  (Page  V — 273)  5,775  57 


Total,  as  above    389,408  51 


Dredge  Vessels:  British  Columbia. 

Dredge  '  Ajax.  ' 

Conductor,  J.  M.  Newcomb,  Apr. -Mar.,  12  m.  at  $140;  engineer,  G.  W.  Brown,  12  m.  at 

$125  

Cranesman,  W,  Gillespie,  Apr. -Mar.,  12  m.  at  $90  ;  machinist,  S.  J.  Stapledon,  12  m.  at  $100 
Cook,  M.  B.  Coddy,  Apr. -Mar.,  12  m.  at  $75  ;  2nd  cooks,  R.  Bartholomew,  11  8  m.  at  $40, 

E.  Bentley  $6.67  

Firemen  at  $50  per  m.:  W.  Martin  3  161  m.;  A.  Roberts  8  705  m  

Oiler,  G.  C.  Andrews,  Apr.-Mar.,  12  m.  at  $60   

Watchmen  at  $60  per  m.:  J.  Bamfield  1  066  m.;  E.  Banks  lm.;  T.  Emmott  -645  m.;  J. 

Harper  7 '933  m.;  A.  James  1'258  m. ;  A.  McKinnon  096  m  

Scowmen  and  deckhands  at  $45  per  m.:  T.  Dunn  $315;  E.  Gatehouse  $540;  J.  Gurnell 

$58.60;  W.  Jameson  $40.64  ;  J.  LeDrew  $345.48  ;  A.  Morter  $30.48;  W.  B.  Skillen 

$540;  F.  Shipp  $181.35  ;  O.  Thomas  $160.93  

Archibald,  H.  P.:  little  giant  drill  $130  ;  hose,  75  ft.  at  18c;  sundries  $11.20  

British  Columbia  Mills,  Timber  &  Trading  Co.:  3  dredge  spuds,  $1,200;  108  ft.  wire  rope 

$8.10  ;  6  clamps  $1.20  

Cooke,  William  &  Co.,  Limited  :  230  ft.,  1\  in.  dia.,  hoisting  wire,  $217.14;  duty  $38;  freight 

and  charges  $14.56    

Fraser,  Walter  S.  &Co.:  438  ft.  best  plow  steel  swing  cable  $207.48;  334  ft.  bottom  spud 

cable,  $303.86;  318  ft.  top  spud  cable  $282 . 76 ;  plow  steel  wire  cable,  230  ft.  at  $2.25; 

steam  hose,  50  ft.  at  65c,  50  ft.  at  $1  ;  wire  wound  hose,  lOO^ft.  at  38|c. ;  rubber  16£  lb. 

at  $1.50  ;  condenser  valve  gum,  16  lb.  at  $2 ;  water  gauge  $11.25  ;  throttle  valves,  2  at 

$7  ;  freight  $15.60  ;  sundries  $307.15  

Hall,  Paul:  piles,  376  1.  ft.  at  12c;  labour  $28.50;  pile  driver,  \\  d.  at  $10 ;  towage  $10 ; 

wire  and  staples  $4 . 90  

Hinton  Electric  Co.:  model  '  B  '  Giss  clutch  $60  ;  sundries  $7.60  

Kingham,  J.  &  Co.:  coal,  1,244  tons  at  $5.50,  152  tons  at  $5  

McQuade,  P.  &  Son  :  canvas,  57  yd.  at  40c,  522  yd.  at  44c;  paint,  4  gal.  at  $3.50,  27  gal.  at 

$2.25,  27  gal.  at  $2,  84  gal.  at  $1.65  ;  cotton  waste,  265  lb.  at  12c;  sundries  $139.91  

Marvin,  E.  B.  &  Co. :  eocene  coal  oil,  30  gal.  at  $2.75;  crown  gasoline  32  gal.  at  $3.50; 

engine  gasoline,  12  gal.  at  $2.90;  castor  oil,  50  gal.  at  40c.  ;  2  bales  cotton  waste,  $25; 

manilla  rope,  3,498  lb.  at  10fc,  93  lb.  at  12|c;  140  ft.  tested  chain,  2,145  1b.  at  6c; 

sundries  $111.42    

Queen  City  Trading  &  Transportation  Co.,  services  of  tug  Stetson  towing  3  spuds  

Steamer  Sadie  and  Owners,  services  transferring  coal  to  scow,  and  towing  scow  &c  

Turpel,  William  &  Son  :  carpenter  work,  245  d.  at  $5;  use  of  cradle  for  spuds  $165;  beech,  125 

L  ft.  at  20c;  sundries  $25.82  

Victoria  Water  Works  :  meter  rent  $5.50  ;  water  supplied  $83.97  

Weiler  Brothers  :  linoleum,  24  33  yd.  at  $1.50  ;  sundries  $36.50  

Wilson,  A.  &  W.:  100  gal.  air  tank  $48  ;  sundries  $7  .25  

Groceries  and  provisions:  Brown  &  Cooper  $1,570.65;  P.  Burns  &  Co.  $1,595.19;  Victoria 

Creamery  &  Milk  Supply  Co.,  $121.60;  Windsor  Grocery  Co.,  $1,500.74  ;  5  small  pay- 
ments, $97.07     

Foundry  work  &c:  Ramsay's  Machine  Works  $22.70;  Robertson  Iron  Works  $1,673.33; 

Vancouver  Engineering  Works  $2,010  83  ;  Victoria  Machinery  Depot  Co.  $4,435.61  

Small  payments  :  laundry  work  $40 . 64  ;  sundry  plumbing  &c  $38 . 15  ;  lumber  $36 . 16  ;  6 

aprons  and  6  coats  $13  40 ;  sundries  $22 .20  ,  


Total,  carried  to  page  V— 334 


38,984  29 
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Dredge  Vessels  :  British  Columbia — Continued. 
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Dredge  '  Bittern.' 

Conductors  :  S.  Mills,  May  1-June  15,  1£  in.  at  $150,  travel  and  outlay  $63.50  ;  J.  E.  Moore, 
June-Sept.,  4  in.  at  §125,  travel  and  outlay  $7.20  ;  H.  A.  McCarthy,  Oct. -Mar.,  6  m.  at 
$125,  travel  and  outlay  $30.60  ■  •  

Sub-conductor,  P.  Cunningham  $16.12  ;  engineers,  J.  J.  Campbell,  4  8666  m.  at  $100,  travel 
and  outlay  $6.70,  F.  Nichols,  5  m.  at  $100  

Assistant  engineers  :  C.  King,  4  m.  at  $75  ;  F.  Dalrymple,  5  m.  at  $75  

Firemen  at  $60  per  m.:  G.  Esworthy  $240  ;  C.  King  $60  

Firemen  at  $65  per  m.:  W.  R.  Henry  $255.61  ;  (i.  Lingwood  $69.20  

Cooks  at  $75  per  m.:  M.  J.  Clark  $215.32  ;  J.  Peters  $162.09  ;  Geo.  Thair  $367.50  

Watchmen  at  $45  per  m.:  J.  Campbell  $90  ;  F.  Dalrymple  $42.10  ;  G.  Esworthy  $24.67 
Lingwood  $33.72  ;  G.  Phillips  $135  ;  J.  Sheran  $31.50  ;  F.  Taylor  $105.96  

Deckhands  at  $45  per  m.:  D.  Campbell  $169.50  ;  J.  Campbell  $135  ;  VV.  H.  Carson  .-5107 
W.  R.  Henry  $46.40;  P.  Jensen  $175.60;  G.  Phillips  $90;  J.  Rafferty  $100.16 
Sheran  $42  09  

Carpenters  :  W.  H.  Davis  $171  ;  F.  A.  Martin  $190  ;  powderman,  Jas.  Bates  $19.35  

British  Columbia  Refining  Co.:  cylinder  oil,  30  gal.  at  75c;  engine  oil,  30  gal.  at  35c. 

grease  $4.80;  cable  coating  $4.80;  freight  $6.96  

Canadian  Pacific  Railway  Co.:  coal,  40  tons  at  $12.14,  26  tons  at  $6. 05,  5  tons  at ! 55.04  ; 
towage  $100  ;  330  lb.  gal  v.  spikes  $18.15  ;  sundries  $22  93  

Dominion  Sawmills  &  Lumber,  Ltd.:  hire  of  tug  Hercules  tending  dredge,  46  d.  at  $40  

Hudson's  Bay  Co.:  blankets,  2  pr.  at  $8,  I  at  $4.50,  1  at  §4;  dinner  set  $13.50;  canvas,  54  yd. 
at  50c. ;  sundries  $26 .85  :  V"« 

Kootenav  Ice  &  Fuel  Co.:  ice  $35  ;  coal  $37.25  ;  freight  $7   

Lawrence  Hardware  Co.:  2  gear  and  2  sheaves  $117.05  ;  freight  $o.87   

Nelson  Hardware  Co.:  wire  cable,  2,000  ft.  at  5^c,  1,000  ft.  at  lie,  500  ft.  at  12c.;  anchors 
1  43°  lb.  at  7c;  set  of  differential  blocks  $25  ;  set  of  stocks  and  dies  §17  ;  English  lead, 
312  lb.  at  10c;  ste«l  range  $50;  2  jackscrews  $17  ;  iron,  271  lb.  at  4c;  50  ft.  rubber  hose 
$13  50  ;  25  ft.  6team  hoge  $21.25  ;  sundries  $713.64  

Robertson,  D.  J.:  linoleum,  27  yd.  at  70c;  bed  springs,  6  at  $4  ;  mattresses,  1  at  $10.50,  3  at 
$5  2  at  $4  ;  6  oak  dining  chairs  $21 .10  ;  sundries  $22  15  

Standard  Furniture  Co.:  cloths,  6  yd.  at  $1.75,  35  22  yd.  at  75c;  7  bed  springs  $17  ;  sundries 

$40  10     

Vancouver  Machinery  Depot:  reversible  steam  capstan  with  engiaved  top  $330;  freight 

$54.22  ;  custom's  entry  $1.  

Wattsburg  Lumber  Company  :  hire  of  Anamoose  and  crew  3  d.  at  §35  ..   

Wood  Vallance  Hardware  Co.:  wire  rope,  1,500  ft.  at  10c,  175  ft.  at  9|c,  1,125  ft.  at  6c; 
snatch  blocks,  2  at  $13  ;  bench  vise  $15  ;  3  doz.  wire  rope  clamps  $10.50  ;  packing,  12J  lb. 
at  90c. ;  sundries  $162.31  •   •••••• 

Yale  Columbia  Lumber  Co.:  services  of  tug  Hercules,  28  d.  at  $40;  sundry  lumber  $334.38  . . 

Foundry  work  •  Nelson  Iron  Works  $364.60  ;  Vancouver  Engineering  Works  $1,970   

Groceries  and  provisions  :  Bell  Trading  Co.  Ltd.  $141.84;  C.  A.  Benedict  $322.50;  Braid- 
wood  Bros.  $148.94  ;  P.  Burns  &  Co.  $314.68  ;  J.  A  Irving  &  Co.  $535.11  ;  Stewart  & 
Co  $404.20;  C.  Wright  $74  20  ;  4  small  payments  §27 .95   

Small  payments  :  skiff  with  2  oars  $45;  24  sheets  $24;  sundry  plumbing  $26.28;  3  doz. 
towels  $13  50  ;  2  pr.  oars  $12  ;  laundrywork  $12.70  ;  sundries  $41.36  


Total,  carried  to  page  V— 334 . 


1,585  30 

1,009  48 
675  00 
300  00 
324  81 
744  91 

462  95 


866  16 
380  35 

49  56 

809  18 
1,840  00 

91  85 
79  25 
122  92 


1,279  67 

119  65 

94  02 

385  22 
105  00 


458  97 
1,454  38 
2,334  60 


1,969  42 
174  84 
17,717  49 


Dredge  '  Fruhling.' 


Captain,  J.  F.  Gosse:  Apr. -Mar.,  12-048  m.  at  §140;  travel  and  outlay  $25.30  

First  engineer,  M.  Honour,  Apr. -Mar.,  12 "59  m.  at  §125  

Second  engineers  at  $100  per  in.:  W.  G.  Wooster  S706.54  ;  F.  Creedon  §412.62  „. 

Third  engineers  at  §75  per  m.:  T.  A.  Barnard  §246.77  ;  T.  Taylor  $329.59  ;  J.  W.  Wear- 

FirsrniatehJ3Enn3ree','Apr.-Mar.,  i2  032  m.  at  $85;  2nd  mate  G.  Humphries,  12  m.  at  §50. . 
Quartermaster,  R.  Gunn,  Apr. -Mar.,  12  m.  at  $60  ;  operator,  E.  Storm,  Apr.-Mar.,  12*26  m. 

at  $60  

Watchmen  at  $60  per  m.:  C.  Feeney  $721 ;  N.  Matheson  $720  

Cooks  at  $75  per  m.:  W.  Haynes  $522.50  ;  J.  E.  Munday  $362.50   ■  •■ 

Oilers  at  $60  perm.:  T.  Archibald  §500.16 ;  H.  Grandfield  §249.13;  J.  Jackson  $246.76;  S. 

Firemenkat$55  per  m.:  J.  Ingalls  $55  ;  P.  Ingalis  $55  ;  J.  Lagace  $613.88  ;  P.  Lagace  $62.33; 

Steward^  at  $45  per  in.:  T.  Albury  $44.51 ;  J.  J.  Munday  $217.50  ;  J.  Robertson  $64.98 ;  W. 

A.  Ross  $100.49  ;  T.  Wilson  $90;  C.  Yuill  $13.50  

Coal  passers  at  $50  per  m.:  K.  Ferguson  $50;  M.  Ingalls  $100;  L.  Lagace  $399.58;  D. 

McLure  $50  

Deckhands  at  $45  per  m.:  J.  Buchanan  $541.45  ;  M.  Doucett  $540.72  


1,712  06 
1,573  78 
1,119  16 

934  47 
1,622  74 

1,455  64 
1,441  00 

885  00 

1,496  18 

1,343  91 

530  98 

599  58 
1,082  17 


Carried  forward   15,796  67 
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Dredge  Vessels  :  Brittsli  Columbia — Continued.  $  cts. 

Brought  forward.   15,796  67 

Dredge  'Fruhliwf — Concluded . 

Anderson  &  Lusby :  range,  water  tank,  range  boiler,  and  connecting  tank  and  range  $205 ; 
2  Duplex  blocks  $100  ;  special  oil,  588  gal.  at  6lic. ;  boiled  oil,  42  gal.  at  $1.50,5  gal.  at 
$1.64  ;  coal  oil,  1874  S3^-  at  27c;  brl.  cylinder  oil  $31.57  ;  Arctic  cup  grease,  3631b.  at  10c; 
boiler  compound,  270  lb.  at  15c;  turpentine,  8  gal.  at  $1.50;  packing,  30'021b.  at  $1.50, 
38-4311).  at  95c,  78  1b.  at  75c,  26  1b.  at  50c,  57  lb.  at  35c;  200  lb.  dry  red  lead  $11; 
white  waste,  4  bales  at  $12.50 ;  fire  bricks,  400  at  4ic;  harness  leather,  21  lb.  at  55c,  24 '75 
lb.  at  50c;  brass,  45  lb.  at  40c;  zinc  plates,  445  lb.  at  8^c. ;  portable  forge  $35 ;  steam  hose 

20  ft.  at  90c;  copper  boiler  $12 ;  2  radiators  $20  ;  sundries  $531.15   1,883  02 

Archibald,  H.  P.:  long  stroke  riveter  $100;  2  extra  button  sets  $5.50   105  50 

British  Columbia  Marine  Railway  Co.:  shoring  ami  unshoring  vessel  $75  ;  No.  1  composition, 
11  drums  at  $42.50  ;  waterline,  6  drums  at  $47.50  ;  launch  hire  $112.50  ;  bronze  castings 
1,502  lb.  at  45c;  iron  castings,  bolts,  &c,  2,757  lb.  at5c;  brass,  4]  lb.  at  35c;  steel,  1881b. 
at  6c;  solder,  43  1b.  at  30c. ;  making  and  fitting  patch  for  suction  pipe  $49.50;  cutting 
water  tank  and  bulkhead  for  water  tight  doors  $38.50;  16  pieces  leather  cut  to  size  $30; 
15  pieces  belting  cut  to  size  $140 ;  50  ft.  double  dressed  moulding  $22.40  ;  800  ft. 
joint  $35;  use  of  air  tools  $70;  supplying  special  water  tight  doors  and 
frames  $60;  use  of  boring  mill  $75 ;  steam  table  $78.50;  services  of  steamer  Maude, 
$45;  labour,  97  h.  at  $1.50,  84  h.  at  85c,  3,806  h.  at  75c,  1,086  h.  at  45c,  2,284  h.  at  40c, 

33  d.  at  $5;  superintendence  $160;  sundries  $217.73.   7,452  61 

Dominion  of  Canada  (Graving  Dock,  Esquimalt)  :  docking  745  tons  and  first  day  $300,  22  d. 
at  $50;  pumping  to  lay  cribbing  $75;  pumping  m  remove  cribbing  $75;  water,  28,000  gal. 

at  60c  per  1,000   1,566  80 

Fraser,  Walter  &  Co.:  wire  wound  hose,  200  ft.  at  47^c  ;  mattresses,  8  at  $5.40;  mattress 

springs  and  frames,  4  at  $5.40;  sundries  $48.10   207  90 

Gilley  Bros.:  coal,  1.425  71  tons  at  $6.65   9,481  01 

Hadfields  Steel  Foundry  Company:  set  of  'Era'  manganese  steel  pump  liners   106  76 

Kingham,  J.  &  Co.,  coal,  15  tons  at  $7.50   112  50 

McQuade,  P.  &  Son:  leather,  4  pieces  at  $4.50;  packing,  29J  lb.  at  $1.50;  cotton  waste,  126  lb. 
at  12c;  red  oxide  in  oil,  1,060  lb.  at  6Jc;  plough  steel,  400  ft.  at  &fc.;  boiled  linseed  oil,  40 
gal.  at  $1.25;  16  sheaves,  $20;  white" lead,  224  lb.  at  7ic;  steel  wire,  250  1b.  at  $10.80 
per.cwt. ;  2  mast  head  lights  $23.50;  white  zinc  336  lb.  at  8c. ;  paint  $18.25;  sundries  $141.08         496  60 

Mayers,  Joseph,  coal,  362  tons  at  $6.65   2,407  30 

Schaake  Machine  Works:  labour,  52  h.  at  $1.1-0,  13^  h.  at  $1,  325i  h.  at  85c,  1,092£  h.  at  75c, 
lOh  at  60c,  iron,  steel  &c,  1,365  lb.  at  5c. ;  brass  castings,  34  lb.  at  35c;  steel  plate,  3541b. 

at  10c;  metal,  30  lb.  at  60c;  sundries  $36.89   1,364  00 

Webb  &  Gifford:  labour,  1S4£  h.  at  75c,  5  h.  at  60c, ;  sundries  $33.50  . .  174  96 

Groceries  and  provisions:  Geo.  Adams  (The  Public  Supply  Stores)  $564.70;  Ayling  &  Swain 
$526.01;  Benson  &  Ayling  $54.44;  P.  Burns  &  Co.  $1,605.46;  C.  A.  Welsh  $1,184.52; 

Windsor  Grocery  Company  $331 .25  .   4, 266  38 

Small  payments:  laundry  work  $56.05;  grate  for  wheel  house $30;  awning  $28.50;  manilla  rope 
$27.33;  packing  $22.72;  water  $21.60;  drugs  $18.40;  electrical  supplies  $14.25;  canvas  for 
bridge  $14;  lumber  $12.25;  sundries  $73.44   31S  44 


Total,  carried  to  page  V— 334   45,740  45 


Dredge  'Heron.' 


Conductor,  Joe  McDonald  :  Apr. -Feb. -Mar.,  9  m.  at  $125;  travel  and  outlay  $354.52    1,479  52 

Engineers  at  $S0  per  m.:  U.  Guilbeault  $505;  Jas.  Meld  rum  $135.17   640  17 

Firemen  at  $65  per  m.:  Jas.  Campbell  $109.82;  J.  Musser  $450   559  82 

Cojks  at  $75  per  m.:  J.  T.  Boucher  $126.72;  J.  Mclnnis  $106.25;  J.  Nicol  $343.75   576  72 

Caretakers  at  $60  per  m.:  Jas.  Campbell  $138.62;  J.  Musser  $60   198  62 

Foreman,  F.  Nelson,  May  28-Oct.  31,  5  097  m.  at  $65   331  30 

Labourers,  315  in.  at  $45,  185  d.  at  $3,  S  d.  at  $2;  deck  hands  $839.56   2,828  15 

Teams  and  teamsters,  93  5  d.  at  $6,  18  78  d.  at  $5.75;  chore  boy  $37.10   706  10 

Commercial  Livery,  Feed  and  Sale  Stables,  sundry  livery  and  hauling   98  00 

Dalrymple  &  Clark:  2  iron  bars  $45;  sundry  smithwork  $22.75   67  75 

Eyre  &  Cutbill:  provisions  $435.33;  tent  $16.90   452  23 

Okanagan  Falls  Land  Company,  lumber,  4,200  ft.  at  $20   84  00 

Paul,  Alex.,  wood,  15  cords  at  $6.50   97  50 

Penticton  Hardware  Company:  2,500  ft.  cable  $215  ;  544  lb.  manilla  rope,  $116.80;  throttle 

valve  $21;  cylinder  oil,  10  gal.  at  $1.25;  28  ft.  steam  hose  $21;  3  kegs  spikes  $19;  2001b. 

nuts  $24;  vise  $10;  64S£  lb.  iron  $29.63;  refrigerator  $23;  sundries  $287.70    779  63 

Penticton  Lumber  Co.:  piles,  19,564  1.  ft.  at  life,  440  1.  ft.  at 9c,  1.0801.  ft.  at  8c;  lumber, 

26,234  ft.  at  $20;  wood,  6  cords  at  $4.25;  sundries  $22.39   2,997  23 

Smith,  C.  E.,  Lumber  Co.:  piles,  576  1.  ft.  at  8c;  sundries  $47.66   93  74 

Strang,  D.  S.:  manilla  rope,  143  lb.  at  $17;  108  lb.  steel  $10.80;  sundries  $36.16   71  27 

Tupper  Bros.:  wood,  10£  cords  at  $6;  coal,  1  ton  at  $12.50    75  50 


Carried  forward   12,137  25 
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Brought  forward   12,137  25 

Dredge  '  Heron ' — Concluded. 

Groceries  and  provisions:  C.  E.  Burtch  $345.50;  Norman  Hill  $53.80;  W.  R.  King  &  Co., 
$1,116.43;  Olde  English  Butcher  Shop  $203.28;  Maple  Leaf  Bakery  $132.60;  Alfred  H. 
Wade  (Penticton  Mercantile  Co.)  $94.96;  3  small  payments  $51.28   1,997  85 

Small  payments:  foundry  work  $30.55;  ice  $30;  cots,  10  at  $2,  3  at  $1.50;  cutting  17  cords  wood, 
$17;  cartage  $17;  3  blocks  $15.50;  labour  $18;  towing  $15;  2  crank  pins  $13.50;  sundries 
$37.30   218  35 


Total,  carried  to  page  V— 3?4   14,353  45 


Dredge  'King  Edward'. 

Captain,  J.  W.  Rogers  :  Apr. -Mar.,  12  119  m.  at  $140. ;  travel  and  outlay  $61.60   1,758  28 

Chief  engineer,  Wm.  Rogers,  Apr  -Mar.,  12" 201  m.  at  $125    1,525  22 

Second  engineer,  J.  B.  Brown,  Apr. -Mar.,  12 •  065  m .  at  $80   965  20 

Third  engineers  at  $60.  per  m  :  J.  Creeden  $30.97  ;  J.  R.  Macintosh,  $19.35    50  32 

Night  engineers  at  $70.  perm.  H.  Edgar  3'548  m.;  John  Fenton  6  451  m.;  Geo.  Simpson 

2  m   839  99 

Mate,  A.J.  Bell,  Apr. -Mar.,  12 1 152  m .  at  $85     1,032  91 

Operator,  D.  W.  Matheson,  Apr. -Mar  ..  12 •  213  m.  at  $90   1,099  20 

First  cooks  at  $75.  per  m.:  A.   Anderson  $684.38;  E.  J.   P.  King  $75.;  R.  E.  Steed 

$142.24    901  62 

Second  cooks  at  $45.  per  m.:  T.  Albury  $76.88;   R.  Cormack  $39.96;   Geo.  C.  Higgins 

$369.96  ;  John  Robertson  $27.12;  D.  Waugh  $59.50;  A.  Wolfe  $15   588  42 

Fireman  at  $45.  per  m.:  H.  Edgar  $17.74  ;  G.  Kellie  $664.90  ;  J.  R.  Macintosh  $647.75. .  1,330  39 
Blacksmith,  D.  Currie,  Apr. -Mar.,  12  149  m.  at  $80.;  spudman,  J.  Creeden,  Apr. -Feb., 

11  ■  089  m.  at  $60   1,637  29 

Carpenter,  A.  R.  McLeod,  Apr. -Mar.,  12  054  m.  at  $60   723  28 

Deckhands  at  $45.  perm.:  W.  Benson  $59 . 50  ;  R.  Cantlev  $68.71 ;  H.  Edgar  $370 . 17  ;  M. 
J.  McDonald,  $510.96  ;  John  McLean  $37.74  ;  Alex  McLennan  $15.23  ;  J.  A  McLeod 
$547.92  ;  Jas.  Nairn  $488.47  ;  A.  Nisbet  $477.16  ;  John  Patterson  $252.28  ;  Geo.  Simp- 
son $455.85   3,283  99 


Anderson  &  Lusby  :  Duro  flanged  valves,  2  at  $58.;  Lunk  St.  valves,  2  at  $13.;  paint,  4  gal 
at  $3.,  4  gal.  at  $2.75,  19£  gal.  at  $2.50,  5  gal.  at  $2.25  ;  white  lead,  500  lb.  at  $6. 8c  ; 
magic  boiler  compound,  1,100  lb.  at  15c  ;  engine  oil,  45  gal.  at  75c.,  46  gal  at  77c  ;  brl. 
dynamo  oil,  $32. ;  cylinder  oil,  50  gal.  at  88c  ;  gasoline  8  cases  at  $2.95  ;  coal  oil,  542£ 
gal.  at  27c  ;  Albany  grease,  100  lb.  at  20c  ;  packing,  24f  lb.  at  $1.25,  794.  lb.  at  75c; 
cotton  waste,  2  bales  at  S12.50  ;  500  gaskets,  $61.50  ;  2  in.  couplings,  2  at  $5.50  ;  copper 


hose,  6  ft. at  S4.50;  wire  rope,  900  ft.  at  14c,  1,000  ft  at  7c  ;  sheet  lead,  84  lb.  at  12c; 
electric  lamps,  48  at  30c  ;  carbon  brushes,  16  at  75c  ;  babbitt,  60  lb.  at  60c  ;  duck,  50  lb. 

at  47c  ;  ship  truck  $15;  30  brl.  $10  ;  sundry  $927.94   2,219  C4 

Armstrong,  Morrison  &  Co.:  use  of  pile  driver,  2  d.  at  $20.;  piling,  802  ft.  at  13c  ;  labour 

driving  piles  $45.76   190  02 

Archibald,  H.  P.,  Boyer  chipping  hammer   85  00 

Belyea  &  Company,  sundry  draving  and  teaming   74  05 

British  Columbia  Mills,  Lumber  &  Trading  Co.:  lumber,  1,815  ft.  at  $50,  250  ft.  at  $40, 

1,472  ft.  at  $14,  sundry  $82.91   204  26 

Bryson  &  Sons  :  monarch  range  $165  ;  sundries  S13.45   178  45 

Dunlop  Tire  &  Rubber  Goods  Co.,  1  length  suction  hose    500  00 

Eburne  Saw  Mills  Limited  :  piles,  168  ft.  at  10c  ;  lumber,  1,755  ft.  at  $14  ;  sundry  $23.95.. . .  65  32 

Evans,  Coleman  &  Evans,  Clayburn  channel  fire  bricks,  2,248  at  $125  per  M   281  00 

Fales,  W.  E.:  iron  beds  and  springs,  2  at  $9.50;  linoleum,  15  yd.  at  65c,  17 "33  [yd.  at  70c, 

12  yd .  at  60c  ;  sundries  $32 . 45   80  55 

Gillev,  W.  A.,  driving  piles  in  North  Arm,  7  at  $8   56  00 

Gilley  Bros.:  coal,  45  ton  at  $4.50,  961  ton  at  $5.50,  1  ton  at  $19  ;  sack  cement  $1   5,508  00 

Halcrow,  A.  H.:  services  of  Tug  Stranger  tending  dredge,  181  d.  at  $15  ;  coal  scow  tending 

dredge,  2  at  $12.50   2,740  00 

Jackson,  Colin  F  &  Co.,  steel  wire  rope,  1,000  ft.  at  6c,  350  ft.  at  1  lie   100  25 

Kirk,  H.  T  :  manilla  rope,  1,002  lb.  at  lOgc. ;  ratline,  60  lb.  at  30c;  sundry  54c    126  25 

Macdonald,  Marpole  Co. :  coal,  249  ton  at  $5.65,  1  ton  (blacksmith)  at  $20  ;  "sundries  $3.50  . .  1,430  35 
McLennan,  McFeely  &Co.:  manilla  rope,  1,003  1b.  at  10fc;  engine  oil,   85  gal.  at  77c; 

eocene  oil,  SH  gal.  at  26c  ;  white  lead,  200  lb.  at  Sic  ;  sundries  $56.16   267  62 

Mayers,  Joseph,  coal,  225  ton  at  $5.50   1,237  50 

Royal  City  Laundry,  sundry  laundry  work   50  00 

Simson,  Balk  will  &  Co  :  anchors,  766  11).  at  7ic;  flexible  hose,  S  ft.  at  $3.80;  copper  steam 

hose,  12  ft.  at  $1.50  ;  lever  throttle  valve"$9  ;  sundries,  $105.31   220  16 

Sinclair,  W   E.,  men's  hip  gum  boots,  8  pr.  at  $7.50   60  00 

Star  Shipyard  Co.:  hauling  out  and  docking  scow  10  at  $5  ;  oakum,  6  bales  at  $4.50  ;  labour, 

475  h.  at  60c;  lumber,  tar  &c,  $20    382  00 

Trapp,  T.  J  &  Co.,  flexible  wire  rope,  1,000  ft.  at  6£c   65  00 


Carried  forward   31,856  93 
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Brought  forward   31,856  93 

Dredge  King  Edward. — Continued. 

Webb  &  Gifford  :  supplying  20  lengths  of  20  in.  pipe,  $1305.  ;  metal  castings,  130  lb.  at  45c.  ; 

'abour,  78  h.  at  75c;  sundries  $21.32     1,443  32 

Westminster  Marine  Railway  Co.  :  labour,  20  h.  at  50c,  1,022  h.  at  60c,  10  h.  at  75c;  lumber, 
7,351  ft.  at  $30,  2,535  ft.  at  $20  ;  dockage  $25  ;  spikes,  8  kegs  at  $6  ;  oakum,  8  bales  at 
$4.50  ;  oil,  20  gal.  at  $1.50  ;  sundries  $33   1,073  93 

Foundry  work,  iron  work&c:  Schaake  Machine  Works  $4,949.33  ;   Vancouver  Engineering 

Works,  $474.31  ;  Vulcan  Iron  Works,  $224.48  ;  Westminster  Iron  Works  $52.54   5,700  66 

Groceries  and  provisions  :  Geo.  Adams  (The  Public  Supply  Stores)  $817.35  ;  Ayling  &  Swain 
$302.90  ;  P.  Burns  &  Company  $1,546  85  ;  Dominion  Grocery  $207.64 ;  C.  H.  Peterson 
$56.50  ;  Richmond  Meat  Market  $87.80  ;  C.  A.  Welsh  $838.72 ;  11  small  payments 
$301.68   4,159  44 

Small  payments  :  gasoline,  lS4i  gal.  at  21c;  searchlight  $35  ;  piles,  360  ft.  at  9c;  making 
and  furnishing  boat  covers,  2  at  $15  ;  laundry  work  $22.70  ;  ice  $12  ;  2  clocks  $10.50  ; 
lumber$U.19  ;  sundries  $68.45     260  99 


Total,  carried  to  page  V— 334   44,495  27 


Lobintz  Rock  Breaker 

Conductor,  A.  M.  Aitken  :  May  20-Mar.  31.  10*322  m.  at  $125  ;  outlay  $8   1,298  32 

Engineer,  J.  Tyson,  July-Mar.,  9m.  at  $100   900  00 

Cook,  W.  Earl,  Sept. -Mar.,  6  m.  at  $70,  1  m.  at  $75   495  00 

Fireman.  P.  Coleman  :  July-Mar.,  7  m.  at  $60,  2  m.  at  $55  ;  overtime  $5.32   535  32 

Watchman,  Geo.  King,  Oct.  24-Mar.  31,  5' 226  m.  at  $60   313  55 

Night  watchman  at  $60  perm.  :  A.  Morter  $68.45 ;  S.  Waldron  $86.38   154  83 

Sounders  at  $50  per  m.  :  Fred.  Shipp  $45.16  ;  Chs.  F.  Tillep  $100   145  16 

Deckhards  at  $45.  per  m.  :  H.  N.  Barrow  $47.66  ;  J.  A.  France  $279  ;  A.  Germain  $234  ;  Geo. 

King  $43.79;  A.  Morter  $28.50 ;  Chas.  F.  Til  ley  $97.25  ;  W.  Watts  $40.65   770  85 

Canadian  Inspection  Company  :  inspecting  work  done  by  Messrs  Lobnitz  &  Co.,  Scotland, 

$740.64  ;  cable  expenses  $18.25   758  89 

Chrystall,  George  :  inspector  of  work,  188  d.  at $4.86,  Sundays  2  at  $9.72  ;  board  and  lodging 

$372.50  ;  travel  and  outlay  $54.42  ;  advance  to  be  accounted  for  $200   1,560  04 

Cookson,  C.  M.  :  4  radiators  $29.85  ;  reducing  steam  valve  $25.40  ;  labour,  30  h.  at  85c,  5  h. 

at  30c;  sundries  $44.36   126  61 

Doe,  E.  R.  :  scow  driver  and  crew  1  d.,  $75  ;  piles,  245  ft.  at  12c;  steel  cable,  100  ft.  at  10c; 

sundries  $8.20   122  60 

Evans,  Coleman  Wharf  Co.  :  wharfage  aud  hauling  charges  on  792  pieces,  comprising  rock, 

fillings  &c   139  16 

Fraser,  Walter  S.  &  Co.  :  100  ft.  rubber  lined  hose,  $25.75  :  platform  scale  $22  ;  anvil,  148  lb. 

at  15c.  ;  pemberthy  injector  $20.50  ;  forge  $25  ;  set  screw  plates  and  dies  $30  ;  set  stocks 

and  dies  $12.25  ;  set  pipe  taps  $10  ;  swivel  bench  vice  $13.75  ;  sundries  $478.34   659  79 

Gardner,  W.  E.,  sundry  scow  hire,  water  &c   121  62 

Hall,  Paul  :  piles,  398  ft.  at  12^c,  412i  ft.  at  12c;  labour,  10  h.  at  75c,  46£  h.  at  37£c. 

sundry  $47.50  ;  use  of  pile  driver  $30  ;  towage  $25  ;  moving  spar  buov  $10  ;  cable,  140  ft. 

at9^c.  ;  sundries  $14.50    264  83 

Kingham,  J.  &  Co.:  coal,  23  ton  at  $7.50,  152  ton  at  $6.75,  10  ton  at  $6.50   1.263  50 

McDonald,  M.:  building  Dolphins  :  wages  of  crew  $39.50  ;  piles,  240  ft.  atl2Jc;  hire  of  pile 

driver  $25  ;  towage  $10  ;  wire  and  staples  $10   114  50 

McQuade,  P.  &  Son  :  2  snatch  blocks  $25  ;  brass  cabin  lamps,  10  at  $4  ;  enamel,  4  gal.  at  $5  ; 

signal  red  lights,  3  at  $8.50  ;  paint,  4£  gal.  at  $2.35,  9  gal.  at  $2.25,  4  gal.  at  $1.65  ;  2  bales 

cotton  waste  $24  ;  wire  rope,  200  ft.  at  8c. ;  packing,  19  lb.  at  $1.50  ;  zinc,  108  lb.  at  10c. ; 

sundries  $22S.  62   455  85 

McTavish  Bros.:    duty  $120.45;   freight,  storage  and  wharfage  $27.24  ;    cartage  $3.50; 

brokerage  $3.50   154  69 

Marvin,  E.  B.  &  Co.:  manilla  rope,  1,013  lb.  at  10jc. ;  eocene  oil,  25£  cases  at  $2.75  ;  engine 

oil,  53  gal.  at  80c,  3  cases  at  $2.90  ;  McColls  grease,  167  lb.  at  20c,  25  lb.  at  25c;  tarred 

hemp,  108  lb.  at  20c;  sundries  $87.33     378  71 

Pauline  &  Co.:  linoleum,  85  yd  .  at  $1 ;  wool  mattresses,  2  at  $4,  9  at  $2.75  ;  pillows  22  at 

$1.25;  blankets  4  pr.  at  $4,  1  pr.  at  $4.50  ;  sundries  $39.08    204  83 

Sheret.  Andrew  :  two  100  gal.  boilers  $89  ;  2  basins  $16.08  ;  sheet  lead,  123  lb.  at  10c;  labour 

136  h .  at  90c,  69  h  .  at  25c ;  sundries  $140. 83  .   397  86 

Smith  &  Champion  :  desk  $35  ;  refrigerator  $35  ;  revolving  chair  $12  ;  iron  beds,  2  at  $7  ; 

bed  springs,  11  at  $4  ;  dining  tables,  1  at  $14.25,  1  at  $18.50  ;  repp  curtains,  7  pr.  at  $3  ; 

chairs  10  at  $1.25  ;  sundries  $87.65   293  90 

Turpel,  Wm.  &  Son  :  carpenterwork,  10^  d  .  at  $5  ;  lumber  $33.70  ;  hardware  $13.99   100  19 

Vancouver  Tug  &  Barge  Co.:  towing  scow  from  New  Westminster  to  Victoria   150  00 

Watson,  Alex :  contract  for  work  done  on  combined  derrick  and  scow,  $425  ;  extra  work 

$36 . 39  ;  sundries  $9 . 10    470  49 

Wilson,  A.  &  W. :  range  $73  ;  canopy  for  kitchen  $18.75;  sundries  $25.74   117  49 


Carried  forward  .  ...      12,468  58 
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Dredge  Vessels :  British  Columbia — Continued.  $  cts. 

Brought  forward   12,468  58 

Ldbintz  Rock  Breaker. — Continued. 

Foundry  work,  iron  work,  &c.  :  Marine  Iron  Works  889.50  ;  Vancouver  Engineering  Works 

§228.85  ;  Victoria  Machinery  Depot  Co.,  §6(57  .  37  ;  2  small  payments  §59.95   1,045  67 

Groceries  and  provisions  :  Brown  &  Cooper  §266.53;   P.   Burns  &  Co.  §299.32  ;  Windsor 

Grocery  Co.,  §522.80  ;  3  small  payments  §40.70   1,129  35 

Small  payments  :  towage  §44.50;  labour  §31.38;  pr.  field  and  marine  glasses  §15;  clock 

§10.50  ;  sundries  §71.11   172  49 


Total,  carried  to  page  V— 334    14,816  09 


Dredge  'Mastodon.' 

Master,  A.  W.  Dawe  :  Apr. -Mar.,  11  98  in.  at  §140,  1.379  m.  at  §165;  travel  and  outlay 

§(55.70  ;  board  §25   1,995  50 

Dredge  master,  W.  Kirk  wood  :  Apr. -Mar.,  10  883  m.  at  §135,  1  379  m.  at  §160;  board  and 

room  §40  ;  car  fare  §4   1,733  99 

Night  dredgemaster,  H.  Moncrieff,  Jan.  15-Mar  31,  2  516  m.  at  §120   301  93 

Captain,  W.  Rodick  :  Apr.  20- June  31.  2  185  m.  at  §135  ;  travel  and  outlay  §61.55   356  55 

Chief  engineers  :  J.  Chisholm  §21.43 ;  R.  C.  W.  McQuarrie,  Apr.-Mar.,  11  638  m.  at  §125, 

1379  m.  at  §150,  board  and  room,  §34,  travel  §4   1,721  16 

Second  engineer  :  W.  H.  Evans,  Apr.-Mar.,  12  4S67  m.  at  §100  ;  outlay  §12.50   1,261  17 

Engineer ,"W.  Coughlan  :  Apr.  25-May  31,  1  1666  m.  at  8125  ;  travel  and  outlay  S18.40   164  23 

Night  engineer,  S.  McKay,  Feb.  17  Mar.  31,  1  379  m.  at  8100     137  93 

Mate,  F.  Brown  :  Apr.  11- Jan.  31,  10  575  m.  at  §85  ;  board  §14   912  87 

Night  mates  at  §85  per  m.:  C.  Prince  2  697  m.:  N.  S.  Tindall  1379  m    346  52 

Watchmen  at  §60  per  m. :  R .  Childs  9  ■  85  m . ;  D.  Davis  2 1 099  m   717  00 

Firemen  at  $55  per  in.:  T.  Dennis  §386,  travel  §7.25;  S.  I verson  §426.96,  travel  §6.75;  A. 

Mackie  §98.62  ;  F.  L.  Fostlethwait  8186.65  ;  T.  Proudlock  §155  ;  A.  Ritchie  §75.86  ;  A. 

Thoren  §328.62 ;  P.  Toner  §93.49  ;  7  payments  under  850  each,  §206.83   1,972  03 

Cooks:  E.  Thompson,  1  379  m.  at  SS5,  9-5(51  m.  at  §75 ;  W.  Thomas,   1  862  m.  at  §70  ;  4 

payments  under  §50  each,  §90.00   1,054  71 

Oilers  at  §60  perm.:  C.  Cook  §82.75;  P.  Corcoran  §715.06;  R.  McRoberts  §707 . 72 ;  A. 

Ross  §367 .90,  board,  &c.  §5  ;  A.  Thoren  §315.19   2,223  62 

Stewards  at  §45  per  m.:  A.  Cox  §19.50;  N.  Huotte  §62.06  ;  G.  Machen  §1.45;  D.  Murray 

§1(54.24  ;  John  Pearson  §155.32 ;  G.  Pinson  §9  ;  W.  Stafford  §16S.39    579  96 

Scowmen  at  §45  par  m.:  A.  Christian  §52.25  :  N.  Tubble  §69.82  ;  2  payments  under  §40  each 

§45.99   168  06 

Winchmen  at  875  per  in.:  J.  Curtis  §399. 49  ;  H.  A.  Murchison  §103.44  ;  at  §45  per  m.,  A. 

Chistopher  §27 . 93   1 ,030  86 

Winchmen  at  §60  per  m.:  N.  Childs  §369.07  ;  A.  Christopher  §57.58  :  H.  McKinnon  §82.75; 

T.  McKinnon  §719.66  ;  M.  McMillan  §309.93  ;  B.  Sparks  §25.16   1,564  15 

Machinist,  W.  R.  Fraser,  Apr.  11-Mar.  31,  12  589  m.  at  §90   1,133  04 

Boatswains  at  §50  per  m.,  J.  Murphy  §182.25,   R.  Simpleton  §20.96  ;  messenger  boy,  A. 

Battle  §7-82   211  03 

Deckhands  at  §45  perm.:  W.  H.  Anderson  §51.20;  N.  Childs  §262.95;  R.  Childs  §94.50; 

M.  Dryburgh§453.18;  A.  Hopkins  §62.06;  F  J.  Johnston  §229.20,  travel  89.65;  L. 

LicuyerS(52  06  ;  W.  Monk  §204;  J.  Murphv  §359.75:  H.  McKinnon  §375.73,  travel 

§12.65  ;  L.  Parsons  862.06  ;  G.  B.  Wilson  S242.95,  12  payments  under  §50  each,  §2S4.74       2,766  58 

Alberni  Hardware  Company  :  manilla  rope,  490  lb.  at  15c.  ;  sundries  §51.75   125  25 

Barclay  Sound  Cedar  Co.:  lumber,  2,212  ft.  at  §15,  sundry  §2(5.36  ;  rent  of  scow,  132  d.  at  §2; 

labour  8148 . 85  ;  oakum  §  16 . 10  ;  sundry  §8 . 55   497  04 

Cedar  Cove  Sash  &  D  ,or  Co.:  cedar,  1,46S  ft.  at  §32,  sundries  §6.S2   53  79 

Fletcher,  Ernest,  repairs  to  C.N. R.  launch    50  00 

Fraser,  Walter  S.  &  Co.:  metallic  steam  hose,  50  ft.  at  §1.60  ;  Monarch  steam  hose,  36  ft.  at 

§1  ;  soda,  600  lb.  at  4c;  anvil,  14S  lb.  at  14c;  forge  §17.50;  set  stocks  and  dies  §16  ;  2 

doz.  hammers  §10.50  ;  2  doz.  galv.  pails  §10  ;  sundries  §255.99   470  71 

Heath,  N.,  sundry  laundry  work     75  75 

Hinton  Electric  Co.,  Ltd.:  carbon  lamps,  150  at  30c;  16  c.p.  lamps,  100  at  50c;  arc  lamps,  2 

at  §33.75;  voltmeter  §25;  magneto  §18.15  ;  pipe,  112  ft.  at  16c;  wire,  235  ft.  at  5c; 

electricians,  225  h.  at  50c,  23  h.  at  75c;  sundries  §95  66   460  73 

Imperial  Oil  Company,  Ltd. :  gasoline,  638  gal.  at  24c,  243i  gal.  at  25c;  cartage  §1.  Total 

§215.01,  less  empty  brl.  returned  §16 . 25   198  76 

Kingham,  J.  &  Co.:  coal,  119  tons  at  §5.50,  trimming  same,  119  tons  at  30c   690  20 

McAleece,  J.  J.:  coats,  18  at  §2  ;  blankets,  1  pr.  at  §6.50,  2  pr.  at  §6,  1  pr.  at  §5.50  ;  table 

cloths,  6  at  §3.50;  napkins,  3  doz.  at  §4  ;  sundries  §55.15   148  15 

Macdonald,  Marpole  Co.,  Ltd.:  coal,  779  tons  at  §5.65,  74H  tons  at  §8.75.  Total,  §10,889.48, 

less  coal  supplied  steamer  Clayburn,  82  tons  at  S4.50  ,   10,520  48 

McLennan,  McFeely  &  Co. :  coal  oil,  32  cases  at  §2 . 50,  12  cases  at  §2 . 75  ;  engine  oil,  131  gal. 

at  77c,  133  gal.  at  93c. ;  boiled  oil,  10  gal.  at  §1.50  ;  varnish.  6  gal.  at  84.50  ;  Jay's  disinfec- 
tant, 10  gal.  at  §1  25;  paint,  10  gal.  at  §2.70,  73  gal.  at  82.75  ;  manilla  rope,  3,46b  lb.  at 

103c,  415  lb.  at  12|c. ;  sundries  §137.46   1,182  82 


Carried  forward     36,826  57 
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Dredge  Vessels  :  British  Columbia — Continued.  $  cts. 

Brought  forward     36,826  57 

Drcdye  Mastodon — Concluded. 

McQuade,  P.  &  Son  :  packing,  1724;  lb.  at  $1.50,  31£  lb.  at  55c;  three  fold  blocks,  4  at  $45; 
iron  blocks,  2  at  $7.50,  2  at  85.50  ;  snatch  blocks,  3  at  $15  ;  steel  wire,  1,000  ft.  at  14c; 
wire  rope,  300  ft.  at  6fc.;  zinc,  757  lb.  at  10c;  jointing,  154  lb.  at  $1.75 ;  flax,  129  lb.  at 
40c;  doz.  thimbles  $12  ;  cotton  waste,  332  lb.  at  12c;  soda,  200  lb.  at  6c;  cocoa  mats,  8  at 
$2.25  ;  aluminum  paint,  2  gal.  at  $6.40;  paint,  5  gal.  at  $2.25,  10  gal.  at  $1.65;  cocoa 

nut  oil,  5  gal.  at  $2  ;  sundries  $259.14   1,232  94 

Mainland  Iron  Works  :  babbitt,  38  lb.  at  60c,;  labour,  33  h.  at  75c;  sundries  $0.70   54  25 

Marshall  Bros.:  services  of  Tug  Sendar,  1  m.  at  $400,  244  d.  at  $20,  27  d.  at  $12.90;  care  of 

scows,  15  d.  at  S2. . .  .   1,268  39 

Marvin,  E.  B.  &  Co.:  inanilla  rope,  3,088  lb.  at  10jc;  engine  oil,  437  gal.  at  80c;  cylinder  oil, 
2  cases  at  $8  ;  coal  oil,  48  gal.  at  26c,  6  cases  at  $2.75  ;  boiled  oil,  12  gal.  at  $1.60  ;  Colza 
oil,  2  cases  at  $9  ;  Arctic  cup  grease,  150  lb.  at  10c;  Albany  compound,  100  lb.  at  25c,  100 

lb.  at  20c;  turpentine,  1^  cases  at  $12.20  ;  anchor,  400  lb.  at  6c;  sundries  $81.72   947  74 

Minchions,    W.   R.:  lumber,  2,000  ft.  at  $17.50,  591  ft.  at  $34 ;  labour,  330  h.  at  60c; 

sundries  $17   270  10 

Pame  &  McMillan,  sundry  hardware   70  35 

Petrie,  H.  W.  Ltd.:  20x30x12  London  gap  lathe  $990;  Dutton  vertical  engine  with  fittings 
$102  ;  2  duplex  pumps  $100  ;  20-in.  four  jaw  chuck,  $50;  chuck  with  chuck  plate  $39.50 ; 
screw  plate  $43.20  ;  single  Niagara  belts  $61.22  ;  set  parallel  hand  reamers,  $31.85  ;  bench 

emery  stand  $12  ;  sundries  $120.49   1,550  26 

Ralph,  Morris  &  Ella  :  double  oven  range  $125 ;  high  closet  $30  ;  water  front  $7.50   162  50 

Simson,  Balkwill  &  Co.:  shackles,  Oat  $1  90  ;  special  shackles,  4  at  $4.65,  6  at  $8.10,  4  at 
$11 . 25  ;  pumps,  2  at  $13 . 50  ;  blocks,  2  at  $16,  3  at  $17,  2  at  $26.75  ;  packing,  554  lb.  at  75c, 
314.  lb.  at  81.35  ;  4  wheel  barrows  $20.50  :  set  4-in.  drills  $12.30  ;  water  hose,  300  ft.  at 
22^c;  pearline,  4  cases  at  $4.50;  gimble  lamps,  4  at  $4  ;  3  bales  cotton  waste,  $37.50; 
rubber  hose,  200  ft.  at  $1.25  ;  brass  caps  for  hydrant,  7  at  $1.90;  zinc  plates,  656  lb.  at  9c; 
engine  covers,  2  at  $7.50;  45  stove  pipe  elbows  $13.50;  cocoa  mats,  8  at  $1.75;  swivel 
machine  vise,  $16.50  ;  chain,  4,886  lb.  at  6c;  rubber  valves,  144.  lb.  at  $1.50  ;  2  range 

boilers,  $31 ;  galv.  pipe,  2,027  ft.  at  5.64c. ;  sundries  $498.96   1,883  62 

Sinclair,  Dr.  A.  C,  surgical  attendance  including  hospital  dues  of  W.  H.  Findlay   100  00 

Taylor  Mill  Co.:  lumber,  600  ft  at  $42.50  ;  sundries,  $55.82   81  32 

Thomson,  Jas.,  sundry  general  merchandise   507  82 

Turpe],  Wm.  &  Son  :  carpenters,  144.  d.  at  $5  ;  lumber,  &c,  $S.S3   SI  33 

Vancouver  Pile  Driving  &  Contracting  Co.:  9  men  and  driver  for  94  h.,  $460.60  ;  piling,  2,310 

ft.  at  15c  :  towage,  $220  ;  wire  rope,  450  ft.  at  11c.  ;  sundries,  $24.13   1,100  73 

Vancouver  Ship  Yard,  Ltd.:  labour,  5171  h.  at  60c;  12  gal.  paint  $41.25  ;   shiplap,  $22.50  ;  3 

laydays,  $30;  hauling  out  bunk  scow,  $15;  sundries,  $86.90   506  00 

Vancouver  Tug  &  Barge  Co.:  services  of  tug  tending  dredge,  &c,  2034  d.  at  $125;  hire 
of  coal  scow,  $570 . 80  ;  putting  3  stanchions  in  cod  scow,  $45;  less  coal,  35  tons  at 

$4.50       25,895  80 

Victoria  and  Vancouver  Stevedoring  Company  :  hire  of  tug  Louie  assisting  dredge,  24  d.  at 

$200       500  00 

Wallace  Shipyards,  Ltd. :  sundry  repairs  to  dredge  Mastodon,  $1,865;  foreman,  393  h.  at  85c; 
joiners,  1.010  h.  at  60c;  boilerinakers,  49  h.  at  75c;  coppersmiths  and  helpers,  56  h.  at 
$1.50;  machinists,  856  h.  at  75c;  electricians,  39  h.  at  $1  ;  carpenters,  1,731  h.  at  60c; 
caulkers,  215  h.  at  60c;  platers,  214  h.  at  75c;  blacksmiths  and  forge,  2994  h.  at  $1.50; 
helpers,  2,155  h.  at  40c;  hauling  out  vessels,  $297;  lumber,  $372.59;  11  lay  days,  $95; 
spikes,  $55.20;  hire  of  derrick,  2d.,  $50;  boat,   $40;  627  1b.  chain,  $41.10;  sundries, 

$931.35   8,128  39 

Weiler  Brothers  :  wool  mattresses,  16  pr.  at  $3.50  ;  blankets,  8  pr.  at  $3.75,  4  pr.  at  $4.50  ; 

sheets,  10  at  $2  ;  pillows,  8  at  $2  ;  table  cloths,  2  at  $6  ;  sundries  $136.55   288  55 

Whyte,  E.  M.,  sundry  blacksmith's  work   -    184  75 

Williams,  A.  R,  Machinery  Co.  of  Vancouver:  16-in.  x  20-in.  iron  shaper,  $458;  20-in.  back 

geared  drilling  machine,  $125  ;  forge,  $45  ;  sundries,  $3.50   631  50 

Wilson  A.  &  W. :  labour,  50  h.  at  75c  ;  iron,  170  lbs.  at  10c .  sundries,  $6 . 12   ...  60  62 

Foundry  work,  iron  work,  &c:  Robertson  Iron  Works,  $409.72;  Vancouver  Engineering 

Works,  $1,090.51 :  Victoria  Machinery  Depot  Co.,  $59.08    1,559  31 

Groceries  and  provisions  :  C.  F.  Bishop  &  Sons,  $773.01;  Brown  &  Cooper,  $121.55;  P. 
Burns&Co.,  $1,118.09  ;  City  Dairy  &  Produce  Co.,  $85.80  ;  Dominion  Grocery,  $1,852.85  ; 
JohnRedford,  $S05.09;  M.  M.  Redford,  $100.80;  Victoria  Creamery  &  Milk  Supply 

Co.,  $13;  A.  E.  Waterhouse  &  Co.,  $1,182.30  ;  Windsor  Grocery  Co.,  $556.39   6,608  88 

Small  payments  :  steel  wire  rope,  200  ft.  at  6c;  60  ft.  at  114c.,  150  ft.  at  17c:  docking  dredge, 
$30  ;  professional  medical  attendance,  $22  ;  towage,  $30  ;  labour  unloading  coal,  $37.50  ; 
excelsior  slabs,  27  at  $1.50;  laundrywork,  $16.85;  4  boom  sticks,  $40;  bituniinastic 
solution,  10  gal.  at  $1.70  ;  18  chairs,  $12.15.  ;  sundries,  $133.04   423  44 


Total,  carried  to  page  V  334 


90,925  16 
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Dredge  Vessels:  British  Columbia — Continued.  $  cts. 

Dredge  Mudiark. 

Conductor,  Thos.  M.  Brown  :  Apr.-Mar.,  12185  m.  at  $130  ;  outlay,  $1.30   1,585  37 

Engineer,  J.  H.  Grant,  Apr.-Mar.,  12185  m.  at  $125   1,523  15 

Craneman,  C.  Axhorne,  Apr.-Mar.,  12  185  m.  at  $85   1,035  75 

Cooks:  J.  A.  Farnham.  Apr.-Mar.,  12185  m.  at  $75 ;  N.  Loder,  $12.04    925  89 

Second  cook,  G.  M.  Pinson,  Apr.-Mar.,  12.346  m.. at  $40   493  84 

Watchmen  at  $60  per  m.:  F.  Gilchrist,  11  475  m.;  H.  Whelan,   677  m   729  17 

Fireman,  A.  J.  Mainert,  Apr.-Mar.,  12  185  m.  at  $60    731  11 

Deckhands  and  scowruen  at $45  per  m.:  W.  Beynon,  $517.85  ;  J.  Bradley,  $72.93  :  M.  Loder, 
$131.80;  J.  Mead,  $551.97;  J.  Moses,  $2.90;  E.  Murphy,  $16.25;  G.  Paddle,  $313.17; 

F.  Piatt,  $467.09;  D.  Roper,  $27.58   2,101  54 

Archibald,  H.  P.:  new  Boyer  chipping  hammer,  $85  ;  pneumatic  hose,  100  ft.  at  24c   109  00 

Canadian  Puget  .Sound  Lumber  Co.:  lumber,  1,434  ft.  at  $18,  2,531  ft.  at  $45  ;  4,062  ft.  at 
$40.50,  853  ft.  at  $40,  675  ft.  at  $36,  S05  ft.  at  $35,  1,060  ft.  at  $32  ;  pieces  of  oak,  $21.60  ; 

sundries,  $74  04    563  39 

Fraser,  Walter  S.  &  Co. :  plough  steel  rope,  560  ft.  at  44c. ;  steam  hose,  30  ft.  at  $1 . 85,  21 
ft.  at  $1.80;  fire  hose,  100  ft.  at  40c;  hoisting  cable,  280  ft.  at  35c;  2-ply  ruberoid, 

7  squares  at  $3.75  ;  sundries,  $473.83   977  78 

Hall,  Paul :  piles,  359  ft.  at  12ic.;  foreman,  9  h.  at  75c;  carpenters,  33  h.  at  374,c;  use  of  pile 

driver,  $15  ;  sundries,  $15.75       94  75 

Kingham,  J.  &  Co.:  coal,  657  tons  at  $5.50  ;  wharfage  and  dockage,  12  m.  at  $10    3,733  50 

McQuade,  P.  &  Son:  paint,  9  gals,  at  $2.25,  12  gals,  at  $2,  45  gals,  at  $1.65;  3  bbls.  tar 
$45.20  ;  packing,  8£  lb.  at  $1.50  ;  4  bales  cotton  waste  $50.20  :  2  cases  copper  paint  $50  ; 
tested  chain,  1,850  lb.  at  5£c,  273  lb.  at  54c;  babbit  metal,  50  lb.  at  70c;  spikes,  6  kega 

at  $5 . 04  ;  sundries  $316 .92   770  57 

Marion  Tugboat  Company  :  services  of  tug  Owen  tending  dredge,  2tJ  d.  at  $50   1,000  00 

Marvin,  E.  B.  &  Co.:  coal  oil,  20  cases  at  $2.75;  engine  oil,  25  cases  at  $2.90  ;  machine  oil, 
95  gals,  at  40c,  8S  gals,  at  70c;  cylinder  oil,  14  cases  at  $8.50  ;  manilla  rope,  2,061  lb.  at 

lOjc,  235  lb.  at  12|c;  oakum,  5  bales  at  $4  ;  sundries  $105.36   616  73 

Queen  City  Trading  and  Transportation  Co.:  services  of  tug  Owen  tending  dredge,  3  d.  at  $50.  150  00 

Turpeh  William  &  Son.:  dockage  $320  ;  lay  day,  16  at  $20  ;  foreman,  39  d .  at  $6  ;  carpenters 

and  caulkers,  606  d.  at  $5  ;  helpers,  20  d.  at  $3 ;  sundries  $11  50   3,975  50 

Vancouver  Shipyard  Limited  :  8  h.p.  motor  with  clutch  $248  ;  installing  motor,  tiller  and 

rudder  $63.60  ;  spotted  gum,  573  33  ft.  at  15c;  carpenter  work,  $46.20  ;  sundries  $38.20.  482  00 

Victoria  Water  Works  :  meter  rent,  12  m.  at  75c;  water  supplied  $69. E9    78  59 

Weiler  Brothers  :  mattresses,  6  at  $2.25  ;  sundry  furniture,  dishes,  &c,  &c,  $94.45   107  95 

Foundry  work,  iron  work,  &c:  Ramsay's  Machine  Works,  $133.55  ;  Robertson  Iron  Works 
$2,151.25;  Vancouver  Engineering  Works,  $6,377.99  ;  Victoria  Machinery  Depot  Co., 

$1,245.74   9,908  53 

Groceries  and  provisions  :  P.  Burns  &  Co.,  $1,133.94;  D.  K.  Chungranes  $548.02;  Island 
Creamery  Association,  $23.60  ;  Victoria  Creamery  and  Milk  Supply  Co.,  $122.40  ;  Wind- 
sor Grocery  $1,548.26   3,376  22 

Small  payments  :  lumber  $59.92  ;  laundrv  work  $30.49  ;  electrical  supplies  $29.25;  sundries 

$57.44   177  10 


Total,  carried  to  page  V—   334   35,247  43 


Dredge  ' Nakusp.' 

Conductor,  Robt.  Sanderson  :  Aug.  20-Mar.  31,  8-355  m.  at  $125;  caretaker  $218.71  ;  travel 

and  outlay,  $123.15   1,386  21 

Engineers  at  $100  per  m.:  J.  Neil  Bonnier  $100  ;  John  Helmers  $40 ;  M.  B.  Wright  $592.20.  732  20 
Assistant  engineers  at  $60  per   m.:  E.  Bonne  $138.38;  Alex.   McDonald   $63.74;  Jos. 

Porter  $60  ;  W.  H.  South  $150.97   413  09 

Engineer  on  watch,  G.  E.  Lodge,  Apr.,  18  d.,  Oct. -Mar.,  6.75  m.  at  $60   405  00 

Cooks  at  $65  per  m.:  Chas.  Brooks  $428.01  ;  Sam  Reld  $35.66   463  67 

Firemen  :  M.  McKinnon,  $105  ;  H.  Gaston  $36  ;  G.  E.  Lodge  $74   215  00 

Watchmen  at  $45  per  m.:  B.  P.  Deiker  $27  ;  Jas.  Durham  $18  ;  John  McKay  $270   315  00 

Deckhands  at  $45  per  m. :  Victor  Joseph  $270  ;  M.  McKinnon  $195  ;  Jjsmall  payments  $81.29.  546  29 

Cousins,  H.,  board  of  men,  88  d .  at  $1   88  00 

Lawrence  Hardware  Co.:  cable  wire,  310  ft.  at  25c,  260  ft.  at  20c,  310  ft.  at  14c,  750  ft.  at 

10c;  boiled  oil,  10  gals,  at  $1 .60  ;  rope,  70  lb.  at  18c;  sundries  $94.80  ,   371  30 

Nelson  Hardware  Co.:  brass,  78  lb.  at  35c;  labour,  21  h.  at  75c;  sundries $43. 22   86  27 

Nelson  Iron  Works  :  labour,  81  h .  at  75c. ;  sundries  $6 . 45   67  20 

Stevens,  Robert  :  provision  $381.87  ;  labour  $10  ;  hardware,  oil,  &c  $7.45   399  32 

Walker,  S.:  wood,  2175  cords  at  $3,  125.75  cords  at  $3.50  ;  beef,  370  lb.  at  32c   549  77 

Wood,  Vallance  Hardware  Co.:  cotton  waste,  256  lb.  at  134c;  paint,  5  gals,  at  $2 ;  sundries 

$24.26    68  82 

Groceries  and  provisions  :  P.  Burns  &  Co.,  $75.86  ;  C.  B.  Hume  &  Co.,  $196.61  ;  R.  L.  June 

$408.32  ;  small  payments,  $60.20   740  99 

Small  payments  :  iron  $18.85  ;  sundries  $43.55   62  40 


Total,  carried  to  page  V—   334   6,910  53 


PUBLIC  V'ORKS  DEPARTMENT:  EXPENDITURE  V— 
SESSIONAL  PAPER  No.  1 


Dredge  Vessels  :  British  Columbia — Continued.  $  cts 

Dredge  'Pelican  '. 

Conductor,  Joe  Johnston,  Apr. -Mar.,  11967  m.  at  $125   1,495  9.r 

Engineer,  I.  Lepage,  Apr.-Mar.,  11225  m.  at  $80    898  05 

Firemen  at  $65  per  m.  :  W.  Foster  $149.50  ;  R.  Sainsburg  $542.53   692  03 

Cooks  at  $70  per  m. :  F.J.  Fletcher  $133.25;  V.   Mills  $237.10;  J.  Sands  $188.55;  F. 

Taylor  $112.95   671  85 

Cook  at  $60  per  m.,  C.  Sandahl,  2  m   120  00 

Deckhands  at  $50  per  m.  :  J.  Brown  $378.93  ;  C.  Cttmminga  $567.16  .'   916  09 

Deckhand  at  $45  per  in.,  R.  Sainsburg   123  00 

Foreman  carpenter,  F.  McNeil.  Sept.,  22  d    1)1  66 

Carpenters  :  E.  J.  Renwick,  48  d.  at  $4.50  ;  2  small  payments  $32   248  00 

Men  with  teams :  T.  Andrews,  12\  d.  at  $6.;  Joe  Brown,  17  d.  at  $7.,  33A  d.  at  $6.;  J.  Byers, 
2  d.  at  $6  ;  Joe  Martin,  \\  d.  at  $7,  28  d.  at  $6  ;  H.  McLean,  38i  d.  at  $7,  27  at  $6, 

moving  donkey  engine  $20,  freight,  &c,  $7.75   1,043  25 

Painter,  4  d.  at  $4  ;  labourers,  149£  d.  at  $3   464  50 

Adams  River  Lumber  Co.  :  lumber,  1,100  ft.  at  $50,  1,048  ft.  at  $35,  600  ft.  at  $19,  1,000  ft.  at 

$17.  sundry  $37.47  ;  hardware  and  oil,  $52.90  ;  sundries  $22  45   232  90 

Arrow  Lakes  Lumber  Co.  :  moving  dredge  from  Campbell's  Bar  to  Chase   82  50 

Gilbert,  R.  D..  wood,  64  cords  at  $4.50   2S8  00 

Lawrence  Hardware  Co.:  standard  O.P.  bucket  $1,461.22  ;  two  16  in.  pile  driver  head  blocks, 
$80.49;  1,000  ft.  gal  v.  crucible  wire  rope,  $79  ;  2  friction  wheels  complete  with  shafts, 
$48.63;  1  'c' pinion  and  l'c'gear  $54.96;  2  plain  bore  sheaves  $29.73  ;  2  cast  steel 

pinions  $49.65  ;  freight  $26.41 ;  quadrant  60c.    1,830  69 

McConnell,  A.  :  groceries  and  provisions  $1,604.11  ;  hardware,  paint,  &o.,  $294.35 ;  wood, 
8H  cords  at  $4 .50,  4  cords  at  $4  ;  1,000  ft.  plow  steel  cable,  $135  ;  1,000  ft.  of  £  in.  cable, 

$175  ;  mattresses,  4  at  $5.50,  1  at  $7.25  ;  sundries  $105.20    2,925  66 

McGuire,  S.  M. :  groceries  and  provisions  $85.90  ;  hardware  $8.50  ;  2  cases  coal  oil  $8.50   102  90 

Groceries  and  provisions  :  Grant  &  Ballard,  $400.73  ;  2  small  payments  $39.04    439  77 

Small  payments  :  travel  of  F.  W.  Aylmer  $22.42  ;  moving  wood,  35  cords  at  $1 ;  smithwork 

$19 . 75  ;  snatchblock  $13 . 90  ;  sundries  $13 . 25   104  32 


Total  carried  to  page  V—   334   12,801  12 


Snagboat  '  Cygnet '. 

Conductor,  W.  H.  Noel:  Apr.  1-Oct.  23,  6  741  m.  at  $125;  caretaker,  Oct.  23-Feb.  28,  $276.77; 

outlay  $32.65   1,152  17 

Conductor,  J.  F.  Haptonstall  :  Mar.  $125;  travel  and  outlay  $17.70   142  70 

Captain,  J.  F.  Noel,  compensation  for  loss  of  employment,  3  m.  at  $125   375  00 

Engineer,  B.  Madigan  :  Apr.  1-Oct.  23,  Mar.,  7  741  m.  at  $125  ;  travel  and  outlay  $35.25. .  .       1,003  00 

Mates  at  $80  per  m.:  Geo.  Church,  Apr.  1-Oct.  21,  6  677  m.;  C.  Lang,  Mar.,   645  m   585  80 

Firemen  at  75  per  m.:  A.  Hanson  $43.55  ;  W.  Holland  $500.80;  M.  Martinson  $16.93   561  28 

Cooks  at  $80  per  m.:  John  Beeson  $72.25;  A.  H.  Elliott  $80,  travel  $16  ;  Geo.  Nash  $87.75; 

S.  Rooney  $175.49  ;  A.  Wright  $190.96   622  45 

Watchmen  at  $65  per  m.:  S.  Jackson  $58.70;  Chas.  Jones  $74.36;  J.  Singleton  $169 ;  J. 

Slattery,  $190.66   492  72 

Deckhands  at  S65  per  m.:  J.  Burg  $434.03;  R.  Corner  $52  42  ;  E.  L.  Davies  $213.87;  T  Dawe 

$41.93;  A.  Hansen  $448.70;  P.  Henderson  $40H.87;  G.  Johnston  $58.70;  W.  Laconsire $195       1,853  52 

Boys  at  $30  per  m.:  J.  Beeson  $32.90  ;  S.  Donaldson  $59.04  ;  J.  Leonard  $98.70   190  64 

Pantryman,  R.  Schrubsall,  Mar.  18  d   26  13 

Cunningham,  R.  &  Son  Ltd.:  groceries  and  provisions  $669.12  ;  coal,  20  tons  at  $9  ;  138  lb. 

rope  $23.11  ;  stove  $18.50  ;  wharfage  on  coal  $10  ;  sundries  $170.12   1,070  85 

McLennan.  McFeely  &  Co.:  paint,  6  gal.  at  $2.75,  10  gal.  at  $2.30,  10  gal.  at  $2.25;  iron 

plate,  130  lb.  at  8^c;  sundries  $12.35   85  40 

Noel,  W. :  groceries  and  provisions  $66.15  ;  wharfage  on  coal,  $10   76  15 

Prince  Rupert  Hardware,  sundry  hardware   62  43 

Simson,  Balkwill  &  Co.:  water  hose,  100  ft.  at  33|c;  snatch  blocks  $30;  2  fire  extinguishers 

$18  ;  gate  valves,  4  at  $4.10  ;  sundries  $53.45   151  60 

Steamer  Vadso  &  Owners  :  coal,  20  tons  at  $7,  100  tons  at  $7.50   890  00 

Vancouver  Engineering  Works:  blacksmiths  and  helpers,  $46.50;  265  1b.  of  steel,  $10.60; 

sundries  $31.21   88  31 

Groceries  and  provisions  :  P.  Burns  &  Company,  $66.07  ;  Frizzell's  Meat  Market,  $1,031.94  ; 

Kincolith  Packing  Company  $6.50  ;  J.  E.  Merryfield  $54.57   1,159  08 

Small  payments:  2  double  clips  $17;  wharfage  $15;  120  ft.  plow  steel  wire  rope  $12 . 60 ; 

sundries  $30.50   75  10 


Total  carried  to  page  V—   334   10,664  33 


Snagboat  'Samson'. 

Master,  M.  Young:  Apr.-Mar.,  12  m.  at  $125  ;  overtime  $5.37  ;  outlay  for  milk  $31.35   1,536  72 

Engineer,  E.  Cantfield  :  Apr.-Mar.,  12  m.  at  $110;  overtime  $4.73   1,324  73 


Carried  forward  ,   2,861  45 


V— 344 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Dredge  Vessels  :  British  Columbia — Continued.  $  cts. 

Brought  forward   2.86145 

Snagboat  '  Samson  '—Concluded. 

'Mates  at  §85  per  m.:  W.  J.  Boyd  10  m.,  overtime  S3. 65;  Jas.  Dennelt,  2  m   1,023  65 

Steward,  W.  Barker,  12  m.  at  §70,  overtime  S3  01   843  01 

Stewardess,  B.  Barker,  12  m.  at  S40,  overtime  SI. 72   481  72 

Night  watchman,  C.  Berglund,  12  m.  at  §60,  overtime  §2.58   722  58 

Fireman,  J.  Robbie,  12  m.  at  §55,  overtime  §2.36   662  36 

Blacksmith,  A.  McCharles,  12  m.  at  S60,  overtime  S2.58   722  58 

Carpenter,  D.  McLeod  :  Apr.  8-Mar.  31,  11  733  m.  at  §50 ;  overtime  §2.15    588  80 

Coal  passer,  W .  Pack,  12  m .  at  §50,  overtime  S2 . 15   602  15 

Deckhands  at  §45  per  m. :  A.  Barker  §531,  overtime  §1.93  ;  W.  J.  Boyd  §45  ;  A.  McDonald 

§450,  overtime  §1.93  ;  F.  Postlethwaite  §45   1,074  86 

Anderson  &  Lusby  :  raw  oil,  41  '88  gal.  at  §1.33  ;  eocene  oil,  271  gal.  at  27c:  cylinder  oil, 
54  gal.  at  88c;  engine  oil,  43  gal.  at  75c;  paint,  16  gal.  at  §2.50,  4  gal.  at  §3;  dynamite, 
13  cases  at  S9,  6  cases  at§10  ;  5  bales  cotton  waste  §63.50  ;  packing,  45  375  lb.  at  SI. 50  ; 
canvas,  37  yd.  at  75c;  ash  bucket  and  speaking  tubes,  §30 ;  gal  v.  pipe,  120  66  ft.  at  12c; 

stockless  anchor  §20 .;  sundries  §401 . 73    1,063  19 

Archibald,  H.  P.:  second  hand  cargo  winch  §375  ;  cartage  §15  ;  sundry  §1.90   391  90 

Belyea  &  Company  :  coal,  324  ton  at  §5.85  ;  draying  S3. 35   1,898  75 

British  Columbia  Mills  Timber  &  Trading  Co.:  lumber,  781  ft.  at  §31,  200  ft.  at  §40,  466  ft. 

at  §45  ;  sundries  §66.36   121  86 

Kirk,  H.  T.:  manilla  rope,  2,4891b.  at  lO^c. ;  cotton  rope,  36  1b.  at  30c;  set  of  linings  for 

range,  92  lb.  at  15c ;  marline  99c    293  16 

Mayers,  Joseph:  coal,  101  ton  at  §5.75   580  75 

Royal  City  Laundry:  sundry  laundry  work   49  50 

Schaake  Machine  Works  :  machinists,  76  h .  at  75c;  sundries,  §12.25   69  25 

Vancouver  Engineering  Works,  8  in.  x  8  in.  winch   1,500  00 

Westminister  Iron  Works:  machinist,  209^  h.  at  75c. ;  pattern-makers,  27^h.  at  75c;  black- 
smiths, 35  h.  at  §1  ;  helpers,  9  h.  at  60c,  61£  h.  at  50c,  8£  h.  at  30c;  iron  &c,  358  lb. 

at  5c ;  sundries  §73 . 73  ,   342  77 

Groceries  and  provisions  :  Geo.  Adams  (The  Public  Supply  Store)  §569.27  ;  Ayling  &  Swain, 
§378.92;  P.  Burns  &  Co.,  §1,020.39;  W.  Casey  §163;  C.  A.  Welsh,  §802.83:  3  small 

payments,  §83.25....   3,017  66 

Small  payments :  examining  and  reporting  condition  of  Samson,  §30 ;  labour  §25 ;  ton 

forge  coal,  §19  ;  magneto  §13.20  ;  globe  heater  §13  ;  sundries  §S5.15   185  35 


Total  carried  to  Page  V—     334   19,097  30 


Tug  'Farquhar'. 

Wade,  Whealler,  McQuarrie  &  Martin  :  legal  service  re  tug  'Farquhar' :  Aug.  8-26,  1911   3  00 


Tug  'Petrel'. 

Captains  at  §100  per  m.:  R.  R.  McMicking,  Apr. -Oct.,  7  m.;  H.  Fletcher,  Nov.  9-Mar.  31, 

4  833  m   1,183  33 

Engineers  at  §100  per  m.:  F.  Pamphlet,  Apr.  1- July  13,  3419  m.;  T.  S.  Rankin,  July  14- 

Mar.  31,  8  581     1,200  00 

Fireman,  J.  Rule,  Apr. -Oct.,  7  m.  at  §60;  mate,  H.  Cox,  §34.40   454  39 

Cook:  J.  Cessford,  1135  m.  at  §75   85  12 

Deckhands:  W.  Bagley  §40.64  :  R.  Benson  §20.32  ;  H.  Cox  §615. 59;  T.  Dunn,  §250;  I. 

Patterson  §24  ;  E.  Thomas  §314.99  ;  W.  Watts  §158. S5   1,424  39 

Fraser,  Walter  S .  &  Co . :  steam  hose,  15  f t .  at  §1  ;  1  in .  hose,  100  ft .  at  37|c ,  50  f t.  at  38 \c. ; 

steam  radiator  §15 . 20  ;  sundries  §S9. 26   176  21 

Madonald,  Marpole  Co.:  coal,  18"75  ton  at  §6    112  50 

McQuade,  P.  &  Son  :  paint,  8  gal.  at  §2,  16  gal.  at  §2.25,  antifouling  No.  1.  1  drum  §22.50, 

No.  2,  1  drum  §30  :  zinc,  218  lb.  at  10c;  packing,  13|  lb.  at  SI. 50,  17J  lb.  at  78c;  wire, 

170  ft.  at  6ge. ;  sundries  §119.63   .    291  68 

Marvin,  E.  B.  &  Co.:  manilla  rope,  1,486  lb.  at  12Jc,  1,625  lb.  at  lOfc;  engine  oil,  45  gal. 

at  80c;  cylinder  oil,  48  gal.  at  55c;  machine  oil,  44  gal.  at  40c;  sundries  §54.90   499  05 

Mayers,  Joseph:  coal,  16^  ton  at  §7.25   117  80 

Pandora  Sail  &  Tent  Factory  :  duck,  74  yd.  at  40c:  2  life  buoys  recovered  &c,  §10  ;  sundries 

§24.50   64  10 

Robertson  Iron  Works  :  rods  and  pipe,  308  lb.  at  8c;  2  pipe  turn  buckles  S17.50;  sundries 

§9  .95   52  09 

Turpel,  William  &  Son  :  oak,  473  1. ft.  at  15c  ;  carpenters,  5  d.  at  §5  ;  sundries  Sll.25   107  20 

Victoria  Machinery  Depot.  Co. :  hauling  and  launching,  §50;  lay  days,  2  at  §15 ;  sundry 

foundry  work  &c,  §385. 9S   465  98 

Weiler  Brothers  :  mattresses,  4  at  S3. ;  sheets  12  at  §1.25  ;  sundries  §35.65   62  65 

Groceries  and  provisions  :  Brown  &  Cooper,  §119.63  ;  P.  Burns  &  Co.,  §1S6.32;  Windsor 

Grocery,  §277.49;  3  small  payments  §45.56   629  00 

Small  payments  :  manilla  rope,  441  lb.  at  10|c;  electrical  supplies  §18.30  ;  sundries  §21.92. . .  87  63 


Total,  carried  to  page  V— 335   7,013  12 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 345 

SESSIONAL  PAPER  No.  1 


Dredge  Vessels  :  British  Columbia—  Continued.  $  eta. 

Tug  'Point  El  ice.' 

Captain,  R.  R.  McMicking,  Nov. -Mar.,  5  063  m.  at  $115    582  40 

Night  captain,  F.  Brown,  Feb. -Mar.,  2  m.  at  $115   230  00 

Engineer,  F.  Pamphlet  :  July  14-Mar.  31,  8  643  m.  at  §115,  travel  and  outlay  $73 .25   1,065  42 

Second  engineer,  J.  Rule,  Feb.  18-Mar.  31,  1  379  m.  at  $90   124  13 

Oiler,  J.  Rule,  Dec.  1-Feb.  18,  2 '  685  m.  at  $60   161  11 

Firemen:  W.  Bell,  1  379  m.  at  $55  ;  C.  Dore,  1  379  m.  at  $55;  T.  McMannus,   033  in.  at 

$50,  2  717  m.  at  $55,  1379  m.  at  $60  ;  J.  Rule,  1  m.  at  $60   445  57 

Cook,  J.  Cessford,  Nov.-Mar.,  3  318  m.  at  $65,  1379  m.  at  $75   319  14 

Deckhands  at  $45  perm.:  D.  Livingstone  $139.35;  A.  McKinnon  $37.78;  P.  McMannus 

$62  06;  J.  Moss  $127.35  ;  F.  Smith  $30.48;  J.  Skinner  $60.51;  F.  Strugmeyer  $08.27, 

travel  $3  ;  E.  Thomas  $12   540  80 

Fraser,  Walter  S.:  wire  wound  hose,  100  ft.  at  3o£c. ;  2  water  boilers  $21.50  ;  wash  basin  and 

plug  $10;  sundries  $295.38   365  38 

Hind  Brothers  :  wharfage  $61  ;  sundries  $14.50.   75  50 

Hudson's  Bay  Company:  blankets,  10  pr.  at  $4.50,  2  pr.  at  $6.25;  sheets,  24  at  $2.10; 

mattresses,  8  at  $2.50,  4  at  $9.50  ;  springs,  4  at  $2.75  :  pillows,  6  at  $3  ;  linoleum,  12  yd. 

at  $1.25  ;  sundries  $127.86    337  76 

McLennan,  McFeely  &  Co.:  engine  oil,  89  gal,  at  65c;  sundries  $149.38   207  23 

McQuade,  P.  &  Son  :  paint,  26  gal.  at  $2.25  ;  packing,  42  lb.  at  78c,  6i  lb.  at  $1.75 ;  cotton 

waste,  112  lb.  at  12c:  zinc,  114A  lb.  at  10c;  sundries  $115  72   243  25 

Marvin,  E.  B.  &  Co.:  manilla  rope,  3,057  lb.  at  10  75c;  machine  oil,  b4h  gal.  at  40c;  sundries 

$64.85   415  28 

Minchions,  W.  R.:  labour.  261  h.  at  60c;  sundries  .;d0.20   166  80 

North  Vancouver  Hotel:  board  and  room  for  F.  Pamphlet  $146.25,  for  S.  J.  Stapledon  $17.25         163  50 

Petrie,  W.  H.,  Limited,  brass  fitted  duplex  pump   52  50 

Ramsay's  Machine  Works  :  cast  iron  propeller  with  studs,  brass  nuts,  &c  $375  ;  propeller 

blade  $75  ;  sundries  $11   461  00 

Simson,  Balkwell  &  Co.:  1^-in.  foster  valve  $28;  packing,  231b.  at  $1.50;  bale  waste  $13 ; 

paint,  4  gal.  at  $2.75  ;  brass  wing  pump  $10.90  ;  sundries  $134 .33   231  73 

Stancliffe,  Cecil  \V.  &  Co.:  capstan  with  6-in.  dia.  shaft  $680  ;  cartage  $12   692  00 

Star  Shipyard  Co.:  hauling  out  and  sheathing  tug  $107  ;  labour,  130  h.  at  60c;  lumber,  nails 

&c.  $0.05   191  05 

Turpel,  William  &  Son,  12  fenders   80  00 

Vancouver  Engineering  Works  :  cast  steel,  3,123  lb.  at  8Jc;  labour  $164.70  ;  sundries  $4.51..  434  66 

Vancouver  Ship  Yard,  Limited  :  greenwood  fenders,  12  at  $5   60  00 

Victoria  Machinery  Depot  Co.:  labour,  34  h.  at  75c,  39  h.  at  45c;  sundries  $36.10   79  15 

Wallace  Shipyards,  Limited  :  labour,  22  h.  at  $1.50,  18  h.  at  85c,  43  h.  at  75c,  99  h.  at  60c, 

58  h.  at  40c;  paint,  10  gal.  at  $4.50,  10  gal.  at  $1 ;  sundries $57.46   305  61 

Weiler  Brothers:  cushions,  4  at  $7.50;  piece  linoleum  $13.50;   muslin,  16  yd.  at  75c; 

sundries  $4S.90.   104  40 

Groceries  and  pro  visions  :  Brown  &  Cooper,  $62.74;  P.  Burns  &  Co.  $404.58  ;  City  Dairy 

&  Produce  Co.,  $27.30;  Dominion  Grocery,  $494.89;  C.  A.  Welsh,  $22.20  ;  Windsor 

Grocery  Co.,  $55.97    1,067  68 

Small  payments  :  electrical  supplies  $33.70  ;  oval  name  plate  $25  ;  packing.  10J  lb.  at  $1.10  ; 

labour  $11.25  ;  sundries  $24.70   105  93 


Total,  carried  to  page  V— 335    9,308  98 


Tu<j  'Point  Garry.' 

Captain,  Jas.  Dennett  :  June-Mar.,  1  m.  at  $90,  9  328  m.  at  $95  ;  outlay  $33   1,009  23 

Engineer,  M.  Blanum  :  July-Mar.,  10  061  m.  at  $90  ;  outlay  $25   930  60 

Engineer,  Kenny  Rood,  Feb.  26- Mar.  14,  17£  d.  at  $3    52  50 

Deckhands  at  §45  per  m.:  W.  Horton  $145.35  ;  2  small  payments  $14.51   159  86 

Anderson  &  Lusby  :  gasoline,  1,119  gal.  at  27c;  sundries  $78.95   381  08 

Crane  &  Co.:  pig  lead,  3,053  lb.  at  4c;  cartage  $1  ;  less  2  p.c  discount,  $2.46   120  66 

Evans,  Coleman  &  Evans  :  9,300  lb.  pig  iron,  $101 .72  ;  cartage  $2.50  •   104  22 

Hinton  Electric  Co.:  apple  dynamo  with  spring  base,  S55  ;  automatic  charging  switcli  and 

cutout  $20  ;  50  ft.  lead  duplex  $10' ;  sundries  $2     87  00 

Imperial  Oil  Co.:  motor  oil,  16 '7  gal.  at  S5c;  coal  oil,  272  gal.  at  17c;  gasoline,  10  cases  at 

$2. SO,  375  gal.  at  22ic,  184£  gal.  at  22c,  93  gal.  at  21c;  sundries  $8.27    241  24 

Marvin,  E.  B.  &  Co.:  motor  oil,  2  cases  at  $8  ;  engine  gasoline,  10  cases  at  $2.90,  45  gal.  at 

26c   56  70 

Petrie,  H.  W.,  Limited  :  centrifugal  pump  directly  connected  to  gasoline  engine   265  00 

Schaake  Machine  Works  :  labour  $39 J. 26  ;  materials  $350.22   740  48 

Simson,  Balkwell  &  Co.:  suction  hose,  20  ft.  at  $1.75  ;  ventilators  2  at  $8.50  ;  inanilla  rope, 

761  lb.  at  10fc;  sundries  $159.05   293  18 

Vancouver  Shipyard  Limited  :   hauling  out  tug  $15  ;  igniter  $40  ;  duty,  cartage,  freight, 

&C,  $51.78  ;  materials  $63.35  ;  labour  $115.80   285  93 

Wallace  Shipyards  Limited  :   hauling  out,  $25  ;  labour,  20  h.  at  85c,  45  h.  at  75c.,- 68  h.  at 

60c,  67  h.  at  40c;  sundries  $46. 63   190  03 


Carried  forward     4,917  71 
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Dredge  Vessels:  British  Columbia — Continued.  S  cts. 

Brought  forward  ,   4,917  71 

Tuxj  '  Point  Garry ' — Concluded. 

Waterhouse,  A.  E.  &  Co.:  gasoline,  67  cases  at  $4  ;  groceries  and  provisions  §127   395  00 

Groceries  and  provisions  :  Dominion  Grocery  $61.81  ;  4  small  payments  $S6.05   147  86 

Small  payments  :  manilla  rope,  360  lb.  at  10|c;  labour  $33.05  ;  hardware  §22.42  ;  hose,  50  ft. 

at  27£c;  blanket3,  4  pr.  at  S5.50  ;  sundries  $168.71    298  63 


Total,  carried  to  page  V— 335...  .•   5,759  20 


Tug  'Point  Grey.' 

Master,  W.  Best:  Mar.,  1912   115  00 

First  engineer,  W.  G.  Wooster:  Mar.  $115;  superintending  installing  of  machinery,  Nov.- 

Feb.,  4  m.  at  $115  ;  travel  and  outlay  $219.47   794  47 

Second  engineer,  A.  Goddym,  Mar.  $90  ;  night  engineer,  H.  Hooper,  7  d.  $20.30   110  30 

Cook,  A.  Kamsay,  28  d.  $58.71  ;  oiler,  P.  Conlan,  $60   118  71 

Firemen  at  $55  per  m..  J.  Pearson  $19.51 ;  W.  Smith  $35.48  ;  P.  Young  $37.93   92  92 

Deckhands  at  $45  per  m.:  M.  Grant,  1  in.;  J.  Town,  1  m   90  00 

Hinton  Electric  Co.  Ltd.:  labour,  54J  h.  at  50c;  2  DeVeau  'phones  $12;  sundries  $28.17   67  30 

Hudson's  Bay  Company  :  blankets,  8  pr.  at  $5.25  ;  white  quilts,  8  at  $1.25  ;  rugs,  2  at  $8.50  ; 
mattresses,  4  at  $4.25,  8  at  $2.50  ;  springs,  4  at  $2.75  ;  4  madras  curtains  $14.10  ;  lino- 
leum, 18  yd.  at  $1  ;  sundries  $59.60   208  70 

McLennan,  McFeely  &  Co.:   manilla  rope,  991  lb.  at  12|c;   paint,  11  gal.  at  $2.75,  10  gal.  at 

$1.70  ;  refrigerator  $38  ;  engine  oil,  50  gal.  at  77c;  6  rope  thimbles  $18  ;  sundries  $35.57         303  67 

Martin,  Finlayson  &  Mather,  sundry  hardware       62  60 

Schaake  Machine  Works  :  labour  $1,113  ;  materials  $278.56   1,391  56 

Simson,  Balk  well  &  Co.:  manilla  rope,  305  Lb.  at  ]2|c;  2  bales  waste  $25.50  ;  set  of  ratchet 

and  drills,  $19.45  ;  cocoa  mats,  7  at  $2.75  ;  sundries  $196.84   299  93 

Stancliffe,  Cecil  W.:  capstan  $680  ;  cartage  $5.    685  00 

Groceries  and  provisions  :   P.  Burns  &  Company  $128.96  ;   City  Dairy  &  Produce  Co.  S2.70  ; 

Dominion  Grocery  $225.69   357  35 

Small  payments  :   brass  duplex  pump  $48  ;   travelling  expenses  of  J.  Stapleton  $31.50  ;  oval 

brass  sign  $25  ;  dishes  $24.80  ;  sundries  $16.58     145  88 


Total,  carried  to  page  V — 335      4,843  39 


Tug  'Point  Hope.' 

Master,  Wm.  D.  McDougall:  Oct.-Mar.,  6  m.  at  $100;  travel  and  outlay  $13.10   613  10 

Engineer,  P.  Gordon,  Oct.-Mar.:  6  048  m.  at  $100  ;  travel  and  outlay  $24.25    629  08 

Fireman,  W.  Malby,  Oct.-Mar.,  6 '  018  m.  at  $55   332  65 

Deckhands  at  $45  per  m.:   Wm.  Cann  $152.40  ;  H.  Whelan  $225   377  40 

Fraser,  Walter  S.  &  Co.:  globe  valves,  4  at  $3.55  ;  steam  hose,  12  ft.  at  $1 ;  sundries  $51.70. .  77  90 

Macdonald,  Marpole  Co.,  coal,  10  t.  at  $6    60  00 

McQuade,  P.  &  Son  :  paint,  4  gal.  at  $2.00,  2  gal.  at  $2.40,  10  gal.  at  $2.25,  1  tin  at  $9 ;  cotton 

waste,  112  lb.  at  12c;  sundries  $76.03   136  17 

Ramsay's  Machine  Works  :   labour,  30  h.  at  §2.  129  h.  at  $1.25,  15  h.  at  85c,  163  h.  at  75c; 

weights,  810  lb.  at  4hc,  728  lb.  at  4c;  sundries  $17.S2   439  64 

Robertson  Iron  Works  :  labour,  43  h.  at  $1.25;  steel,  123  lb.  at  5c   60  15 

Trirpel,  William  &  Son  :  docking  tug,  $40  ;  carpenterwork,  10  d.  at  $5   90  00 

Vancouver  Shipyard  Limited:   hauling  out  tug  $25;  2  d.  demurrage  $30  ;  13  gal.  marine 

paint  $35.75  ;  lumber  $26.85  ;  labrfur  $649  ;  18  bars  iron  $13.45  ;  cylinder  sleeve  bushing 

$14.35  ;  sundries  $181.10  '   975  50 

Victoria  Machinery  Depot  Co.:  muntz  metal,  57  lb.  at  40c;  bronze,  20  lb.  at  60c;  iron,  368 

lb.  at         labour  $18  ;  sundries  $52.46   118  14 

Wilson,  A.  &  W.:  copper.  50  lb.  at  50c;  labour,  45  h.  at  80c;  sundries  $33.35    94  35 

Small  payments  :  rope  $27.67  ;  %'aluing  tug  $40  ;  provisions  $25.29  ;  clocks,  1  at  $15,  1  at  $9  ; 

sundries  $82.36    199  32 

Legal  services  :  Wade,  Whealler,  McQuarrie  &  Martin,  Vancouver   15  00 


Total,  carried  to  page  V— 335   4,218  40 


Tug  '  Princess '. 

Master,  Wm.  D.  McDougall,  Apr. -Sept.,  6185  m.  at  $100;  outlay  $11.50   630  02 

Engineers  at  $100  perm.:  W.  Beynon  $200;  E.  A.  Bloor.  $64.51:  P.  Gordon  $618.52;  A. 

Townsley$24,  outlay  $4. 50   911  53 

Fireman,  W.  Malby,  Apr. -Sept.,  6'185m.  at  $55   340  18 

Deckhand,  H.  Whelan,  Apr. -Sept.,  6  185  m.  at  $45                                                        ...  278  34 

Bamforth.  A.  J.  &  John  M.  Jones,  damages  sustained  to  clothing,  &c.  during  fire  on  tug   50  00 

Marvin,  E.  B.  &  Co.:  manilla  rope,  605  lb.  at  10|c;  sundries  $11.14   76  17 


Carried  forward   2,286  24 
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Dredge  Vessels:  British  Columbia— Concluded.  $  cts. 

Brought  forward    .      2,286  24 

Tug  '  Princess ' — Concluded. 

Ramsay's  Machine  Works :  machinists,  207  h.  at  75c.;  apprentices,  91  h.  at  50c:  pattern- 
makers, 38i  h.  at  85c;  sundries  §26.65   260  13 

Turpel,  William  &  Son.:  docking  $60;  laydays,  6  at  $25:  carpenters,  5|  d.  at  $5;  sundries 

$2   240  75 

Small  payments:  lumber  $19.66;  water  hose,  50  ft.  at  38^0.;  boilermaker  and  helper,  14  h.  at 

$1.25;  sundries  $94  .79   151  20 


Total,  carried  to  page  V— 335   2,938.32 


Tug  'Roustabout'. 

Engineer,  H.  Urquhart:  Oct.  28-Mar.  31,  3  814  m.  at  $75,  1379  m.  at  $85;  outlay  $9   412  30 

Engineer,  Warren  Carter,  Cept.  6-30,  25  rl.  at  $75  per  m   62  50 

Vancouver  Engineering  Works:  labour  $73.20;  materials,  $23.78     96  98 

Vancouver  Shi))  Yard  Limited:  24  h.p.  engine  $1,300;  fir,  cedar,  flooring  and  ceiling  $114; 

hardwoods  $135;  fastenings  $24;  paint  and  varnish  $36;  gasoline  tank  $40;  engine  fittings 

$22;  4  brass  port  lights  $20;  400  lb.  lead  for  ballast  $18;  carpenter  work,  1,443  h.  at  60c; 

machinists,  135  h.  at  75c;  sundries  $176.80   2,852  80 

Small  payments:  gasoline,  2  cases  at  $3.50,  2  at  $3.10,  4  at  $3,  4  at  $2.70,  49  gal.  at  24c; 

engine  oil,  2  cases  at  $6;  labour  35  h.  at  60c;  sundries  $65.85   146  61 


Total,  carried  to  page  V— 335   3,571  19 


Contract  Dredging. 

Atlantic  Dredging  Co.  ($4$, 993. 26)- 

Larry's  River  N.  S.,  dredging  in  situ.:  Dundonald,  Aug.  18-Jan.  5,  1912,  26,129  c.  yd. 
class  B.  material  at  45.;  Quincy,  Nov.  27-Jan.  5,  1912,  class  A.  material,  374  c-  ab 
$3.50,  class  B.,  12,493  c.  yd.  at  45c;  less  $1,751.11  paid  in  1912-13   15,760  06 

West  Bay,  N.S.,  dredging  scow-measurementj:  Quincy,  June  10-Nov.  4,  class  B.  material, 

118,690  c.  yd.  at  28c   33,233  20 

Bartram.  V.  T.  ($23,788.24)— 

Grand  Etang,  N.  B.:  dredge  Etang,  June  1-Nov.  27,  class  B.  material,  overcast  1,647  c 
yd.  at  25c,  scowed  away  61,671  c.  yd.  at  37^c;  drawback  of  1910-11,  V— 271, 
$249.87    23.7S8  24 

Ba3tien,  Laurin  &  Leitch  ($8,577.08)— 

Riv.  St.  Francois:  dredging  scow-measurement,  Lanark,  Oct.  9-Nov.  16, 1911,  21,788  c.  yd. 

at  16c;  Nehoc,  Sept.  19-Nov.  16, 1911,  37,775  c.  yd.  at  16c;  less  $953,  paid  in  1912-13  .       8,577  08 

Beazley  Bros.  ($89,793.57)— 

Digby,  N.  S.,  dredging  scow-measurement :  No.  2,  June  28-Nov.  29,  1911,  99,994£  c.  yd. 

at  40c   39,997  70 

Eastern  Passage:  dredging,  Dec.  24,  1910-Feb.  14,  1911:  cast  over,  2,570  c.  yd.  at  25£c; 

scowed  away,  7,09U  c.  yd.  at  38c;  less  $2,694.77,  paid  in  1910-11,  V— 271    651  07 

Maders  Cove,  N.  S.,  dredging  scow-measurement :  No.  1,  Nov.  25-Dec.  2,  1911,  class  B. 

material,  2,868  c.  yd.  at  40c   1,147  20 

Mahone  Bay,  N.  S.,  dredging  scow-measurement :   No.  1,  June  25-Oct.  31,  class  B. 

material,  119,994  c  yd.  at  40c   47,997  60 

Boone  Dredging  &  Const.  Co.  ($96,477 . 39)— 

Parry  Sound,  Ont.,  dredging  scow-measurement :  Kingsford,  May  22-25,  1,012  c.  yd.  at 

25c   253  00 

Picnic  Islands :  dredging  scow-measurement:  Dredge  No.  14,  May  25-Oct.  21,  1911,  class 
A.  material,  37,460  4  c  yd.  at  $1.75;  drawback  of  1910-11,  V— 271,  $5,212.51;  less 
$10,233.14,  paid  in  1912-1S   60,535  07 

Spanish  River,  dredging  scow-measurement :  Meade,  Julyll-Nov.  1, 1910,  95,937  c.  yd.  at 

12^c;  less  $10,000  paid  in  1910-11,  V— 271   1,992  14 

Two  Mile  Narrows,  Oct. :  Kingsford,  Nov.  1-Dec.  3,  1910,  June  3-Nov.  22,  1911 :  cast- 
over,  1,307  c  yd.  class  A.  at$1.82§;  scowed  away,  class  A.,  7,259  c.  yd.  at  $2.74, 
class  O,  8,291  c.  yd.  at  49c   26,339  70 

Wiarton,  dredging  scow-measurement :  Meade,  June  21- Aug.  10,  1911,  class  B.  material, 

28,298  c.  yd.  at  26c   7,357  48 

Bowman,  A.  F.  ($59,052.41  )— 

Rainy  River,  Ont.,  dredging  in  situ:  Moose,  May  16-Oct.  7,1911,  class  B.  material, 
167,920  c.  yd.  a*-37c;  drawback  of  1910-11,  V— 271,  $3,859.44;  less  $6,937.42,  paid  in 
1912-13....   59,052  41 


Carried  forward     326,681  95 
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Contract  Dredging— Continued.  $  cts. 

Brought  forward   326,681  95 

Can.  Dredge  and  Const.  Co.  ($254,687.50)— 

Midland,  dredging  scow-measurement,  Sydenham  Oct.  30-Nov.  20,  1911,  24,866^  c.yd. 

class  B  material  at  8c;  less  $198.93,  paid  in  1911-13   1,790  38 

Tiffin,  Ont.,  dredging  scow-measurement,  June  2-Nov.  1,  1911,  class  A  material  48,904,49 

c.  yd.  at  $2.25,  class  C  material,  39,870  c.  yd.  (less  36,706  c.  yd.  C  deducted  for 

dredging  below  grade  in  1910-11)  at  29c;  less  $6,112.47  drawback   104,974  79 

Victoria  Harbour,  dredging  scow-measurement,  May  8- Dec.  19,  1911,  class  A  material, 

46,681  c.  yd.  at  $2.25,  class  C  material,  595,214^  c.  yd.  at  12|c;  less  $31,511.78  paid 

in  1912-13    147,922  33 

Chatham  Dredging  Co.  ($5,346.87)— 

Jeanette's  Creek,  dredging  in  situ,  Aug.,  1911,  5,805  c.y.  at  12^c   725  62 

Mitchell's  Bay,  dredging  in  situ,  Sept.,  1911,  12,104  c.y.  at  12ic   1,513  00 

Running  Creek,  June-Aug.,  1911  :  material  cast-over,  02,165  c.v.  at  5c    3,108  25 

Cohen,  L.  &  Sons  ($108,982.78)— 

Green  Shoals,  East  Tenipleton,  dredginsr  scow  measurement,  Mogul,  Julv  1-Nov.  16, 

class  A  material,  17,040-8  c.y.  at  $3.75;  drawback  of  1910-11,  V— 272,  $2^316. 5S  ;  lesa 

$12,530.11,  still  held   55,961  99 

Isle  Perrot,  dredging  scow  measurement,  Mogul,  May  18-June  9,  class  A  material,  1,110 

c.y.  at  $4. 50...   4,995  00 

Montmagny,  dredging  scow-measurement,  Nehoc,  May  17-June  30,  class  C  material, 

19,991  c.y.  at32|c   6,497  08 

Nicolet  River,  dredging  in  situ:  June  30-Aug.  31,  1911,  class  A  material.  31^  c.  y.  at 

$4,  class  C  material,  112,752s  at30|c;  less  drawback  $3,451.48     31,063  41 

Nicolet  River,  mouth,  dredging  scow  measurement,  Little  Giant,  Aug.  14-Sept.  19,  1911, 

class  B  material,  23,774,  c.  y.  at  20c     4,754  80 

Racine  Pier,  Montreal,  dredging  scow  measurement,  Motherly,  Aug.  22  to  Oct.  25,  1911, 

class  B  material,  21,350  c.  y.  at  21c   4,483  50 

St.  Pierre,  dredging  scow  measurement,  Lanark,  Sept.  4-25,  1911,  class  B  material,  4,90S 

c.  y.  at  25c   1,227  00 

Continental  Dredging  Co.  ($60,292.41)— 

Riv.  Saguenay,  dredging  scow  measurement,  Algonquin,  May  25-Xov.  10,  1911,  class  A 

material,  165|  c.  y.  at  $2.50,  class  C,  184,022  c.  y.  at  32'c:  overhaul,  4,725  c.  y.  at 

He   60,292  41 

Dominion  Dredging  Co.  ($193,851.08)— 

Yarmouth,  N.  S.,  dredging  scow  measurement,  dredge  No.  4,  May  10-Oct.  14,  1911,  class 

C,  205, 435  93  c.  y.  at  23c;  overhaul,  205.435  93  c.  y.  at  l£a;  drawback  1910-11,  V— 

272,  $10,054.85  ;  less  $12,209.12,  paid  in  1912-13   58,389  33 

Summerside,  P.  E.  I.,  dredging  scow  measurement,  Delrer,  Nov.  14-24,  1911,  6,341  e.  v. 

at  35c;  less  $221.93  paid  in  1912-13   1,997  42  . 

St.  Andrews,  N.B.,  dredging  scow  measurement,  Delrer,  May  27-Sept.  25,  1911,  class  B 

material,  136,7S8  6  c.y.  at  25c   34,197  16 

Quebec  Harbour,  dredging  scow  measurement,  Funely,  Sept.  1-Nov.  5,  1910,  class  A,  9 

c.  y.  at  $2.25,  class  C,  150,030  5  c.y.  at  24^c ;  drawback  of  1910-11,  V— 272, 

$7,095.48   43,873  21 

Quebec  Harbour,  dredging  scow  measurement,  Fundy,  June  22-Nov.  25,  1911,  class  A 

material  36f  c.  y.  at  $2.25,  class  C,  318,532^  c.  y.  at  20c;  less  drawback  $0,395.24. .      57,393  96 
Dredging  &  Drainage  Co.  of  Ontario,  dredge  Jack  Canuck  ($15,S07.52) — 

Kincardine,  dredging  scow  measurement,  June  6-Sept.  5,  1911,  class  C  material,  39,9S9i 

c.y.  at  17ic   6,998  16 

Port  Elgin,  Ont.,  dredging  scow  measurement,  May  22-June  3,  Oct.  7-Dec.  1,  1911.  class 

C  material,  34,082  c.  y.  at  17Jc   6,069  36 

Saugeen,  Ont.,  dredging  scow  measurement,  Sept.  14-Oct.  6,  1911,  10,000  c.y,  at  28c   2,800  00 

Dufresne  &  Marchildon  ($5,229.64)— 

Doucet's  Landing,  dredging  scow  measurement,  Sept.  15-Oct.  25,  1911,  14,704  c.  y.  at 

25c   3,676  00 

Godefroi  River,  dredging  scow  measurement,  Aug.  14-Sept.  2,  1911,  7,062  c.y.  at  22c   1,553  64 

Dussault,  Horace,  dredging  scow  measurement  at  Quebec  ($70,206.09) — 

Dredge  Bruxelles,  July  4-Nov.  25,  1911,  class  B  material,  575,670  c.y.  at  9c   51,810  30 

Dredge  Stephen  D.,  June  1-Nov.  25,  1911,  195,265  c.  y.  at  9c   17,573  85 

Drawbacks  of  1910-11,  V— 272,  $18.71,  $803.23     821  94 

Eastern  Dredging  Co.  ($55,014.60)— 

Loggieville,  dredging  scow  measurement,  Hayimrd,  Oct.  24-20,  1911,  2,025  c.  y.  at  25c. . .  506  25 

Miramichi  Bay,  dredging  scow  measurement :   Hayward,  May  15-Oct.  15,  1911,  210,346 

c.  y.  at  lie;  Invader,  June  1-Nov.  4,  1911,  290,639  c.  y.  at  11c   55,108  35 

England,  Peter  ($9,294.01)— 

Buctouche  Beach  :  casting  over,  1,733^  c.  y.  at  24c;  less  $41.60,  paid  in  1912-13   374  44 

Chatham,  N.  B.:  dredging  scow  measurement,  July  18- Aug.  8,  Aug.  2S-Oct.  14;  cast 

over,  10  c.  y.  at  40c;  scowed  away,  3,968  3  c.y.  at  60c     2,384  98 

Chatham,  N.B.,  Canada  Dock  :  dredging  scow  measurement,  Aug.  9-25,  class  B,  1,618' 1 

c.  y.  at  50c;  pulling  up  logs  $12.75     821  80 


Carried  forward   1,102,341  66 
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Coutract  Dredging—  Continued.  $  cts. 

Brought  forward   1,102.341  66 

England,  Peter — Concluded. 

N.  W.  Miramichi,  Lawlor's  Shore,  dredging  scow  measurement,  June  '27- Aug.  12,  1911, 

class  B,  7,338  1  c.  y.  at  35c    "   2  568  34 

N.  W.  Miramichi,  Sinclair's  Wharf,  dredging  scow  measurement,  Aug.  18  Oct.  25, "  1911* 

class  B,  6,9S9  c.  y.  at  45c    3  145  05 

General  Construction  Co.:  paid  on  final  estimate  for  Valleyfield,  see  V — 272  1910-11  '214  16 

General  Construction  &  Dredging  Co.  ($21,290.03)— 

CapeTormentine,  N.B.,  dredging  in  situ,  Bruiser,  July4-Sept.  12, 1911,  class  B  material 

27,370  c.  y.  at  40c   10,948  00 

Point  du  Chene,  dredging  scow  measurement,  Bruiser,  June  1-16,  19]  1,  11,058  c.  y.  at 

27c     2  985  6t> 

Shediac,  dredging  in  situ.  :  Bruiser,  Sept.  27-Nov.  8,  1911,  20,693  c.y.  at  38c.  ;  overhaul 

20,693  c.y.  at  He,  less  §817.32  paid  in  1912-13   7  356  37 

Great  Lakes  Dredging  Co.  (§758,472. 31)— 

Fort  William,  dredging  scow- measurement,  season  1911  :  rock,  9,163  c.y.  at  $2.40,  2S,621 
c.y.  at  $2.85  ;  ordinary  material,  153,822  c  y.  at  10c,  364,672  c.y.  at  101c,  142,220 
c.y.  at  lie,  717,107  at  ll|c,  1,249  at  12c,  329,073  at  I2^c,  32,070  at  13c,  12,770  at 
13Jc,  48,756  at  14c.  514,699  at  144c  35,270  at  15c,  173,475  at  15ic.,  96,181  at  164c, 
260,930  at  17c,  81,457  at  18*0.,  227,848  at  23ic,  224,032  at  24£c,  379,986  at  25^., 
80,950  c.y.  at  20ic,  82,635  at  27£c,  47,270  at  28^c.  (Dominion,  1,156,802  c.y.; 
Frank,  367,705  c.y.  ;  No  1.,  9,163  c.y.  rock,  32,727  cy.  ordinary  ;  No.  5,  717,056  c.y.  : 
No.  6,  592,327  c.y. ;  No.  <V,  415,113  c.y.  ;  No.  15,  28,621  c.y.  rock,  178,290  c.y.  or- 
dmaiy  ;  Shuniah,  476,095  c.y.;  clamshell  dredges,  81,933  cy.^  less  -19,960.43,  paid  in 

1^12-13   739,199  47 

McKellar  River  :  dredge  Shuniah,  Nov.  1-Dec  4,  1911,  32,797  c.y.  at  17$c   5,739  47 

Port  Arthur,  Channel  to  Dry  Dock,  dredging  scow-measurement :  dredge  Dominion,  Oct. 
25-Nov.  5.  1910,  60,891  c.y.,  class  B.,  at  12c  ;  dredge  No.  1,  Nov.  9-19,  1910,  June 
5-21,  Oct.  2-Nov.  21,  1911,  boulders,  43J  c.y.  at  60c,  class  B., 49,192  c.y.  at  12c,  cast 
over,  313  c.y.  at  8c.  ;  No.  15,  Dec.  22,  1910-Jan.  14,  1911,  Nov.  13-16,  1911,  11,359 

c.y.  at  12c,  castover,  300  c.y.  at  Sc.  ;  less  $1,464.81  paid  in  1912-13   13,183  37 

Removing  Crib  bottom,  G.T.R.  elevator,  10  h.  at  $35   350  00 

Gregory,  J.  S.  ($24,410.62)— 

Dipper  Harbour,  dredging  scow-measurement :  dredge  Asp,  July  10-Dec.  30,  1911,  class 
B.  materia],  13,882-2  c.y.  at  (,5c,  19,566  cy.  at  50c.  ;  dredge  Keta,  Nov.  14-Dec.  30, 

class  B,  2,111-2  c.y.  at  65c,  5,896-8  at  50c.  ;  less  drawback  $2,312,71   20,814  41 

Scotch  town,  N.B.,  dredging  in  situ,  dredge  Keta,  Aug.  25-Nov.  2,  1911,  class  B  material, 

15.303  cy.  at  23k   3,596  21 

Horton,  W.  L.,  Goderich  ($47,619.77)  — 

Dredge  A rnoldi,  dredging  scow-measurement,  May  3-Dec.  8,  1911,  class  A,  11,634  c.y.  at 

$2.75,  class  C,  47,799  cy.  at  25c   . .         43,943  25 

Drawback  of  1910-11,  V-273   3  666  52 

Imperial  Dredging  Co.  ($7-13.70)— 

Oromocto,  N.B.,  dredging  scow-measurement,  Aug.  13-21,  1,482  c.y.  class  B  at  35c.  ;  re- 
moving pier,  lh  d.  at  $150   743  70 

Laurin  &  Leitch  ($1,580.92)  — 

Verdun,  Que.,  dredging  scow-measurement :  dredge  No.  14,  May  25-July  15,  1911,  11,212 

c.y.  class  B  at  41c   4,596  92 

Lemoine,  Frs.  ($17,045.70)— 

Bonaventure  River  :  dredging  scow-measurement,  class  B,  63,489^  c.y.  at  24^c. ;  cast-over, 

4,578  c.y,  at  16Jc.  ;  drawback  of  1910-11,  $743.03   17  045  70 

Loggie,  A.  &  R.  ($1S,SS0.13)— 

Campbellton,  dredging  in  situ :  dredge  (hay  Lorjyie,  10,550  c.y.  class  B  at  50c.  ;  overhaul, 

10,550  c.y.  at  7|c   6,066  25 

Dalhousie,  dredging  scow-measurement :  dredge  Gray  Locjgie,  class  A  material,  1,051 -8  cy. 
at  $5,  class  C,  15,794  c.y.  at  294c.  ;  removing  wreckage,  164  h.  $351.73;  drawback  of 

1910-11,  V— 273,  $2,563.40:  overpaid  $20   12,813  88 

Manley  Co.  ($8,445.64)— 

Byng  Inlet,  Ont.,  dredging  scow-measurement:  dredge  St.  Lawrence,  May  8-July  10, 

88,912  c.y.  at  9ic.  ;  underpaid  $1   8,445  64 

Maritime  Dredging  &  Construction  Co.  ($32,845.12)— 

Leonardsville,  dredging  scow-measurement,  Sept.  7-20,  1911,  7,230'1  c.y.  at  50c   3,615  05 

Lord's  Cove,  dredging  scow-measurement,  Sept.  22-Oct.  2,  1911,  8,925  c.y.  at  50c   4,402  50 

Marble  Cove,  dredging  scow-measurement :  March  25-April  9,  1912,  16,661  '5  cy.  at  30c.  ; 

less  $3,319.74,  paid  in  1912-13.   1,678  71 

Ox  Island  :  dredging  in  situ,  682 7  c.y.  at  24^c;  less  $16.72  paid  in  1912-13   150  54 

Raft  Channel,  dredging  in  situ,  Aug.  24-Sept.  30,  1911,  class  B,  27,292"8  c.y.  at  24£c   6,686  74 

St.  Stephen:  dredging  scow-measurement,  Oct.  12-Dec.  13,  1911,  18,894  "8  c.y.  class  B  at  ' 

49c.  ;  overhaul,  18,894-8  c.y.  at  4^c   ...      10,108  73 

Welchpool,  dredging  scow-measurement,  Aug.  21-Oct.  9,  1911,  9,595^  c.y.  at  50c   4,797  75 

Wilson's  Beach,  dredging  scow-measurement,  Sept.  2-6,  Oct.  3,  1911,  2, 690 "2  c.y.  at  50c.        1,345  10 

Carried  forward   2,042,609  15 
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Brought  forward     2,042,609  15 

Maritime  Dredging  &  Construction  Co.,  at  Beacon  Bar,  St.  John  Harbour  (§519,059.15) — 

Estimate  12  to  Feb.  4,  1911  (shown  at  page  V— 273  of  1910-11):  (paid  in  1910-11.  8333,200.02, 
drawback  §39,815.03,  and  1911-12  cheque  for  $25,090)  total  §398,105.05  ;  less  excava- 
tion below  33  ft.  now  deducted,  53,465-3  cu.  yd.  at  39ic,  §21,118  79 ;  new  total, 
$376,986.26;  less  §39,815.03  drawback  of  1910-11  still  held",  and  less  §333,200.02  paid 
in  1910-11  (Page  V— 273)       3,971  21 

Estimate  24  to  March  31,  1912  :  dredge  Cynthia  W.,  971,800  6  cu.  3rd.;  dredge  Iroquois, 
339,896'2cu.  yd.;dredge  Beocm  Bar,  125,855 ' 6 cu.  yd.;  dredge  Beaver,  5,119  cu.  yd. ; 
total,  1,442,671  4  cu.  yd.  at  39ic  §569,855.23  ;  less  §54,869.09  drawback   514,986  14 

Filling  at  west  side  of  harbcur  in  excess  of  400  cu.  yd.  per  diem  :  2,036  cu.  yd.  at  5c   101  80 

Penetanguishene  Dredge  Co.  (§20,549.89)— 

Waubaushene,  dredging  scow  measurement :  Excelsior,  May  1-6,  class  A,  890  cu.  yd.  at 
§3,  class  B.,  200  cu.  yd.  at  15c ;  Hackett,  May  6-Nov.  15,  class  B,  hauled  away,  3,195 
cu.  yd.  at  15c,  cast-over  88,052'8  cu.  yd.  at  14c.  extra  haul  1,560  cu.  yd.  at  3c,  1,635 
atlc;  Lcland,  July  5-22,  class  A,  900  cu.  yd.  at §3,  class  B,  1,410  cu.  yd.  at  15c; 

drawback  of  1910-11.  V— 273,  §955.60 +  §1,108.50   20,549  89 

Phin,  W.  E.  (§106,204.18)— 

Port  Arthur,  Ont. :  dredging  scow-measurement,  dredge  Kennaquhair,  May  2-Nov.  18, 
1911.  482,596  cu.  yd.  class  B  at  13c;  use  of  dredge,  removing  breakwater,  51  h.  at  §20, 
117$  h-  at  §32;  use  of  tools,  labour,  &c,  removing  breakwater  §274.97  ;  drawback  of 
1910-11,  V— 273.  §6,844.79  ;  less  paid  in  1912-13,  §3,595.12   71,034  12 

River  Thames :  dredging  in  situ,  May  31-Dec.  1,  1911,  9S, 786  cu.  yd.  at  35c;  overhaul, 

17,129  cu.  yd.  at  la,  13.510  cu.  yd.  at  2c,  3,281  cu.  yd.  at  3c,  1,376  cu.  yd.  at  4c   35,170  06 

Poupore,  W.  J.  Co.  (§174,417.48)— 

Lahave  River,  N.S.,  dredging  scow-measurement:  dredge  King  Edward,  June  30-Oct.  31, 
1911 :  class  A,  151  cu.  yd.  at  §5.50  ;  class  C,  45,361  cu.  yd.  at  55c;  overhaul  41,659 
cu.  yd.  at  16£c.,  3,856  at  15c;  less  drawback  §3,333.22   29,914  47 

Lunenburg,  N.S.,  dredging  scow-measurement :  King  EAv;<ird,  May  15-June  17,  class  C, 

58,469  cu.  yd.  at  39ic   23,095  25 

Petit  de  Grat,  N.S.,  dredging  scow-measurement :  Pontiac,  July  31-Aug.  12,  3,902  cu.  yd. 

at  55c;  Prince  Gup,  May  29-July  22,  6,529|  cu.  yd.  at  55c;  less  §577.46  drawback. . .       5,160  00 

Caraquet,  N.B.,  dredging  scow-measurement :  Prince  Ito,  July  17-22,  class  B,  2,747'0cu. 
yd  at  30c,  extra  haul,  903-8  cu.  yd.  at  12c,  1,843  8  at  9c;  Prince  Louis,  May  31-Oct. 
11,  class  B,  61,125  32  cu.  yd.  at  30c,  extra  haul  14.646  63  cu.  yd.  at  lie. ;  drawback  of 
1910-11,  §341.11 ;  less  §2,304.72,  drawback  retained   17,692  39 

Loggieville,  N.B.,  dredging  in  situ  :  dredge  Prince  Louis,  Oct.  21-Nov.  18,  class  B,  5,842^ 

cu.  yd.  at  33c;  less  §192.80,  paid  in  1912-13   1,735  23 

Miramichi  Bay,  dredging  scow-measurement :  Prince  Ito,  May  15-Sept.  8,  class  B,  130,002 

cu.  yd.  at  45c   58,500  91 

Richibucto,  N.B.,  dredging  scow-measurement :  Prince  Ito,  Sept.  15-Oct.  31,  class  B, 

12,213  4  cu.  yd.  at  30c;  less  §366.40  paid  in  1912-13   3,297  62 

Berthierville,  Que.,  dredging  scow-measurement:  dredge  Duke  of  York,  Aug.  18-Nov.  22, 
class  B,  58,691  cu.  yd.  at  14c,  extra  haul.  31,176  cu.  yd.  at  lc,  7,780  cu.  yd.  at  2c; 
Prince  Guy,  Aug.  22-Oct.  17,  class  B,  15,804  cu.  yd.  at  14c,  extra  haul,  10,877  cu.  yd. 
at  lc;  less  paid  in  1912-13,  §1,100.54     9,904  89 

Riv.  Batiscan,  dredging  scow-measurement :  Prince  Willie,  Aug.  16-Nov.  14,  class  B, 

35,7394,  cu.  yd.  at  15c;  less  §536.08  paid  in  1912-13.  ,   4,824  81 

Riv.  du  Loup  (en  bas)  :  drawback  of  1910-11,  V— 274   1,573  12 

Riv.  du  Loup  (en  haut),  dredging  scow-measurement:  84,362  cu.  yd.,  class  B,  at  20c; 

extra  haul,  6,192  cu.  yd.  at  lc;  drawback  of  1910-11,  $891.60 +  §892.87   18,718  79 

Robertson,  Kennedy  &  Ferrier  (§2,466.75) — 

Echo  Bay,  dredging  in  situ.:  dredge  Julia  Murphy,  Aug.  16-Nov.  2,  scowed  away,  3,445 

c.  yd.  at  22c;  cast-over,  13,520  c.  yd.  at  14§c;  less  §274. 08,  paid  in  1912-13   2,466  75 

Russell,  John  E.  (§4,999.98)—  ^ 

Toronto,  National  Iron  Works :  dredging  scow-measurement,  class  B  material,  14,747 

c  vd.  at  20c;  cast  over,  14,6*7  c.  yd.  at  14c   4,999  98 

Sorel  Industrial  Co.  (§20, 455 .18)— 

St.  Francois  du  Lac,  dredging,  scow-measurement :  dredge  No.  6,  May  6-Nov.  14,  1911 : 

class  A.,  2h  c.  vd.  at  §1.65 ;  class  B.,  116,248  c.  yd.  at  17Jc;  cast  over,  890  c.  yd. at  ll§c; 

extra  haul," 379' c.  yd.  at  lc   "   20,455  18 

St.  Pierre,  Antoine  (§22,556.80)  — 

St.  Maurice  River,  dredging  scow  measurement :  dredge  A.  St.  Pierre,  May  9-Nov.  18, 

Class  C.  material,  161,120  c.  yd.  at  14c   22,556  80 

Thompson.  W.  A.:  Wingfield  Basin,  July  22-23,  1910,  12  h.  dredging  (paid  to  Boone  Co.,  by 

W.  A.  Thompson)   100  00 

Weddell  Co.  (§79,838.03)— 

Big  Island,  dredging  in  situ  :  July  25-Aug.  16,  1911,  rock.  4,725  c.  yd.  at  §4.50   21.262  50 

Cobourg,  dredging  scow-measurement:  Nov.  25-Dec.  9,  1911,  6,000  c.  yd.  class  B.  at  50c.       3,000  00 

Penetanguishene,  dredging  in  situ:  May  22-Aug.  9,  1911,  75,086  c.  yd.  at  12c    9,010  32 

Port  Hope,  dredging  scow-measurement :  Oct.  13-Nov.  25,  Dec.  11-21,  1911,  31,562i  c.  yd. 

at  24*c   7,732  81 


Carried  forward   2,954,424  19 
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Brought  forward   2,954,424  19 

Weddell  Co.— Concluded. 

Salt  Point,  dredging  in  situ  :  July  1-12,  191],  11,980  c.  yd.  at  28c;  less  drawback  $6.40.  3,320  00 
Telegraph  and  Nigger  Islands  :  dredging  scow-measurement,  July  13-20,  rock,  3,315  c. 

yd.  at  S3  :  less  §994,  paid  in  1912-13    g  951  qq 

Telegraph  and  Nigcrer  Islands  :  drawback  of  1910-11,  V — 274   6  475  00 

Toronto  Harbour,  Eastern  Entrance  :  dredging,  Apr.  25 -May  13,  1911,  20,000  c.  yd.  at  16c.  3  200  00 
Toronto  Harbour,  Ashbridge's  Bay,  dredging  in  situ :  May  29-Sept.  6,  140,720  c.  yd.  at 

12c   16,886  40 

Windsor  Dredging  Co.  ($14,750)— 

Kingsville,  Out,  dredging  scow-measurement:  Aug.  (21-Feb.  2,  class  C.  material,  50  000 

0.  yd.  at  29Je   14,750  00 


Total   3,008,006  59 

Charged  as  follows  : — 

Port  Arthur  and  Fort  William  Harbour  Improvements  (Page  V —  30)  829  506  43 

Quebec  Harbour,  Riv.  St.  Charles  Improvements  (Page  V —  32)  171*473  26 

St.  John  Harbour  Improvements    (Page  V      34)  519' 059  15 

Tiffin  Harbour  Improvements  (Page  V —  36)  104  974  79 

Victoria  Harbour,  Ont.,  Improvements  (Page  V —  36)  147*922  33 

Yarmouth  Harbour  Improvements  (Page  V  197)  58,389  33 

Miraniichi  Bay,  Dredging                                                            ,            (page  V— 208)  113'609  26 

River  Saguenay  Dredging  (Page  V— 234  )  60,292  41 

St.  Maurice  River  Dredging  (page  V— 239)  22,556  80 

Byng  Inlet  Improvements  (Page  V— 247)  8,445  64 

Goderich  Harbour  Improvements  (Page  V — 249)  47,609  77 

Picnic  Islands  Improvements  (Page  V— 253)  60,535  07 

Rainy  River  Improvements  (Page  V— 255)  59,052  41 

Toronto  Harbour  Improvements   (Page  V— 359)  25,086  38 

Dredging  Maritime  Provinces   (Page  V— 280)  387,635  07 

Dredging  Ontario  and  Quebec  (Page  V— 292)  391,858  49 

Total  as  above   3,008,006  59 

North  Saskatchewan  River:  Goose  Island  Encampment:  Piers  and  Dams. 

Watchman,  S.  McNeil  •  services,  13  m.  to  Mar.  31,  1912,  at  $50 ;  less  store  account  $4.50. .  .  645  50 

Caretaker,  J.  A.  L.  McDougall :  services,  June  20-Dec.  31,  1910,  at  $90   570  00 

Gorman,  Clancy  &  Grindley  :  rent  of  engine,  July  1-Nov.  21,  1910   600  00 

Revillon  Bros.,  Ltd.:  bacon,  1,235  lb.  at  23ic,  117  lb.  18£c;  pork,  7  brl.  at  $34;  provisions 
$921.27;  manilla  rope,  848  lb.,ofl£  in.— 1^  in.  at  14c.",  232  lb.  of  1  in.  at  13c;  clothing 

$170.45  ;  hardware,  &c,  $519.60  ,   2  310  07 

Ross  Bros.:  dishes  $18.80  :  l£  in.  manillaTope,  340  lb.  at  12c;  hardware,  &c.  $288^60. *378  20 

Walter,  John  :  use  of  pile  driver.  Dec.  1,  1909-July  21,  1910,  at  75c.  per  d.;  hay,  &c,  $11  ...  161  00 
Small  payments :  171£  lb.  pork  $21.85  ;  labour  $20.75  ;  57  lb.  butter  $16.90  ;  provision,  &c, 

$68.70   128  20 

Total,  carried  to  page  V — 16   4,792  97 

Ottawa  District  Booms:  Special  Vote. 

Murphy,  Francis  :  full  and  final  settlement  of  claim  in  connection  with  the  operation  of 
government  booms  on  the  Gatineau,  together  with  purchase  of  8.72  acres  of  land  required 

for  boomage  purposes  ,   3  qjq  qq 

Saguenay  District :  New  Booms,  «fcc. 

Detailed  with  River  Saguenay,  Piers  and  Booms  (Page  V— 389)  4,034  67 


St.  Maurice  District ;  Improvement  of  Booms,  Ac- 
Detailed  with  St.  Maurice  River  Works   (Paee  V— 3921      Ko  147  w 

Detailed  in  1910-11,  V-370  (part  of  $3,336.55)     .  17  20 


Total,  carried  to  page  V — 16 


50,164  25 
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St.    ITIaurice    District  :    Improvement    of   Booms,    Ac:   Exchequer   Court         $  cts. 

Award. 

Ogden,  Charles  G. :  award  for  land  required  by  the  government,  $10,000  ;  interest,  2  y.  72  d. 

to  Mar.  25,  1911,  at  5  p.c,  §1,093.63  ;  taxed  costs  §630.11     11,728  74 


Bow  and  Spray  Biver :  Bridges  at  Ban  ft'. 

Dept.  of  Interior  :  putting  new  flooring  on  bridge  :  team  hire,  1^  d.  at"$3.50,  31  at  $2.50,  4J 

at  $2 . 23 ;  spikes,  $4 . 75   97  56 

McBride,  A.  &  Co.,  Ltd.:  machine  bolts   4  67 

Revelstoke  Sawmill  Co.,  Ltd.:  fir  and  pine,  18,064  ft.  at  $25   451  60 

Total,  carried  to  page  V — 16    553  83 


Cliapeau  Bridge. 


Blais,  Jos.:  services  for  daily  reading  of  gauge,  Jan.  1-Apr.  1  at  $5  per  m.  (For  balance  of 

year  see  Dominion  Traffic  Bridges)   15  00 

Canadian  Inspection  and  Testing  Laboratories:  inspection  of  erection,  Mar.  2-30,  '968  m.  at 

$150  ;  shop,  204  08  tons  at  35c;  mill,  235 '63  tons  at  25c;  travel,  $12.50    288  00 

Topley  Co. :  thermometer     4  50 

Advertising  $307 . 08,  King's  Printer  $24 . 15   331  23 


Total,  carried  to  page.  V— 16   638  73 


Courtenay  Bay  :  Marsh  Boad:  One-third  of  Cost  of  Rebuilding  Aboideau  on 
road  to  protect  inarsli  and  I.C.B.  property  at  St.  John,  N.B. 

Citv  of  St.  John  :  one-third  of  cost  of  repairs  to  Marsh  Bridge  aboideau,  $8,298.30  ;  less  paid 

in  1912-3,  $298.30   8,000  00 


Edmontoii  Bridge  over  North  Saskatchewan  River. 

City  of  Edmonton,  Street  Railway  Dept.:  J  cost  of  maintenance  of  bridge,  April  and  May, 

and  July-Oct. :  labour  $137 .  "4,  material  $204 .21   341  95 


Hawfcestoury  :  Interprov  incial  bridge  over  River  Ottawa. 

Test  borings,  Aug.  25-Sept.  12:  asst.  engineer,  A.  W.  Gregory,  $70.25;  foreman,  F.  Ber- 
geron, 12  d.  at  $2.50  ;  labourers,  52  d.  at  $1.75    191  25 

Test  borings,  Oct.  11-13  :  foreman,  T.  Cummins,  3  d.  at  S3;  labourer,  3  d.  at  S2   15  00 

Barbour,  Jas. :  making  valuation  and  report  in  connection  with  the  proposed  establishment 

of  a  public  road  through  the  property  of  the  Hawkesbury  Lumber  Co    50  00 

Small  payments:  steel  $14.65,  sundries  $10.91   25  56 

Travelling  expenses  and  sundry  outlay  :  A.  W.  Gregory   136  86 

Total,  carried  to  page  V— 16   418  67 


International  Bridge  over  the  River  St.  John  between  St.  Leonards,  N.B. 

and  Van  Buren,  Ttle. 

Chief  engineer,  E.  E.  Greenwood  :  services,  Apr.  $200,  Oct.  f  in.  $150   350  00 

Cyr,  C.  L.  :  making  addition  to  approach  fills  and  building  railing  on  same    1,575  00 

Canadian  Inspection  Co.:  mill  and  shop  inspection,  495.469  tons  at  60c:  inspection  of  erection, 

May-Aug.,  3'592  m.  at  $130  ;  sundry  outlay  $15.50   779  82 

Parent,  R.:  keeping  up  fence  and  watching  and  lighting  same,  20  d  .  at  $1.50   30  00 

Penn  Bridge  Co.:   contract  for  steel  construction  work  completed,  $40,991 ;  extra  for  addi- 
tional metal,  $500  ;  less  paid  in  1910-11  ( V— 329)  $20,495.50  (half  by  Canada)   20,995  50 

Swain,  C.  F.:  filling  east  approach  $160,  building  pipe  railing,  &c,  labour  S49.01,  material 

S45  .03   254  04 

23,984  36 

Less,  half  paid  by  State  of  Maine,  on  above  accounts   11,992  18 

Paid  by  Canada   U'992  ^ 

Small  payments:  sundries   "  W 

Total,  carried  to  page  V— 16   12,003  18 
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North  Timiskaiuin  g :  Bridge  over  Quinze  River.  $  cts. 

Test  borings,  July  18- Aug.  8,  ($328.43)— 

A.  W.  Gregory,  asst.  engineer  :  services,  at  $100,  $70.97  ;  travel  and  outlay  $79.46   150  43 

Foreman,  A.  Clement,  13  d.  at  $2.50;  cook,  17  d.  at  $2.25;  labourers,  13  d.  at  $2.25,  39 

at  $2                                                                                                               ..  178  00 

Pay-list  for  bridge  survey,  July  17-20:  carpenters,  handymen,  &c,  $62.60  ;  labourers  $24. ..  86  60 

Christakos  Bros. :  sundry  pro  visions,  &c   73  00 

Small  payments  :  provisions  $35.75,  moving  plant  $20,  towing  2  scows  $15,  sundries  $21.48. .  92  23 


Total,  carried  to  page  V— 16   5Su  26 


Ottawa  City  :  Bridges  over  River  Ottawa,  tlie  Slides,  and  tlie  Rideau 

Canal,  &c. 

Bridges  between  Ottawa  and  Hull  ($1,642.63)— 

Bay-lists,  Apr. -June,  Nov. -Feb.:  mechanics  at  $2.25,  H.  Raymond  144  d.,  J.  Hudson 
45  5  d.;  axemen,  2A  d.  at  $2,  5124  at  $1.75  ;  team  and  horse  hire,  8$  d.  at  $4.50,  64  at 

$4,  U  at  $2.50,  123J  at  $2   1,642  63 

General  pay-lists,  Apr.  1-Mar.  31  ($7,226. 50)— 

Foreman,  C.  Leblanc  :  services,  12  m.  at  $85   1,C20  00 

Labourers,  189  d.  at  $1.90,135  at  $1.85,  1,400  37  at  $1.75,  767.64  at  $1 . 70  ;  teamster, 

43.44  d.  at  $4  ;  carter,  606  56  d.  at  $2.75   6,206  50 

Snow-cleaning,  Apr.  12-20  :  labourers,  24  d.  at  $1.70  ;  teams,  46  d.  at  $4   224  80 

McAuliffe,  Davis  Lumber  Co.,  Ltd.:  pine  and  spruce,  1,438  ft.  at  $25  ;  pine  mill  culls,  1,008 

ft.  at  $22  ;  sundries  $4.47.     62  59 

O'Toole  &  McGillivray  :  repairing  Sappers  Bridge :  lumber,  2,000  ft.  at  $35  ;  cement,  3  brl. 

at  $2.15;  labour,  foreman,  12  h.  at  50c,  carpenters,  114i  h.  at  40c,  labourers,  91  h.  at  25c  151  00 

Wiggins,  C.  M.  :  compensation  for  injuries  sustained  while  crossing  Laurier  Ave.  Bridge, 

Oct.  12,  1911   100  00 

Small  payments:  carborine,  43  gal.  at  $1  ;  freight,  $1.36;  sand,  5  loads  at  $2;  sundries 

$45.78   100  14 


Total,  carried  to  page  V— 16   9,507  06 


Ottawa  City  :  Extension  of  Dufferin  and  Sappers  Bridges. 

O'Toole  &  McGillivray  :  estimate  No.  5  on  contract  S, 385  to  Mar.  30,  $176,980;  less  draw- 


back, $17,700     159,280  00 

Assistant  engineer,  A.  W.  Gregory,  services,  June  1-13,  at  $100   43  33 

Inspector,  Jas.  McCartiu  :  services,  July  15 -Mar.  31,  9^  m.  at  $120   1,140  00 

Advertising  $273  .38  ;  King's  Printer  $65.41   338  79 


Total,  carried  to  page  V— 16   160,802  12 


Dominion  Traffic  Bridges. 


Bryson  Bridge:  Repairs  ($805.09)— 

Pay-list,  July  4-27:  conductor,  A.  Migneault,  services,  21  d.  at  $3,  outlay  $6.15  ;  labourers, 

78  d.  at  $1 .75  ;  team  and  horse  hire  $3.75   209  40 

Smith  Bros.:  3-in.  plank,  14,349  ft.  at  $18,  20,750  at  $16  ,    590  28 

Small  payments  :  7  in.  wire  nails,  1,500  lb.,  $39.75  ;  sundries  $25.66   65  41 

Chape.au  Bridge  ($929.01)— 

Blais,  Jos.:  services  as  foreman,  May  17-19,  July  18- Aug.  3,  15  d.  at  $3  ;  as  inspector, 

Apr.  1-May  16  at  $80  per  m.,  $122.67  ;  as  gauge  reader,  May  17-Dec.  31,  1\  m.  at 

$5 ;  2  floats,  65  1.  ft.  at  2Sc:  sundries  $43.68    267  05 

Kennedy,  DanL:  services  as  labourer  in  July,  104  d.  $18.37,  as  acting  foreman  Oct.  2-20 

and  1  d.  in  Dec,  16*  d.  at  $2.50     59  00 

Mousseau,  P.:  services  as  inspector  in  Apr.,  $80  ;  sundry  outlay  $4    84  00 

Handymen,  374  d.  at  $2  :  labourers,  79"05  d.  at  $1.75,  144  at  $i.50 ;  teams,  14  d.  $49.43.  284  51 

McCrea,  John  "J. :  3  in.  and  2  in.  plank,  2,006  ft.  at  $19,  2, 000  ft.  at  $18,  625  at  $16;  480  ft. 

white  pine  $9.12 ;  lumber,  dressed,  500  ft.  at  $21.50,  rough,  500  ft.  at  $14  ;  sundries 

$11.70   122  68 

Small  payments  :  cement,  22  brl.  at  $1.95,  15  bags  $11.25  :  freight  and  cartage  on  cement 

$18.54  ;  hauling  gravel,  21  c.  yd.  at  75c;  sundries  $23.33   117  77 

York  Bridge  ($124.85)— 

Pay-list,  Mar.  1-16  :  foreman,  F.  W.  Brown,  10  d.  at  $3  ;  carpenter,  84  d.  at  $2 ; 

labourers,  18  d.  at  $1 . 75  ;  teamster,  1  d.  $4   82  50 

Dils,  D. :  services  as  caretaker,  1  y.  to  Sept.  1,  1911   25  00 

Small  payments:  lumber  $12.80,  sundries  $4.55   17  35 


Total,  carried  to  page  V— 16   1,918  95 
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 ;  , 

Telegraphs  :    Cape  Breton  :    New  Ltues.  $  cts 

Reconstruction,  Cape  Rouge  ($1,950  25) — 

Kennedy,  A.  A.:  services,  60  d.  at  $1.66g  ;  team  hire,  53  d.  at  $3   25!)  00 

McLillan,  M.:  services,  46  d.  at  §2.25,  14  at  $2  ;  oats  $2.20  ;  sundry  $1.80   135  50 


Labour,  883 ' 8  d.  at  $1.50;  cartage,  27  d.  at  $3;  climber,  2i  d.  at  $2  ;  board,  lodging, 
horsefeed  &c.  $66.10;  glasses  $18;  sundry  $68.55.  Paid  as  follows:  Aucoin,  A. 
$57.75,  Eusebe  $133.35,  Eustade  $55.05  ;  LeBlanc,  M.  $50.85;  McDonald,  A.  $88; 
McEachern,  D.  $86.70  ;  small  payments  $1,01)3.05  (P.  Chiasson  overpaid  50c,  J.  D 


Eraser  shortpaid  10c.)   1,564  75 

Grand  Narrows-Sh°nacadie  ($65.50)— 

Ground  men,  13  d.  at  $1.50   19  50 

Logue,  R. :  cedar  poles,  12  at  $3 . 50,  2  at  $2   46  00 

Hawkesbury-Meat  Cove  :  poles,  40  at  $1,  96S  at  75c.    Paid  as  follows  :  J.  Cameron  $167.25, 

A.  MacDonald  $205,  D.  J.  MacDonald  $161.25,  M.  McEachern  $232.50   766  00 

Leitche's  Creek-Steele  Crossing  ($288.64)— 

Foreman,  Jos.  Logue,  15  d.  at  $1.27,  board,  15  d.  at  7oc   30  30 

Linemen,  38  d.  at  $2.25  ;  ground  men,  &c,  29£  d.  at  $1.50   129  75 

Dunlop,  Jas.,  carting  wire,  &c.     50  00 

Logue,  Richard  :  horse  and  waggon,  15  d.  at  $3.25  ;  posts  &c.  $14.84   63  59 

Small  payments  :  cartage  $4  ;  poles  $6  ;  braces  $5   15  00 

Little-Narrows- Washabuck  Centre  ($373.50)— 

Superintendent,  J.  D.  McNeil:  11  d.  in  Sent,  at  $3  ;  hire  of  horse  and  wagon,  5  d.  $7.50.  40  50 

Labourers,  8  d.  at  $1 .50  ."   12  00 

Poles  at  75c:  M.  J.  McAskill  165,  N.  P.  McLean  153,  J.  D.  McRitchie  110   321  00 

Nyanza-Rossville  ($1,018.03)— 

Supt.  of  construction,  J.  C.  McRae,  37  d.  at  $3   Ill  00 

Locater,  19  d.  at  $2.50;  lineman,  &c,  3U  d.  at  $1.75  ;  labourers,  131^  d.  at  $1.50   299  88 

Fortune,  P.,  poles,  229  at  75c;  McDonald,  F.,  poles,  229  at  75c;  McKenzie,  A.,  shovels 

$3.75   347  25 

McRae,  D.  A..,  poles,  231  at  75c,  team,  37  d.  at  $2.25  ;  Nicholson,  A.,  smithwork  $3.49.  259  90 

S.  W.  Margaree-South  Ainsley :  small  payments:  poles,  450  at  $1;  cartage,  3  d.  at  $3,  12£  at 

$2.50;  labour,  3  d.  at  $1.66g,  2*  d.  at  $1.50,  3  at  $1.46   503  38 

Whycocomagh-Little  Narrows  :  McDonald,  John  K.:  posts,  240  at  75c,   180  00 

Generally  ($1,655.69)- 

Ahearn  &  Soper  :  relays,  6  at  $7.75  ;  switches,  6  at  $3.85  ;  sounders,  6  at  $3.75  ;  keys,  6 

at  $2.75  ;  boxing  75c   109  35 

Earle,  W.  £.:  services  in  connection  with  distributing  goods,  1911,  $30  ;  freight  $276.33 ; 

truckage  &c.  $19.89   326  22 

Jack,  W.  &  Co.:  No.  6  wire,  24  738  tons  at  $37. 38^;  duty  $185;    freight  $95.24; 
insurance  $15.43  ;  No.  9  wire,  1,700  lb,  $32.29;  freight  $2.91;  insurance  50c;  less  21 

coils  at  $2 . 56  short   1,202  47 

Woods  Ltd.,  tent,  complete     17  65 


Total,  carried  to  page  V— 16   6,809  99 


Telegraph  and  Telephone  Line  :  Chatham-Eseuniinac-Sapin. 

Foreman,  M.  Ramsay:  8^  d.  at  $2.50,  5£  at  $2  ;  team  $6.25  ;  outlay  $8.75   47  25 

Northern  Electric  &  MTf'g  Co.:  telephone  sets,  6  at  $12.90;  condensers,  7  at  $3.78;  sundry 

$9.68   113  54 

Small  payments  :  hire  of  automobile  $24,  labour  $23,  poles  $10,  cartage  $10,  sundry  $24.69. .  91  69 

Travel  of  Ottawa  official,  M.  W.  Crean   93  76 


Total,  carried  to  page  V — 16  <   346  24 


Mingan  Te!egraph  Line  :    Purchase  of  Itf  ght-of-Way. 

Labrador  Co. :  compensation  for  land,  right-of-way  and  timber  on  line  from  Cape  Cormorant 

to  Aquanus,  $11,000  ;  less  $3,000  paid  in  1910-11,  V— 338   8,000  00 


Quebec  :    New  Telegraph  Lines  and  Repairs  &c.  to  Existing  Lines 

Cap  a  L'Aigle  to  St.  Fidele  - 

Conductor,  Alf.  Brassard,  June  26-July  8,  12  d.  at  $2.35   28  20 

Climbers,  24  d.  at  $2  ;  labourers,  45  d.  at  $1.50  ;  carters,  24  d.  at  $2.50   175  50 

Sc.  Fulgence  to  Ste.  Marguerite — 

Conductor,  J.  Brisson,  June  28- Aug.  21,  49  d.  at  $2.35   115  15 

Carters,  52  d.  at  $2.50  ;  climbers,  59  d.  at  $1 .75  ;  labourers,  190  d.  at  $1 .50   518  25 

Cedar  posts,  2,025  1.  ft.  at  8c;  hardware  $2.40  ;  labour  $1.50.  Paid  as  follows  :  E.  Bouchard 

$80,  small  payments  $85.90     165  90 

Stationery  Office   12  97 


Total,  carried  to  page  V— 16   1,015  97 
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Telegraphs:    Construction  of  Line  from  Athabasca  Landing  to  $  cts. 

Fort  OTcOTurray. 

Currier,  E.  D.:  services  as  foreman,  Jan.  12-Mar.  31,  1912,  $264,56;  travel  and  outlay 

§336.01   600  57 

Gordon,  W. :  hire  of  guide  and  dog  train,  House  R.  to  McMurray  $40  ;  provisions  $26   66  00 

Hudson's  Bay  Co.:  team  hire  $132  50;  4  dogs  $125;  harness  $20.40;  hay  $25;  oats  $18; 

tent  $14  ;  provisions  &c.  $175.55    510  45 

Kennedy,  G.  F.:  services  as  guide,  Jan.  26-Mar.  12   135  48 

Shank,  A.,  assistant,  Jan.  2!)-Mar.  2,  34  d.  at  $3   102  00 

Small  payments  :  insulators  $33  ;  inspecting  wire  $7.70   40  70 


Total,  carried  to  page  V— 16   1,455  20 


Athabasca  Landing-Peace  River  Landing  Line:  Extension  to  Grande 

Prairie. 

Can.  Gen.  Elec.  Co.,  insulators,  1,900  at  $55  ;  Can.  Northern  Ry.  Co.,  freight  $140.39   244  89 

C.  P.  Ry-  Co.,  freight  on  2  cars  2,500  lb.,  Montreal  to  Edmonton   1,066  11 

Carson,  W.  H.,  beef,  813  lb.  at  10c;  Davies  Co.,  2  tents  $70   151  30 

Derouchie,  A.,  poles,  234  at  25c;  English,  W.  S.,  ?n\es,  2,000  at  $1 .25    2,558  50 

Gorman,  Clancey  &  Grindley,  side  blocks,  2,500  at  $26  per  M   65  00 

Hudson's  Bay  Co.:  provisions  $1,054.57,  freight  $972.93   2,027  50 

Jack,  W.  &  Co.:  No.  6  wire,  40,197  lb.,  $885.35  ;  No.  9  wire,  800  lb.,  $16.80   902  15 

Killam,  A.  G.,  freight,  Morinville  to  end  of  steel,  468  6  cwt.  at  17c   79  66 

Macdonald,  R.  C:  travel  $112.50  ;  freight  $41  .60   154  10 

MacLeod,  G.  E.:  services  as  foreman,  Aug.  15-Mar.  31,  $754  84  ;  outlay  $16.35   771  19 

Northern  Electric  &  Mfg.  Co. :  side  blocks,  2,545  at  $21  per  M   53  45 

Northern  Hardware  Co.:  spikes  $41.30,  sundry  $27.85   69  15 

Northern  Transportation  Co.:  supplies  $219.58;  freight,  25,138  lb.  at  2^c,  4,155  at  2Jc, 

sundry  $124.29   1,065  79 

Peace  River  Trading  &  Land  Co.,  provisions   219  49 

Revillon  Bros.:  provisions  $295.90  ;  spikes  $25.75  ;  freight,  2,520  lb.  at  2£c   378  35 

Steel  Co.  of  Canada:  wire,  40,126  lb.  No.  6  at  362c,  910  lb.  No.  9  at356c;  less  freight 

$553.99   930  97 

Freighting  wire,  &c,  18,877  lb.  at  5  5c,  5,980  at  3  95c,  22,198  at  3.75c,  ?9,085  at  3-5c,  6,670 
at  2  5c,  4,017  at  175c,  3,240  at  135c,  39,730  at  95c,  sundry  $108.42  ;  provisions,  &c, 
$45  30.  Paid  as  follows:  E.  Battle  $224.25,  W.  Borett  $175.45,  T.  A.  Brick  $95.78,  T. 
Brown  $52.85,  E.  Calahazin  $149.44,  J.  Caput$243.38,  A.  Challifour  $262.50,  D.  Ferguson 
$281.60,  L.  Ferguson  $245.68,  E.  Green  $166.75,  D.  S.  Hayden  $325.73,  J.  M.  Hill 
$175.45,  D.  Lamouche  $116.62,  J.  G.  Metcalf  $62.32,  T.  Parrenton  $55  19,  D.  Petrie 
$53.67,  F.  Ronley  $160.05,  C.  B.  Stokley  $76,  R.  Whiteley  $52.25,  small  payments  $249.83.  3,224  79 
Linemen  543  d.  at  $1.75,  75  d.  at  $2,  106  at  $2.50,  4  123  m.  at  $75  ;  cook,  at  $60,  $196.64, 
at  $65,  $197.42  ;  teams,  334  d.  at  $4.50,  12  at  $5  ;  provisions  $14.25.  Paid  as  follows  :  F. 
Anderson  $281.80,  P.  Anderson  $371.25,  C.  Banford  $378.75,  J.  A.  Bell  $267.75,  A. 
Bergeois  $127.75,  L.  Borestein  $148,  J.  Brooks  $166.50,  Jos.  Caput  $94.75,  J.  Compon 
$122  50,  A.  Cossette  $151.66,  A.  S.  Danials$122.50,  L.  Desjardins  $105,  R.  Harvey  $206, 
J.  Knott  $61.13,  J.  Lacombe$54,  D.  Lamouche  $83.2?,  L.  Laprete  $58.50,  D.  Lestorvich 
$99,  Ed.  Martin  $67.50,  J.  Moostoose  $59.50,  W.  Oxley  $120.75,  L.  Tellier  $52.25,  B. 

Wray  $196.64,  J.  Wright  $60,  small  payments  $189.09   3,645  82 

Small  payments  :  provisions  $60.10,  inspecting  wire  $18.22,  ferriage  $17,  oats  $8.25,  medicine 

$8 . 25,  sundry  $20. 14   131  96 


Total,  carried  to  page  V— 16   17,740  17 


Loop  Extension  of  Telegraph  Line  from  a  Point  near  Moose  to  Durlingville. 

Can.  Nor.  Ry.  Co.:  freight  on  car  of  wire  from  Montreal  $374.33  ;  sundry  freight  $68.10   442  43 

Farmer  &  Gervais  :  1,240  poles  delivered  along  route     1,575  00 

Jack,  W.  &  Co.:  No.  6  wire,  23,000  lb.,  $383.86  ;  duty  $76.80  ;  freight,  &c,  $45.92;  400  lb. 

No.  9  wire,  &c.  $8. 10   514  98 

Macdonald,  R.  C,  travel  anfl  outlay  $74.90  ;  Whitford,  E.,  poles,  127  at  $1.25   233  65 

McRae,  R  ,  poles,  51  at  $1.25;  Racicot,  E.,  freighting,  26,780  lb.  at  47^c.  per  C   190  95 

Small  payments  :  labour  $39,  side  blocks,  $38  .25,  poles  $27.50,  anchors  $21.67,  provisions,  &c, 

$51.52    177  94 


Total,  carried  tq  page  V— 16   3,134  95 


1-23|V 
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Moosejaw-Wood  Mountain  Telegraph  Line  :  Renewals  and  Reconstruction.         $  cts. 

Can  Pac.  Ry.  Co.,  freight  $163.98  ;  McMicken  &  Edgar,  provisions  $131.55    295  53 

Jack,  W.  &  (Jo.:  No.  6  wire,  9,842  lb.,  duty,  freight,  &c,  $241.58 ;  No.  9  whe,  300  lb.,  $6.30.  247  88 

Macdonald,  R.  0.,  dist.  supt.,  travel  and  outlay   72  75 

McMillan,  J.  D.,  provisions  $76.53  ;  Robson,  M.,  cedar  poles,  1,210  at  $1.50     1,891  53 

Northern  Hardware  Co.:  stove  $23,  cooking  utensils,  &c,  $32.13,  coniealongs,  &c,  $14.65    69  78 

Wilder  G. :  services  as  foreman,  Aug.  1-Oct.  21,  $267.74  ;  travel  $43.30 ;  freight  $25.08; 

provisions,  meals  for  men,  &c,  $156.35    492  47 

Construction  partv,  Aug.  8-Oct.  12  :  climbers,  53  d.  at  $3.25,  15i  d.  at  $2.50 ;  labourers,  332^ 
d.  at  $2,  o8h  at  $1.75  ;  cook,  59  d.  at  $2.75  ;  digging  post  holes,  1,250  at  30c,  809  at  25c; 
unloading  car  $6  ;  sundry  $12.55.  Paid  as  follows:  F.  M.  Campbell  $158.05,  E.  Crotteau 
$163.30,  A.  Enniuga  $66.40,  I.  Enringa  $54.50,  J.  Heron  $102.35,  R.  Jones  $53.63,  R. 
Kneefe  $118.62,  L.  Ormes  $96.10,  A.  Phillipon  $153.90,  J.  Phillipon  $153.05,  E.  Terrea 

$155.25,  Mary  Traxler  $162.25,  Mike  Traxler  $136,  J.  C.  Wolfe  $163    1,736  40 

Man  and  team,  2d.  at  $4.50,  104  at  $5,  7^  at  $6  ;  loads,  2  at  $12,  2  at  $24.50, 1  at  *25  ;  distribu- 
ting poles  along  route,  111  at  50c,  46  at  60c,  40  at  70c,  24  at  75c,  40  at  80c,  61  at  $1,  8 ) 
at 


McMillan  $147.60,  R.  McMillan  $127.45,  H.  Sheldon  $220.35,  small  payments  $133.60. . .  1,978  35 
Small  payments  :  provisions $48.29 ;  2  tents,  cot,  &c.  $43.80 ;  anchors  $43.33  ;  hardware  $39.80  ; 

side  blocks  $37.50,  windlass  $14.50  *   227  22 

Total,  carried  to  page  V— 16   7,011  91 

Telegraph  Lines,  N.  W.  T. :  North  Battleford  to  Isle  La  Crosse. 

Burlingham  &  Speers  :  provisions  $365.30,  nails  $27,  hardware,  &c.  $105.53   497  83 

Can.  Gen.  Elec  Co.,  insulators,  1,200  at  55c.  ;  Evans,  A.  &  Co.,  beef,  716  lb.  at  ll^c   148  34 

Can  Nor.  Ry.  Co.  :  freight  on  insulators  $36.78,  on  3  cars  wire  $1,752.93   1,789  71 

Clark,  C.  H.  R.  :  services  as  foreman,  July  9-Nov.  30,  Jan.  28-Mar.  31  at  $100,  $687.09; 

travel  and  sundry  outlay  $267  69  ;  freight  $54.25   1,009  03 

Gorman,  Clancey  &  Grindley  :  side  blocks,  7,000  at  $25 . 50  per  M   178  50 

Hamilton  Anchor  Co.  :  250  No.  7  Swan  anchors  with  rods      108  33 

Jack  Watson  &  Co.  :  56,716  lb.  No.. 6  tel.  wire,  freight   Mulheim  to  Montreal,  20  %  duty, 

$1,162.14  ;  sundry  $24.37    1,186  51 

Macdonald,  R.  C.  :  freight  $111.78;  travel  and  outlay  $170  32    282  10 

Prince  Bros.  :  tents,  2  at  $62.50,  1  at  $13.85  ;  stove  $45  ;  hardware,  &c.  $137.81    321  66 

Steel  Co.  of  Canada  :  No.  6  wire,  90,588  lb.  at  3  56c  ;  No.  9  wire,  2,020  lb.  at  3  5c;  less 

freight  $1,157.60    2,138  03 

Poles  2  000  at  85c,  175  at  $1,  266  at  $1.50,  3,000  at  $2.    Paid  as  follows  :  D.  Charrette  $375, 

T.  Dewan  $0,024,  H.  Thompson  $175,  P.  Villebran  $850,  J.  Widen  and  H.  Jackson  $850       8,274  00 
Hauling  wire,  31,248  lb.  at  2c,  15,463  at  2  25c,  9,473  at  2'5c  ;  unloading,  &c.  $63.50  ;  dis- 
tributing $50.    Paid  as  follows:  N.  Angus  $211.50,  N.  Deloram  $146.40,  H.  Hubert 
$185.88,  H.  Smart  $222.02,  J.  Taylor  $138.71,  J.  Todd  $224,  C.  Wells  $66  22,  S.  Wells 

$128  46       1,323  19 

Cook,  106  d.  at  $2  ;  climbers,  124^  d.  at  $2  . 75,  55  at  $3  ;  labourers,  52  d.  at  $1.54,  19|  at  $2, 
14  at  $2.50;  man  and  team,  169  d.  at  $4;  digging  post  holes,  1,877  at  15c.  Paid  as 
follows:  J.  Boyle  $68.60;  J.  Cardinal  $212,  G.  Crocker  $101.45,  C.  Deloram  $90,  M. 
Demos  $152,  G.  Earwaker  $166.07,  G.  V.  Reed  $181.67,  Dan.  Scharrette  $88,  David 
Scharrette  $88,  T.  Slater  $242,  P.  A.  Smith  $165,  VV.  Trouchy  $130.62,  small  payments 

$205.08  ■■•         1>8W  -19 

Small  payments :  horseshoeing,  &c.  $29.45,  hardware  $26.65,  veterinary  services,  &c.  $21, 

inspecting  and  testing  wire  $34.71,  sundry  $15.05.     126  86 

Total,  carried  to  page  V— 16     19,274  58 

Peace  River  Telegraph  Line  :  Ofhce  Buildings. 

Grouard  ($1,612.70)-               .      ,  .  A~n  ™ 

Macleod,  M.  J.,  purchase  price  of  site                                                                     .  •  ■  4o0  OU 

Cass  Bros.  :  1,300  yd.  prepared  burlap  $325 ;  1,000  yd.  rubber  roofing  $270 ;  locks,  &c. 

$13.52   608  52 

Howard  &  McMillan,  nails   33  45 

Peace  River  Trading  Co.  :  lumber,  8,600  ft.  at  $30,  1,527  at  $25,  572  at  $22,  7,427  at  $20  ; 

cartage  $63.44    520  73 

Peace  River  Crossing  ($3,006.10)— 

Gaudet,  J.  P.,  purchase  price  of  site    200  00 

Brooks,  J.  I.,  construction  of  office-dwelling   2,800  00 

Macdonald,  R.  C,  title,  registration,  &c   6  10 

Sawridge  ($274.93)— 

Cass  Bros.,  locks,  &c.  $10.68  ;  Emlin,  F.,  freighting  $33.25   43  93 

Clark,  W.  H.  &  Co.  :  9,000  shingles,  building  paper,  doors,  windows  and  frames   109  80 

Howard  &  McMillan,  nails  $11.20  ;  Schurter,  C.  J.,  freighting  $110   121  20 

Total,  carried  to  page  V— 16      4,893  73 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1  * 


V— 357 


Northwest  Telegraph  Lines :  Shifting  of  Line  from  Farm  Lands  to  $  cts. 

Established  Roadway* 

Bowtell,  H.  :  freight  $30.37,  provisions  $26.40,  hardware  $17.18   73  95 

Can.  Nor.  Ry.  Co.,  freight  $189.39  ;  Craig,  J.,  team,  &c,  12  d.  at  $4,  6  at  $G.50    276  39 

Jack,  Watson  &  Co.  :  wire,  11,000  lb.  No.  6,  $242.28,  300  lb.  No.  9,  $6. 30   248  58 

Poles,  566  at  $1,  236  at  $1.25,  201  at  $1.50  ;  drawing  and  delivering  $122  ;  labour,  17  d.  at 
$2.50,  51  at  $2,  104A  at  $1.75,  132  at  $1.50  ;  provisions  $96.55  ;  brackets  $23.01  ;  sundry 
$122.84.  Paid  as  follows  :  A.  J.  Chilheck  $105,  H.  Cinnamon  $50,  Wm.  Dewan  $111 
E.  Farmer  and  D.  Gervais  $250,  O.  J.  Fish  $100,  O.  Fleming  $50.75,  R.  Fleming  $65  62 
J.  B.  McCartney  $164.10,  L.  Norn  $59,  F.  Pinder  $135,  M.  Robson  $301 . 50,  A.  Sampson, 
$66  ;  small  payments  $594.30   2,052  27 


Total,  carried  to  page  V— 16    2,651  19 


Alberni-CIayoquot  Telegraph  Line:  Repairs,  Arc. 

Garrard,  E.  B.  :  3  h.  p.  gasoline  engine,  fittings,  tank,  ftc   120  00 

Hickman  Tye  Hardware  Co.,  hardware  $34.80  ;  Stone  &  Blandy,  skiff  hire  $10   44  80 

Hinton  Electric  Co.  :  21  ft.  launches,  3  at  $600,  freight  $60.75,  spikes,  &c.  $6   1  866  75 

Labour,  Sept.,  Oct.,  1911,  Feb.,  Mar.,  1912  :  126  d.  at  $3,  488  at  $3.50   2,086  00 


Total,  carried  to  page  V— 17   4,117  55 


Campbell  River— Texada  Island  :  To  Complete  Telephone  Line. 

Construction  party,  Nov.,  Dec,  1911  :  climbers,  102  d.  at  $4  ;  labourers,  216  d.  at  $3.50   1,164  00 

Henderson,  W.,  freight  on  cable  $362.15  ;  Porter,  A.  V.,  outlay  $49.70   411  85 

Imperial  Wire  and  Cable  Co.  :  2  knots  cable   1,183  34 

Powell  River  Co.  :  foreman,  rigging  crew,  use  of  derrick,  &c  $178.90;  moving  cable  from 

wharf  to  solid  ground  $46.36   225  26 

Str.  Cascade  :  laying  cable,  Nov.  9-Dec.  9,  1910,  31  d.  at  $75 ;  less  $1,353,  paid  in  1910^11 

(V-336)   972  00 

Thulin  Bros.  :  hire  of  steamer  to  lay  cable,  Nov.  21-Dec.  2,  1911,  12  d.  at  $35  ;  use  of  scow, 

12  d.  at  $4   468  00 

Small  payments  :  rope  $27.81,  machine  work  $12.80,  cartage,  &c.  $5.35   45  96 


Total,  carried  to  page  V — 17   4,470  41 


Golden- Windermere,  Telephone  Line  :  Repairs  and  Repoling. 

Foreman,  G.  E.  Sanborn,  15  d.  at  $5   75  00 

Labourers,  49  d.  at  $3,  61  at  $3.50   360  50 

Bennett,  W.  O:  painting  office,  295  yd.  at  27£c;  painting  fence,  &c,  $8.50   89  62 

Columbia  River  Lumber  Co.:  lumber,  1,524  ft.  at  $35,  sundry  $40.73;  shingles  $37.50   131  57 

Hinton  Electric  Co.:  25  pr.  switch  board  $207.65;  freight  &c,  $5.25;  sundry  $11.75   224  65 

Small  payments:  lumber  $37.50;  freight  $20;  hardware  $18.37;  putting  in  poles  $16;  horse  hire 

$4   95  87 


Total,  carried  to  page  V— 17. .    97  7  21 


Kamloops-AValhatchln  :  Telephone  Line. 

Can.  Gen'l.  Elec.  Co.,  insulators  $66;  Can.  Pac.  Ry.  Co.,  freight  $413.07   479  07 

Jack,  W.  &  Co.:  No.  6  wire,  16,947-5  lb.  $373.28;  No.  9  wire,  300  lb.  $6.30   379  58 


Total,  carried  to  page  V— 17   858  65 


Telephone  Line  between  Kuper  and  Thetis  Islands  and  between  Chemainus  and 

Vancouver  Island. 

Climber,  F.  Porter,  23  d.  at  $3.75;  labourers,  143£  d.  at  $3;  teaming  $12   528  75 

Burchall  &  Janson:  cutting  anJ  delivering  poles,  55  at  $1.75   96  25 

Fraser,  W.  S.  &  Co.,  hardware  $21.45;  Hoffman  &  Hunt,  12  poles  $18   42  45 

Hinton  Electric  Co. :  wire,  1,600  lb.  at  6c;  insulators  $18;  sundry  $19  75   133  75 

Imperial  Wire  &  Cable  Co.:  5  knots  cable   2,958  33 


Total,  carried  to  page  V— 17   3,759  53 
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Nanaiiuo-Comox  Telegraph  Line  :  Repoling  and  General  Repairs. 


$  cts. 


Work  at  Courtsnay:  labour,  52  d.  at  S3;  teaming,  60  d.  at  $6    192  00 

Work  at  Parksville:  labour,  23  d.  at  $2.50,  60  at  $2.75;  teaming,  11  d.  at  $6   288  49 

Work  at  Union  Bay:  labour,  114  d.  at  S3;  teaming,  4  d.  at  S6   366  00 

Hinton  Electric  Co.:  wire  $9.60;  spikes  So;  freight  &c,  $2   16  60 

Poles,  142  at  SI. 25.    Paid  as  follows:  T.  Kinkade  $92.50,  L.  Langis  $50,  A.  Shaw  $35   177  50 

Total,  carried  to  page  V— 17   1,040  59 


North  Thompson  Valley  Line:  Kamioops  to  Fenuell. 

Cox,  Mrs.,  meals  at  35c,  $26.25;  Ryckman,  G..  poles,  568  at  SI. 50     878  25 

Cenier,  G.:  repairing  &c,  27  d.  at  $3;  team  hire,  24  d.  at  $4;  board,  &c,  $114    291  00 

Genier,  W.,  labour,  23  d.  at  $2.50;  Laverture,  Alex.,  23  d.  at  $2.50   115  00 

Total,  carried  to  page  V— 17   1,284  25 


Okanagan  Valley  Telephone  System. 

Baker,  H.  S.,  hauling  and  setting  poles,  120  at  $1 .25,  12  at  $2  .  

Clark,  P.  B..  cedar  poles,  83  at  $3;  Collett,  J.  H.,  poles,  100  at  $2 . 50,  100  at  S3 . 50  

English,  R.  H.,  unloading  poles  $40,  driving  $18,  feed  $17.75  

Graham,  J  W.,  hire  of  man  and  team,  24  d.  at  $7;  Linton,  J.  R.,  poles,  500  at  $2.20  

Jackson,  W.  B.,  poles,  403  at  $2,  193  at  $2.25,  7  at  $3  

Kent,  H.  W.:  telephone  sets,  8  at  $13.50,  wire  $21.78,  brackets  $17  

Milton,  John:  hay  $69.40,  oats  $45.57,  coal  75c  

Northern  Elec.  &  M'fg.  Co.:  wire,  1,470  lb.  at  418c,  4,206  at  4  25c,  403  at  5c,  2,100  at  21c: 
side  blocks,  1,100  at  3 '5c,  insulators,  2,000  at  3 '7c;  zincs,  coppers,  &c,  $32.14  

O'Neill,  J.  S.:  poles  55,  $156 '23;  hauling,  &  d.  at  $7;  potatoes  SI. 75  

Palmer,  L.  A.,  dist.  supt.,  outlay,  Aug.  13-27,  $65.45;  Penticton  Lumber  Co.,  poles,  135  at  $3. 

Princeton  Livery  and  Feed  Stables,  team.  5  d.  at  $10  

Provisions,  &c,  :  P.  Burns  &  Co.,  $154.59,  J.  Frieman  $122.50,  J.  A.  Guichon  $321.11, 
Knight  &  Hoole  $450.40,  W.  R.  Megaw  $166.17  

Linework,  327  d.  at  $2,  3  at  $2.15,  1£  at  $2.25,  29  at  $2.50,  48  at  $2.75,  42  at  $3,  1  at  $3.50, 
1%  m.  at  $75;  team,  151  d.  at  $4,  113  at  $5,  2  at  $6,  4  at  $10;  sundry  driving  $58;  meals, 
lodging's  and  horse  feed  $1,635. 45;  hardware  $138.83;  provisions  $105.19;  hay  and  oats 
$53.79;  freighting  $59.97;  20  drops  $40;  poles,  pins,  &c,  $35.55;  inspecting  poles  $35;  tent 
$18;  sundry  $76.50.  Paid  as  follows:  C.  Andrews $139,  A.  Barlow  $76,*Bassett  &  Dignan 
$121,  J.  Bulman  $56.58,  W.  P.  Carver  $109,  Central  Hotel  $1)7,  T.  D.  Cos'tley  $329,  F. 
W.  Crowder  $90,  H.  A.  Cull  $90,  W.  Deadman  $76,  G.  Fennell  &  Co.,  $74  .26,  A.  Genier 
$312,  Golden  Gate  Hotel  S53.  A.  Gondreau  $212.65,  L.  A.  Harris  $90,  Hotel  Summer- 
land  $56.50,  D.  J.  Innis  $57,  S.  Kirby  $133.50,  H.  McLeod  $123. 75,  Nicola  Livery 
Stables  $276,  R.  Ramsey  $112.50,  Mis.  Rheam  $163,  C.  Ryckman  $230,  R,  Taylor  " 
small  payments  $1, 477 . 96  ."  


174  00 
864  00 
75  75 
1,268  00 
1,261  25 
146  78 
115  72 

896  02 
213  98 
470  45 
50  00 

1,214  77 


4,587  70 


Total,  carried  to  page  V— 17 . 


11,333  42 


Vancouver  Islands  Telegraphs. 

Linemen,  &c,  days  at  $3.50:  O.  Appeldorn  74,  M.  Sproat  17,  A.  Sanden  23,  T.  Young  23.. . .  479  50 

Labourers,  12  d.  at  $3   36  00 

Hinton  Electric  Co.:  wire,  463  lb.  at  6c;  insulators,  &c,  $21.93   49  76 

Total,  carried  to  page  V— 17   565  26 


Victoria-Cape  Beale  Telegraph  Line :   Renewals,  dec 


Labou-.  228s  d.  at  $3,  4164;  at  S3.50,  50  at  $3.75  ;  sundrv  $22    2,352  37 

Poles,  73  at  $1.50  ;  freight  $5  ;  sundry  $13.    Paid  as  follows  :   D.  C.  Miiligan  $105,  small 

payments  $22.50     127  50 

Total,  carried  to  paga  V— 17   2.479  87 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 359 

SESSIONAL  PAPER  No.  1 


Kitsnmkalum  to  Stewart  at  the  Head  of  Portland  Canal  :  Telegraph  $  cts. 

Communication. 

Babbington,  H.,  hire  of  launch,  Apr.  3-May  9,  1911   91  77 

Blackstock,  Wm.  :  services  as  foreman,  Mar.  8- June  30,  115  d.  at  $5 ;  outlay  $23.75   598  75 

Davis,  F.  M. :  trip  to  Alice  Arm  with  8  men  and  supplies   60  00 

Eli,  G.,  services  5  men  and  canoe,  Aiyansh  to  Port  Nelson   60  00 

Gosnell,  A.:  freighting,  10,697  lb.  at  3c;  services  as  guide  §10.50   331  41 

Hinton  Elec.  Co,  :  wire,  60,241  lb.  at  7c.  ;  insulators,  7,600  at  9c;  side  blocks,  9,200  at  7c: 

sundry  $258.15  :  freight  $104.55  ..   5,907  57 

Kelly,  Douglas  &  Co.  :   blue  stone,  1,120  lb.  at  8c  ;   provisions  $2,106.74  ;  cases,  packing  &c. 

$63.10  ;  less  $452.42,  paid  in  1910-11  (V— 338)                                                          ....  1,807  02 

Kohrt,  H.  :  services  as  engineerof  launch,  Apr.  3  May  9   122  36 

Lothian,  D.  S. :  services  of  launch  and  engineer,  June  28-Sept.  1   373  30 

Mercer  Bros.  &  Co.:  freight  $85.20  ;  storage  $28  ;  sundry  $12.15   125  35 

Speer,  C.  F.:  launch  $250,  lettering  $4.50,  freight  $25   279  50 

Stewart  &  Mobley  :  provisions  &c.  $1,253.05  ;  gasoline  $102.80  ;  hardware  $83.45   1,439  30 

Thorne,  J.  A.,  foreman,  outlay  $96.75  ;  Union  S.  S.  Co.  of  B.  C,  fares  &c,  $86.75   183  50 

Foreman,  212  d.  at  $4  ;  climbers,  packers,  axemen  &c,,  3,4524  d.  at  $3.50,  243 at  $3,  55  at  $2.50; 

man  and  horse,  40J  d.  at  $6,  2  at  $7  ;  cooks  $551.04  :  "board  &c.  $50  ;  less  advances  $6. 

Paid  as  follows  :   C.  B.  Schreiber  &  Co.  $4,170,  R.  Boyd  Young  Co.  $4,640.16,  sundry 

$5,840.13   14,650  29 

Small  payments  :  board  $76;  freight,  cartaee  &c.  $38.30  ;  2  men  and  launch,  2  d.  $35  ;  tent 

$32.50  ;  sundry  $50.85    232  65 


26,262  77 

Less,  supplies  sold  to  A.  F.  Priestly  .'   199  97 


Total,  carried  to  page  V— 17   26,062  80 


Telegraph  Lines  Generally. 

Construction  of  Office  at  Grosse  Isle  ($2,194,70)  — 

Foreman,  S.  Boucher,  26  d.  at  $3  ;  painter,  18  6d.  at  $2   115  20 

Joiners,  240 "35  d.  at  $2  ;  horse  hire,  14  d.  at  $1     494  70 

Gignac,  J.  H.:  shingles  $60  ;  spruce,  6,525  ft.  at  $20,  3,166  at  $22,  9,200  at  $24  :  pine,  888 

ft.  at  $60;  birch  $31.50  ;  sundry  $60.67   626  40 

Proulx  &  Mathurin,  plumbing,  429  h.  at  25c   107  25 

Samson  &  Filion  :  pipe,  461 '4  ft.  at  6  5c,  125  lengths  at  35c;  cement,  35  kegs  at  $1.90  ; 
glass  $37.70;  paper  $20.20  ;  enam.  bath  $20  ;   white  lead  $19.50  ;  sundry  hardware 

$166.42   404  23 

Tanguay,  Aug.  :  board  of  workmen,  Sept.  16-Nov.  14,  350  d.  at  50c   175  00 

Vezina,  E.  A.:  window  frames  and  sashes,  12  at  $8.50  ;  doors,  6  at  $8,  4  at  $6,  1  at $5,  2 

at  $3.50 ;  sundry  $15.76   201  76 

Small  payments  :  brick  $29.25  ;  wire,  tubes &c,  $26.07  ;  basin  $10.84  ;  cartage  $4   70  16 

Orleans  Island  Telephone  Line  ($141.69) — 

Northern  Elec.  &  Mfg.  C6.:  telephone  sets,  3  at  $10.88  ;  wire  &c.  $16.30   48  94 

Small  payments  :   board  $36.50,  damage  to  trees  $20,  cartage  $15.50,  rent  of  wire  reel 

$12.25,  labour  $8.5u   92  75 

St.  Petrouille-St.  Laurent  Telephone  Line :  Bell  Telephone  Co.  :  purchase  price  of  line  and 

equipment  $625  ;  less  $320  paid  in  1910-11  (V— 338)   305  00 

Gravelbourg  Line  :  Can.  Pac.  By.  Co.,  freight  on  wire  and  insulators   351  44 

Generally  (-83,745.75)  — 

Hinton  Elec.  Co.:  33  ft.  launch  $2,500  ;  21  ft.  launches,  2  at  $600  ;  freight $43.25   3,743  25 

Jack,  W.  &  Co.,  customs  duties   2  50 


Total,  carried  to  page  V— 17   6,738  58 


Architectural  Staff:  Outside  Service:  12  ITEonths  to  march  31,  1912. 

Halifax  :  Wm.  Bishop,  inspector,  Feb.  and  Mar   250  00 

St.  John  :  D.  H.  Waterbury,  clerk,  $1,849.92  ;  Miss  G.  Emery,  typist,  $499.92   2,349  84 

Montreal  :  R.  Deschamps,  overseer  from  Mar.  22,  $43  ;  C.  Desjardins,  clerk,  $1,080  ;   G.  S. 

Gingras,  clerk,  $1,699.92  ;  Jos.  Godin,  from  Feb.l,  $250  ;  J.  Lamarche,  inspector,  $1,200; 

H.  N.  Lymburner,  clerk,  $1,549,92  ;  Miss  A.  Thibault,  typist,  $540   6,362  84 

Quebec  :  P.  Beland,  clerk,  $1,599.96  ;  T.  Vermette,  clerk,  $732   2,331  96 

Three  Rivers  :  N.  Guillemette,  clerk   787  49 

Ottawa  :  A.  R.  Shehyn,  clerk  :  arrears,  May  25-July  1,  1910  at  $100  per  ann   10  25 

Toronto :  T.  A.  Hastings,  clerk,  $1,999.92,  travel,  &c,  $18  ;  Miss  O.  Page,  typist,  $549.95. . .  2,567  87 

Winnipeg  :  J.  E.  Cyr,  clerk,  $1,899.93  ;  Miss  A.  Curran,  typist,  $799.92    2,699  88 

Regina  :  Jos.  Jopling,  clerk  from  Aug  1,  $600  ;  W.  T.  Mollard,  clerk,  $1,799.98   2,399  98 

Victoria  :  J.  G.  Brown,  clerk,  $1,899.96;  Miss  K.  Brown,  typist,  $649.93  ;  Wm.  Henderson, 

clerk,  $2,599.92   5,149  81 


Total,  carried  to  page  V— 17     24,909  92 


V— 360 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Coronation  Decorations.  $  cts. 

Amherst,  N.S.  ($73.85)— 

Barkers  Ltd.:  cloth,  400  yd.,  at  10c   40  00 

Chapman,  T.  O.:  labour,  §22.75;  flags  &c,  $11.10   33  85 

Annapolis  Royal:  A.  D.  Mills  &  Sons.:  cloth,  137  yd.  at  15c,  36  yd.  at  14c;  ribbon,  50  yd. 

at  15c;  labour,  §11 ;  sundry,  $5.63   49  72 

Antigonish:  small  payments:  bunting,  40Sjyd.,  $25.56;  labour,  $13.20:  sundry,  78c   39  54 

Arichat:  Jos.  Collins:   Hags,  $27.20;   ribbon,  120  yd.    at  10c;  cloth,  60  yd.  at  10c ; 

labour,  $1   49  20 

Baddeck:   McKav,  MacAskill  &  Co.;  bunting,  156  yd.  at  10c;  labour,  $25;  flags,  &c, 

$9.13     49  73 

Bri dge water ;  A.  B.  Gamester:  bunting,  620yd.  at5ic;  flags,  $3.60;  labour,  $10;  sundry, 

12.64    48  79 

Canso:  A.  N.  Whitman  &  Son.:  cloth,  307  yd.  $29.77;  labour,  $8;  sundry,  $11.59   49  36 

Dartmouth:  C.  A.  McLean:  decorating  building   50  00 

Digby:  small  payments:  bunting,  602^  yd.  at5|c;  labour,  §16.50;  sundry,  $1.05    50  69 

Dundee:  P.  N.  McNeil:  decorating  building   10  00 

Glace  Bay;  small  payments:  bunting,  113  yd.,  §15.11;  flags,  §10;  labour,  $24.89   50  00 

Guysboro:  Cunningham  Bros.:  bunting,  §30.45  ;  flags,  $5.55;  labour,  $7   43  00 

Halifax  :  Frank  Reardon  :  decorating  Post  Office  and  Custom  House   750  00 

Inverness  :  small  payments  :  bunting,  353  yd.  at  7c;  flags,  §12.51 ;  labour,  $11.75  ;  sundry, 

99c   49  96 

Liverpool:  J.  A.  Silver:  bunting,  485  yd   at  6c;  flags,  §7.20.;  labour,  §13.50   49  80 

Lunenburg:  G.  W.  Silver:   bunting,  82  yd.  at  15c;  cord,  $5.10;  labour,  §5.95;  sundry, 

§26.65    50  00 

Kent ville  (§64.75)— 

Hiltz,  Lindsay  N.:  labour,  $5  -   5  00 

Sealey,  Jas.:  flags,  $21.25;  bunting,  549  yd.  at  6c;  sundry,  $5.56   59  75 

New  Glasgow:   VVm.  Livingston :   bunting,  310  yd.  at  6c;  flags,  $12.60 ;  labour,  $13.30 ; 

sundry,  §5.50     50  00 

Pictou,  N.S. :  small  payments  :  cloth,  465J  yd.,  $46.88;  flags,  $11.82;  labour,  $12;  wire, 

§9  ;  pictures  &c. ,  $20 . 30   100  00 

Shelburne:  small  payments  :  bunting,  35Syd.,  $27.48;  labour,  $9.25;  surdry,  $2.39   39  12 

Springhill:  John  Murray,  Jr.:  flags,  $27  ;  bunting,  §L0.25;  labour,  §9   46  25 

Sydney:   small  payments  :   bunting,  392  yd.  at  5c;  flags,  §15:   labour,  §26 . 10 ;  sundry, 

90c   61  60 

Sydney  Mines:   Nova  Scotia  Steel  &  Coal  Co.:   bunting,  280  yd.  at  10c;  flags,  $22.31; 

labour,  $13.92;  sundry,  $32.65   96  88 

Truro:  W.  H.  Chase:  cloth,  117£  yd.  at  20c;  flags,  $3  ;  labour,  $15  ;  sundry,  $8.85  ;  over- 
paid, 20c   50  55 

Westville:   H.  E.  Munro  :   bunting,  210  yd.  at  10c;  flags,  §8.45;  labour,  §8 . 50  ;  sundry, 

§10.55   48  50 

Windsor:  small  payments  :  bunting,  §2:  flags,  §27.75;  labour,  S3. 50;  sundry,  §6.27    39  52 

Yarmouth  :  small  payments:  cloth,  257  yd.  at  15c:  labour,  §19.12;  pictures,  §8  ;   flags,  &c 

§9.37    75  04 

Bathurst,  N.B.:  N.  P.  Doucet :  decorating  public  building     50  00 

Campbellton  :  Wm.  Storey  :  decorating  public  building   20  00 

Chatham:  W.  L.  LoggieCo.:  cloth,  504  yd.,  §55.05;  flags,  §11.25;  crowns,  &c,  §9.90   76  20 

Dalhousie :  small  payments :  labour,  §9  ;  flags,  §28  ;  sundry,  §7  65.   44  65 

Fredericton:   McMurray  Book  &  Stationery  Co. :  decorating  Fredericton  Post  Office,  $75; 

decorating  Marysville  Post  Office,  §50   125  00 

Moncton  :  J.  H.  Creaghan  Co.:  decorating  public  building   75  00 

Newcastle:  J.  H.  Creaghan  Co:  bunting,  290  yd.,  $28.50;  flags,  $6.50;  sundry,  §15   50  00 

Richibucto:  H.  R.  Loggie  :  cloth,  435  yd.,  §33.70;  labour,  §10  ;  sundry,  §1.76   48  46 

St.  Jobn  ($718.86)— 

Macauley  Bros.:  decorating  Custom  House  and  Savings  Bank   355  00 

Manchester,  Robertson,  Allison  :  cloth,  $41.36;  carpenter  work  and  lumber,  §253.70 ; 

sundry,  §4.90    299  96 

Small  payments :  labour,  §28.50;  electrical  fixtures,  $19.65;  sundry,  §15.75   63  90 

St.  Stephen,  N.  B.:  small  payments:  bunting,  388^  yd.  at  6c;  labour,  §26.70   50  01 

Sussex  :  S.  Cole  :  decorating  public  building    50  00 

Tracadie:  Soeur  Legere :  cloth,  1S5|  yd  ,  $26.21;  labour,  §4.50;  sundry,  §19.29   50  00 

Woodstock  :  small  payments  :  bunting,  174  yd   at  5c;  labour,  $10  ;  sundry,  $8.20   26  90 

Charlottetown,  P.E.I.:  Moore  &  McLeod  :  labour,  $52.50;  bunting,  §95.80  ;  flags,  §127.50; 

sundry,  $24.20   300  00 

Georgetown  :  W.  W.  Jenkins  &  Co.:  cloth,  270  yd.,  §39  ;  flags,  §4  ;  sundry,  $6.78   49  78 

Montague:  small  payments  :  labour,  $16;  cloth,  $28.61;  flags  &c,  §5.34.   49  95 

Sonris  :  J.  J.  Hughes  &  Co.:  bunting,  403  yd.  at  10c;  sundry,  §9.70   50  00 

Summerside:  small  payments:  labour,  §5.10;  flags,  §13.50;  bunting,  25  yd.  at  30c;  sundry, 

§9.86   35.96 

Acton  Vale,  Que.:  small  payments:  cloth,  1294,  yd.,  §32.87  ;   flags,  &c.  §17.45    50  32 

Aylmer  :  D.  J.  Bourgeau  :  bunting,  180  yd.  at  12c;  flags,  $19.20  ;  labour,  §9   49  80 

Buckingham:   E.  D.  Paquette:  cloth,  326  yd.,  $34.75 ;  labour,   §5;  flags,  §9 ;  sundry, 

§1.25   50  00 

Carried  forward   4,156  74 
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Coronation  Decorations—  Continued.  $  cts. 

Brought  forward    4,156  74 

Chicoutimi:  E.  N.  Fortier :  cloth,  200  yd.  at  15c;  flags,  $8;  labour,  §17;  sundry,  $20   75  00 

Coaticook:  Chas.  Lemoine  ;  cloth,  235  yd.,  §28;  flags,  §13.30;  labour,  §6.80   48  10 

Coukshirc:  MacRae  &  Co.:  cloth,  124  yd.,  $11.52  ;  labour,  §9;  electrical  fixtures,  §10;  sundry, 

$9.77     40  29 

Drummondville  :  E.  N.  Turner  :  cloth,  150  yd.  at  12c;  flags,  §11.25  :  labour,  §8.25  ;  coat  of 

arms,  $12   49  50 

Dundee  :  Taillon  Bros.:  bunting,  3174  yd.  at  8c;  flags,  §8  ;  sundry,  §6. GO   40  00 

Famham  :  A.  Desautels  :  flags,  §17.10  ;  labour,  §12  ;  travel  to  Montreal,  &c.  $20.90   50  00 

Fraserville,  Que.:  Jos.  Viel :  decorating  public  building   50  00 

Hull  (§77.50)— 

Caron  Freres:  flags,  $12.30  ;  labour,  $10  ;  bunting,  390  yd.  at  10c;  sundry,  $2.20   69  50 

Dupuis,  D. :  sundry   8  00 

Iberville  :  small  payments  :  labour,  §6;  lights,  $3.75    9  75 

Joliette  :  G.  C.  M.  Coutu  :  cloth,  282  yd.  §38.80  ;  flags,  $6.75  ;  labour,  &c,  §4.45   50  00 

Knowlton  :  labour  §2;  express  charges,  85c   2  85 

Lachine  :  H.  Robert :  cloth,  145  yd.  $28  ;  flags,  §9  ;  labour,  §7  ;  sundry,  $6   50  00 

Lachute :  small  payments:  labour,  $12;  ribbon,  4  rolls  at  $3;  bunting,  130  yd.  at  10c; 

sundry,  §7.75.   44  75 

Laprairie:  Jos.  Buisson :  cotton,  150  yd.  at  12c:  flags,  $3.60;  labour,  $20;  travelling  ex- 
penses, &c.  $8.40     50  00 

L'Assomptio:: :  small  payments:  cloth,  254  yd.,  $20.38;  labour,  $5.55;  inscriptions,  $5; 

illuminations,  $4.75;  sundry,  $14.35   50  03 

Levis:  I.  B.  Michaud  &  Sons:  cloth,  280  yd.  at  15c;  labour,  $7.50;  sundry,  50c   50  00 

Longueuil :  L.  J.  Alex.  Miller,  decorating  public  building   50  00 

Magog:  small  payments:  labour,  §32.75;  electrical  fixtures,  $7.65;  sundry,  $9.20   49  60 

Montmagny  :  J.  A.  Caron  :  cloth,  200  yd.  at  22ic;  sundry,  §5   50  00 

Montreal  (§1,621.64)— 

Geotfrion,  A.:  decorating  buildings  as  per  contract,  St.  Henri,  §100;  Westmount,  $75; 

Ste.  Cunegonde,  §75;  cloth,  225  yd.,  §27.53;  flags,  §10.50;  sundry,  $2.10   290  13 

Merchants  Awning  Co.:  flags,  $16.80;  sundry,  $3.20;  decorating  as  per  tender,  Inland 

Ke venue,  §L00,  Custom  House,  $200,  Post  Office,  $200   520  00 

Miller,  L.  J.:  decorating  Postal  Stations  as  per  tender   450  00 

Robert  &  Robert :  decorating  building  as  per  tender   300  00 

Small  payments  :  cloth,  7194  yd.,  $39.01 ;  flags,  $6;  coronation  sets,  $10  ;  sundry,  $6.50.  61  51 

Nicolet,  Que.:  N.  H.  Biron  :  labour,  §3;  cloth,  300  yd.  at  15gc   50  00 

Pierreville:  small  payments  :  labour,  $26.05;  cloth,  1.32§  yd.  $14.88;  flags,  $3.22:  sundry, 

$1.16   45  31 

Plessisville  ;  small  payments  :  flags,  §23.80;  labour,  $8;  sundry,  $6.95   38  75 

Quebec  (§746.55)— 

Bergevin,  R.  R.:  cloth,  830  yd.  at  20c;  labour,  §37.80;  rent  of  flags,  $10;  poles,  &c. 

$12.50    226  30 

Faguy,  Lepinay  &  Frere  :  cloth,  1,138  yd.  at  15c;  labour,  §82.55  ;  sundry,  $17   270  25 

Simard,  F.  &  Co. :  escutcheons,  10  at  $14  ;  bunting,  260  yd .  at  25c. ;  labour,  $25 ;  sundry, 

$20   250  00 

Richmond  :  S.  E.  Desmarais  &  Co.:  bunting,  125  yd.  at  8c;  flags,  $26  ;  sundry,  $14   50  00 

Rimouski  :  H.  C.  Lepage  :  decorating  public  building     50  00 

Sherbrooke:  small  payments  :  labour,  $19.80 ;  bunting,  225  yd.  at  5c;  flags,  $19.34;  lamps, 

$10;  sundry,  $12.87   73  26 

Sorel  (§124.35)— 

Paulet,  J.  A.:  flags,  $11.90;  labour,  $4.50;  cloth,  4934  yd.,  $52.30;  escutcheons,  $5; 

sundry,  65c     74  35 

Ralston,  T.:  flags,  $21 .35  ;  cloth,  120  yd.  at  20c;  sundry,  $4.65   50  00 

St.  Hyacinthe  ($149.29)— 

Beaunoyer  &  Lalime :  cloth,  203  yds.,  §42.55  ;  flags,  $13.70;  escutcheons,  $9;  labour, 

$8.50;  sundry,  §1.12    74  S7 

Small  payments:  labour,  §24;  escutcheons,  §22  ;  flags,  $9.42;  cloth,  150  yd.  at  8c; 

crowns,  &c,  $7   74  42 

St.  Jean  (§?4.30)— 

Frechette,  Chas.:  decorating  building  as  per  tender     50  00 

Small  payments:  flags,  §7.30  ;  bunting,  150  yd.  at  10c;  pictures,  $2   24  30 

St.  Jerome  :  Alfred  Lambert :  flags,  $13  ;  labour,  $16  ;  drapings,  $8  ;  sundry,  $10.25   47  25 

Terrebonne,  Que.:  small  payments  :  labour,  $18  ;  cloth,  257  yd.  $21.38  ;  flags,  &c,  §5.07.. . .  44  45 

Thetford  Mines:  J.  E.  Lachance  :  cloth,  225  yd.  §30;  flags,*§8 ;  labour,  $12   50  00 

Three  Rivers :  small  payments  :  labour,  $7.50;  flags,  $3.83;  beacons,  $6;  cloth,  4474  yd.  at 

8c;  sundry,  $7.50     60  63 

Valleyfield:  St.  Onge,  Urgel  &  Co.:  flags,  $11.25;  cloth,  146  yd.  at  20c;  labour,  §23; 

escutcheons,  &c,  $11.60   75  05 

Victoriaville  :  La  Librairie,  St.  Jean:  cotton,  175  yd.  at  10c;  labour,  $10;  flags,  $7.50; 

sundry,  $13.50   48  50 

Alexandria,  Ont.:  R.  H.  Cowan  :  flags,  10  doz.  at  $3,  8  doz.  at  §1.50  ;  labour,  §6;  sundry,  $2.  50  00 

Almonte  :  W.  E.  Scott :  bunting,  300  yd.  at  8c;  flags,  §21;  labour,  §5   50  00 
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Amherstburg  :  small  payments  :  labour,  $10  ;  flags,  86.92  ;  bunting,  287  yd.  at  6c   32  94 

Arnprior:  small  payments  :  flags,  $3.70;  labour,  §1.40;  bunting:,  213  vd.  at  10c.;  ribbon, 

$6.48   32  88 

Barrie  :  Jas.  Vair  &  Co.;  bunting,  209  yd.  §17.45  ;  labour,  $6  ;  flags,  $25.80  ;  sundry,  75c. .  50  00 

Belleville  :  Sinclair's  :  labour,  $12;  flags,  239,  $59.40;  sundry,  $3.60    75  00 

Berlin  :  A.  G.  Schreiter  :  bunting,  1,000  yd.  at  5c.,  100  yd.  at  10c;  flags,  $20  ;  labour,  $20. . .  100  00 

Bowman ville  :  W.  T.  Allen  :  flags,  $36.70  ;  sundry,  $10   46  70 

Brampton:  small  payments:  labour,  $7.50;  flags,  $15;  bunting,  88  vd.  at  12£c;  sundry, 

$11.45    44  95 

Brantford  :  Chas.  Duncan  &  Son  :  draping,  550  yd.  at  10c;  labour,  $20  .  .    75  00 

Bridgeburg  :  J.  A.  Yeo  &  Co.:  bunting,  153  yd.  at  84c;  flags,  $6.28  ;  labour,  $5   24  29 

Brockville  :  J.  S.  Mix  :  bunting,  400  yd.  at  5c;  labour,  $52  ;  sundry,  $23.02   100  02 

Carleton  Place:   Baird  &  Riddell :   bunting,  188  yd.  at  10c;  flags,  $14.39  ;   labour,  $13.60  ; 

sundry,  $3.50   50  29 

Cayuga  :  small  payments  :  bunting,  217|  yd.,  $23.35  ;  flags,  $7  ;  labour,  $4   34  35 

Chatham  :  Thos.  Stone  &  Son  :  decorating  public  building   50  00 

Clinton  :  Morrish  Clothing  Co.:  bunting,  462  yd.  at  6c;  sundry,  $22.28   50  00 

Cobourg  :  Field  &  Bro.:  bunting,  793  yd.  at  6c;  labour,  $24  ;  sundry,  $3.42   75  00 

Cornwall  ($75.00)— 

Johnston  &  Son  :  cloth,  137  yd.  at  15c;  tape,  $1.54   22  09 

Snetsinger,  J.  E.  &  Co.:  cloth,  352|  yd.  at  15c   52  91 

Deseronto  :  I.  Allum  :  bunting,  235  yd.  at  6c;  flags,  $16.14  ;  labour,  $8  ;  sundry,  $11.76   50  00 

Dundas :   Grafton  &  Co.:    flags,  $6:   labour,  $12;   bunting,  4h3£   vd.  at  6c;  pictures, 

&c,  $6     50  00 

Fort  William  :  W.  H.  Whalen  Co.:  labour,  $25  ;  flags,  $15  ;  bunting,  700  yd.  at  5c   75  00 

Gait :  W.  W.  Wilkinson  &  Co.:  flags,  $10  ;  labour,  $11  ;  bunting,  350  yd.  at  15c   73  50 

Gananoque  :  Wm.  Edwards  :  flags,  $5  ;  labour,  $34.25  ;  cloth,  125  yd.  at  15c;  sundry,  $17. . .  75  00 

Glencoe  :  E.  E.  Boulton  :  labour,  $23  ;  flags,  §2.20  ;  bunting,  312  yd.,  $20.78   45  98 

Coderich  :  Hodgens  Bros.:  decorating  public  building   75  00 

Guelph  :  D.  E.  MacDonald  &  Bros.:  flags,  $6.25  ;  labour,  §28.50 ;   bunting,  612|  yd.  at  10c; 

sundry,  $3.   99  00 

Hamilton  ($254.73)— 

McKay,  R.  &  Co.:  bunting,  2,380  yd.  at  5c;  labour,  §79.50  ;  sundry,  §1.50   200  00 

Small  payments  :  labour,  $44.40  ;  sundry,  $10.33    54  73 

Hawkesbury  :  A.  Marleau  :  labour,  §8  ;  travelling  expenses,  &c,$5.35   13  35 

Ingersoll :  J.  C.  Boles  :  bunting,  $21.40  ;  labour,  $18.45  ;  sundry,  §10.15   50  00 

Kenora  :   Wm.  MaeKenzie  :   flags,  $18.50 ;  labour,  §10  ;   bunting,  156  yd.  at  10c;  sundry, 

§5.90       50  00 

Kincardine  :  J.  D.  Miller  :  flags,  §38.50  ;  bunting,  65f  yd.  at  10c;  labour,  §5   50  08 

Kingston  (§399.59)— 

Corbett,  S.  S.:  bunting,  1,054  yd,  at  6c;  flags,  $26  ;  designs,  §20  ;  labour,  §80.40   189  64 

Mills,  Geo.  &  Co.:   labour,  $48;  bunting,  200  vd.  at  10c. ;  flags,  188,  $112.95;  sundry, 

$29   209  95 

Leamington  :  H.  J.  Turner  :  bunting,  460  yd.  at  5c;  labour,  $12.50  ;  sundry,  $9   44  50 

Lindsay  :  J.  Sutcliffe  &  Sons  :  labour,  $12.25  ;  flags,  $4.15  ;  bunting.  535  yd.,  $27.50  ;  sundry, 

§6.10   50  00 

London  ($403.55)— 

Jeffery,  Wm.:  bunting,  990  yd.  at  6c;  flags,  §10.50  ;  labour,  $114;  sundry,  §19.65   203  55 

Sanders  &  Robson  :  decorating  building  as  per  tender.    200  00 

Markham  :  small  payments  :  labour,  §3.75  ;  bunting,  75  yd.  at  6c;  sundry,  §3.70   11  95 

Napanee  :   Robinson  Co.:   flags,  §15.80;   bunting,  180  yd.  at  6c. ;  labour,  $13.50;  sundry, 

§9.90   50  00 

Niagara  Falls  :  John  Logan  :  bunting,  8124  yd.  at  8c;  flags,  $10  ;  labour,  §25   100  00 

North  Bay  :  small  payments  :  flags,  §13.90  ;  cloth,  200  yd.,  $18.22  ;  sundry,  $17.53   49  65 

Orangeville  :  small  payments  :  labour,  $6  ;  bunting,  414  yd.,  $22.56  ;  sundry,  $3.55   32  11 

Orillia  :  J.  H.  Ross  Boat  &  Canoe  Co.:  labour,  §7.50  ;  flags,  §8.50   16  00 

Oshawa  :  small  payments  :  flags,  9  doz.,  §16.50  ;  decorating  building,  §25   41  50 

Ottawa,  Out.  ($5,406.42)— 

Foremen  :  Z.  Chatrand,   233  m.  at  §85  ;  H.  Trudel,  "2597  m.  at  $75.60   39  43 

Carpenters,  126  d.  at  §2.50  ;  carters,  14  d.  at  §2.75  ;  electricians,  10  d.  at  $2.16  ;  labourers, 

21  d.  at  §1.85,  40'78  d.  at  §1.70  ;  painters,  29  d.  at  §2.25   548  53 

Ahearn  &  Soper  :  lamps,  2,037  at  §1.75   3,564  75 

Bryson  &  Graham  :  cotton,  340  yd.,  §73.25  ;  sundry,  §2,10-   75  35 

Desrivieres,  J.  A.:  lumber,  7  79  M  ft.  at  §22  ;  sundry,  $33.60    204  93 

Edwards,  W.  O:  lumber,  3  M  ft.  at  $21 ;  cartage.  50c                                              ...  63  50 

Hurdman  Lumber  Co.:  lumber,  3  504  M  ft.  at  $35  ;  cartage,  $1.75   124  39 

McKenzie  &  Co.:  281  flags,  §606.90  ;  bunting,  4  pieces  at  §9   642  90 

McGrath  &  Co.:  lumber,  $48.90  ;  moulding,  $11.80   60  70 

Small  payments:   nails,  §17.90;   benzine,  &c,  §14.35  ;   wire,  §12.14  ;   plants,  8  at  $3  ; 

moulding,  &c,  §13.50   81  89 

Owen  Sound  :  N.  H.  Wilson  :  bunting,  $63.65  ;  labour,  $10  ;  sundry,  §1.35   75  00 
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Paris  :  J.  R.  Inster  :  flags,  $20.50  ;  bunting,  $4.05  ;  sundry,  $1   31  55 

Parkhill  :  W.  H.  Taylor  :  cloth,  §11.75  ;  flags,  $11  ;  labour,  $2   24  75 

Pembroke  :  Neapole  &  Montcalm  :  labour,  $25  ;  flag3,  $10  ;  bunting,  $3  ;  sundry,  $12   50  00 

Peterborough  :  J.  J.  Turner  &  Sons  :  decorating  Post  Office,  $75,  Custom  House,  $75   150  00 

Petrolia :   R.  Stirrett  &  Co.:   flags,  §17.60  ;   bunting,  264i  yd.  at  6c;  labour,  $7.20  ;  sundry, 

$9.25   49  92 

Picton  :  A.  Bristol  &  Son  :  flags,  $27.95  ;  labour,  $13  ;  bunting,  75  yd.  at  6c;  sundry,  $3.95. .  49  40 
Port  Arthur  :  small  payments  :  labour,  $18  ;  flags,  23^  uoz.,  $25.80  ;   bunting,  162  yd.  at  5c; 

signs,  $10  ;  sundry,  $7   68  90 

Port  Col  borne  :   J.  H.  Stanley  :   labour,  $12  ;   bunting,  $9.71  ;  flags,  $9.49  ;  designing,  &c, 

$18.80   50  00 

Port  Hope  :  George  &  Son  :  cloth,  600  yd.,  $46.50  ;  labour,  $17.75  ;  flags,  $10  ;  sundry,  $2. . .  76  25 

Prescott :  H.  Rankin  &  Son  :  flags,  $41.30  ;  labour,  $33.50  ;  nails,  20c.   75  00 

Renfrew  :  Syd  Jennings  :  piccure  of  King  George,  $15  ;  labour,  $13.50  :  bunting,  $9  ;  sundry, 

$12.50   50  00 

Sandwich,  Ont.:  F.  E.  Burns  :  decorating  public  building   30  00 

Sault  Ste.  Marie  :   small  payments  :   bunting,  310  yds.,  §20;   lumber,  $6.75;   labour,  $41; 

sundry,  $4.75;  Canadian  Electric  Co.,  overpaid,  $2.50    75  00 

Sarnia  :  W.B.  Clark  :  cloth,  377  yds.,  $27  ;  flags,  $21.60  ;  labour,  $10.60  ;  sundry,  $15.39. ...  74  59 

Simcoe  :  Brown  &  Crabb  :  decorating  building  as  per  tender.    38  00 

Smith's  Falls  :  A.B.  Scott  :  bunting.  270  yds.  at  10c;  labour,  $15  ;  sundry,  $8   50  00 

Stratford  :  R.White  &  Co.:  labour,  $16.40  ;  bunting,  536  yds.,  at  6c;  sundry,  $7   55  56 

Strathroy  :  Wm.  Geddes  &  Co.:   bunting,  440  yds.  at  7^c;   flags.  $11.40;   labour,  $18.50; 

sundry,  $10.20   73  10 

St.  Catharines  :  McLaren  &  Co.:  cloth,  13  yds.,  $24.62  ;  labour,  $26  ;  flags,  812.51   63  13 

St.  Marys  :  Dicksons  Ltd.:   decorating  building  as  per  tender   50  00 

Trenton  :  Barry  &  Co.:  labour,  $10  ;  flags.  $7.45  ;  cloth,  253  yds.,  $15.16  ;  sundry,  $4   36  61 

Toronto  (§1,020.70) 

Hughes  &  Co.:  labour,  $29  ;  bunting,  664  yds.  at  7c  ;  sundry,  §18.78   94  26 

Leckie,  John  &  Co.:  flags,  for  Sta.  F.,  38,  $140.92   140  92 

Simpson,  Robert  &  Co.:  decorating  buildings  as  per  tender  :  Post  Office,  §300  ;  Custom 

House,  §300    600  00 

Su Timers,  E.  &  Co.:  decorating  Assistant  Receiver  General's  building   175  00 

Small  payments  :  bunting,  158  yds.  at  5c;  sundry,  §2.62   10  52 

Walkerton  :  J.  H.  Appel  :  flags,  §8.45  ;  labour,  §10  ;  cloth,  293  yds.,  §31  :   sundry,  35c   49  80 

Welland  :   small  payments  :   labour,  §10  ;   bunting,  202  yards  at  4fc;  electric  sign,  §26  ; 

lighting,  &c,  $7.22   52  82 

Whitby  :  Ross  Bros  :  bunting,  703  yds.  at  5c;  labour,  §7  ;  flags,  §7.45  ;  sundry,  §1.70   51  30 

Windsor  :  Bartlet,  MacDonald  &  Gow  :   bunting,  555  yds.,  §46.60  ;  flags,  $26.26  ;  labour, 

§46.65  ;  rent  for  flags.  §30  ;  sundry,  §11   160  51 

Wingham  :  J.  A.  Mills  :  bunting,  208|  yds.  at  6c  ;  flags,  $22.50  ;  labour,  §5   40  00 

Woodstock,  Ont.:  John  White  Co.:  bunting,  400  yds.,  at  4c  ;  labour,  §18  ;  sundry,  $16    50  00 

Brandon,  Man.:  small  payments  :  flags,  §32.15  ;   bunting,  227  yds.,  $25.91  ;   labour,  §16.50  ; 

sundry,  10c  ;  74  66 

Dauphin  :  small  payments  :  lahour,  $7.60  ;  flags,  $17  ;  cloth,  201£  yds.,  $21.20  ;  picture  of 

King  and  Queen,  §3  ;  sundry,  $2.65   51  45 

Emerson  :  E.J.  Koen  &  Co.:  bunting,  240  yds.  at  10c  ;  flags,  $9  ;  sundry,  $3.65   36  65 

Neepawa  :  small  payments  :  labour,  §7  ;  flags,  §5.40  ;  bunting,  &c,  §27.30   39  70 

Portage  la  Prairie  :  Browns,  Ltd  :  decorating  Post  Office   75  00 

St.  Boniface  :  Sulpice  Chausse  :  flags,  §16.75  ;  bunting,  §7  ;  labour,  §24.20  ;  sundry,  §2.05..  50  00 

Selkirk  :  Shepard,  Peers  &  Co.:  bunting,  250  yds.  at  10c  ;  flags,  §19.50  ;  labour,  §5.50   50  00 

'  Winnipeg  (§952.27)— 

Eaton,  T.  &  Co.:  decorating  buildings  as  per  tender   ■     275  00 

Hudson's  Bay  Co.:  decorating  Post  Office  as  per  tender   620  00 

Star  Electric  Co.:  lamps,  §21.60  ;  cleat  receptacles,  §19.20  ;  sundry,  §15.70   56  50 

Small  payments  :  sundry   77 

Estevan,  Sask. :   Duncan,  Moulton  Co.:  bunting,  108  yds.,  $8.75;    flags,  $2.10;  sundry 

$14.90   25  75 

Maple  Creek  :  J.J.  Gill  :  bunting,  398  yds.  at  6c;  labour.  §18  ;  sundry,  $7.50   49  38 

Moose  Jaw  :  H.  Snell  :   bunting,  463  yds.,  $40.90  ;  flags,  $11.30  ;   labour,  $16.10  ;  sundry, 

$7.35    75  65 

Prince  Albert  ($98.55)— 

Connolly,  John  :  bunting,  205  yds.,  $23.40 ;  labour,  §20  ;  flags,  §10.80  ;  sundry,  §6.50. . .  60  70 

Malcolmson  Bros.:  labour,  $10.;  electrical  fixtures,  §27.85   37  85 

Regina,  Sask.  ($158.75)— 

Weaver,  L.  E.:  labour,  §43.20  ;  sundry,  §10.50   53  7(1 

Will  jams,  R.  H.  &  Sons  ;   (lags,  §16  ;   labour,  $36  ;   bunting,  913  yds.,  §50.80  ;  sundry, 

$2.25  ....    '      105  05 

Yorkton  :  Hudson's  Bay  Co.:  decorating  buildings  as  per  tender   50  00 
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Calgary,  Alta.  ($258.86)— 

Brock,  W.  R.  Co.:  bunting,  1,100  yds.,  8124.23  ;  flags,  817.78  ;  sundry,  832   174  01 

Small  payments  :  labour,  830.80  ;  cloth,  571  yds.,  832.80  ;  flags,  814.50,  ribbon,  &c, 

86.75    84  85 

Edmonton  ($344.70)— 

Cameron  Co.:  labour.  128  hrs.  at  60c   76  80 

Douglas  Co.:  flags,  141   70  95 

Dunlop,  J.:  labour,  165  hrs.  at  55c,  32  hrs.  at  30c,  8  at  60c   105  15 

Morris,  J.  H.  &  Co.:  bunting,  992  yds.  at  8fc,  100  yds.  at  5c   91  80 

Lethbridge  :  W.  McHenri  :  bunting,  300  yds.  at  15c;  flags,  815  ;  labour,  818  ;   picture  of 

King  and  Queen,  810  ;  sundry,  85.25   93  25 

Medicine  Hat  ;  W.  E.  Ash  :  flags,  42,  820.20  ;  bunting,  163  yds.  at  10c;  labour,  812   48  51 

Cumberland,  B.  C:  T.E.  Banks  :  bunting,  438  yds.  at  8c;  flags,  85  ;  labour,  810   50  04 

Fernie  :  small  payments  :  bunting,  174^  yds.,  821.75  ;  flags,  89  ;  decorating  building,  819..  .  49  75 
Kamloops  :  Blackburn  &  Pinchbeck  :  flags,  $5.70  ;  labour,  814.40;  bunting,  118  yds.  at  12£c; 

sundry,  815.15     50  00 

Ladysmith  :  S.  Roedding  :  labour,  827  ;  flags,  84.20  ;   bunting,  224  yds.  at  7c    46  88 

Nanaimo  :  David  Spencer  :  flags,  85.50  ;  labour,  8S  ;  cloth,  254  yds.,  $12.70   26  20 

New  Westminster  :  W.E.  Tales  :  bunting,  1,560  yds.  $82  ;  labour,  $60  ;  flags,  818  ;  crown 

and  shields,  835  ;  sundry,  $15   210  00 

Rossland  :  J.H.  Honey  :  labour,  813.50  ;  bunting,  340  yds.  at  10c;  sundry,  $2.50   50  00 

Vancouver,  B.C.  ($844)— 

British  Columbia  Electric  Railway  Co.:  electric  wiring   44  00 

Hinton  Electric  Co.:  decorating  buildings  as  per  tender   800  00 

Victoria  (f 1,037.03V-  •  '  . 

Hinton  Elec.  Co. :  decorating  public  building  with  electric  lights   698  83 

Pauline  &  Co.:  flags,  $49;  labour,  826;  flags,  $1,617;  bunting,  159   yds.,  $117.60; 

sundry,  $12.40   338  15 

White  Horse,  Yukon  :   small  payments  :   labour,  $26  ;   flags,  $16.17  ;    bunting,  159  yds., 

$17.60  ;  lumber,  &c,  $1.25   61  02 

Total,  carried  to  page  V— 17    24,656  70 

monument  to  tlie  memory  of  the  late  Hon.  Robf.  Baldwin  aud  of  the  late 

Sir  Li.  H.  Lafontaine. 

Allwanl,  Walter,  S.  :  on  account  contract  for  monument   4,500  00 


Jlonument  to  tlie  memory  of  the  late  Hon.  George  Brown. 

Hill,  G.  W  :  on  account  contract  for  monument   2,250  00 

Advertising     4  35 

Total,  carried  to  page  V— 17   2,254  35 


monument  to  the  memory  of  the  late  T.  d'Arcy  JIcGee. 

Hill,  G.  W.  :  on  account  contract  for  monument    2,250  00 

Advertising   4  35 

Total,  carried  to  page  V— 17    2,254  35 


National  Art  Gallery. 

Curator,  Eric  Brown  :  services,  12  m.  to  Mar.  31,  1912,  $1,200;  travel,  &c,  $155.45  "    1,355  45 


Caretaker,  Mrs.  E.  Lesieur  :  services,  12  m.  to  Mar.  31,  1912   720  00 

Art  Association  of  Montreal :  painting  'Harbour  at  Dieppe'  by  J.  M.  Barnsley,  $1,500;  insur- 
ance, freight,  &c,  $47.45  ;  commission  to  Mrs.  Barnsley,  $150    1,697  45 

Art  Metropole,  Ltd.  :  antique  bronze  frame  $30  ;  packing  case,  $3   33  00 

Bell-Smith,  F.  M.  :  landscape   100  00 

Blakeslee,  T.  J.  :  painting  'The  Cardinal',  by  Michel  Angiolo  Amerighi   2,500  00 

Brucciani,  D.  &  Co.  :  10  cases  plaster  casts,  $352.59,  cases  and  packing  $141. 05. ^   493  64 

Canadian  Art  Club  :  painting  by  Gagnon  'In  the  Laurentians',  $400  ;  landscape  by  Ernest 

Lawson,  $450   850  00 

Colnaghi,  P.  &  D.  &  Co.  :   portrait  of  Rt.  Hon.  J.  Hookham  Frere  by  John  Hoppner  with 
mezzotint  engraving  by  W.  Barney,  $2,000  ;  portrait  of  John  Herring  by  Wm.  Hogarth, 

$3,000   5,000  00 

Davies,  H.  &  Co.  :  freight  charges  on  10  cases  of  plaster  casts   202  05 

Durand-Kuel  &  Sons  :  picture  by  Henry  Moret,  'Pecheurs  de  dollars'                       ........  600  00 

Esdale  &  Douglas :  partitioning  basement  of  east  wing  of  Victoria  Museum  and  putting  in 

picture  racks  and  shelves,  as  per  contract    140  00 


Carried  forward    13,691  59 
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National  Art  Gallery— Concluded.  $  cts. 

Brought  forward  13,691  59 

Forster,  J.  W.  L.  :  3  etchings  by  Frank  Arinington  $47,  2  by  Caroline  Armington  $15   62  00 

Gimpel,  I.  &.  Wilienstein :   'Nature  Morte'  by  Jean  Simeon  Chardin,  §2,600 ;  'Faith', 

school    of  Jacopo    Robusti,    $175;    'Interior  ot  a   Farm',   by    Van  Ostade,  $175; 

'Virgin  and  Child'  by  Zuccharo,  $150  ;  'Presentation  in  the  Temple'  by  d'Arpino,  $150  ; 

'Helen  and  Paris'  by  Peruzzi,  $140 ;  'Angels'  by  Barocci,  $130  ;  ,  A  Mandolin  Player  and 

a  Study' by  Caracci,  $130  ;  'Peace' by  Cangiati,  $120  ;  'Landscape'  by  Guercino,  $110; 

'Pope  Urbain  VHP  by  Da  Cortona,  'An  Arab  in  the  Desert'  by  Elsheimer,  and  'The 

Holy  Family'  by  Schidone,  each  $100  ;  2  drawings,  by  De  LaFage  and  Da  Ponte,  at  $>i0; 

1  by  Peruzzi,  1  Rottenhammer,    and  1  of  the  school  of  Santi  Raphael,  in  all,  3  at$50.       4,450  00 

Gleason,  A. -A.  :  negatives  of  paintings  22  at  $3  ;  prints,  53  at  50c   92  50 

Holman  Hunt,  Mrs.  Edith  :   portrait  of  He.iry  Wentworth  Monk,  painted  by  W.  Holman 

Hunt     730  00 

Mackenzie  &  Co.  :  framing  pictures,  and  boxing  and  packing  same   ....  52  45 

Montross,  N.  E.  :  oil  painting  by  Horatio  Walker,  'Oxen  Drinking'  (50  in.x  36  in.)   10,000  00 

Nobbs,  P.  E.  :   accounts  for  statuary,  &c,  paid  by  Mr.  Nobbs,   Catnpi  Carlo  $216.05, 

Gniseppi  Lelli  $732.28,  E.  Pouzadoux  $193,   statuary  purchased  by  Advisory  Council 

$415.95  ;  accounts  not  received  by  Audit  Office,  Imperial  Museum,  Berlin  $119,  Jos. 

Windhager  $40.45  ;  travel  and  sundry  outlay  $551.15;  exchange  charges  $6. 60  ;  less 

$1,647.63  paid  in  1910-11,  V— 344   626  S5 

Pouzadoux,  E.  :  sundry  statuary  from  Paris,  $1,348.23;  less  $193  paid  by  P.  E.  Nobbs   1,155  23 

Photo-Engravers,  Ltd.  :  printing  2,100  copies  each  of  14  art  subjects,  $125  ;  14  half-tones  art 

subjects.  274  in.  at  30c   207  20 

Pi  itchard- Andrews  Co.,  Ltd.  :  engraving  letters  on  brass  plates,  957  at  3c;  blocks  and  plates 

with  painted  inscriptions,  234  at  30c.  ;  painted  door  signs,  29  at  $1.25  ;  time  putting  up 

sign-',  &c.  4  h.  at  60c,  38f  h.  at  50c   156  93 

Scott,  W.  &.  Sons :  framed  paintings,  one  by  Sir  Alfred  East,  'Greenwich  Park'  $500,  one  by 

Lely  $350  ;  engraved  brass  tablets,  192  at  $2  ;  alterations  to  tablets,  $5;  express,  $1   1,240  00 

Thorburn  &  Abbott :  sundry  art  books  and  magazines   70  10 

Watts  &  Co.,  Ltd.  :  making  canvas  curtains     734  87 

Wilson,  Jas.  &  Co.  :    men's  time  hanging  pictures,  &c,  1815  d.  at  $4.25,  118  h.  at  50c  ;  20 

gal.  turpentine  $26  ;  consecutive  brass  numbers,  300  at  6c  ;  copper  wire,  32 J  lb.  at  50c.  ; 

sundries,  $98 . 16   988  78 

Sundry  travel  and  outlay  :  Sir  Edmond  Walker  $435.77,  Dr.  F.  J.  Shepherd  $78.60    514  37 

Customs  duties  $101,  freight  and  express  $137.48   2 -18  48 

King's  Printer   3  27 


Total,  carried  to  page  V— 17    35,014  62 


Cement  Testing  Laboratory. 

Baldwin,  B.  H. :  Bullock  generator,  30  k.  w.,  124  volt,  d.  c,  shunt  wound  type  'H,'  with  fit- 


tings  552  12 

Jones  &  Stevens:  4  slabs  marble  for  electric  switchboard     91  80 

Customs  duty  on  generator  $121.55  ;  entry  $1   122  55 

Small  payments  :  D.  Desjardins,  sundry  outlay,  $6.60;  Topley  Co.,  sundries,  $2.75   9  35 


Total  carried  to  page  V— 17   775  82 


Deep  Waterways  Commission  inclusive  of  payments  authorized  to  AV.  J. 
Stewart  as  member  of  Board  ;  also  for  definition  and  demarcation 
of  the  International  Boundary  from  Pigeon  River  to 

St.  Regis,  &c. 

Coste,  Louis,  commissioner:  services,  Apr. -Jan.,  1912,  111  d.  at  $25;  living  allowance,  47  d. 

at  $7.50  ;  travel  and  outlay  $565.25    3,692  75 

Gibbons,  G.  O,  chairman,  1  y.  to  Dec.  1911  :  services,  $1,700  ;  living  allowance,  22  d.  at  $7.50; 

travel  and  outlay  $115.85     1,980  85 

Stewart,  W.  J.,  commissioner,  1  y.  to  Mar.  1912  :  services,  53  d.  at  $15.S0,  34  d.  at  $15.55  ; 

living  allowance,  70  d.  at  $7.50  ;  travel  and  outlay  $752.75    2  643  45 

Cote,  Thos.,  secretary  :  services,  12  m.  to  Mar.  31,  1912,  at  $250  ;  outlay  $004.76  ;  less  charged 

to  1912-13,  $11.55   3,593  21 

Clerk,  G.  Chartrand  :  services,  12  m.  to  Mar.  31,  1912,  at  $66.67     800  04 

Stenographer,   L.  Hains  :  services,  12  m.  to  Mar.  31,  1912,  at  $133.33   1  5<J9  9(j 

Engineering  staff  ($17,494.05)— 

Arnoil,  W.  W.,  engineer:  Apr.,  July-Sept.,  Dec-Mar.,  1912,  5  m.  at  $15!),  3  m.  at 

$137.50     1,162  50 

Bartle,  R.  F.:  engineer,  Apr.,  July-Sept.,  Dec-Mar.,  1912,  8  m.  at  $250   2  000  00 

Crichton,  G.  L. :  draftsman,  Apr.,  July-Sept.,  Dec-Mar.,  1912,8  m.  at  $2C0 ;  outlay 

$33.35    2,033  35 


Carried  forward  19,506  11 
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Deep  Waterways  Commission  Inclusive  of  payments    authorized  to  w  .  J.        $  eta. 
Stewart  as  member  of  Board,  also  for  definition    and  dematcation 
of  the  International  Boundary  from  Pigeon  River  to 

St.  Regis,  Sec— Continued. 

Brought  forward  19,506  11 

Engineering  staff — Concluded. 

Deane,  E.  P.:  Apr.,  July-Sept.,  Dec. -Mar.,  1912:  junior  engineer,  5  m.  at  §120  ;  drafts- 
man, 3  m.  at  S105   915  00 

Drake,  A.  E.:  junior  engineer,  Apr.,  July,  Dec. -Mar.,  1912,  5  ai  at  §135,  1  ra.  at  §115..  790  00 

Ellis,  D. :  chief  of  field  party,  July,  1912   150  00 

Franke,  H.  E.:  engraver,  Apr.,  July,  Sept.,  Dec-Mar.,  1912,  5  m.  §833.31,  3  m.  at  §150.  1,283  31 

Haslam,  E.  E.:  chief  engineer,  Dec.-Feb.,  1912,  3  m.  at  §225   675  00 

Holiingsworth,  A.  D,:  draftsman,  8  m.  at  §250     2,000  00 

Illing,  Alf.:  draftsman,  4  m.  at  §166.66,  4  m.  at  §150   1,266  64 

Mac'pherson,  K.  W. :  junior  engineer,  Apr.,  July,  Dec. -Mar.,  1912,  4  m.  at  §120,  2  m. 

at  §195    675  00 

Perkins,  W.  C:  engraver,  5  m.,  §833.31,  3  m.  at  §150   1,283  31 

Shed,  J.  L.:  junior  engineer,  Apr.,  July,  Dec. -Mar.,  1912,  5  m.  at  §135,  1  m.  at  $105. ...  780  00 

Stranahan,  W.  P.:  engraver,  Julv-Sept   240  00 

Observers  at  §120 :  D.  G.  Anglin,"  July;  F.  W.  Clark,  July,  Dec-Mar.;  C.  R.  Harding, 

July    840  00 

Recorders  at  §90  :  S.  E.  Dockstader,  Julv,  Dec.  -Mar. ;  small  payments  4  m   810  00 

Marine  engineers  :  4  m.  at  §90  ;  outlay  §10    370  00 

Plate  printers  :  C.  J.  Harlow,  Nov.  §77.50  ;  E.  M.  Kline,  Nov.  §77.50,  outlay  §64.94 ....  219  94 
St.  Clair  River  Party,  Aug.-Sept,  (§1,459.45)— 

Anglm,  D.  G.,  observer,  2  in.  at  §120  ;  Ellis,  D.,  chief,  2  m.  at  §150   540  00 

Dockstader,  S.  E.:  recorder,  2  m.  at  §90     ISO  00 

Engineers  at  §90  :  C.  H.  Kinyon,  2  m.;  A.  Orr,  2  m   360  00 

Labourers,  5  06  m.  at  §75  :   379  45 

St.  Mary's  River  Party,  Aug.-Sept.  (§1,529.85)— 

Harding,  C.  R.:  observer,  2  m.  at  §120   240  00 

Shed,  J.  L.  junior  engineer,  2  m.  at  §135      270  00 

Recorders,  4  m.  at  §90  ;  steward,  2  m.  at  §75  ;  labourers,  5774  m.  at  §75;  cooks,  192  m. 

at  §40   1,019  85 

St.  Lawrence  River  Party,  Aug.-Sept.,  1911  (§2,055.01)— 

Drake,  A.  E.:  engineer,  2  m.  at  §135    270  00 

Observers  :  F.  W.  Clark,  2  m.  at  §120  ;  K.  W  .  McPherson,  §225    465  00 

Recorders.  4  m.  at  §90  ;  marine  engineers,  4  m.  at  §90  ;  labourers,  8  m.  at  §75   1,320  01 

Survey  of  Niagara  Falls  (§2,058.50)— 

Street,  J.  O:  asst.  engineer,  May  6-July  22,  1911,  at  $125   318  55 

Wilson,  N.  D.,  engineer  :  services,  Apr.,  June-Sept.,  1911,  84  d.  at  §15  ;  travel,  §35.85  ; 

outlay,  §108.73   1,404  58 

Chainman,  labourers,  &C,  105  m.  at  §65,  4  51  m.  at§60  ;  short  paid,  §4    335  37 

General  labour  (§1,029.25)—  . 

Petermichel,  F.  J.:  steward,  July,  §75  ;  meals  furnished  on  launch  A.M. P.  during  July, 

657  at  25c   239  25 

Labourers,  10  m.  at  §75  ;  cook  §40   790  00 

General  Vouchers  (§3,068.77)— 

Bell  Telephone  Co. :  messages   63  65 

Dominion  Astronomical  Observatory  :  93  photographic  reproductions  of  original  treaty 

maps,  §139.50  ;  prints,  &c,  §12   151  50 

Devins,  J.  N. :  instalments  on  charter  of  launch  Indiola,  7  at  $100 ;  (5th  instalment  appa- 
rently paid  twice)  gasoline,  73  gal.  at  20c;  marine  compass,  §16;  sundry,  $5.80   736  40 

Gowan  &  Whitney  :  scow,  60  ft.  x  18  ft.,  as  per  agreement   650  00 

Hickey,  H.  J.:  taking  gasoline  launch  from  Toronto  to  Morrisbiurg,  7  d.  at  §6.50'  travel, 

§7.25   52  75 

Kay,  W.  F.:  insurance  on  launches  :  IndioUi  §45.50  ;  St.  George,  §38.50   84  00 

Maw,- Mrs.;  instalment  on  charter  of  launch  St.  George,  6  at  §100  ;  (5th  instalment  appa- 
rently paid  twice)      600  00 

Trough  ton  &  Simms  :  two6-in.  theodolites  with  extra  powerful  telescope,  &c. ,  §264.75  ;2 

sling  cases,  §20.68  ;  packing,  &c,  §5.19   290  62 

Van  Vlack,  Capt.  W.  E.:  piloting  launch  Indiola  from  Toronto  to  Amhertsburg,  10  d. 

at  $6.50  ;  travel  and  outlay,  §12.85   77  85 

Small  payments :  12-in.  fans,  2  at  §17.50;  10  gaL  gasoline,  §25  ;  400  copies  lease  forms, 
&c,  §16;  subscriptions,  §15.50:  chair,  §12  ;  cyl.  oil,  12  gal.  at  90c;  stenographer's 

fees,  §10;  postage,  §3.50;  sundry,  §51.76   179  56 

Telegrams,  Can.  Pac.  Ry.  Co.'s  Telegraph,      20  54 

Customs  duty  on  goods  purchased  from  Troughton  &  Simms,  §51.71  ;  entry  fee,  $1   52  71 

King's  Printer's  Account,  $33.17  ;  Stationery  Office,  §76.02   109  19 

Voucher  outstanding :  231,  C.   J.  Harlow      64  94 

Advance  to  be  accounted  for,  T.  Cote   200  00 


Total ,  carried  to  page  V— 1 7   43, 270  08 
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Cliief  Engineer's  Staff":  Outside  Service.  $  cts. 

Antigonish  Office  ($8,061.65)— 

Bernasconi,  Ad.,  assistant,  12  m  .  to  Mar.  31,  1912   1,400  00 

Bernasconi,  G.  A.,  services  Apr.  (transferred  to  North  Sydney)   191  66 

Cooper,  R.  H.,  services,  Apr. -May  (transferred  to  North  Sydney)   216  66 

Millidge,  Miss  A.  G.,  clerk,  12  m.  to  Mar.  31,  1912   700  00 

Mdlidge,  E.  G.,  resident  engineer,  12  m.  to  Mar.  31,  1912   2,600  00 

Macdonald,  D.  H.,  draftsman,  Feb. -Mar.,  1912   *166  66 

McGillivray,  A.,  assistant,  12  m.  to  Mar.  31,  1912   1,100  00 

McKean,  M.,  assistant,  Apr. -May  (transferred  to  North  Sydney)   250  00 

MacPhie,  E.,  assistant,  May  25-Oct.  2  '   322  71 

MacPhie,  K.  H.,  assistant,  Apr.  1-Dec.  11,  (deceased)   1  H3  96 

Halifax  Office  ($11,182.50)— 

Blois,  E.  B.,  clerk,  12  m.  to  Mar.  31,  1912    550  00 

Dodwell,  C.  E.  W.,  resident  engineer,  12  m   to  Mar.  31,  1912   2,900  00 

Dodwell,  C.  G.,  assistant,  July  1-Sept.  12,  1911   'l80  00 

Fletcher,  Miss  E.,  clerk,  12  m.  to  Mar.  31,  1912   800  00 

Freeman,  J.  R.,  assistant,  12  m.  to  Mar.  31,  1912   1,500  00 

John-ton,  A.  D.,  assistant,  12  m.  to  Mar.  31,  1912   1,200  00 

Ru?sell,  G.,  assistant,  Mar.  1,  1911, -Mar,  31,  1912,  341  d.  at  $2.50   852  50 

Russell,  H.  A.,  assistant,  12  m.  to  Mar.  31,  1912   2,000  00 

Shenk,  T.  M.,  assistant,  12  m.  to  Mar.  31,  1912    1  200  00 

North  Sydney  Office  ($8,518. 19)- 

Bernasconi,  G.  A.,  resident  engineer,  May  1-Mar.  31,  1912    2,108  34 

Bernasconi,  H.  P.,  assistant,  July  12-Mar.  31,  1912   717  71 

Connell,  Miss  A.,  clerk,  May  15-Mar.  31,  1912   439  53 

Cooper,  R.  H.,  assistant,  June  1-Mar.  31,  1912   ,  1,083  34 

Cunningham,  L.,  assistant,  12  m.  to  Mar.  31,  1912   1,000  00 

Mclnnes,  D.  F.,  assistant,  June  22-Sept.  8,  1911   190  00 

McKean,  M.,  assistant,  10  m.  to  Mar.  31, 1912     1,250  00 

McKean,  S.,  assistant,  May  29-Sept,  25,  1911   295  00 

McJLeod,  A.,  assistant,  Aug  1-Sept.  25,  1911   137  50 

McNeil,  H.,  assistant,  July  12-Mar.  31,  1912   1,296  77 

Shelburne  Office  ($4,28C;— 

Jones,  Miss  A.,  clerk,  1  y.  to  Mar.  31,  1912    550  00 

Locke,  T.  J.,  resident  engineer,  1  y.  to  Mar.  31,  1912    2,400  00 

Munro,  D.  R.,  assistant,  Junel8-Sept.  20,  1911   230  00 

Ralston,  N.  C,  assistant,  12  in.  to  Mar.  31,  1912     1,100  00 

Charlottetown  Office  ($5,525)— 

Hegan,  J.  B.,  resident  engineer,  12  m.  to  Mar.  31,  1912   2,700  00 

Hyndman,  W.  E.,  assistant,  12  m.  to  Mar.  31,  1912   1,800  00 

Matheson,  W.,  assistant,  May  20  to  Aug.  20,  1911  . .'     225  00 

Miller,  H.  E.,  clerk,  12  m.  to  Mar.  31,  1912   800  00 

Chatham,  N.  B.,  Office  ($11,715. 94)— 

Gorman,  T.,  assistant,  May  25-Mar.  31,  1912                                                             .  764  50 

Goss,  R.,  assistant,  May  25-Nov.  17,  1911   432  00 

Logie,  H.  R.,  assistant,  12  m.  to  Mar.  31,  1912   1,100  00 

Martin,  G.  E.  assistant,  12  m.  to  Mar.  31,  1912   1,700  00 

McLean,  C, clerk,  May-Mar.  1912       325  00 

Salter,  Miss  C,  clerk,  12  m.  to  Mar.  31,  1912   800  00 

Stead,  G.,  resident  engineer,  12  m.  to  Mar.  31,  1912                                                   .  2,600  00 

Thurber,  G.  H  .,  assistant,  May  3-Dec.  31,  1912   594  44 

Wilbur,  A.  W.,  assistant,  12  m.  to  Mar.  31,  1912   1,700  00 

Wood,  J.  P.,  assistant,  12  m.  to  Mar.  31,  1912.   1,700  00 

St.  John  Office  ($22,131.01)— 

Bell,  Miss  B.  H.,  clerk,  12  m.  to  Mar.  31,  1912    1,000  00 

Belyea,  F.  T.,  assistant,  Oct.  1911    100  00 

Bennett,  H.  F.  assistant,  12  m.  to  Mar.  31,  1912   1,600  00 

Crookshanks,  A.  R.,  assistant,  Apr.  21-M*r.  31   1,130  00 

Ewing,  Jos.,  paymaster,  Apr.  1-30,  1911  (deceased)   116  66 

Gibson,  J.  T.,  assistant,  12  m.  to  Mar.,  31,  1911     1,100  00 

Hamra,  A.  G.,  messenger,  Apr-Mar.,  6  m.  at  $33.33,  6  at  $41.66    449  94 

Howe,  H.,  messenger,  Mar.  20-30,  1912     16  02 

Irvine,  MissM.  C,  clerk,  12  m.  to  Mar.  31,  1912     550  00 

Johnston,  C.  C,  assistant,  June  4-Sept.  30,  1911   290  00 

Lynch,  H.,  assistant,  July  17-Sept.  30,  1911  a   184  62 

Morri.-ey,  H.  F.,  assistant,  during  June-Sept .  1911   243  22 

Morri.-on,  J.  I.,  assistant,  June4-Sept.  11,  1911   242  50 

Munro,  W.  A.,  Jr.,  assistant,  Apr. -Mar.  1912,  less  7  d.  in  July   885  56 

McMurray,  Miss  H.  A.,  clerk,  12  m.  to  Mar.  31  1912   700  00 

McMurray,  Miss  H.  E.,  clerk,  12  m.  to  Mar.  31,  1912     600  00 

Parker,  J.  S.,  assistant,  July  1-Sept.  23,  1911   207  50 

Ramsay,  J.  H.,  assistant,  July-Sept.  1911,  3m   225  00 

Ready,  E.  F.,  assistant,  July  23-Sept.  30,  1911   170  19 
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St.  John  Office — Concluded. 

Scainniell,  J.  K.,  resident  engineer,  Apr  1-Mar.  21     2,238  15 

Scamtnell,  S.  W.,  assistant,  12  m.  to  Mar.  31,  1912   1,100  00 

Scully,  F.  J.,  assistant,  June  4  to  Sept.  11,  1911.   242  50 

Shewen,  E.  T.  P.,  resident  engineer,  12  m.  to  Mar.  31,  1912   -.  -   2,600  CO 

Sieves,  C.  Mc.N.,  assistant,  12  m.  to  Mar.  31,  1912   1,500  00 

Tapley,  A.  G.  assistant,  12  m.  to  Mar.  31,  1912   l,G0O  00 

Thomas,  E.  A.,  assistant,  12  m.  to  Mar.  31,  1912   1,300  00 

.   Tingley  F.  H.,  assistant,  12  m.  to  Mar.  31,  1912   1,100  00 

Wilkins,  R  J.,  paymaster,  Oct.  15-Mar.  31   639  75 

Chicoutimi  Office  (§11,751.42)— 

Amiot,  L.  P.,  assistant,  Jan. -Mar   275  00 

Amiot,  P.  E.,  resident  engineer,  Dec. -Mar   73?  36 

Beauchemin,  A..  O.,  assistant,  12  m.  to  Mar.  31,  1912   1,700  00 

Couet,  J.  A.,  clerk,  12m.  to  Mar.  31,  1812....    1,350  00 

Delisle,  L.,  assistant,  June  12-Sept.  28,  1911.   272  50 

Desbiens,  M.,  messenger,  13  m.  to  Mar.  31,  1912   650  00 

Fyfe,  J.  L.,  assistant,  Mar.-Xov.,  1911,  275  d.  at  §2.50,  (transferred  to  Rimouski)   687  50 

Lachance,  J.  O.,  assistant,  12  m.  to  Mar.  31,  1912   1,100  00 

L"gare,  J.,  assistant,  9  m.  to  Dec.  31.  1911,  (transferred  to  Rimouski)   712  44 

Levesque,  L.,  assistant,  10  m  to  Mar.  31,  1912   750  00 

Martin,  H.  A.,  assistant,  12  m.  to  Mar.  31.  1912   1,100  00 

Perron,  E  ..  assistant,  June  3-Oct.  IS,  1911   326  06 

Vezina,  PL,  assistant,  June  4-Sept.  16,  1911             . .  .  .    255  00 

Villeneuve,  T.  L.,  assistant,  Mar.  1911,  §139.50,12  m.  to  Mar.  31,  1912,  §1,700   1,839  50 

Father  Point  Office  (§3,116.52)— 

Amiot,  L.  P.,  assistant,  Apr.-Dec.,  1911,  9  m.,  (transferred  to  Chicoutimi)    824  94 

Amiot,  P.  E.,  resident  engineer,  Apr.-Dec,  1911,  9  m.,  (transferred  to  Chicoutimi)   1,466  64 

Trudeau,  L.  G.,  assistant,  Apr.-Dec,  1911,  9  m  (transferred  to  Rimouski)  '   824  94 

Isle  Verte  Office  (§5,825)— 

Bertrand,  Aimee,  clerk,  12  m.  to  Mar.  31,  1912   600  00 

Bertrand,  H.,  assistant,  May  15-Sept.  30,  1911   337  50 

Bertrand,  J.  T.,  resident  engineer,  12  m.  to  Mar.  31   2,600  00 

Hall,  L.,  assistant,  12  m.  to  Mar.  31,  1912   1,500  00 

Monat,  C.  O.,  assistant,  May  15- Aug.  31,  1911   262  50 

Piche.  P.  E.,  assistant,  May  15-Aug.  31,  1911   262  50 

Pouliot,  C.  E.,  assistant,  May  15- Aug.  31,  1911   262  50 

Montmagny  Office  (§6,780.27)— 

Bender,  M.,  asssistant,  Jan. -Mar.,  1912    250  00 

Gauvreau,  A.,  assistant,  12  no.  to  Mar.  31,  1912   1,600  00 

Gobeil,  A.  A.,  assistant,  Apr.-May,  1911,  44  d   132  00 

Lamothe,  G.  E.,  assistant,  June  14- Aug.  31,  1911   192  50 

Morency,  Geo.,  assistant,  June  5-Aug.  31.  1911   215  00 

Paquet,  D.,  assistant,  May  29-Mar.  31,  1912   840  77 

St.  Laurent,  E.,  assistant,  Apr.-May,  2  in.  (transferred  to  Fort  William)   250  00 

Tremblay.  J.  A.,  resident  engineer,  12  m.  to  Mar.  31,  1912    2,200  00 

Tremblayi  N.  G.  N.,  assistant,  12  m.  to  Mar.  31,  1912   1,100  00 

Montreal  Office  (§24,493.54)— 

Adam,  J.  A.,  assistant,  Apr.-June,  1911,  3  m   225  00 

Aichambault,  J.,  assistant,  12  m.  to  Mar.  31,  1912   1,200  00 

Barry,  B.,  clerk,  12  m.  to  Mar.  31,  1912   800  00 

Beique,  A.,  assistant,  June  21-Aug.  11,  1911   199  12 

Bruchesi,  G.,  assistant,  June  20- Aug.  31,  1911    175  00 

Chenier,  A.,  assistant,  Jan.  9-Feb.  19,  1911   75  00 

Dansereau,  L.,  assistant,  Apr.  21-Mar.  31,  1912,  345  d.  at  §5   1,725  00 

Desrochers,  L.,  assistant,  part  May,  part  June,  Aug.  1-Sept.  8   135  00 

Dubuc,  A.  E.,  assistant,  12  m.  to  Mar.  31,  1912    2,200  00 

Girard,  J.  T.,  assistant,  12  m.  to  Mar.  31,  1912   1,800  00 

Groleau,  Chas.,  assistant,  12  m.  to  Mar.  31,  1912   •  950  00 

Grondin,  A.,  assistant,  Apr.-Mar.,  306  d.  at  §3,  2  m.  at  §105   1,128  00 

Lefebvre,  C,  assistant,  Apr.  1-Dec.  10,  2  m.  at  §136.87,  193  d.  at  §4.50   1,142  24 

Levesque,  J.  N.,  assistant,  10  m.  to  Mar.  31,  1912   1,333  34 

Mercier,  P.  E.,  assistant,  Apr.-June,  1911   549  99 

Michaud,  J.  ~L',  resident  engineer,  12  m.  to  M-\r.  31   2,700  00 

Mackay,  E.,  assistant,  May  §5,  June  §40,  Aug.  1-Sept.  8,  §95   140  00 

Parent,  J.  H.,  assistant.  12  m.  to  Mar.  31,  1912    2,000  00 

Pelletier,  E.,  assistant,  May  25-  Aug.  31   240  00 

Pettigrew,  G.,  assistant,  Aug.  1-Sept.  5   87  50 

Preville.  J.  L..  assistant,  Apr.-May,  Aug. -Mar.,  8  m.  at  §75,  2  at  §83.33   766  70 

Robert,  F..  assistant,  May  28-Sept.  10,  1911   257  50 

Robillard,  M.,  assistant,  June  1-Sept.  10,  1911   250  00 


Carried  forward   118,967  49 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 369 


SESSIONAL  PAPER  No.  1 


Chief  Engineer's  Staff—  Continued.  $  cts. 

Brought  forward     118,967  49 

Montreal  Office — Concluded. 

Sabourin,  A.  G.,  assistant,  Apr. -June.  1911,  3  m   450  00 

Stewart,  J.  G-,  assistant,  May  25-Sept.  23,  1911     297  50 

Surveyer,  A.:  assistant,  Apr.  1-Aug.  15,  44  m.  at  $200;  consulting  engineer,  Jan.  $250..  1,150  00 

St.  Jorre,  E.,  cleik,  12  m.  to  Mar.  31,  1912   850  00 

Ste.  Marie.  L.,  clerk,  Aug.  16-Mar.  31,1912   437  52 

St.  Martin,  J.  H.,  assistant,  11  m.  to  Feb.  29,  1912   1,054  13 

Trottier,  Paul,  clerk,  Apr. -May,  1911,  2  m.  (transferred  to  Sherbrooke)   175  00 

Quebec  Offices  ($14,790.82)— 

Ahern,  F.  X.,  assistant,  Mav  26-Sept.  6,  1911   252  50 

Audet,  P.,  assistant,  June  19-Sept.  23,  1911   235  00 

Breen,  T.,  resident  engineer,  12  m.  to  Mar.  31,  1912   2,600  00 

Brunet,  L.,  assistant,  12  in.  to  Mar.  31,  1912    1,140  00 

Buteau,  A.,  assistant,  5  m.  to  Aug.  31,  1911   416  65 

Chapais,  C,  assistant.  12  m.  to  Mar.  31,  1912   2,000  00 

Choquette,  A.,  assistant,  May  31  to  July  10,  1911    102  50 

Decary,  A.  R.,  resident  engineer,  12  m.  to  Mar.  31,  1912   2,700  00 

Dorion,  Miss  C,  clerk,  12  m.  to  Mar.  31,  1912    650  00 

Frechette,  Miss  C.  V.,  clerk,  12  m.  to  Mar.  31,  1912   700  00 

Gauvin,  F.duB.,  assistant,  12  m.  to  Mar.  31,  1912   1,500  00 

Gingras,  C,  assistant,  Sept.  1911   21  00 

Lessard,  O,  assistant,  June-Mar.  1911     747  50 

Mackay,  W.,  assistant,  Aug.,  1911    15  00 

Ortiz,  H.,  assistant,  Apr.  24-Mar.  31,  1912    1,404  17 

Sirois,  J.  E.,  assistant,  half-Dec.  $62.50,  Feb.-Mar.,  $250   312  50 

Rimouski  Office  ($878.62)— 

Fyfe,  J.  L.,  assistant,  Dec.-Mar.,  122  d.  at  $3   366  00 

Legare,  J.,  assistant,  Jan. -Mar.,  1912   237  56 

Trudeau,  L.  G.,  assistant,  Jan. -Mar.,  1912    275  06 

Sherbrooke  Office  ($7,489.95)— 

Adam,  J.  A.,  assistant,  June  26-Mar.  31,  280  d.  at  $3   840  00 

Cameron,  K.  M.,  resident  engineer,  12  m.  to  Mar.  31.  1912   2,000  00 

Couture,  A.,  clerk,  Mav-Mar.,  1912  -  460  00 

Dodge,  G.  T.,  assistant,  May  25-Mar.  31,  1912   1,216  93 

de  Valter,  R.,  assistant,  Oct.  6-Mar.  31,  1912   440  34 

Morin,  H.,  assistant,  July  3  Sept.  30,  1911   220  18 

Racicot,  A.,  assistant,  Aug.  1-Sept.  5,  1912    87  50 

Sabourin,  A.  G.,  assistant,  July-Mar.,  9  ra   1,350  00 

Trottier,  Paul,  assistant,  10  m.  to  Mar.  31,  1912   875  00 

Three  Rivers  Office  ($12,057 . 10)— 

Arcand,  Chas.,  clerk,  12  m.  to  Mar.  31,  1912   1,100  00 

Bellefeuille,  E.,  paymaster,  Dec.  28  Mar.  31,  1912   286  79 

Berlinquet,  F.  X.  T.,  resident  engineer,  12  m.  to  Mar.  31,  1912   2,600  00 

Bourgeois,  J.,  resident  engineer,  Aug.  to  Mar.,  8  m   1,600  00 

Dallarie,  L.  P.,  paymaster,  9  m.  to  Dec.  31,  1911   824  96 

Denoncourt,  assistant,  June-Sept.,  1911,  4  m     300  00 

Hebert,  A.  D.,  clerk,  8  m.  to  Nov.  30,  1911   6<>0  00 

Heroux,  E.,  assistant,  June,  Aup.,  Sept.,  3  m   225  00 

Lambert,  Z.,  assistant,  June  1-Sept.  10,  1911   250  00 

Lanioureux,  J.,  assistant,  10  m.  to  Mar.  31,  1912   1,750  00 

Lefebvre,  F.  X.,  resident  engineer,  3  m.  to  June  30,  1911   624  99 

Lefebvre,  J.  A.,  assistant,  5  m.  to  Aug.  31,  1911   375  00 

Morrissette,  R.,  assistant,  366  d.  to  Mar.  31  at  $3.50   1,281  00 

Olivier,  A.,  clerk,  Dec.  28-Mar.  31,  1912    239  36 

Fort  William  Office  (SS.520)— 

Covenay,  M.,  clerk,  12  m.  to  Mar.  31,  1912     600  00 

Cross,  Wm.,  assistant,  April,  1911   180  00 

Kent,  V.,  assistant,  12  m.  to  Mar.  31,  1912   1,900  00 

Kerrigan,  H.  G.,  assistant,  April  $130,  11  m.  to  Mar.  31,  at  $135   1,615  00 

Laniel,  J.  A.,  assistant,  12  m.  to  Mar.  31,  1912   1,000  00 

Merrick,  W.  P.,  resident  engineer,  12  m.  to  Mar.  31,  1912   2,600  00 

St.  Laurent,  E.,  assistant,  June-Oct.  1911,  5  m.  (transferred  to  Port  Arthur)   625  00 

London  and  Windsor  Office  ($11, SOS. 04) — 

Allen,  J.  E.,  assistant,  Apr.  1-June  23,  72  d .  at  $2.50   180  00 

Carlyle,  R.,  assistant,  Apr.  25-Mar.  31,  112  m   1,344  00 

Craig,  H.  B.  R.,  assistant,  Sept.  22-Mar.  31.  6  25  m   1,050  30 

Cronyn,  R.  H.,  assistant,  June  15-Sept.  9,  1911   21000 

Elmsley,  R.  S.,  assistant,  Nov.  28-Mar.  31,  124  d   372  00 

Evans,  M.,  clerk,  Mar.,  1912   50  00 

Hartford,  M.  C,  clerk,  12  m.  to  Mar.  31,  1912    750  00 

Joyce,  C.  R.,  assistant,  May  28-Sept.  21,  1911   284  75 
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London  and  Windsor  Office — Concluded. 

Kirkpatrick,  A.  K.,  assistant,  May  17-Sept.  30,  1911    835  49 

Lamb,  H.  J.,  district  engineer,  12  m.  to  Mar.  31,  1912   3,000  00 

Mathewson,  C.  H.,  assistant,  12  m.  to  Mar.  31,  1912   1,700  00 

Mitchell,  J.  C,  rodman,  during  May  to  Sept                                                            . .  HI  00 

Mitchell,  W.  J.  F.,  assistant,  12  m.  to  Mar.  31,  1912   1.600  00 

McEachern,  J.  A.,  assistant,  May  1-Sept.  7,  1911   317  50 

Ottawa  Offices  ($40,331 .97)— 

Blais,  K.,  assistant,  May  29-Sept.  11,  1911   257  50 

Brousseau,  O,  draftsman,  12  m.  to  Mar.  31,  1912   1,800  00 

Burgess,  F.  R.,  assistant,  12  m.  to  Mar.  31,  1912   1.500  00 

Chapleau,  S.  J.,  district  engineer,  12  m.  to  Mar.  31,  1912   3,300  00 

Chene,  B.,  clerk,  July,  1911   33  33 

Cote,  J.  M.,  draftsman,  Apr.  1911   105  00 

Cross,  A.  E..  valuator,  Apr. -Mar   1,800  00 

Dalcon,  C.  M.,  assistant,  May  19-Sept.  30,  1911   330  00 

Davy,  H.  M.,  assistant,  12  m.  to  Mar.  31,  1912   2,000  00 

Genest,  A.  T.,  assistant,  Apr.  to  Mar   3,000  00 

Oingras,  E.  P.:  draftsman,  Apr.-June,  91  d.  at  §3.50,  July-Dec,  6  m.  at  $120;  assistant 

engineer,  Jan. -Mar.  $360   1,308  50 

Gregory,  A.  W.,  assistant,  Jan. -Mar.,  3  m   375  00 

Hornidge,  R.,  assistant,  Nov.- Feb.,  3  414  m  .  at  $60   204  83 

Howe,  B.  F.,  assistant,  366  d.  to  Mar.  31,  1912,  at  $4    1,464  00 

Lamoureux,  Jos.,  assistant,  Apr. -May,  2  m   350  00 

Langlois,  A.,  assistant.  Apr.-Mar.,  11  m.  at  $125,  one  $133.33   1,508  33 

Languedoc,  G.  de  G.,  assistant,  Apr.-Mar   2,400  00 

Larochelle,  J.  E.,  clerk,  12  m .  to  Mar.  31,  1912   1,299  93 

Levesque,  J.  N.,  assistant,  Apr. -May.,  2  m   266  66 

Maillet,  P.  E.,  assistant,  366  d.  to  Mar.  31,  1912   1,464  00 

Major,  F.  B.,  assistant,  May  17  to  Oct.  6,  1911   349  50 

Matte,  J.  E.  R,  draftsman,  Apr.-Mar.,  12  m     1,600  00 

Miles,  E.  S.,  assistant,  Apr.  1-Dec.  1   l,40u  64 

Mineau,  A.,  draftsman,  Apr.-Mar.,  11  m.  at  $75,  one  $85   910  00 

Mulligan,  J.,  messenger,  Apr.-Mar.,  366  d.  at  $2.50   915  00 

O'Grady,  K.,  clerk,  Apr.-Feb.,  11  m.  at  $41.67,  Mar.  $60   518  37 

Pense,  E.  H.,  assistant,  12  m.  to  Mar.  31,  1912   1,800  00 

Perreault,  E.  E.,  assistant,  Apr.-Mar   2,400  00 

Philp,  D.  H.,  assistant,  Apr.-Mar     1,800  00 

Prevost,  A.  D.,  draftsman,  3  m .  to  June  30,  1911    225  00 

Roy,  de  B.,  draftsman,  Apr.-Mar.,  366  d   1,098  00 

Smythe,  A.  E.,  clerk,  Oct.-Mar.,  5  m.  at  $41.67,  one  $60   268  35 

Stewart,  J.  O,  assistant,  June  26-Mar.  31*  9Jm    825  00 

St.  Laurent,  J.  B.  O.,  assistant,  June  27-Aug.  31,  1911   160  00 

Tobin,  J.  R,  assistant,  Apr.-Mar.  $900,  overpaid,  Dec.  $2.50    902  50 

Tremblay,  L.,  assistant,  Dec.  $72.50,  Jan. -Mar.  $225   297  50 

Port  Arthur  Office  ($4,548.36)— 

Campbell,  K.,  clerk,  Aur.  28-Mar.  31,  71  m   295  86 

Harcourt,  F.  Y.,  engineer,  12  m.  to  Mar.  31,  1912    2,000  00 

St.  Laurent,  E.,  assistant,  Nov. -Mar.,  5  m      625  00 

Temple,  E.  B.,  district  engineer,  Apr.  1-Nov.  7  (transferred  to  Toronto)   1,627  50 

Port  Burwell  Office— 

Brough,  W.  O,  district  engineer,  12  m.  to  Mar.  31,  1912   2,200  00 

Toronto  Office  ($14,734.47)— 

Anderson,  Miss  A.  M.,  clerk,  12  m.  to  Mar.  31,  1912   7o0  00 

Armstrong,  J.  H.,  assistant,  12  m  to  Mar.  31,  1912   2,000  00 

Beith,  R,  E.,  assistant,  12  m.  to  Mar.  31,  1912   1,100  00 

Doncaster,  P.  E.,  assistant,  April,  1911  (transferred  to  Chase,  B.C.)   100  00 

Fuller,  W.  J.,  assistant,  12  m.  to  Mar.  31,  1912   2,100  00 

Jeffrey,  C.  C,  assistant,  12  m.  to  Mar.  31,  1912   1,100  00 

McGiverin,  F.  A.,  assistant,  6  m.  to  Sept.  30,  1911   649  98 

MacKay,  L.  F.,  assistant,  May  22-Sept.  30,  1911   322  5Q 

Roddick,  J.  O.,  assistant,  12  m.  to  Mar.  31,  1912   1,400  00 

Sing,  J.  G.,  district  engineer,  12  m.  to  Mar.  31,  1912   3,000  CO 

Sneath,  T.  D.,  assistant,  12  m.  to  Mar.  31,  1912   1,100  00 

Strathearn,  Robt.,  assistant,  May  25-Sept.  30,  1911   317  50 

Temple,  E.  B.,  consulting  engineer,  Nov.  8-Mar.  31   794  49 

Winnipeg  Office  ($7,627.08)— 

Burbidge,  G.  H.,  assistant,  Jan.  11-Feb.  29.  Mar.  16-31   272  18 

Davies,  F.  de  O,  assistant,  12  m.  to  Mar.  31,  1912   1,600  00 

Rarle,  W.  Z.,  district  engineer,  12  m.  to  Mar.  31,  1912   2,600  00 

Hazel,  F.,  assistant,  Dec,  1911,  13  d.  at  $3    39  00 


Carried  forward..   245,255  15 
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Clilef  Engineer's  Staff—  Continued.  $  cts. 

Brought  for      '    245,255  15 

Winnipeg  Office — Concluded. 

Millicin,  W.  D.,  assistant,  Mar.  1-30,  1912   120  90 

Simpson,  Miss  L.,  clerk,  12  m.  to  Mar.  31,  1912   750  00 

Stevens,  A.  J.,  assistant,  12  m  to  Mar.  31,  1912   2,200  00 

Thompson,  M.  L,  clerk,  Aug.  7-Sept.  1,  1911   '  45  00 

Calgary  Office  ($4,800.69)— 

Brewis,  H.,  assistant,  Mar.  1-Apr.  15,  1911    105  00 

Cunningham,  R.,  assistant,  Mar.  1,  1911-Mar.  31,  1912,  397  d.  at  $4   1,588  00 

Da  vies,  Miss  R.  M.,  clerk,  June  1-Jan.  15,  1912    687  46 

Elliot,  L.  B.,  resident  engineer,  Mar.,  1911,  §125,  12  m.  to  Mar.  31,  1912,  $1,800,  refunded 

to  Casual  Revenue,  1912-13,  $125   2,050  00 

Kaulbach,  Miss  B.,  clerk,  Dec. -Mar.,  1912   233  36 

McGuiness,  R.  J.,  assistant,  Feb.  15-Mar.  31   13(j  87 

Edmonton  Office  ($7,272.96)— 

Cauchon,  Miss  O,  clerk,  12  m.  to  Mar.  31,  1912   500  00 

Cauchon,  Jos.,  paymaster,  12  m.  to  Mar.  31,  1912   1,800  00 

Goodspeed,  F.  G.,  district  engineer,  12  m.  to  Mar.  31,  1912   2,200  00 

Graham,  F.  J.,  assistant,  12  m.  to  Mar.  31,  1912    1,200  00 

Servos,  L.  H.,  clerk,  May -Nov.,  1911,  7  m   350  00 

Thomas,  Miss  C.  A.,  clerk,  Feb. -Mar.,  1912   100  00 

Tibbits,  Jas.,  assistant,  Apr. -Mar.,  less  Feb.  6  Mar.  25   1,122  96 

Chase  Office  ($4,404.29)- 

Aylmer,  F.  W.,  district  engineer,  12  m.  to  Mar.  31,  1912   2,200  00 

Doncaster,  P.  E.,  assistant,  May,  $100,  June-Mar.,  10  m.  at  $133.33   1  433  34 

Lauder,  M.  E.,  typist,  13  m.  to  Mar.  31,  5  at  $54.19,  8  at  $62.50   770  95 

New  Westminster  Office  ($13,990)  — 

Ayling,  Miss  M.  J.,  clerk,  12  m.  to  Mar.  31, 1912    600  00 

Beatty,  A.  G.,  messenger  and  caretaker,  12  m.  to  Mar.  31,  1912    840  00 

Gauvreau,  N.  B.,  assistant,  12  m.  to  Mar.  31,  1912   2,100  00 

Keefer,  G.  A.,  district  engineer,  12  m.  to  Mar.  31,  1912   3,000  00 

Macdonald,  C.  N.,  accountant,  12  m.  to  Mar.  31,  1912   2,200  00 

Tuck,  D.  O,  clerk,  12  m.  to  Mar.  31,  1912   1,250  00 

Turner,  Geo.,  assistant,  12  m.  to  Mar.  31,  1912   1,800  00 

Worsfold,  C.  C,  assistant,  12  m.  to  Mar.  31,  1912   2,200  00 

Vancouver  Office — 

Seath,  S.,  inspector,  June,  $83.33,  arrears  $16.66   99  99 

New  Glasgow,  Dredging  Superintendent  ($2,806.51) — 

Superintendent,  G.  M.  Graham,  12  m.  to  Mar.  31    1,999  92 

Clerks:  K.  M.  Fraser,  Oct.,  $10.48,  Nov.,  $25,  Jan.,  1912,  $19.36,  Feb. -Mar.,  1912,  $50; 
M.  Lovell,  Apr.  1-June  18,  $52 ;  M.  D.  McDonald,  July  11-Oct.  18,  Dec.  1-Jan.  9, 

$109.75:  L.  B.  McLeod,  Apr.-Mar.,  $540   806  59 

St.  John  Dredging  Superintendent  ($6,487.32)— 

Adams,  T.  H.,  assistant,  12  m.  to  Mar.  31,  1912   1,749  96 

Duffy,  Miss  A.,  clerk,  12  m.  to  Mar.  31,  1912   549  96 

McMurray,  Jas.,  assistant,  12  m.  to  Mar.  31,  1912,  3  at  $116.66,  9  at  $133.33   1,549  95 

O'Donahue,  Mary,  clerk,  12  m.  to  Mar.  31,  1912,  3  at  $50,  9  at  $54.17  : .  637  53 

Scovil,  G.  G.,  superintendent,  12  m.  to  Mar.  31    1,999  92 

New  Westminster  Dredging  Superintendent — 

Bayfield,  H.  A.,  superintendent,  12  m.  to  Mar.  31     2,400  00 

Detailed  in  1910-11,  V—      1,489  83 


Total   292,122  64 


Charged  as  follows  : — 

Port  Arthur  and  Fort  William,  Improvements  (Page  V—  31)  2,243  36 

Quebec  Harbour,  River  St.  Charles,  Improvements                                   (  V —  32)  1,906  68 

St.  John  Harbour,  Improvements  (  M  V—  36)  360  00 

Harbours  Generally,  Nova  Scotia  (  V— 199)  3,664  41 

Harbours  Generally,  Prince  Edward  Island    „.(  t,  V— 202)  291  66 

Shediac  Wharf                                                                                     (  „  V— 212)  75  03 

Harbours  Generally,  New  Brunswick  (  m  V — 216)  5,259  55 

River  Richelieu  Improvements  ,  (  ■■  V— 233)  75  00 

Three  Rivers  Harbour  (  „  V— 240)  1,412  50 

Harbours  Generally,  Quebec  (  „  V— 246)  13,860  80 

River  St.  Lawrence,  channel  between  Kingston  and  Brockville                  (  ■■  V — 256)  671  67 

Harbours  Generally,  Ontario  (  „  V— 261)  8,832  42 

■■               Manitoba  (  „  V— 263)  414  58 

1.                Saskatchewan  and  Alberta  (  ,,  V— 267)  3,904  87 

British  Columbia    (  „  V— 275)  1,610  95 

Fraser  River  Improvements  (  „  V— 271)  300  00 

Dredging  Maritime  Provinces    (  ,,  V— 282)  806  59 


Carried  forward   45,690  02 

1— 24iv 
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Chief  Engineer's  Staff—  Concluded.  $  cts. 

Brought  forward   45,690  02 

Charged  as  follows— Concluded. 

Dredging  Ontario  and  Quebec  (Page  V— 286)  75  00 

Surveys  and  Inspections  (    i>    V— 373)  10,045  61 

Survey  of  Richelieu  and  Yamaska  (    h    V— 374)  980  00 

Upper  Ottawa  Storage  Dams  (    ..    V— 384)  1,700  00 

St.  Maurice  River  Works  (    •■    V— 392)  1,617  66 

Chief  Engineer's  Staff  (    ..    V—  17)  231,914  35 

Wright,  Jas.,  St.  John,  March,  1911,  salary  cheque  cancelled     100  00 


Total  as  above   292,122  64 


International  Commission,  River  St.  John. 

Chief  engineer,  M.  H.  Ranney  :  services,  13  ra.  to  Mar.  31,  1912  at  §250 ;  travel  and  outlay, 

$2,331.11   5,581  11 

Asst.  engineer :  Kirkpatrick,  A.  M.,  services,  Apr.  27-Mar.  31,  $1,391.67,  outlay  $382.61; 

McLean,  D.  "L.,  services  Mar. -May,  $150,  outlay  $65.45   2,289  73 

Draftsman,  R.  C.  Fen  ton  :  services,  10  m.  to  Dec.  31,  1911  at  $125    1,250  00 

Transitmen  :   H.  J.  Chandler,  Mar. -May,  $375,  outlay  $58.50  ;  F.  O.  Stevens,  May -June, 

$183 . 33,  outlay  $33 . 10   649  93 

Rodmen:  W.  M.  Hicks,  Ma-.-Dec,  $450;  A.  E.  Oaks,  Mar.-June  $165;  E.  B.  Newcomb, 

Mar. -June  $165  ;  F.  O.  Stevens,  Apr.  $39   819  00 

Axemen  $366 . 82  ;  cooks  $175  ;  gauge-keepers  $224 .28   766  10 

Caileton  Canoe  Co.:  19  ft.  canoes  2  at  $31;  4  paddles  $6  ;  sundry  $6.50   .  74  50 

Chouinard,  F.,  provisions  $59.59,  livery,  &c,  $19;  Crofts,  A.  A.,  provisions  $96.63  , .  175  22 

Currier,  A.  M.,  sundry  supplies  $82.09  ;  Tetu,  J.,  board  $65.18,  livery  $103.50   250  77 

Dept.  of  Commerce  and  Labour,  U.S.A.  :  photographic  copies  of  15  sheets  of  St.  John  River  75  00 

Gardner,  Mrs.  T.,  boarding  party  $71.25  ;  The  Hammond,  boarding  party  $403.75    475  00 

Gurley,  W.  &  L.  E.:  sundry  repaiis  to  instruments   60  74 

Keegan,  P.  C.  :  rent  of  office,  1911-12,  $96  ;  wood  $5   101  00 

Martin,  J.  &  Sons  :  rent  of  room,  Mar. -Dec,  $90  ;  wood  $20   110  00 

Pelletier,  J.  A.,  teaming  $59  ;  St.  Jean,  L.,  provisions  $70.94,  teaming  $12   141  94 

Topley  Co.:  camera  $28.50  ;  tripod  $5.50  ;  film  packs,  &c,  $16.38   50  38 

Small  payments :  cartage  $18.75;  4  canvas  sheets  $10  ;  hardware  $62.22  ;  labour  $37.25  ;  tent 
$30  ;  stop  watch  $22  ;  use  of  level,  Feb.-Sept.,  $32  ;  use  of  transit,  Jan. -July  $35  ;  sundry 

$118.03   365  25 

Consulting  engineer,  S.  J.  Chapleau :  services,  Apr.  16,  1910-Jan.  17,1911,49  d.  at  $50 ; 
travel,  Oct.  10-17,  1911,  $78.25,  (49  d.  salary  as  resident  engineer  refunded  to  Casual 

Revenue)   2,528  25 

Gregory,  A.  W.:  services,  May  10-28,  1911,  $61.29;  travel  and  outlay  $141.55   202  84 

Travel  of  Ottawa  official  P.  E.  Moffet,  Dec.  9-28,  1911   36  60 

Commissioner,  John  Keefe  :  services,  1910-11,  Sept.  3  d.,  Oct.  2  d.,  July  1  d.,  6  d.  at  $50; 

travel  $29. 73   329  73 

Legal  services — 

Gregory,  A.  J.:  attending  meetings,  &c,  Mar.  1910,  3  d.,  Ap.  7  d.,  July  4  d.,  Aug.  11  d., 

Sept.  4  d.,  Oct.  2  d.,  July  1911,  2  d.,  33  d.  at  $50  ;  sundry  services  $263.03   1,913  03 

Jones,  W.  P.:  examining  witnesses,  &c,  Nov.  1910,  3  d.,  Dec.  3  d.,  Jan.  1911,  1  d.,  Mar. 

8  d.,  June  2  d.,  July  2  d.,  Aug.  1  d.,  20  d.  at  $50  ;  sundry  services,  &e.  $167.07   1,167  07 


Total,  carried  to  page  V— 17   19,413  19 


St.  Lawrence  River  Commission. 

Chairman,  C.  H.  McLeod  :  services,  Sept.  1911,  5  d.  at  $50;  travel  $39.20   289  20 

Commissioners — 

Gear,  W.  I.:  services,  Sept.  3  d.,  Oct.  H  d.,  4|  d.  at  $50  ;  outlay  $3.40   228  40 

Surveyer,  A.:  services,  Sept.  4  d.,  Oct.  £  d.,  4h  d.  at  $50 ;  collecting  data,  34  d.  at  $25  ; 

travel  $37. 10    349  60 

Can.  Office  Furniture  Co.:  d.f.t.  desk  $43  ;  t.w.  desk  $25  ;  6  chairs  $42  ;   table  $33  ;  cabinet 

$33   176  00 

Garth  Co.:  supplying  electric  fixtures  and  wiring   78  40 

International  Railway  Pub.  Co.,  Montreal :  rent  of  office,  Oct. -Jan.  1912   160  00 

Travel  of  Ottawa  official :  A.  St.  Saurent,  Sept.  12-14   21  85 

King's  Printer  $13.06  ;  Stationery  Office  $114.38   127  44 


Total,  carried  lo  page  V— 17   1,430  89 
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Surveys  and  Inspections.  $  cts. 

Geodetic  Levelling  ($3,639.70)— 

Rodmen,  June  29-Oet.  3,  1911 :  M.  Lagace,  P.  Lagace,  J.  E.  Leclerc,  each  97  d.  at  $3. . .  873  00 

Benchmarker,  F.  Belanger,  97  d.  at  S3     291  00 

Hotel  Brunswick,  Moncton,  N.B.:  board  of  party  of  G,  June  30-July  28  . .   362  50 

Small  payments:  one  gal.  alcohol  $5.50;  express  $25.50;  photographic  work  $9.73; 

sundry  $38  .50   79  23 

Chaloner,  C.  F.  X.,  engineer-in-charge  ($2,022.77)- 

Railway  fares  for  party  $1,224.50  ;  meals  on  train  $147.40   1,371  90 

Meals  at  hotels,  Aug. -Sept                               .      504  42 

Express  charges  $30.30  ;  sundry  expenses  $50.15                                                   ,  80  45 

Dunne,  H.  J.,  travel,  Apr.  24-26   11  20 

Chicago  Drainage  Canal  :  Surveyor,  Art.  :  services,  Mar.  1912,  lOf  d.  at  $25  ;  outlay  $101.85  370  60 

Inspection  of  new  floating  dry  dock  ($1,650) — 

Can.  Inspection  Co.:  services  of  inspector,  Aug.  22-Mar.  31,  1912,  7£  m.  at  $225   1,650  00 

Gauge  reading  and  metering  ($348  65) — 

Louisev'lle  :  Ed.  Arvisais,  gauge  reading,  Jan.-Feb.,  1912   67  50 

Maskinonge  :  L.  Dugas,  gau*e  reading,  Jan.-Feb.,  1912.  ...    52  50 

St.  Antoine  de  la  Riv.  du  Loup  :  D.  Lesage,  gauge  reading,  Jan.-Feb     67  50 

Johnson,  S.  B.:  expenses,  May  1911,  metering  at  Fort  Frances  and  placing  gauge  at  Dow's 

Lake    151  65 

Rainy  Lake  Nav.  Co.:  livery  and  use  of  boat  by  S.  B.  Johnson   9  50 

Test  borings  ($494)— 

Shediac  Wharf,  Mar.  1911 :  foreman,  P  Keane,  27  d.  at  $3.50  ;  labourers,  77  d.  at  $2,  17 

at  $1.50   274  00 

Can.  Exp.  Co.:  express  on  outfit,  Ottawa-St.  Lambert   31  50 

Gregory,  A.  W.:  services  at  $100  a  month,  part  May  $38.71,  Nov.  $100;  travel  and 

outlay  $49.79     188  50 

Generally  :  small  payments  :  express  $10.35  ;  sundry  $1.40   11  75 

Ottawa  District  ($5,756.32)— 

Travel  and  outlay:  R.  Blais  $72.15;  S.  J.  Chapleau  $740.16;  R.  de  B.  Corriveau  $552.84; 
L.  Coste  $18.50  :  C.  M.  Dalton  $23.10  ;  A.  T.  Genest  $50.35  ;  W.  Gillespie  $92.22  ; 
B.  F.  Howe  $701.55;  S.  B.  Johnson  $20.40;  G.  de  G.  Languedoc  $57.20;  A.  Langlois 
$367.11  ;  O.  Lefebvre  $879.22;  P.  E.  Maillet  $594 . 72  :  F.  B.  Major  $156.45  ;  E.  H. 
Pense  $345  ;  E.  E.  Perreault  $104.60  :  J.  C.  Stewart  $149.40;  J.  A.  Tapley  $141.05: 

J.  P.  Valiquet  $271.18   5,337  20 

Thornton  &  Truman  :  2  sounding  chains  $29.65  ;  10  ice  chisels  $25  ;  sundry  $11.45   66  lo 

Topley  Co.:  5-in.  transit  $241.51 ;  sundry  $9.50   251  01 

Small  payments:  hardware  $4.35;  2  tripod  bags  $17 .50;  telephone  tolls  $22.35;  telegrams 

$25.71  ;  cartage  $14.85  ;  sundry  $17.25   102  01 

Travel  of  Ottawa  officials:  J.  U.  Bray  $33.95;  Geo.  P.  Brophy  $24.70;  E.  Dansereau  $379.95; 
V.  Denis  $124.35  ;  A.  R.  Dufresne  $101.30  ;  E.  S.  Miles  $470.20  ;  P.  E.  Moffet  $15.30  ; 

J.  R.  Roy  $225.25  ;  A.  St.  Laurent  $179.90  ;  U.  Valiquet  $647.25   2,202  15 

Advances  to  be  accounted  for  :  R.  Carlyle  $75  ;  S.  J.  Chapleau  $200  ;  L.  B.  Elliot  $200 ; 

F.  G.  Goodspeed  $150  ;  F.  J.  Graham  $150  ;  R.  H.  Macphie  $100  ;  J.  Tibbits  $100    975  00 

Refunded  in  error  to  Dredging  Quebec  and  Ontario  :  J.  A.  Adam  $50  ;  G.  Dodge  $100  ;  P. 

Trottier  $100   250  00 


Detailed  elsewhere — 

Dominion  Buildings  Maintenance  (Page  V— 174)  80  00 

Harbours  Generally  Nova  Scotia  (    n    V— 199)  10,602  13 

P.  E.  Island  (    ..    V-202)  1,213  16 

New  Brunswick  (    n    V— 216)  11,104  59 

Quebec  (    ..    V-246)  26,057  30 

Ontario  (         V— 261)  16,592  79 

Manitoba  (    ..    V— 263)  1,074  07 

Sask.  andAlta  (    ..    V-267)  3,433  9o 

British  Columbia  (    h    V— 275)  3,083  42 

Chief  Engineer's  Staff  (    ■■    V— 373)  10,045  61 

Survey  of  Richelieu  and  Yamaska                                                          (         V— 374)  45  00 

Surveys  and  Inspections,  1910-11,  Page  V— 356   4,311  48 

Total   103,341  67 

LES  Charged  to  Harbours  Generally  (Page  V— 277  )         225  00 

Refunded  in  error  to  this  vote,  G.  B.  Hull  (see  Ottawa  Storage  Dams, 

PageV-377)   100  00 

6    325  00 


Total,  carried  to  page  V— 17   103,016  67 
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Survey  of  Richelieu  and  Yamaska  Rivers.  $  cts. 

Phoenix  Assurance  Co.:  rent  of  office  in  British  Empire  Block  :  Apr.  $37.50;  May-Mar.,  1912, 

11  ni.  at  §45   532  50 

Small  payments:  storage  of  gauge  $6.50;  cartage  $19.50;  light,  June,  1911,  29c;  water  rates, 

y.  to  May,  1912,  $13.80;  sundry  $5.29   45  38 

Stationery  Office,  Ottawa   195  03 

Detailed  with  Chief  Engineer's  Staff  (Page  V— 372)  980  00 

Travel  of  engineers:  A.  Grondin  $17.60,  A.  G.  Sabourin  $10.21   27  84 

1,780  75 

Less,  charged  to  Surveys  and  Inspections  (Page  V — 373)  45  00 

Total,  carried  to  page  V— 17   1,735  75 


Ottawa  River :  Storage  Dams. 

Summary  of  Changes  to  Votes. 

Construction  (Page  V— 17)  325,308  80 

Investigations  (Page  V— 17)  24,787  36 

River  Gaugings  (Page  V— 17)  2,443  74 

Charged  to  1912-13  :   37,248  19 

Total  as  detailed  below   389,788  09 


Summary  of  Details. 

Engineers,  pay-lists.                                                                                (Page  V— 375)  35,337  20 

Gordon  Creek  Dam,  Kipawa  village   (    ■■    V-^375)  22,455  65 

KipawaDam  ,  (        V— 376)  11,306  27 

Ottawa  Office  (        V— 376)  6,703  87 

QuinzeDam    (    ■■    V— 376)  80,395  02 

Timiskami  Dam  =  (        V— 382)  133,089  17 

Timiskami  District:  Telephone  liae3   (    >■    V— 382)  12,041  28 

Metering,  River-gauging,  &c                                                                      (    u    V — 384)  3,706  45 

Sundry  accounts  (    ■■    V— 384)  3,753  18 

Kirby  &  Stewart  (        V— 385)  81,000  00 

Total,  as  charged  above   389,788  09 


Engineers'  Pay-Lists,  1911-1912. 


Anderson,  A.  A.,  assistant  engineer:  Timiskami  dam,  May  15  to  Mar.  31:  322  d.  at  $3   966  00 

Aube,  Jos.,  draftsman,  Ottawa,  Dec.  18,  1  d.  at  $3    3  00 

Audette,  G.  A.,  draftsman,  Ottawa,  Dec. -Mar.:  4  m.  at  S60    240  00 

Beckett,  Wm.,  concrete  inspector,  Quinze  Dam:  Nov.  14  to  Mar.  31,  1912:  139  d.  at  $4   556  00 

Bigras,  R.,  clerk  and  storekeeper,  North  Timiskami;  July  19  d.,  Aug.  31  d.  at  $75  per  m   120  98 

Blue,  W.  E.,  assistant  engineer,  Timiskami  Dam,  Apr.  1-Mar.  31:  366  d.  at  $3.50   1,281  00 

Brien,  C.  F.,  stenographer,  Ottawa,  Nov.  1-May  31:  5  m.  at  $60   300  00 

Brown,  G.  M.,  draftsman:  Octawa,  Dec.  28-Mar.  31:  3  m.  4  d.  at  $100   312  90 

Bruce,  Robt.,  assistant  engineer,  Ottawa,  Dec.  15,  Mar.  31:  108  d.  at  $4   432  00 

Clement,  Jos.  sr.:  Quinze  dam,  river  guide,  Apr. -June,  3  m.  as  $75;  foreman,  July-Mar.  275 

d.  at  $3.50     1,187  50 

Cote,  M.,  stenographer,  Ottawa,  Apr.  1-Mar.  31:  12  m.  at  $60   720  00 

Coutlee,  C.  R.,  engineer-in-charge,  Ottawa,  Apr.  1-Mar.  31:  12  m.  at  $275   3,300  00 

Cross,  Homer  A.,  rodman,  Quinze  dam,  June  12-Mar.  31:  9  m.  19  d.  at  $75   722  50 

Dalglish,  G.  M.,  assistant  engineer,  Kipawa,  Apr.  1-Mar.  31:  366  d.  at  $4.50   1,G47  00 

Dansereau,  J.  Lucien,  assistant  engineer,  Gatineau  Kakabonga,  Apr.  1911:  21d.  at  $5   105  00 

Davy,  R.  F.,  assistant  engineer,  Kipawa,  Apr.  1,  1911  to  Mar.  31,  1912   2,000  00 

Donnelly,  H.  H.  assistant  engineer,  Timiskami,  Apr.  1,  1911  to  Mar.  31,  1912   2,000  00 

Genest,  V.  O  ,  Hull:  assisting  in  storeroom,  Oct.  16-31,  1911:  15  d.  at  $2.50   37  50 

Gillespie,  Wm.,  river-guide,  Ottawa,  Ft.  Frances,  Apr.-Mar.  31: 12  m.  at  $75   900  00 

Graham,  John,  junior  assistant  engineer:  Ottawa  &  Timiskami,  Dec. -Mar.:  4  m.  at  $100   400  00 

Gray,  Alex.,  assistant  engineer-in-charge:  Ottawa,  July-Mar.:  9  m.  at  $200   1,8(J0  00 

Hull,  G.  B.,  assistant  engineer:  Quinze  dam,  Apr.  1,  1911  to  Mar.  31,  1912    2,000  00 

Johnson,  S.  B.,  assistant  engineer:  Ottawa,  Apr. -June  at  $2,000,  July-Mar.  at  $2,200   2,150  00 

Labelle,  Michel,  inspector:  Timiskami  dam,  Apr.-Mar.  366  d.  at  $4;  overtime,  Jan. -Mar.,  145 

h.  at  40c   1,522  00 

Laframboise,  Adhemar,  draftsman:  Ottawa,  May  22-July  11,  1911.  at  $75  per  m   125  82 

Meindl,  Henry,  rodman:  Quinze,  Apr.  1-Mar.  31:  366  d.  at  $3   1,098  00 

McCool,  A.  J.,  assistant  engineer:  Timiskami,  Apr.  1-Mar.  31:  12  m.  at  $90   1,080  00 

O'Brien,  S.  H.,  rodman:  Ottawa,  June  10-Sept.  10,  1911,  at  $75  per  m   227  50 
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Engineers'  Pay-lists — Concluded. 

O'Meara,  A.  P.,  assistant  engineer:  Ottawa,  Apr.  1-Mar.  31:  12  m.  at  $125   1,500  00 

O'Neil,  A.,  rodman:  Kipawa,  Apr.  1-Mar.  31:  12  m.  at  $75   900  00 

Peadry,  Chas.,  stenographer:  Ottawa,  Jan. -Mar.,  1912:  3  m.  at  $50    150  00 

Robertson,  H.  H.,  assistant  engineer:  North  Tiniiskami:  Apr.  28-May  31,  34  d.  at  $5;  June- 
Mar.  10  in.,  at  $150   1,670  00 

Sheppard,  F.  B.,  assistant  storekeeper:  Ottawa,  Nov.  16-Mar.  31:  137  d.  at  $2.50   342  50 

Sloan,  B.  J.:  storekeeper,  Quinze  dam,  July  16-Aug.  15,  31  d.  at  $4;  inspector  at  Quinze  dam, 

Oct. -Feb.  29,  148  d.  at  $4   716  00 

Sloan,  S.  B.,  inspector:  Timiskami,  Apr.,  Mil:  30  d.  at  $4     120  00 

Stewart,  W.  J.,  rodman:  Ottawa,  Apr. -Mar.:  366  d.  at  $3   1,098  00 

Tomney,  Wm.,  rodman  :  Quinze  dam,  Mar.,  1911:  26  d.  at  $2      52  00 

Turner,  J.  J.,  inspec  tor:  Quinze  dam,  Apr.,  July  17-Nov.,  1911:  152  d.  at  S3   456  00 

Wright,  W.  W.,  assistant  engineer:  Kipawa,  Apr.-Mar.:  366  d.  at  S3    1,098  00 


Total,  carried  to  page  V— 374   35,337  20 


Gordon  Creek  Dam,  Kiparm  Village. 

Morrow  &  Beatty  :  final  estimate,  June  24,  1912 — 

1.  Solid  rock  excavation  :  6,337  c.  yd.  at  $1. 95   12,357  15 

2.  Loose  rock  excavation  :  96  c.  yd.  at  SI   96  00 

3.  Common  excavation  :  482  c.  yd.  at  75c   361  50 

4.  Removal  of  existing  dam  :  347  c.  yd.  at  $1      347  00 

5.  Building  concrete  (cement  supplied  by  Dept.)  :  513  c.  yd.  at  $5.50   2,821  50 

6.  Placing  steel  shapes  :  24,611  lb.  at  lc   246  11 

7.  Timber  in  railway  trestle  :  74,561  ft.  B.M.  at  $60   4,473  66 

8.  Timber  in  trestle  for  freight-sheds  :  7,108  1.  ft.  at  22c   1,563  76 

9.  Timber  in  cribwork  :  18,165  1.  ft.  at  20c   3,633  00 

10.  Stone  filling  for  cribs  :  1,867  c.  yd.  at  $2   3,734  00 

11.  Building  and  equipping  freight-sheds  :  130,874  ft.  at  $45   5,889  33 

12.  Raising  buildings    140  00 

13.  Steel  in  drift  bolts  (supplied  by  Dept.) :  15,917  lb.  at  7c      1,114  19 

14.  Unwatering   1,200  00 


37,977  20 

Less:  paid  in  1912-13   16,657  20 


Paid  to  Morrow  &  Beatty  in  1911-12   21,320  00 

Dominion  Bridge  Co. :  steel  work  for  bridge  over  Gordon  Creek  sluiceway   617  00 

Lumsden,  J.:  boarding  staff  and  men  $429.80;  office,  Dec.  1-Feb.  29,  1912,  91  d.  at  25c; 

freight  and  express  $15.44  ;  labour  $12  ;  sundry  S16.04   496  03 

Travel  and  outlay  $14.62,  sundry  $8   22  62 


Total,  carried  to  page  V— 374   22,455  65 


Kipawa  Dam. 

Dam-keeper,  Thos.  Costello  :  May  1,  1911  to  Mar.  31,  1912,  11  m.  at  $50    550  0G 

Dam-tender,  Alex.  Boisvert :  June-Nov.,  Jan.-Mar.,  9  m.  at  $45   405  00 

Carpenters  at  S3,  J.  Israel  Hubert  29  d.;  at  $2.75,  A.  F.  Benn  48  d.  ;  at  $2.25,  Fred. 

Bergqvist  59  d.,  Male.  Standberg  59  d   484  50 

Blacksmith  :  Wm.  Knox.  March  1911,  $90  ;  sundry  $55.25   145  25 

Drillers  at  $2.50,  March  1911 :  Geo.  Cooper  20  d.,  H.  Doyle  20  d.,  P.  Rondeau  (also  cook) 

31  d    177  50 

Handyman,  John  Wright :  3  d.  at  SI. 75,  20  at  $2   45  25 

Handymen  at  $2  :  Chs.  Desormier  20  d.,  Jas.  Keenan  60  d.,  H.  Miller  24  d   208  00 

Axeman,  R.  C.  McMullen  :  48  d.  at  $1 . 75,  67  at  $2   218  00 

Axeman,  30  d.  at  $1  50,  22  at  $1.75,  41  at  $2   165  50 

Labourers,  20  d.  at  $1 . 60,  130  d.  at  $1 . 75,  48  at  $2   355  50 

Boatmen  at  $2  :  A.  C.  Bedard  114  d.,  sundry  23  d   274  00 

Cooks,  78  d.  at  $2  ;  team  and  teamster,  6  d.  at  $5   186  00 

Labourer,  Jos.  Keenan  :  Dec,  13  d.  at  $2    26  00 

Travel  and  outlay  :  A.  F.  Benn  $23,  Wm.  Blue  $29.25,  G.  M.  Dalglish  $48.15,  R.  F.  Davy 

$309.02,  A.  T.  O'Neill  $1.70    411  12 

Personal  effects  burnt  at  Kipawa,  April  21,  1911,  while  owners  were  saving  Govt,  property : 

R.  F.  Davy  $168.80,  W.  E.  Blue  $16,  G.  M.  Dalglish  $69.65  (O.C.,  Aug.  1,  1911)   254  45 

Avery  &  Sons  :  frames,  sash,  doors,  blinds,  for  house  at  Kipawa   84  00 
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Kipana  Dam — Concluded. 

Chaput,  F.,  Mattawa  :  board  at  $2  a  day,  Apr. -July,  1911,  R.  F.  Davy  69f  d.,  W.  E.  Blue 

26^  d.;  room,  29  d.  at  50c   207  50 

Cunningham,  John  :  boarding,  67  d.  at  $1 ;  sundry  $8.75    75  75 

Dominion  Bridge  Co.:  log-lifting  machinery  for  Kipawa  dam   137  28 

Ewart,  Scott,  Maclaren  &  Kelley  :  legal  services     10  00 

Kennedy,  Win.  &  Sons,  Owen  Sound  — 

Stop-log  winch,  27  ton,  $2,750  ;  less  §1,400  paid  in  1910-11  (Page  V— 359)    1,350  00 

Erector's  time  at  Kipawa,  Feb.  20- Apr.  3,  1911,  381  h.  at  40c;  fares  and  expenses  $30. . .  182  40 

Lumsden,  J.:  boarding  staff  and  men,  §1,082.30;  provisions,  hardware,  &c.  §1,070.88  ; 
steamers,  40  trips,  §575  ;  yacht,  26  h.  at  §1,  9  d.  at  §5  ;  teams,  58  d.  at  §5  ;  labourers, 
142  d.  at  §2,  9  d.  at  §1 .75  ;  carpenters  §7.75  ;  office  rent,  Mar.  1-Apr.  21,  June  1-Nov 
30,  235  d.  at  25c;  express,  telegrams,  &c.  paid  §163.31;  handling  lumber,  34,000  ft. 
$102;  handling  cement,  21,150  lb.  §2S.9S;  lumber  for  house,  12,897  ft.  at  §19,  sundry 
§480.59;  lumber  for  investigation  §33.09  ;  sundry  §15.77;  less  cement,  31  brl.  at  §3   4,431  19 

Pedlar  People  :  sheet  iron  for  hovise  at  Kipawa      115  00 

Shannon  &  Fraser,  Kipawa:  office  and  bedroom,  Apr.  21  to  Oct.  11,  1911,  174  d.  at  50c; 

provisions,  &c  §159  33   246  33 

Hardware:  J.  H.  Bell  §173.71,  W.  G.  Charleson  §56.28,  Gen.  Supply  Co.  §76.58,  John 

Loughrin  §113.39,  sundry  §90.94   510  90 

Oil  §36 . 35,  sundry  §1 3 . 50   49  85 


Total,  carried  to  page  V— 374   11,306  27 


Ottawa  Office. 

Travel  and  outlay  of  Ottawa  officials:  W.  E.  Blue  §33.30,  R.  T.  H.  Bruce  §8.60,  C.  R. 
Coutlee  §757.54,  A.  E.  Cross  §772.44,  R.  F.  Davy  §9.36,  L.  A.  Desrosiers  §60.35,  A.  T. 
Genest§7,  A.  Gray  §482.25,  P.  S.  Gregory  §17.60.  E.  S.  Miles  §27.65,  A.  P.  O'Meara 


§67.55,  E.  E.  Perreault  §18.10,  L  de  B.  Roy  §17.10,  W.  W.  Wright  §25.55    2,304  39 

Advance  to  be  accounted  for  in  1912-13  :  A.  Gray    150  00 

Stationery  Office,  Ottawa,  §1,789.50  ;  Kings  Printer's  Account  §358.09    2,147  59 

Advertising   1,392  10 

Haycock,  R.  L. :  Hydraulic  Engineer  :  services  re  Kipawa  Dam  and  log-lifter,  Aug.,  1911:  11 

d.  at  §25  ;  travel  §19.25    294  25 

Seguin,  D.,.  Gatineau  Point :  storing  and  repairing  4  canoes   66  80 

Thornton  &  Truman  :  12-ft.  water  gauges,  24  at  §2.75;  key  15c   66  15 

Repg.  instruments  §78.15,  cartage  $46.50,  telegrams  §39.07,  thermometers  $19.08,  washing 

blankets  §16,  telephones  §14. SO,  sundry  §68.99   282  59 


Total,  carried  to  page  V— 374   6,703  87 


Quinze  Dam :  Summary. 


Accounts  for  supplies,  &c  (Page  V— 377)  33,755  47 

Sluice-ways  :  Pay-lists,  Aug.  1,  1911,  to  Jan.  31,  1912  (     „    V— 378)  28,731  77 

Sluice-ways  :  Pay-list,  Feb.,  1912:  Outstanding,  Oct.  17,  1912                         (     „    V— 378)  6,101  44 

Construction  :  Apl. -June,  §2,025.50;  July  §1,760.31;  March  §572.16  (     „    V— 379)  4,357  97 

Wagon-Road  :  Pay-lists,  July  1  to  Nov.  30,  1911   (     „    V— 379)  6,092  37 

Quinze  Lake  :  Survey  of  High- Water  Contour  (     „    V— 379)  1,356  00 


Total,  carried  to  page  V— 374   80,395  02 


Quinze  Dam:  Accounts. 


Aubin,  Dr.  A.  J.,  Ville  Marie  :  sanitary  inspection  at  Quinze  Dam,  Nov.  23,  1911,  to  March 

8,  1912  :  16  trips  at  §25   400  00 

Binkley  Co.,  New  Liskeard :  blankets,  9  pr.  at  §3,  50  pr.  at  §2.75,  12  pr.  at  §2.50,  16  pr.  at 
§2.25  ;  folding  beds,  6  at  §6.50  ;  mattresses,  5  at  §3,  1  at  §3.50  ;  pillows,  6  pr.  at  §1.25; 
provisions  §747.90   1,043  40 

Boulianne,  B.,  Ville  Marie  :  flour,  70  bags  at  §3.25  ;  gran,  sugar,  15  bags  at  §6.91,  4  at  §6.85; 
yellow  sugar,  10  bags  at  §6.43,  2  at  §6.44  ;  creamery  butter,  780  lb  at  35ic;  cheese,  574 
lb.  at  17Jc;  St.  Charles  milk,  hotel  size,  50  cases  at  §4.25!  Ice  Castle  Salmon.  2  cases  at 
§10.90,  18  at  $10.92;  hams,  500  lb.  at  174c;  evap.  apples,  750  lb.  at  HJc.;  coal  oil,  319£ 
gal.  at  30c;  oats,  50  bush,  at  75c,  30Si  at  65c;  hay,  5 '65  tons  at  §13;  express,  §33.60  ; 
freight  $109.57  ;  sundry  provisions  $1~297.33  ;  hauling,  10  679  net  tons  at  810   3,370  62 

Canadian  Explosives  :  No.  6  detonators,  5  M  at  $8.50  ;  special  fuse,  15  M  ft.  §15 ;  elec.  fuses, 

1,000  of  8-f t.  at  4  •  58c ,  500  of  6-f t.  at  4 ' 04c. ;  sundry  $16 . 96   140  46 


Carried  for  war.,  d   4,954  48 
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Quinze  Dam :  Accounts." 

Canadian  Fairbanks  Co.:  one  18  h.  p.  3-cyhnder  marine  engine,  No.  600,  §330.30  ;  accessories 

$99.62;  sundries  $45. 02   474  94 

Colonial  Lumber  Co.:  meals,  Dec.  12,  1910,  to  Jan.  7,  1911,  1,374  at  25c;  hardware  $6 ;  less 

$74.50  payable  to  J.  P.  Ranger   275  00 

Gagnon,  A.:  spruce,  4,450  ft.  at  815  ;  pine  $4     70  75 

General  Supply  Co.:  2l>  lb.  steel  rails,  10  gross  tons  at  $35  ;  A-65  steel  rails,  30  ft.,  13  net  tons 

at  $31  ;  plates  and  bolts  $24.80  ;  2-in.  rd.  mild  steel  concrete  bars,  12  to  16-ft.,  32,160  lb. 

at  l*c  ;  portable  sawmill,  with  50-in.  inserted  tooth  saw,  $442;  wood  saw  table  with  28- 

in.  saw,  $45;  9-in.  6- ply  balata,  75  ft.  at  $1  792  ;   freight  $98.21;  sundiy  hardware 

$323.14     2,399  43 

Gibbr  ns,  P.,  teaming  :  26  d.  ;.t  §4,  3  d.  at  $5,  7  trips  at  $5,  6  loads  lumber  from  Guigues  at 

$10,  trip  to  Liskeard  $8,  hauling  wire  from  New  Liskeard  $25   247  00 

Gibbons,  Richard,  North  Timiskami  ($1,685.74)— 

Hauling  supplies  to  Dam,  Mar.  28  to  Apl.  15,  1911 :  22  815  net  tons  at  $12    273  78 

Teaming,  Apl.  13  to  Aug.  26,  1911  :  210  days  at  $5    1,050  00 

Teaming,  Sept. -Jan.,  454^  d.  at  $5  (carried  on  pay-lists  :  see  page  V — 378)  

Teaming,  Feb.  6-March,  52  d .  at  $5   260  00 

Potatoes,  66  bags  at  $1  ;  fresh  pork,  239  lb.  at  14c;  sundry  $2.50   101  96 

Guay,  A.  E.,  notary,  Ville  Marie:  searching,  correspondence,  &c   15  00 

Hawkesbury  Lumber  Co.:  one  '  Alligator  '  delivered  at  Klock's  Depot   2,000  00 

Ketchum  &  Co.:  86-ft.  boat-to;)  $112.23  ;  9  cushions  43  sq.  ft  at  $1.35  ;  express  $3.38   173  66 

King,  John  :  40-ft.  boat,  S-oar,  with  oars  and  paddles     65  00 

Klock,  R.H.  &  Co.:  provisions,  meals,  teaming,  &c   486  74 

Lafond,  E,,  notary,  Ville  Marie  :  registering  expropriation   2  95 

Lamothe,  Chas. :  oats.  120  bush,  at  65c;  hay  $11.90;  fresh  pork,  98i  lb.  at  14c;  tar  paper,  11 

rolls,  $19.96   123  65 

Lowrey  &  Gonng,  Niagara  Falls  :  22  steel  I  beams,  10-in.,  25  lb.,  22  ft.,  taken  over  from  ' 

Latchford  dam  :  12,103  lb.  at  2  2c   266  26 

Lumsden,  J.:  '  Blaster's  Friend  ' :  40  p.c,  1,750  lb.  at  18c;  50  p.c,  2,000  lb.  at  19*p   705  00 

Martin,  D.  A.  &  Co. :  commission  on  10  men  $20;   10  railway  fares  to  Haileybury  $86 ; 

return  for  man  in  charge  $17.20  ;  sundry  $9.75   132  95 

Monaghan,  J.  R.,  North  Timiskami:   provisions  $801.40;  hardware  $127.94  ;  40-ft.  8-oar 

pointer,  with  oars  and  paddles,  delivered  at  Dam,  $65   994  34 

Municipality  of  North  Timiskami  :  expense  incurred  for  care  and  treatment  of  Patrice 

Deschenes,  who  contracted  small -pox  at  Quinze  Camp  in  Dec.  1910  (O.C.  May  29,  1911). .  168  84 

Mussens,  Ltd. :  Chicago  mixer  $250  ;  car-irons  (14-in.  wheels,  2i-in.  axles),  standard  guage,  4 

sets  at  $34.50  ;  12  cu.  ft.  standard  roller  hoist  $80  ;  sundry  $108.62   576  62 

Mackenzie  &  Co.:  20x25  tarpauliDS,  treated,  9  at  $30;  28x42  stable  tent  $145;  bed  ticks, 

96  at  75c;  express  $13.35   .   500  35 

Queen  City  Oil  Co.:  petrolatum  for  greasing  forms,  3,628  lb.  at  4£c;  motor  gasoline,  17H  gal. 

at  16c,  174  8  at  15Ac;  coal  oil  $6.47   224  26 

Ranger,  J.  P.:  blankets,  20  pr.  at  $3 . 50,  37  pr.  at  $3.75;  dvnamite,  7501b.  at  25c;  oats,  93 

bush,  at  65c;  hardware  $260.32  ;  provisions  $349.97   1,066  99 

Simard,  T.,  surveyor,  Ville  Marie  :  valuing  Klock  Farm  :  10  d.  at  $10  ;  transport  $13  ;  board 

$6.60   119  60 

Smart  Bag  Co.,  Montreal :  duck  cement  sacks,  1,000  at  10c     ...   100  00 

Stainger,  Jus.:  portaging  dynamite,  North  Timiskami  to  Quinze  Dam,  by  Quinze  River:  75 

boxes  at  $1.50   112  50 

Tavlor,  Geo.,  Hardware  Co.:  141  2')-lb.  rails,  18,8)0  lb.  at  2c;  10-in.  Scandinavia  belt,  85  ft., 

$106  05  ;  6-in.  cast-iron  pipe,  275  ft.  at  40c;  sundry  hardware  $2,386.64   2,978  69 

Ville  Marie  Hospital,  care  of :  Jos.  Campaninon  $10.50,  Alf.  Desmarais  $28.50;  H.  Brislow 

(to  Mar.  15)  $103.50   142  50 

Woods,  Ltd.:  28  x  42  x  6  stable  tents  $150,  charges  $6.65    156  65 

Provisions:  Bate  &  Co.  $366.76,  Gordon-Davies  Co.  $589.59,  Jamieson  Meat  Co.  $1,433.14, 

J.  H.  Lafrance  $125,  Jos.  Marquis  $103,  F.   C.   Preston  &  Co.  $520.08,  Timiskami 

Provision  Stoie  $2,415.85,  Timiskami  Wholesale  Groceries  $1,234.19,  sundry  $312.08..       7,146  69 

Board  and  meals:  Gillies  Bros.  $159.60,  sundry  $168.10   327  70 

Hardware:  Bell-Rochester  Co.,  $322.07,  Magladery  Bros,  $590.36,  Northern  Canada  Supply 

Co.  $1,260.10,  sundry  $132  59      2,305  12 

Freight:  Nipissing-Pontiac  Shipping  Co.  $83.23,  Timiskami  Navigation  Co.  $627.47,  T.  & 

N.  O.  Ry.  $35.18    745  88 

Foundry  work  $86 . 37,  horsefeed  $58.73,  medical  supplies  $50 . 33,  duplex  pump  $35,  telephone- 

ing  $32.45.  6  pr.  blankets  $33,  sundry  $36.15    332  03 

Travel  and  outlay:  Wm.  Beckett  $17.50,  R.  E.  Bigras  $1S.30,  J.  E.  Clement  $7.25,  H.  A. 

Cross  $18  55,  E.  P.  Gingras  $242.25,  John  Graham  $49.10,  A.  Gray  $102.05,  G.  B.  Hull 

$1,033.21,  H.  W.  Meindl  $55.05,  B.  J.  Sloan  $16.25,  J.  J.  Turner  $18.65   1,578  16 

Refunded  to  Surveys  and  Inspections  (Page  V— 373)  100  00 


Total,  carried  to  page  V — 376 


33,755  47 


V— 378 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Ottawa  River:  Storage  1ta.ms— Continued.  $  cts. 

Quinze  Dam:  Sluice-Ways :  Pay-lists,  Aug.  1,  1911  to  Jan.  31,  1912. 

Outside  foreman,  Jos.  Filou  :  Aug.  1  to  10,  1911 :  10  d.  at  $8   80  00 

Bookkeeper,  W.  H.  Lewis:  Sept.-Dec,  4  m.  at  $75  ;  Jan.  $90   380  00 

Timekeeper,  A.  Dupuis  :  Dec.  16-Jan.  31  :  466  b.  at  27$c   128  15 

Sub-foreman:  Ls.  Riondet,  Oct.  18-Jan.  31  :  1,002  h.  at  30c                                               .  300  60 

Sub-foreman  at  27^c. :  A.  E.  Dupuis  1,418 h.,  Geo.  Millar  1,739£  h.,Ls.  Riondet  (Aug. -Oct. 

15)650ih   1,047  19 

Sub-foreman,  W.  H.  Lewis :  Aug,  291  h.  at  25c   72  75 

Sawyer,  Geo.  Trudel :  1.369J  h.  at  27^c   376  61 

Engineer,  P.  J.  Carriere,  1,6?.H  h.  at  30c;  fireman,  Jos.  Savage,  204  h.  at  24c   552  81 

Firemen,  hours  at  25c. :  P.  Lavergne  193i,  D.  Lavigne  472,  Ben  McBride  9S5|,  Jos.  Poison 

1,487,  F.  Rheault  751£,  Jos.  Savage  583^   1,118  23 

Carpenters  at  35c. :  F.  Lecompte  (Jan.)  202i  h.;  at  25c,  J.  Duchesne  95,  Zach.  St.  Amour 

243£  h   155  49 

Carpenters,  h.  at  30c:  M.  Belland  248A.  Alf.  Desmarais  1,241,  Ls.  Desormeau  135,  W. 
Dufault  231,  Adelard  Gelinas  981,  Win.  Lapointe  223,  E.  Larouche  207,  A.  Lavallee 
165,  F.  Lecompte  (Aug.-Dec.)  1,151,  Jean  Lemieux  378,  Jos.  Pilon  (Sr.)  490^,  S.  Richard 

264,  A.  Rinquette  257*   1,793  25 

Blacksmiths  at  $80  a  month  :  Arthur  Bilodeau  l,532i  h.;  RF.  Neil,  843  h   728  55 

Blacksmiths,  hours  at  30c:  Etienne  Beaudoin  843,  L.  de.  Boch  40,  A.  Lavallee  25   272  40 

Blacksmith  helper,  Jos.  Seguin  :  1,160  h.  at  25c   290  00 

Drillers  at  30c:  George  Cooper  1,614^  h.,  W.  J.  Jamieson,  430  h   613  35 

Powderman,  Fred  Ranee  :  930  h  at  25c,  683  h.  at  30c   437  40 

Team  and  teamster  at  $75  a  month:  W.  J.  Lamothe  $51.92,  D.  Lavigne  S99.50,  Joseph 
Levigne  $56.23,   Geo.  Miller  $164.42,  W.  R.  Montgomery  $211.43,  Armand  Rivet 

$223.84   807  34 

Team  and  teamster  at  $100  a  month  :  S.  Edwardson  $13.46,  Marc  Perrier  $65.38   78  84 

Team  and  teamsters  at  $5  a  day  :  Richard  Gibbons  454£  d.,  F.  Mathieu,  9  d.,  O.  Mathieu 

8f  d   2,336  25 

Team  and  teamster  :  at  30c,  D.  Lavigne  290  h.  ;  at  40c,  J03.  Desormeau  30  h.  ;  at  50c, 

Marc.  Perrier  20  h   109  00 

Half-team,  L.  Riondet  :  Nov.-Dec-Jan.,  3  m.  at  $20   60  00 

Wood- cutters,  cords  at  $1.50  ;  Eugene  Collins  89,  Jas.  Hunter  10,  Geo.  Leroux  149|   373  12 

Scaler,  W.  J.  Jamison  :  5  d.  in  Dec.  at  $2.50   12  50 

Laborers,  hours  :  55  at  15c,  18,132£  at  20c,  12,031  at  21c,  10,732*  at  22c,  484  at  22^c,  8,732^ 
at  23c,  553  at  23ic,  5,901  at  24c,  4,067  at  24|c,  30,841*  at  25c,  1.027  at  27c,  382  at  274c., 

336  at  30c   21,376  00 

Cooks  :  2,350  h.  at  25c,  800  at  27£g.,  310  at  30c   900  50 

Second  cooks :  3,618*  h.  at  20c,  122  at  21c   749  32 

Boarding  9  men,  Dec.  11-31,  at  $4  a  week  :  O.  Mathieu  ,    56  00 


35,205  65 

Less  :  Stoppages  for  board  and  supplies  ,   6,473  88 


Total,  carried  to  page  V— 376     28,731  77 


Quinze  Dam:  Sluice-Ways:  Pay-List,  Feb.  1912. 

Pay-list  still  outstanding,  and  not  yet  received  at  Audit  Office  (Oct.  17,  1912)  6,013  96 

Uncl&imed  wages,  subsequently  paid  by  separate  cheques:  S.  Clouatre  §24.50,  E.  Desmarais 

$43 . 10,  Pierre  Ethier  $19 . 88  .'   87  48 


Total,  carried  to  page  V— 376   6,101  44 


Quinze  Dam:  Construction:  Pay-Lists,  Apr.,  May,  June,  1911. 

Outside  superintendent,  Jos.  Filion  :  June  1-30,  1911 :  30  d.  at  $8   240  00 

Riverman,  500  h.  at  25c.  ;  cook,  360  h.  at  20c    197  00 

Laborers,  240  h.  at  15c,  8,125  h.  at  20c,  less  $72.50  stoppages   1,588  50 


Total,  carried  to  page  V— 376    2,025  50 


Quinze  Dam:  Construction:  Pay-List,  July,  1911. 

Outside  superintendent,  Jos.  Filion  :  July  1-31  :  31  d.  at  $8   248  00 

Sub-foremen  :  A.  E.  Dupuis,  260  h.  at  27$e.  ;  W.  H.  Lewis,  336  h.  at  25c   155  50 

Sawyer,  Geo.  Trudel.  247  h.  at  27 Ac.  ;  driller,  Geo.  Cooper,  313  h.  at  30c   161  82 

Engineer,  Pascal  Carriere,  242  h.  at  30c.  ;  fireman,  Jos.  Poison,  253  h.  at  25c   >35  85 

Blacksmith,  A.  Bilodeau,  50  h.  at  30c.  ;  river-man,  Geo.  Miller,  83^  h.  at  25c   35  81 

Carpenters,  002  h.  at  30c,  504*  at  25c   306  72 


Crrried  forward   1,043  70 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 379 

SESSIONAL  PAPER  No.  1 


Ottawa  River:  Storage  Dams— Continued.  $  cts. 

Brougl  t  forward   1,043  70 

Quinze  Dam  :  Construction — Concluded. 

Laborers,  9284  h.  at  22c,  1.714J  at  21c,  1,412  at  20c;  cooks,  370  h.  at  25c,  250  h.  at  20c.  . .  989  16 

Team  and  teamster,  Marc  Perrier  :  220  h.  as  $100  a  month   84  62 


2,117  48 

Less  :  Stoppages  for  board  and  supplies   357  17 


Total,  carried  to  page  V— 376   1,760  31 


Quinze  Dam  :  Pay- List,  March,  1912. 

Sub-foreman,  A.  E.  Dupuis,  8  d.  at  $2.75  ;  book-keeper  at  $80,  W.  H.  Lewis,  9  d.  $24.03. . . .  46  03 

Laborers,  teams,  watchmen,  cooks,  &c   526  13 


Total,  carried  to  page  V— 376    572  16 


Quinze  Dam  :  Wagon  Road  :  Pay-Lists  :  July  1-Nov.  39,  1911. 

Sub-foremen  at  30c.  :  Jos.  Clement,  845  h.  ;  W.  J.  Jamison,  387  h   369  60 

Dynamite-man,  340  h.  at  25c.  ;  teams  and  teamsters  at  $100  a  month,  3,015  h.  $1,147.72   1,232  72 

Cooks,  1,435  h.  at  25c.  ;  2nd  cooks,  1,725  h.  at  20c   703  75 

Laborers  :  1,270  h.  at  15c,  7,661  h.  at  20c,  4,740  h.  at  21c,  3,891  h.  at  22c,  2,065  h.  at  23c, 

1,668  h.  at  24c,  4,463  h  .  at  25c   5,565  14 


7,871  21 

Less  :  Stoppages     1,778  84 


Total,  carried  to  page  V— 376   6,092  37 


Quinze  Lake:  Surrey  of  High  Water  Contours. 

Scaler,  51  d.  at  $2.50  ;  labourers,  448  d.  at  $2  ;  cooks,  67  d.  at  $2,  52  at  $2 . 50   1,287  50 

Snowshoes,  5  prs.  at  $4,  2  at  $5.25,  3  at  §6 ;  7  ft.  handsleighs,  4  at  $5   68  50 


Total,  carried  to  page  V— 376   1,356  00 


Timiskami  Dam. 

Outside  superintendent  at  $8,  Jos.  Filion  :  Aug.  11,  1911  to  Mar.  31,  1912,  234  d   1,872  00 

Clerk,  Geo.  Clapperton  :  Apr. -July,  1911,  122  d.  at  $2  ;  Aug. -March,  1912,  8  m.  at  $80   aS4  00 

Foreman,  C.  A.  Campbell:  at  $80,  Oct.  19-Dec.  31,  $194.66  ;  at  $100,  Jan. -Mar.,  $234.48..  429  14 

Foreman,  J.  B.  Belanger :  at  $75,  Dec.  18-Feb.,  $178-02  ;  at  $85,  March  $92.51   270  53 

Foreman,  D.  Farry  :  March  9-28,  1912,  at  $100   66  67 

Foreman,  at  $80!:  H.  A.|  Cleary  Nov.  6-Feb.,  $284.61 ;  J.  Lynch,  Jan.-Mar.  $240    524  61 

Crib-foreman  at  $100,  A.  Ouellette  :  Aug.  23- Dec.  12,  Jan.  10-March   621  64 

Crib-foreman  at  35c,  A.  Wilson  :  Aug.  23- Dec  IS,  Feb.-Mar.,  1,313  h.  at  35c   459  55 

Master-mechanic  and  steam-shovel-runner,  H.  Regan :  at  $80,  Aug.  21-Sept.  15,  $78.33 ;  at 

$125,  Sept.  16-March  ;  overtime  in  Oct.,  $8.33   899  16 

Time-keeper  at  $65,  N.  Filion  :  Aug.  23-Mar.  81   472  34 

Sub-foreman,  Fred.  Magriczuk  :  Oct. -Feb.,  1,338  h.  at  27i.c;  March,  3294  h.  at  30c   466  80 

Sub-foreman,  Fred.  Ranee  :  March,  322  h.  at  274c    88  55 

Electrician  at  324c,  E.  Allen  :  Oct.  16-March,  l",813§  h   589  47 

Diver  at  $8,  O.  Monette  :  Nov.,  Jan.,  5  3  days   42  40 

Diver  at  §10.50,  F.  Larocque  :  Nov.,  Dec,  Jan.,  52  days   546  00 

Alligator-captain  :  at  §65,  John  Tierney,  Aug.  31-Jan.  6,  $275.81 ;  at  $50,  G.  Richards,  Mai*. 

19-30,  $21.67     297  48 

Alligator  -engineer,  Thos.  Gauvreau,  Aug.  31-Oct.  15  at  $50,  $75.83,  Oct.  16-Jan.  6  at  $55, 

§172.01 ;  alligator-fireman,  Paul  Gauvreau  :  Aug.  31-Dec.  18  at  $35   374  35 

Alligator-logmen  at  $50  :  P.  Vizneau,  Aug.  31-Sept.  16,  $27.50  ;  G.  Richards,  Sept.  22-Jan. 

6,  $176.33   203  83 

Master-mechanic,  A.  Gaul :  at  $90,  Feb.  $100.49  ;  at  $100,  March  $135.83   236  32 

Mechanic,  A.  Gaul :  at  $65,  Dec  21-31,  $23.84 ;  at  $75,  Jan.  $84.25    108  09 

Mechanics  :  at  $65.  §80.06  ;  at  $60,  $24  ;  at  30c,  $118.20   222  26 

Cribmen  :  9,644  hours  at  30c,  12,8954  at  274c,  160  at  24c,  2584  at  234c,  3,1404  at  224c,  244 

at  214c.,  161|  at  21c,  53  at  20c   7,342  21 

Carpenter,  G.  H.  Scales  :  March,  1912,  at  $85   85  00 

Carpenter,  Thos.  Lubnow  :  Aug.  70  h.  at  30c;  Sept.  1-Jan.  9,  1,129  h.  at  35c   416  15 

Carpenters  :  1,8434  hours  at  324c,  1,1194  at  30c,  2,009  at  274c,  70  at  224c   1,503  22 

Handymen.  2,115  hours  at  274c,  1,2224  at  25c,  186  at  234c,  135  at  23c," 819  at  224c,  1074  at 

22c,  184  at  21c;  sawyers,  125  h.  at  35c,  909  at  30c    1,525  02 

Blacksmith  :  Robt.  Hill :  Aug.,  10  h.  at  30c;  Sept. -Oct.  15,  380  h.  at  35c;  at  $90,  Oct.  16- 

May  31,  §509.70   645  70 


Carried  forward   21,192  49 
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AUDITOR  GENERAL'S  REPORT,  1911-1912 
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Ottawa  River:  Storage  Dams — Continued.  $  cts. 

Brought  forward   21,192  49 

T/miskami  Datn — Continued. 

Blacksmith  :  at  27k. ,  971  hours  ;  at  S3,  2h  d   274  53 

Blacksmith-helpers  :  260  h.  at  27Jc  ,  402  at  25c,  142£  at  24£c,  120  at  23$c,  80  at  22$c   253  11 

Steiin-fitter  at  30c:  W.  Potbier,  Oct.  16-Feb.  29,  1,041  hours    312  30 

Machinists,  50  hours  at  274c,  330  at  25c   96  25 

Cranesman  at  $75  :  Amos  Till :  Oct.  1-Mar.  31   464  75 

Trackman  :  at  $65,. $253. 93  ;  at  22ic,  $18    276  95 

Cable-runners  :  at  $65,  $140:84  ;  at  $60,  $317.90   458  74 

Cable-runners  :  137  h.  at  23c,  120  at  22$c   58  51 

Pump-runners  at  $65  :  J.  B.  Seguin  $123.93,  H.  Dickson  $120.24   244  17 

Pump-runner,  W.  Pothier  :  374  h.  at  30c,  386  at  27  $c    218  35 

Hoist-runner  at  $65,  J.  A.  O.  Adams  :  March,  122  h   26  44 

Hoist-runners  :  601$  h.  at  32$c,  758$  at  30c,  745i  at  27$c,  128  at  25c   660  05 

Firemen  :  325  hours  at  27ic,  4,811i  at  25c,  1,666  at  24k.,  125  at  24c,  317$  at  23$c,  578  at 

23c,  1,030  at  22$c,  284  at  22c,  382$  at  21c,  190  at  20c   2,350  54 

Labourers:  447i  hours  at  27$c,  37,133  at  25c,  15,827  at  24$c,  787  at  24c,  7,494i  at  23$c, 

2,557  at  23c,  26,755i  at  22$c,  4,653  at  22c,  8,354  at  21k.,  39,035  at  21c,  1,339  at  20$c, 

18,810  at  20c,  175  at  17$c,  60  at  15c   36,935  36 

Labourer,  E.  Turgeon  :  23  d .  at  25c   5  75 

Chore-boys,  by  month  :  at  $40,  $80  ;  at  $35,  $157.50  ;  at  $30,  $12   249  50 

Chore-boys,  by  day  :  21  d.  at  50c   10  50 

Chore-boys  by  hour  :  910  h.  at  25c,  135  at  22c,  407$  at  21c   342  78 

Coal-bovs  :  86  d .  at  $1,  288  h.  at  17k.;  water-boy,  7  d.  at  50c   139  90 

Cook  at  $90  :  Peter  Rouleau,  Aug.  22-Mar.  31,  $555.98  ;  sundry,  Jan-Feb.,  $153    708  98 

Cook,  June  9-22,  1911 :  13  d.  at  $2.50      32  50 

Cookees  :  4,075  h.  at  25c,  910  at  24k.,  245  at  23k.,  310  at  23c,  450  at  22k.,  580  at  22c,  589 

at  21$c,  475  at  21c,  45  at  20c                                                                                    .  1,834  82 

Second  cooks  :  at  $60,  Sent.  27-Nov.  13,  $121 ;  at  $65,  Dec-March  $235.12   356  12 

Storemen  :  at  $75.  $62.50  :  at  $50,  $225.84  ;  at  $45,  $63   351  34 

Night-watchman,  Jas.  Brown  :  906  h.  at  25c    226  50 

Night-watchmen  :  at  $50,  $104  ;  at  25c,  1,236  hours  '   413  00 

Signalman,  495  h.  at  12$c;  boatman,  300  h.  at  25c   136  88 

Sawmill-hand,  65  h.  at  15c;  trenchman  at  $75,  $12.25     22  00 

Teamsters  :  1,111  h .  at  25c,  240  at  24$c,  160  at  23c,  150  at  22c   406  35 

Team  and  man,  Elie  Blanchette  :  Jan.  30-Feb.  29  :  26$  d.  at  $3   79  50 

Team,  sleigh  and  man,  Mar.  13-23  :  9  d.  at  $3.50. ... .   31  50 

Splicing  cable,  D.  A.  Smith,  $5  ;  fractions  of  cents,  44c   5  44 

Labourer,  F.  C.  Hunt  :  March-April,  1911  :  2  m.  at  $10   20  00 

Advances  to  pay  wages  :  cheque  6,605,  $500  ;  cheque  12,130,  $1,000  ;  cheque  13,232,  $500  . . .  2,000  00 


71,195  90 

Less,  stoppages  for  board  $13,652.10,  for  stores  $10.87   13,662  97 


57,532  93 

Donnelly,  H.  H.,  contingent  account :  freight  $2,686.53  ;  travel  $192.60;  travel  of  men  who 
quit  before  working  fares  out  $71.4');  beef,  341  lb.  at  10c;  photo,  supplies  $31.60; 

sundry,  including  express  charges,  $775.96   3,792  28 

Travel  and  outlay  :  Jos.  Filion  $90.10  ;  sundry  $181.70   271  80 

Kirby  &  Stewart  :  estimate  No.  18  to  April  30,  1911     890  00 

Argue  &  McColl,  Ottawa,  steam  coal:  75  4  net  tons  at  $5.53,  39  4  at  $6.50,  45  9  at  $7    994  35 

Beatty  &  Sons,  Welland  :  No.  27  hoisting  engine  No.  828,  with  boiler  No.  389,  $1,100  ;  freight 

$70;  sundry  $20   1,190  00 

B-ll  Bros.,  Mattawa  :  sugar,  20  ba^s  gran,  at  $6.40,  20  yellow  at  $6 ;  Easifirst  lard,  100  lb.  at 
13k.,  809  at  10^c;  pure  lard,  400  lb.  at  14c;  Comfort  soap,  20  boxes  at  $4.45  ;  short-cut 
pork,  3  brl.  at  $25.50;  pickled  rolls,  3  brls.  at  $23.50;  evap.  milk,  10  cases  at  $4.65; 

coffee,  100  1b.  at  28c;  sundry  $182  97   897  94 

Bell,  J.  H.,  Mattawa:  16  oz  tarred  felt,  4,657  lb.  at  l'9c. ;  building-paper,  100  rolls  at  60c; 

sundry  hardware  $1,236.91  •   1,385  39 

Boulianne,  Benj.,  Ville  Marie  :  12  boxes  creamery  butter,  600  lb.  at  32'77c ;  hams,  244  lb.  at 
18c;  bacon,  212  lb.  at  16'77c;  potatoes,  223  bags  at  $1. 10 ;  salmon,  12  cases  at  $9  ;  to- 
matoes, 24  cases  at  $3.85  ;  sundry  provisions  $245.12   966  89 

Boulianne,  Elzear,  Timiskaini :  rent  of  house  and  grounds,  Aug.  1  to  Dec  31,  1911  :  5  m .  at  $5.  25  00 

Bourassa,  Henri,  Ville  Marie  :  commission  on  hiring  men  :  16  at  $1   16  00 

Bryson-Graham :  bag  $14.50,  4  pr.  sheets  $8,  pillows  $6.10   28  60 

Canada  Cement  Co.,  Montreal  ;  Portland  cement,  3,697  brls.  at  $2.09   7,726  73 

Canadian  Explosives,  Cobalt :  80  cases  40  p.c  14  in.  dynamite,  4,000  lb.  at  15k ;  freight  by 

boat  $20    640  00 

Canadian  Fairbanks  Co.:  No.  3x  5,000  cp.  Milburn  light  $83  ;  express  $1   84  00 

Canadian  Inspection  Co.:  inspecting  Kirby  &  Stewart's  plant,  bill  of  Sept.  1911  :  services,  10 

d.  at  $25  ;  fares  and  sleepers  $21 .55    271  55 


Carried  forward   76,713  46 
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Ottawa  Kiver:  Storage  Dams — Continued.  $  cte 

Brought  forward   76,713  46 

Tin iska m i  Dam — Con tinued. 

Canadian  Pacific  Ry.:  steam  coal  at  Timiskami,  Jan. -Feb.,  1912  :  132  83  net  tons  at  $6.25. . .  830  19 

Charleson,  W.  G.:  g-in.  steel  cable,  2,000  ft.  at  O^c;  B.M.  rope,  237  lb.  of  1-in.  at  lOAc,  369 

lb.  of  lj-in.  for  $38.75;  hardware  $132  37   321  01 

Christie,  Dr.  J.  D.,  Mattawa:  medical  inspection  of  Timiskami  Camp:  Nov.  1,  1911  to 

Mar.  31,  1912;  5m.  at  $75   375  00 

Date,  John;  3-cylinder  diver's  air-engine  .$225;  copper  helmet  $115;  rubber  diving  dresses, 

2  at  $65;  J-in.  diver's  hose  and  couplings,  200  ft  at  55c;  sundry  accessories  $142.21. . .   722  21 

Deault,  Jos.,  Timiskami,  Oue. :  milch  cow  killed  in  stable  by  stray  stone  from  blast  on 

Ontario  side  of  Ottawa  River  at  Timiskami;  Apr.  7,  1911  v   70  00 

Desroches  &  Brisboifl,  Haileybury:  89  quarters  of  beef,  13,129  lb.  at  9|c;  freight  $30.22;  bags, 

44  at  15c,  45  at  20c;  less  bags  returned  $2.   1,258  28 

Dominion  Bridge  Co.;  two  steel  nosings  for  cribs  on  sluice-way   113  00 

Dominion  Employment  Agency:  commission  on  hiring  107  men,  $107;  agent's  fares  bringing  up 
nipn,  $20.55;  fares  and  commission  on  men  who  arrived  on  work,  but  quit  without  work- 
ing out  their  fares,  4  at  $10.65     170  15 

Dominion  Explosives:  double  exploders,  500  at  6c;  lead  wire  600  ft.  at  l^c;  EL  Cuskey,  6  d. 

at  $3,  fares  $11.20;  extra  large  battery  $.">0   118  20 

Fink  Bros.,  Mattawa:  9  hind-quarters  beef,  817  lb.  at  12ic;  1  fore-quarter,  110  lb.  at  10c; 

canvas,  10  at  15e.;  express  $2  \   116  65 

General  Supply  Co.  of  Canada,  Ottawa  ($7,686.36)— 

Boiler,  50  h.  p.  loco,  type,  and  2  No.  10  centrifugal  pumps,  connected  to  8  x  8  engines, 

$1,999;  accessories  for  same  $471 .50   2,470  50 

Rails:  2,400  ft.  of  56  lb.,  $604.80;  24  rails  29  ft.  long,  $224.16   828  96 

Wedges,  button-head,  £  x  20  in.,  5,000;  12,800  lb.  at  2'38c   304  64 

Drift-spikes,  pointed,  f  in.  2,500  of  18-in.,  2,500  of  22-in.,  12,000  lb.  at  2  38c.   299  88 

Portable  saw  mill  with  50-in.  saw,  $442;  2,000  lb.  pile-drivers,  with  extension  drills, 

$355.86   797  86 

Cable,  mild  plow  steel,  19w.:  1,000  ft.  of  g  in.  at  9ic;  1,000  ft.  of  lj-in.  at  24.37c    338  70 

Dynamo,  60  It.  D.C.,  and  Aut.  Climax  steam-engine   245  00 

Boom-chains,  |-in.,  14-ft.  long;  30  at  $5. 25   157  50 

Wilson's  flare-light:  one  of  8,000  c.p.,  $95;  one  of  1,000  c. p.,  $65   160  00 

Sundry  hardware,  electrical  supplies,  &c   2,083  32 

Grant-Holden-Graham,  Ottawa  ($2,474.18)— 

Blankets,  7 -lb.,  300  pr.,  2,100  lb.  at  30c;  bed -ticks,  1S£  doz.  at  $6.50   749  17 

Tarpaulins  for  concrete:  10  x  10,  2  at  $17.25;  30  x  40,  6  oz.,  30  at  $21.25   672  00 

Tent  for  storing  cement,  28  x  42  x  6,  thistle  top,  duck  sides  and  ends   145  00 

Rubber  boots:  knee,  72  pr.  at  $3.10;  hip,  36  pr.  at  $1.75   394  20 

Rubber  mits,  12  pr.  at  $2.50;  cover  for  concrete,  20  x  20  ft.,  $34.25   64  25 

Jute  bags  for  coffer-dam:  4,000  at  9ic,  500  at  7*c   419  00 

Baling  $20,  freight  $10.27,  4  bags  29c    30  56 

Haycock,  R.  L.,  Ottawa:  consulting,  re  stop-log  lifters  for  Timiskami  dams,  and  preparing 

plans  and  specifications  for  same   185  00 

Heney,  John  &  Son:  lump  coal,  81^  net  tons  at  $6.15   499  68 

Hopkins,  F.  H.  &  Co.:  gears  for  concrete-mixer:  2  at  $21,  1  at  $16  "  58  00 

Hunter  &  Co.,  Pembroke:  beef,  5,650  lb.  at  8c,  9,299  at  9c;  butter,  377  lb.  at  25c,  217  at 
27c,  459  at  34c,  309  at  35c;  straw,  12  1935  net  tons  at  $8.50;  long  clear  bacon,  686  lb.  at 

ll^c;  sundry  provisions  $706.24;  freight  and  express  $86.41   2,679  43 

James,  Dr.  M.,  Mattawa,  bill  of  Nov.  6,  1911;  medical  services  at  Timiskami  dam,  2  m.  at 

$75     150  00 

Kirby  &  Stewart,  improving  Ontario  Channel,  May- Aug.  1911  ($3,614  .30)— 

Dynamitcman,  99  35  d.  at  $2;  labourers,  408  15  d.  at  $1.75,  455  15  at  $1.50,  5  at  $1.40. .  1,602  67 

Board  of  men,  1,086  d.,  $557.51;  cook,  25  d.  in  May  at  $125,  $100.80   658  31 

Dynamite,  C,450  lb.  at  18  74c;  fuse  and  detonators  $142.37   788  90 

Lump  coal,  16  06  net  tons  at  $5.50;  freight  and  express  $4.65   92  98 

15  per  cent  on  $3,142.86,  for  tools,  superintendence  and  office   471  44 

Larose  &  Ferro,  North  Bay:  commission  on  hiring  men,  17  at  $l;fare  of  man-in-charge  $4.80.  21  80 

Levis,  L.,  Lumsden's  Mills:  bread,  Feb.,  2,223  lb.  at  4c   88  92 

Lumsden,  J.,  Lumsden  Mills  ($13,929.90)— 

Lumber  $5,814.10,  hardware  $1,320.09,  provisions  $1,245.71   8,379  90 

Dynamite,  'Blaster's  Friend':  40  p.c,  260  cases  at  $8.50;  50  p. a,  5  cases  at  $9.25; 60  p.c, 

15  cases  at  $10;  40  p.c,  2,250  lb.  at  18c   2,811  25 

Wood,  714  cords  at  $2.50;  teams  drawing  stone,  148  d.  at  $5   918  75 

Sand,  2,000  c.y.  at  65C;  flour,  100  bags  at  $2.55,  100  at  $2.65   1,820  00 

Martin  &  Argue:  hiring  men,  12  at  $1;  travel  of  man-in-charge  $13.70    25  70 

Martin,  D.  A.,  &  Co.:  hiring  men,  101  at  $1;  fares  of  men-in  charge  $23.40   124  40 

Mason,  Gordon  &  Co.:  14  x  14  fir  for  derrick  booms,  1  of  65,  1  of  67;  2,156  ft.  at $75,  $161.70; 

freight  $66   227  70 


Carried  forward   112,653  52 
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Brought  forward   112,653  52 

Ti miskami  Dam: — Continued. 

Mussens,  Ltd.,  Montreal  (§2,548.12)— 

No.  2  Smith  mixer,  No.  914,  on  truck  with  engine  and  boiler  No.  316   1,175  00 

Cyclopean  (one  cu.  yd.)  buckets:  bottom-dumping,  1  at  S99.25;  concrete,  6  at  898.45   689  95 

Sterling  concrete  carts,  12  at  -522;  sundry  hardware  §419.17   683  17 

Pritchard-Andrews Co. :  blanket  tags.  Noa.  301  to  450,  150  at  30c;  sundry  §33.76   78  76 

Queer  City  Oil  Co.:  cylinder  oil,  251  gal.  at  80c;  machine  oil,  251J  gal.  at  35c;  Pratt's  astral 
oil,  246A  gal.  at  lbic,  82.2  at  17c,  305  7  at  17^c;  petrolatum,  699  lb.  at  3£c;  sundry 
§136.39;  freight  $64.61   624  20 

Shannon  &  Fraser:  100  pr.  9  lb.  blankets,  900  lb.  at  40c;  provisions  §143.55   503  55 

Sowards  Coal  Co.,  Kingston:  lump  coal,  409  8  net  tons  at  §5.38   2,204  72 

Stewart,  Arch.,  Mattawa:  timber,  52,124  ft.  at  §13;  100  30-ft.  polea,  3,000  1.  ft.  at  2c   737  61 

Timiskami  Navigation  Co.  :  (32,933.12)— 

Meals  for  office  staff,  &c,  4,714  at  25c  ;  meals  on  boat,  8  at  50c   1,182  50 

Rent  of  flat  scow,  transporting  stone  from  quarry:  Oct.  11 -Nov.,  13J  d.  in  Mar.  64  d.  at  §5; 

Dec.  31  d.  at  §4     444  00 

Hire  of  str.  Jubilee  and  scows,  drawing  clay  :  Sept.-Oct.  1911 :  7  d.  at  $45   31o  00 

Provisions  $554.83,  horsefeed  §202.47,  freight  §53.12,  lumber  §34.20   844  62 

Wood,  17r  cords  at  §2.75  ;  pea  straw.  60"  4  ton  at  §7   91  66 

Hardware  §29.19,  fares  §21.15,  hiring  5  men  §5     55  34 

Upper  Ottawa  Improvement  Co.  :  (31,595.88.) — 

Rent  of  str.  Beaver.  Aug.  31,  1911  to  Jan.  6, 1912  :  110^  d.  at  310   1,105  00 

Hardwood,  21H  cords  at  $2.25   475  88 

Board  of  men  at  Openican,  90  meals  :  30  d.  at  50c   15  00 

Woods  Limited  :  boots,  66  pr.  at  §1.75  ;  drawers  or  shirts,  9  doz.  at  §9.50  ;  2  doz.  sweaters 

§25  ;  sundry  clothing  §119.75  ;  bed  ticks,  8  doz.  at  §6.50   397  75 

Young  Co.,  North  Bay  :  potatoes,  400  bags  at  §1.37  ;  beets,  50  bags  at  81.10  ;  short-cut  pork, 
5  brl.  at  §23 ;  pickled  rolls,  5  brl.  at  §19  ;  frozen  beef,  4,046  lb.  at  8|c;  dairy  butter,  312 
lbs.  at  22c,  279  at  34c.  200  at  35£c.;  pure  lard,  232  lb.  at  lie,  11, 199  at  12c;  salmon,  40  doz. 
tins  at  $2.22$  ;  tomatoes,  24  doz.  tins  at  §1.65,  80  doz.  at  §1.75  ;  evap.  peaches,  600  lb.  at 
13ic;  sundry  provisions  §614.21   2,534  74 

Hardware  :  Bell  &  Rochester  Co.  §171.32,  Can.  Fairbanks-Morse  Co.  §531.32,  Cochrane 
Hardware  §957.33,  Dunlop  &  Co.  §516.83.  John  Loughrm  §176.84,  Montgomery  & 
Ferguson  §158.96,  McDougal's  Ltd.  §1,047.50   3,560  10 

Foundry  work:  Canada  Foundry  §465.95,  Chaudiere  Foundry  §120. 15,    W.  J.  Fitzpatrick, 

§118.32,  Marsh  &    Henthorn  §84.83,  Smart-Turner  Co.  §106.60,  sundry  §53.45   949  30 

Provisions  :  Jamieson  Meat  Co.,  §1,270.81,  Mattawa  Bakery  §74.22,  Alex.  Ross  §123.41   1,468  44 

Express  §161.95,  electrical  supplies  §73.36,  disinfectants  §22.95,  telegrams  §17.74,  sundry 

§36.56   312  56 


133,102  37 

Less  :— Unpaid  wages,  refunded  by  paymaster,  N.  Latouche  §10.50,  F.  Plant  §2.20,  Thos. 

Saunders  50c   13  20 


Total,  carried  to  page  V— 274   133,089  17 


Timiskami  District :  Telephone  Lints. 

Kipawa  Dam  to  Ville  Marie  (Page  V—  383)  5,606  81 

Quinze  Dam  to  North  Timiskami  (Page  V—  383)  2,399  22 

Quinze  Dam  to  Ville  Marie                      •  (Page  V—  333)  4,035  25 


Total,  carried  to  page  V— 374   12,041  28 


Kipawa  Dam  :  Telephone  Line. 

Pay  lists,  April-May,  1911  :— 

Foreman  :  Albert  Kissick,  32  d.  at  §2.50  ;  A.  F.  Benn,  22  d.  at  §3   146  00 

Wireman,  A.  F.  Benn,  26  d.  at  §2.50  ;  climbers,  2  d.  at  §2.50,  7  d.  at  §2   84  00 

Cook,  Arthur  Durocher  :  Apr.  §60  ;  May  1-16,  §32   92  00 

Chore  boys,  46  d.  at  §1  ;  board  allowances,  57  d.  at  80c   91  450 

Labourers,  326 d.  at  §1.75   570  50 

Foreman,  A.  F.  Benn,  Junel  to  14,  1911  :  11  d.  at  §3    33  00 

Travel  and  outlay  :  Jos.  Gobeil  §536.98,  A.  F.  Benn  §39.55    576  53 

Bowie,  James:  measuring  timber  cut  on  Booth  limits;  Mazenod  Tp.:  services,  4  d.  at  §5  ; 

helper,  4  d.  at  §2  ;  team  $5   37  00 

Charleson,  W.  G.:  telegraph  bars,  6  at  §5.75  ;  sundry  §32.40   J66  90 

Colonial  Lumber  Co.  :  provisions,  hardware  &c   79  67 

Guay,  A.  E.:  legal  services  :  drawing  contract  with  Henry  Miller   3  00 


Carried  forward     1,780  20 
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Ottawa  River  :  Storage  Dams — Continued.  $  cts. 

Brought  forward    1,780  20 

Kipaxoa  Dam  :  Telephone  Lines— Concluded. 

Jack  (Watson)  &  Co.:  galvanized  iron  telegraph  wire:  No.  6,  17,947  lb.  at  3c;  No.  9,  9701b. 

at2fc   565  09 

Lumsden,  J.:  merchandise  $268.23,  horse  hire  and  freighting  5251,  board  and  provisions, 

8132.60   651  83 

Miller,  Henry.  Fabre  :   cleaning,  piling  and  removing  slash  left   on  Kipawa-Ville  Marie 

telephone  line  right-of-way,  so  as  to  remove  all  danger  from  fire   200  00 

Shannon  &  Fraser  :  hire  of  team,  Jan.  19  to  May  24,  106J  d.  at  $4  ;  provisions,  hardware, 

&c,  $647.97   1,073  97 

Tremblay,  Tancrede  :  Cedar  poles,  564  at  $1.25  ;  cedar  braces,  169  at  25c;  sundry  $10.75. . . .  758  00 

Valiquette,  Ls.  provisions  $69. ('5,  sundry  $10.45   79  50 

Ville  Marie  Supply  Co.:  provisions  and  hardware   97 

Woods.  Ltd.:  Alaska  sleeping  robe  $25,  express  70c     25  70 

Telegraph  Supplies  :   Ahearn  &  Soper  $44.02  ;   Mech.  Supply^Co.,  $49.40,  Ottawa  Elec.  Co., 

$29.58   122  90 

Freight  $60.85,  700  insulators  $38.50,  horsefeed  $15.70,  medical  services  $5.60   120  65 


Total,  carried  to  page  V—  382   5.606  81 


Telephone  Line  :  North  Timiskami  to  Qninze  Dam. 

Pay-lists,  June  23  to  Aug.  5,  1911  :  ($735.85)— 

Foreman,  A.  F.  Benn  :  June  23  to  Aug.  5  :  38  d.  at  $3     114  00 

Climbers  at  $2  :  Delphis  Beiudin  36  d.,  Dick  Miron  36  d   144  00 

Labourer  at  $50,  B.  Shanahan  :  July  1-Aug.  5   59  60 

Labourers,  239  d.  at  $1.75   418  25 

Travel  and  outlay  :  J.  E.  Gobeil   301  87 

Ahearn  &  Soper  :  No.  47  switch  $23  ;  sundry  $32.35    55  35 

Allger,  John  :   meals  and  beds,  June  28  to  Aug.  10,  562  at  25c;  horsefeed  and  stabling,  20  d. 

at  $1  '   163  50 

Desjardins  (Rev.  J.  M.)  &  J.  P.  Ranger,  telephone  poles,  26-ft.  long,  5-in.  at  small  end: 

tamarack,  273  at  85c;  cedar,  262  at  $1.25   559  55 

Jack  (Watson)  &  Co.:  No.  6  gal  v.  telegraph  wire  :  4,879  lb.  at  3c   146  37 

Mathon  Andre  :  room-rent,  July  1-31,  $31  ;  meals,  July,  31  d.  at  $1.50,  $46.50   77  50 

Northern  Electric  Co.:  No.  1317  AH  telephone  sets,  3  at  $10.88  ;  sundry,  $28.34    60  98 

Ranger,  J.  P.:  hardware,  horsefeed,  &c     34  27 

Shannon  &  Fraser  :  team-hire,  June  26-Aug.  5,  36  d.  at  $4  ;  freight  on  team,  :Timiskami  to 

North  Timiskami,  $15   159  00 

Freight  $34.63,  hardware  $13.35  ,   47  98 


Total,  carried  to  page  V—  332    2,399  22 


Telephone  Line:  Ville  Marie  to  Quinze  Dam. 

Pay-lists,  Aug.  7  to  Oct.  13,  1911  ($1,381.68)  — 

Foreman,"  A.  F.  Benn  :  59  d.  at  $3   177  00 

Climbers  at  $2  :  Pierre  Imbeau  48  d.,  Leo  Lafond  10  d.,  Dick  Miron  58  d   232  00 

Labourer  at  850  :  Brian  Shanahan,  58  d   109  93 

Labourers,  493  d.  at  $1.75   862  75 

Labourer,  J.  E.  Boucher,  Oct.  16-21  :  6  d.  at  $2   12  00 

Travel  and  outlay  :  Jos.  E.  Gobeil  $718,70,  A.  E.  Benn  $26.30   745  00 

Crevier,  Jos.,  Lorraine  ville  :  meals,  484  from  Sept.  18  to  Oct.  3  at  $4.50  a  week,  $99.42  ; 

horsefeed  $22.65   122  07 

Desjardins,  M.,  North  Timiskami,  Aug.  1-31 :  room  $31,  meals  at  35c,  $32.85;  storage  $5. . .  68  S5 
Jack  (Watson)  &  Co.,  EBB  galv.  telegraph  wire  :  No.  6,  10,195  lb.  at  3c,  No.  9,  317  lb.  at 

2'85c   314  88 

Landreville,  H.:  room,  Oct.  1-20  :  20  d.  at  $1   20  00 

Lapointe,  Jos.:  freighting  wire,  insulators,  &c,  North  Timiskami  to  Guilbault's  Mill  :  7  trips 

at  $5.    35  00 

Latour,  Camille,  forest  ranger  :  statement  of  timber  cut  on  line   10  00 

Piche,  Thos.:  meals.  Aug.  7-Sept.  2,  339  at  25c;  sundry  $54.25   138  99 

Piche,  Thos. :   tamarack  poles,  26-ft.  long,  5-in.  at  small  end,  314  at  75c. ;  15-ft.  tamarack 

braces,  68  at  20c   249  10 

Pilon,  Mme.  Jos.:  meals,  Sept.  6-18,  353  at  25c;  sundry  $21.75   110  00 

Shannon  &  Fraser  :  team-hire,  Aug.  6-Oct.  12  :  58  d.  at  $4   232  00 

Tremblay,  Tancrede  :  cedar  telephone  poles,  26-ft.  long,  5-in.  at  small  end,  248  at  $1.25 ; 

cedar  braces,  9  at  25c   312  25 

Ville  Marie  Hotel  :  board  of  11  men,  Oct.  3-12  :  9J  d.  each  at  $1   101  75 

Ville  Marie  Supply  Co.:  provisions,  horsefeed,  &c   96  60 

Hardware  $31.25,  sundry  $53.83   85  08 


Total,  carried  to  page  V —  382    4,035  25 
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Ottawa  River  :  Storage  Dams — Continued. 


$  cts. 


Metering,  Guage-rcading,  die. 

Guage-readers  (§1,202.11)— 

At  25c.  a  clay,  335  d.  to  Feb.  29,  1912  :   Arnprior,  Narcisse  Gendraw  ;  Britannia  Bay. 
John  Sparks  :  Lumsden's  Mills,  Jas.  Kerr  ;  North  Bay,  J.  B.  Robertson  ;  Petewawa, 

J.  H.  Dixon  :  Plantagenet  Springs,  N.  J.  Sibley  :  6  at  §83.75    502  50 

At  25c.  a  day  :  Klock  Station,  Adelard  Savard  :  Apr.-Feb.,  less  Jan.:  304  d   76  00 

At  S5  a  month,  11  m.  to  Feb.  29,  1912  :   Calabogie,  John  Drysdale  ;  Kipawa,  Shannon  & 

Fraser  ;  Vinton,  John  Muffin  :  3  at  §55     165  00 

At  §5  a  month,  10  in.  to  Jan.  31,  1912:    Renfrew,  Geo.  Scott;    Waltham,  Nap.  E. 

Ro  hon  :  2  at  §50    100  00 

At  §5  a  month  :  Coteau  du  Lac,  H.  Sauve,  Oct.  14- Feb.,  §23.17  ;  Lanoraie,  J.  E.  Arpin, 
July  20- Feb.,  §36.77  ;  North  Temiskami  (Douglas  Farm),  W.  J.  Madore,  Mar.  19- 

Feb.,  §57.10    117  04 

At  §7  a  month  :  La  Passe,  Gilbert  Gervais,  Sept.  28-Feb   35  70 

Calumet:  S.  D.  Goudie,  April-Aug.,  5  m.  at  §5  :  Exalem  Larose,  Sept.-Oct.,  2  m.  at  §5  • 

S.  D.  Goudie,  Nov. -Feb.,  121  d.  at  25c   65  25 

Cedars,  at  §5  :  E.  Bissonette,  July  6-Feb.,  §39.20 ;  U.  Leroux,  Oct.  14-Feb.,  §23.17  ;  F. 

Marier,  Oct.  15-Feb.,  §23  •.   85  37 

Chelsea,  Jas.  Hyde  :  April-Oct.,  7  m.  at  §5;  Nov.-Feb.,  121  d.  at  25c   65  25 

Mattawa  :  M.  J.  Gilligan,  April-Sept.,  6  m.  at  §5  ;  W.  L.  Loughrin,  Nov.-Feb.,  4  m.  at 

§5   50  00 

Automatic  Guages,  Ontario  Harbours  :  Attendants  (§543.78) — 

Collingwood,  Hy.  Foreman ;   Goderich,  J.  B.  Kelley  ;  Port  Arthur,  E.  Cousins  ;  Port 

Dalhousie,  B.  J.  McGrath  :  Port  Stanley,  M.  Payne  :  5  at  §75  for  season   375  00 

Kingston,  Jas.  Gillie,  12  m.  to  Dec.  31  at  §9.38,  §112.50  ;  Port  Colborne,  John  Cook, 

Aug. -Dec,  5  m.  to  Dec.  31  at  §9.38,  §46.90,  overpaid  §9.38   168  78 

Travel  and  outlay  :  C.  Brousseau  §18.90,  F.  R.  Burgess  §169.02,  S.  B.  Johnson  §1,243.53, 

A.  Langlois§11.80,  E.  E.  Perreault  $29.60,  L.  de  B.  Roy  §31.50   1,504  35 

Baril,  M.  A.:  hire  of  gasoline  yacht  at  Sorel,  8  d.  at  $8   64  00 

Topley  Co. :  Haskell  time -recorder  §12;  adapting  same  to  electric  velocity  register  §15; 

repairs  §1   28  00 

Board  §79.80,  repairs  §45.56,  horse  hire  §21,  4  pr.  rubber  boots  §14.35   160  71 

Rivermen  on  St.  Lawrence,  66  d.  at  §2  ;  boats,  10  d.  at  §1 ;  rowing  §1 .50     143  50 


Total,  carried  to  page  V — 374 . 


3,706  45 


Sundry  Accounts. 

Lake  Timiskami  Survey  (Page  V-384)  49  05 

New  Liskeard  Bridge  (Page  V-  384)  798  73 

North  Timiskami   (Page  V— 384)  544  05 

Openican  Narrows  (Page  V-385)  429  85 

Advance  Account  (Page  V— 385)  62  50 

Over  payments,  refunded  in  1912-13  (Page  V— 385)  169  00 

Detailed  with  '  Chief  Engineer's  Staff '  (Page  V— 372)  1,700  00 

  3,753  18 


Total,  carried  to  page  V — 374 . 


Lake  Timiskami  Survey. 

Lumsden,  J.:  provisions  and  hardware  for  survey  party,  July  9,  1911  

Timiskami  Navigation  Co.:  freight  and  fares  to  McLaren's  Bay  and  Montreal  River,  June. 


Total,  carried  to  page  V — 384 . 


29  70 

19  35 


49  05 


Nexo  Liskeard  Bridge. 

Town  of  New  Liskeard  :  raising  water-main  at  bridge  over  Wabi  River  : 

C.  I.  pipe,  10-in.,  6  lengths:  5,540  IK  at  §34  a  ton  

Express  on  pipe  (water  rising  due  to  Timiskami  Dam)  

Paid  Hill  <&  Clark  :  raising  pipe  §300  ;  material  supplied  §281.39    

Fees  of  town-engineer  :  5  p.c.  on  §760.70    

Total,  carried  to  page  V — 384  

North  Timiskami. 

Robertson,  H.  H.:  travel  and  expenses  of  survey  party,  June- Aug.,  Feb.- Mar. . . . 
Wages,  June-Aug.,  Feb. -Mar  :  labour,  143  d.  at  $2  ;  team  and  driver,  11  d.  at  S5. 

Total,  carried  to  page  V— 384  


94  18 
85  13 
581  39 
38  03 


798  73 


203  05 
341  00 


544  05 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 385 
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Ottawa  River  :  Storage  Dams — Concluded.  $  cts. 

Opcnican  Narrows. 

Survey  party,  Oct.  19-Nov.  18,  1911  :  sub-foreman,  Wm.  McConaghy,  11J  d.  at  $2 ;  rodman, 
A.  Larochelle,  27  d.  at  $1 .75  ;  boatman,  Anthony  Baeker,  20  d.  at  $2  ;  axemen,  49£  d.  at 
$1.75  ;  labourers,  5G  d.  at  $1.55   295  70 

Upper  Ottawa  Improvement  Co.:  board  and  lodging  of  W.  E.  Blue  and  men  at  Openican  in 

Oct.  and  Nov.,  229  d.  at  50c   114  50 

Hardware  $10.28,  freight  $3.37   19  65 


Total,  carried  to  page  V— 3S4   429  85 


Advance  Account. 

Matheson,  A.  J.:  advance  to  be  accounted  for   112  50 

Less  :  G.  M.  Dalglish,  advance  of  previous  year  now  accounted  for   50  00 

Total,  carried  to  page  V— 384     62  50 


Overpayments  :  Refunded  in  1912-13. 

Christie,  Dr.  J.  D.,  Mattawa  :  medical  inspector  at  Temiskami :  June-Nov.,  1911,  twice  paid, 

(cheques  12183  and  12648) :  deducted  in  cheque  D  24201,  Oct.  3,  1912.   ....  75  00 

Gobeil,  Jos. :   over-credited  with  duplicate  item  on  telephone  line,  Ville  Marie  to  Quinze 

Dam  :  refunded  to  Casual  Revenue,  Oct.  10,  1912    32  00 

Clapperton,  Geo.,  clerk  :  August  twice  paid ;  cheque  5,921  $62  ;  cheque  6757,  $80:  refunded 

to  Casual  Revenue,  Oct.  23,  1912    62  00 

Total,  carried  to  page  V— 384   169  00 


Kirby  <£  Stewart. 

Kirby  &  Stewart  ($81,000)— 

On  account  settlement  of  claim  of  contractors  for  work  done  under  contract  at  Timiska- 

ming  Dam,  and  for  purchase  of  contractor's  plant   81,000  00 


To  pay  the  Canadian  Pneumatic  Tube  Co.,  Ltd.,  in  full  aud  final  settlement 
of  all  claim*  in  connection  with  tlicir  contract  for  pneumatic  postal 
services  at  Montreal  and  Toronto,  inclusive  of  interest  at  5  p.  c.  per 
annum. 


Canadian  Pneumatic  Tube  Co.,  Ltd.  ($48,890.96)— 

Amount  of  main  contract  $178,000  ;  less  $29, 480. 58  ($32, 756. 20  claim  for  special  machinery, 
less  10  p.c.  for  estimated  profit. )  Total  $148,519.42.  Ten  percent,  allowed  for  can- 
celled contract   14,851  94 

Machinery  supplied  $29,480.58,  less  $5,320  paid  in  1905-6,  V— 78   24,160  58 

Ten  per  cent,  allowed  on  cancelled  labour  contract  of  $60,000   6,000  00 

Interest  aUowed     3,878  44 


Total,  carried  to  page  V— 17   48,890  96 


Gratuity  to  Capt.  J.  Xj.  Card  of  snag-boat  Samson. 

Card,  J.  L.,  gratuity,  in  consequence  of  injuries  sustained,  while  in  the  service  of  the  gov- 

rnment   250  00 


Collingwood  Dry  Dock. 

Collingwood  Shipbuilding  Co.  :  annual  subsidy,  one  year  to  Nov.  16,  1911   15,000  00 


International  Joint  Commission  on  Boundary  Waters. 

Bell  Telephone  Co.  :  exchange  6  m.  to  June  15,  1912,  $21.50  ;  tolls  $4.20   28  70 

Bristow,  M.  G.  :  L^nderwood  typewriter,  card  attachment  $125  ;  sundry  $4.75   129  75 

Britnell,  Alb.  :  Kingsford's  History  of  Canada,  10  vol.,  $25.50  ;   Hind's  Red  River  Expedi- 
tion. 2  vol.,  $11  ;  Henry's  Travels  $4.50  ;  sundry  books  $44   85  00 

Cleghorn  &  Beattie :  130  yd.  cork  linoleum,  laid  $130 ;  matting  rugs,  2  at  $21,  3  at  $15.75, 

one  $10.50  ;  varnishing  linoleum  $15     244  75 

Harris  &  Barry  :  leather  couches,  3  at  $55,  one  $60     225  00 


Carried  forward   713  20 

1— 25v 
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International  Joint  Commission  on  Boundary  Waters — Concluded.  $  cts. 

Brought  forward   713  20 

Hope,  Jas.  &  Son  (§1,079.09)— 

Rent  of  office,  3  m.  to  Apr,  30,  1912.   500  00 

Subscriptions  to  newspapers  and  magazines   63  66 

Agassiz  'Lake  Superior'  §19  ;  Farnham  'On  Waters'  §19.50   38  50 

Buffalo  Historical  Society  Publication,  3  vol   12  00 

Can.  Annual  Review  of  Affairs,  10  vols   45  00 

New  Century  Atlas  of  New  York  State   19  60 

Royal  Society  Transactions,  13  vols   35  00 

Sett  Geological  Survey  Reports,  32  vols,  at  §1.25   40  00 

Sundry  publications  §182.58  ;  stamps  §19.25   201  83 

Binding  reports  in  half  calf   46  75 

Copying  press  §7 .50  ;  stationery  supplies  §69.25                               ,   76  75 

Lowe-Martin  Co.  :  mounting  287  maps,  material  and  labour   175  05 

Mitchell,  E.  A.  :  Carona  typewriter    65  00 

Ottawa  Typewriter  Co.  :  chairs,  20  at  §17,  2  at  §15,  one  §5.50,  6  at  §32  ;  desks  4  at  §65,  one 
§45,  one  §35  ;  hat  trees,  4  at  §10  ;  bookcases,  8  at  §15,  one  rev.  §29  ;  map  case  §115  ;  10 
newspaper  files  §10  ;  2  tables,  §35 . 75,  §125  ;  2  umbrella  racks  §20 ;  cabinet  sections 

§135.50  ;  suudry §67. 47   1,605  22 

Storr,  J.  :  124  yd.  burlap  at  55c   68  20 

Small  payments :  books  §77.19;  3  bond  boxes,  lettered  §31.31;   ledger  §14;   12  tungsten 

lamps  §10.20  ;  letter  head  dieT§18.50  ;  9Jyale  locks,  put  on  §20.70  ;  sundry  §54.48   226  38 

International  Joint  Commission,  U.S.  Section  :  one-half  cost  of  printing  rules  of  procedure. . .  76  70 

Superintendent  of  Documents,  Washington:  copies  of  sundry  documents   12  28 

Department  of  Printing  and  Stationery,  Ottawa  :  cheque  book  §51 .  44  ;  4  despatch  bags  §50  ; 

4  fountain  pens  §16.25  ;  sundry  printing  §25.30  ;  sundry  stationery  §97  94   240  93 

Services  of  Commissioners — 

Casgrain,  T.  C.  :  services,  Nov.  10-Mar.  31,  at  §7,500   2,931  50 

McGrath,  C.  A.  :  services,  Nov.  10-Mar.  31,  at  §7,500     2,931  50 

Powell,  H.  A.  :  services,  Nov.  10-Mar.  81,  at  §7,500    2,931  50 

Secretary,  L.  J.  Burpee,  Jan. -Mar.,  3  m.  at  §250                                                    ....  750  00 

Stenographer,  Miss  E.  Sutherland,  Feb. -Mar   100  00 

Travel  of  commissioners :  T.  C.  Casgrain,  §322.10;  C.  A.  McGrath  §278.15  ;   H.  A.  Powell 

§421.40;  L.  J.  Burpee  §254.60     1,276  25 


Total,  carried  to  page  V— 17     15,182  80 


Special  Account:  Interprovincial  Bridge  at  IHatapedia  over 

Bestigouche  Biver 


Reid,  D.  W.  B.  :  detailed  in  1910-11  (V— 329)   162  76 

Pay-lists,  June  1-July  31,  Aug.  23-31 :  foreman,  Jas.  Cooling,  52  d.  at  §2.75  ;  cribworker,  M. 
McGraw,  14^  d.  'at  §2.25  ;  labourers,  103  d.  at  §1.75,  39  at  §1.60,  29  at  §1.40;  teamsters, 

52  d.  at  §4.50  ;  carters,  47  d.  at  §2.50   810  .'(8 

Caverhill,  Learmont  &  Co.  :  fin.  drift  bolts,  3,000  lb.  at  2fc   82  50 

Cedar,  1,571 1.  ft.  at  6c.    Paid  as  follows  :  Craswell,  A.  §76.38,  J.  §17.88   94  26 

Small  payments  :  sundries   8  30 


Total,  carried  to  page  V— 17   1,158  20 


Gratuities  to  Heirs  ot  Deceased  Employees. 


Bambrick,  Jos.  labourer,  Rideau  Hall :  gratuity,  paid  to  widow   91  80 

Beattie,  Wm.,  gardener,  Parliament  Hill :  gratuity,  paid  to  widow   108  00 

Desautels,  R.,  clerk,  Accountant's  Branch  :  gratuity,  paid  to  father   200  00 

Ewing,  Jos.,  paymaster,  St.  John,  N.B. :  gratuity,  paid  to  widow    233  33 

Hill,  Wm.,  Ottawa  :  gratuity,  paid  to  daughter,  Mrs.  Isabel  Miller   120  00 

Johnston,  W.  J.,  caretaker,  Strathroy  Public  Building  :  gratuity,  paid  to  estate.    66  66 

Lefebvre,  F.  X.,  res.  engineer,  Three  Rivers  :  gratuity,  paid  to  widow    416  66 

Lemay,  J.  A.,  messenger,  Ottawa:  gratuity,  paid  to  widow   133  33 

Lepine,  I.,  dredge  Ontario  :  gratuity,  paid  to  widow   110  00 

Lessard,  J.  A.,  labourer  on  repair  staff,  Ottawa  :  gratuity,  paid  to  widow   102  60 

Murray,  Jas. ,  caretaker,  Richibuoto  Public  Building  :  gratuity,  paid  to  son  Thos.  O.  Murray  66  67 

Mclver,  D.:  gratuity,  paid  to  son  Norman  Mclver   120  00 

McKenzie,  D.  F.,  caretaker,  Baddeck  Public  Building  :  gratuity,  paid  to  widow   66  66 

McPhie,  R.  H.,  asst.  engineer,  Autigonish  :  gratuity,  paid  to  widow   266  66 

O'Reilly,  E.,  wood  and  coal  man,  Ottawa  :  gratuity,  paid  to  widow   96  00 

Perron,  Rene,  clerk,  subdivision  B.,  Ottawa  :  gratuity,  paid  to  widow     133  33 

Powers,  Patrick,  night-watch,  Vancouver  Public  Building  :  gratuity,  paid  to  widow   110  00 


Carried  forward   2,441  70 
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Gratuities  to  Heirs  of  Deceased  Employees—  Concluded.  $  cts. 

Brought  forward   2,44170 

St.  Jean,  S.,  carpenter,  Ottawa:  gratuity,  paid  to  daughter,  Miss  A.  St.  Jean   I3G  00 

Thomas,  Ferd,  messenger,  Ottawa:  gratuity,  paid  to  widow   133  32 

Tomkinson,  Thos.,  labourer,  Ottawa:  gratuitv,  paid  to  widow   91  50 


Total,  carried  to  page  V— 17   2,804  52 


K'nforseen  Expenses. 

Detailed  a*  page  40  in  part  F   626  38 


Collection  of  Public  Works  Revenue. 

Dick,  John,  collector  at  Three  Rivers  :  season  1911      140  00 

Dufour,  G.,  asst.  clerk  at  Chicoutimi  :  Aug.  13-Oct.  18,  1911   107  31 

Boatmen'at  Ottawa,  12  m.  to  Mar.  31,  1912:  T.  Brossard  $840,  J.  Steen  $720   1,560  00 

Smith,  E.  T..  Ottawa  :  travel  and  outlay  1911-12   867  28 

Employers'  Liability  Assurance  Co.:  premium  on  collector  E.  T.  Smith's  bonds.    20  00 

Telegrams  :  C.  P.  R.  Co.,  $9.51 ;  G.  N.  W.  Co.,  §31.36   40  87 

King's  Printer,  $68.40  ;  Stationery  Office,  $104.15   172  55 


Total,  carried  to  page  V— 18   2,908  01 


Slides  and  Booms:  maintenance  and  Repairs. 

Ottawa  River  District :  Maintenance  (Page  V— 388)  27,357  31 

Saguenay  District :  Maintenance                                    .   (  n  V — 389)  4,680  19 

St.  Maurice  District :  Maintenance  (  .,  V— 392)  42,470  32 

Generally  :  Maintenance  (  ■>  V— 392)  5,296  33 

Repairs  (  „  V— 393)  16,803  03 

Upper  Ottawa  Improvement  Co  (  >■  V— 393)  927  96 


Total,  carried  to  page  V— 18    97.535  14 


Ottawa  Riv  er  Works. 

Dumoine  River,  ($321.80)— 

Deputy  slide-master,  J.  F.  McGuire  :  Apr. -Sept.,  128£  d.  at$2   257  00 

Axemen,  6  d.  at  $2  ;  labourers,  3  d.  at  $2   18  00 

Nash,  P.  G.:  services,  Aug.  1-9,  $32;  travel  $14.80   46  80 

Cedar  Lake  Dam  :  in  charge:  Jas.  Carey,  Apr. -July,  89  d.  at  $2   178  00 

Crooked  Chute:  slidemaster,  J.  Malboeuf :  Apr. -July,  101  d.  at  $2  '   202  00 

Upper  Petawawa':  slidemaster,  J.  R.  Jennings:  Apr. -July,  95  d.  at  $2   190  00 

Lower  Petawawa  ($1, 374 . 98)— 

Deputy  slidemaster,  Wm.  Selkirk  :  Apr.-Oct.,  Mar.,  174  d   348  00 

Labour  at  $1 .50  per  d.  $993.75  ;  teaming  $19.25  ;  6  peavies  $6.75 ;  6  pikepoles  $6.88  ; 

freight  35c  '   1,026  98 

Petawawa  River,  Half  Mile  Rapid  ($199.80)— 

Nash,  P.  G.:  services,  July  4-31,  Aug.  10-19,  1911,  33  d.  at  $4 ;  travel  and  outlay  $38.80.  170  80 

Labour  $15  ;  teaming  $14     29  00 

Coulonge  River  ($851 .60)— 

Deputy  slidemaster,  J.  Mullin  :   services,  Apr.-Mar.,  313  d.  at  $2  ;  teaming  $3 ;  travel 

and  outlay  $15.85    644  85 

Axemen  $72;  labourer  $6  ;  watchman,  Apr. -July  $128.75   206  75 

Black  River  ($538.35)— 

Deputy  slidemaster,  N.  Rochon  :  12  m.  to  Mar.  31,  1912  at  $40  ;  travel  $9   489  00 

Labour   49  35 

Calumet:  slidemaster,  S.  Moorehead  :  Apr.-Mar.,  313  d.  at  $1.25   391  25 

Mountain:  slidemaster,  Wm.  Thomson:  services,  Apr.-Mar.,  366  d.  at  $1.25;  outlay  $11   468  50 

Portage  du  Fort :  slidemaster,  D.  McLarea  :  Apr.-Mar.,  366  d.  at  $1.25   457  50 

High  Falls  ($585)— 

Slidemaster,  P.  Barry  :  Apr.-Mar.,  313  d.  at  $1.50     469  50 

Labourers,  77  d.  at  $1.50  .'   115  50 

Springtown  ($407.50)— 

Boom  master,  J.  McCrea  :  12m  to  Mar.  31,  1912   300  00 

Labourers,  5  d.  at  $1.50   7  50 

McCrea,  Mrs.  E.:  rent  of  service  ground   100  00 


Carried  forward     6,166  28 

1— 25£v 
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Ottawa  River  Works — Conclude!.  $  cts. 

Brought  forward     6,166  28 

Arnprior  ($720.88)— 

Slidemaster,  J.  Tierney,  Apr.-Oct.,  169  d.  at  $2.50   422  50 

Labourers,  180£  d.  at  $1.50   270  38 

Nash,  P.  G.:  services,  Mar.  14-18,  1911,  $20  :  travel  $8   28  00 

Chenaux  ($1,293.50)— 

Boom  master,  A.H.  Johnson  :  Apr. -Nov.,  209  d.  at  $2.50   522  50 

Labourers,  514  d.  at  $1.50  :  A.  Johnson,  jr.  $313.50  ;  Wm.  Juby  $313.50  ;  sundry  $144  771  00 
Chats  ($334.50)— 

Slidemaster,  W.A.  Sherriff  :  Apr. -Nov.,  209  d.  at  $1.50   313  50 

Capital  Boat  Works  :  16  ft.  boat,  with  oars,  &c   21  00 

Hull  ($065)— 

Slidemaster,  P.D.  Chene  :  Apr.-Oct,  178  d.  at  $2   356  00 

Slidemaster,  Ls.  Cousineau  :   Oct.-Mar.,  135  d.  at  $2    270  00 

Labour,  July,  26  d.  at  $1.50    39  00 

Chaudiere  ($2,546.75)— 

Deputy  and  foreman,  J.  Souliere  :  306  d.  to  Mar.  31,  1912,  at  $3   1,098  00 

Assistant,  J.  Nash  :  306  d.  to  Mar.  31,  1912,  at  $2.25   823  50 

Watchman,  C.  Clement  :  Apr.-May,  61  d.  at-$1.50  ;  June-Mar.,  305  d.  at  $1.75   625  25 

Gatineau  ($2,746.75)— 

Boom  master,  D  Noonan  :  12  m.  to  Mar.  31,  1912   750  00 

Assistant,  F.  Battison  :  Apr. -Nov.,  244  d.  at  $2     48S  00 

Labourers,  40i  d.  at  $1.50,  743  at  $1.75  ;  teaming,  $90  25   1,451  25 

Dey  Bros.,  pr.  oars  $3.50  ;  Dupuis,  H.,  18  cords  wood  $54   57  50 

Low.t  Gaps  :  foreman,  W.  J.  Noonan  :   Apr.-Nov.,  244  d.  at  $2   488  00 

Office  at  Ottawa  ($12,290.18)— 

Superintendent,  Geo.  P.  Brophy  :   1  y.  to  Mar.  31,  1912   3,000  00 

Asst.  engineer,  J.C.  Scott  :   services,  1  y.  to  Mar.  31,  1912,  $2,000  ;•  outlay  $7.20   2,007  20 

Accountant,  Jos.  Kent  :   services,  1  y.  to  Mar.  31,  1912,  $1,700  ;  outlay  $115.08   1,815  08 

Clerk,  S.E.  Smith  :  1  y.  to  Mar.  31.  1912   1,150  00 

Draftsmen  :  Geo.  P.  Huguet,  1  y.  to  Mar.  31,  $1,300  ;  Geo.  R.  Nash,  1  y.  to  Mar.  31, 

$1,500   2,800  00 

Messenger,  Wm.  Cain  :  1  y.  to  Mar.  31,  1912   800  00 

Typist,  Miss  A.  A.  Nantel  :  1  y.  to  Mar.  31,  1912   700  00 

Subscription  to  Scientific  American,  1911  and  1912,  $10.50  ;  4  dry  cells  $1.40   17  90 

Stationery  Office,  $6.57  ;  King's  Printer  $8.50   15  07 

Legal  services  :  Louis  Bertrand,  Hull                                                                             . .  90  40 


Total,  carried  to  page  V— 387   27,357  31 


Saguenay  River  Rooms. 

Boom  master,  Wm.  Dallaire  :  Mar.  15,  1911-Mar.  31,  1912,  7h  m.  at  $65,  5  at  $70  ;  overtime 

$17.13   854  63 

Assistant,  L.J.  Savard  :   Apr. -Mar.,  7  m.  at  $60,  5  at  $65  :   overtime  $4.14   749  14 

Boomkeepers,  8  m.  to  Nov.  30,  at  $40,  overtime  $10.51  :  Willie  Dallaire,  A.  Ouellette   661  02 

Boomkeeper,  9  m.  to  Dec.  31,  at  $40,  overtime  $10.51  :  N.  Duchesne   370  51 

Carpenters  :  45A  d.  at  $3,  135h  at  $2.50,  69h  at  $2.25,  23^  at  $2   678  62 

Horse  hire  $100.25  ;  labourers"  $2,207.98,  overtime  $41.59   2,349  82 

Beaulieu,  Ad.:   spruce,  2,010  ft.  at  $23,  1,000  at  $25  ;  boat  hooks,  4£  doz.  $56.50;  sundry 

$17.70   145  42 

Blais  A.  C.  &  Son  :  linseed  oil,  20  gal.  at  $1.40  ;  paint  $32.35  ;  hardware  $27.34     87  69 

Brassard,  A.,  sq.  spruce,  392  1.  ft.  at  14c;  Chinic  Co.,  fin.  steel  rope,  3,500  ft.  at  7^c   317  38 

Chicoutimi  &  Lake  St.  John  Co-op.  Telephone  Co.:  exchange  service  of  two  telephones,  1  y. 

to  Mar,  1912   50  00 

Jalbert,  H.:  spruce,  3,209  ft.  at  $18  ;  cartage  50c;  overpaid  30c   58  55 

Massicotte  &  Tremblay  :  cable,  412  lb.  at  12c  ;  2  pulleys  $11.98  ;  sundry  hardware  $77.82. . .  139  24 

Price  Bros  &  Co.:  rental  of  land  for  Chicoutimi  booms,  1  y.  to  May  31,  1912   800  00 

Tremblay,  Thomas  :  bolts  $26.54  ;  shoes  $22.60  ;  sundry  hardware  $40.73   89  88 

Small  payments  :  boom  timber  $57  ;  cartage  $40  ;   hardware  $45.84;  labour  $15;  ldinber 

$52.35  ;  stove  $10  ;  wood  $25.75  ;  sundry  $26.60     272  54 

Alligator  tug  No.  102  ($1,820. 62)- 

Captain,  A.  Aubin  :  Apr.-July,  Sept. -Dec,  2  m.  at  $40,  5  53  m.  at  $50  ;  boarding  crew, 

&c.  $372.65   7?9  19 

Engineer  :  J.  Bergeron  $332  ;  W.  Brisson  $15  ;  N.  Leclerc  $51.34   398  34 

Fireman  :  W.  Brassard  $18.67  ;  N.  Leclerc  $228. 67   247  34 

Sailors  :  T.  Desbiens  $26  ;  U.  Duchaine  $21.46  . .    47  46 

Overtime,  Apl.-May  :   A.  Aubin  $21.25  ;  J.  Bergeron  $21.25  ;  N.  Leclerc  $21.25    63  75 

Massicotte  &  Tremblay:  boiler  plates,  119  lb.  each,  5  at  $11.49  ;  timber  $9.42  ;  sundry 

$17.03   83  90 

Rainds,  J.:  row  boat  $30  ;  18  pike  poles  $18  ;  22  pair  oars  $77   125  00 


Carried  forward     9,319  42 
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River  Sagueuay  Booms— Concluded.  $  cts. 

Brought  forward     9,319  42 

Alligator  tug  No.  102—  Concluded. 

Small  payments  :   hardware  $49.39  ;   lumber  .$30.42  ;  stove  $18  ;   wood  $17.88  ;  sundry 

$9.95   125  64 


Total   9,445  06 

Charged  as  follows  : 

River  Saguenay  :  Dredging  (Page  V—  234)  730  20 

River  Saguenay  :  Piers  and  Booms  above  Chieoutimi  (Page  V —  361)  4,034  67 

Saguenay  District  Booms  (Page  V—  387)  4,680  19 

Total,  as  above   9,445  06 


St.  Maurice  River  Works. 

Office  at  Three  Rivers  ($1,403.92)— 

Timekeeper,  M.  Guillette,  Apr. -Mar.,  239  d.  at  $2.50,  51  at  $2.75   737  75 

Beland,  Ad.,  livery,  Nov. -Mar.,  $152.45;  Chevalier,  L.,  livery,  9  m.  to  Nov.,  $199.75. .  .  352  20 

Bell  Telephone  Co.:  exchange,  10  in.  to  Mar.  31,  office,  $37.50,    residence,  $20.83  ;  tolls, 

13  m.  to  Mar.  1912,  $97.55   155  88 

Dallaire,  Mme.  L.  P. :  rent  of  paymaster's  office,  Apr. -Dec,  9  m.  at  SI 5   135  00 

Small  payments  :  bridge  tolls,  $9.60  ;  rent  of  p.  o.  box,  $5;  sundry,  $8.49  , . .  23  09 

Grand  Mere  and  Petites  Piles  ($10,027.48)— 

Boom-master  :  P.  Duchaine,  8  m.  to  Nov.  at  $75,  outlay,  $10.51 ;  J.  Paquin,  Dec. -Mar., 

4  m.  at  $75,  outlay,  $8.40   918  91 

Assistant,  Horm.  Bourassa  :  services,  Apr. -Mar.,  207  d.  at  $2.25,  100  at  $2.50  ;  outlay, 

$7.30    723  05 

Carpenters,  514-15  d.  at  $1.75,  389J  at  $2,  26  at  $2.25,  48i  at  $2.50   1,858  55 

Blacksmiths,  $i25.50  ;  carters,  118  d.  at  $2.25,  56^  at  $2.50,  H  at  $3  ;  labourers,  1,256-85 

d.  at  $1.50,  2  at  $1   2,524  13 

Bell  Telephone  Co.,  ($297.58)— 

Exchange,  7  m.  to  Jan  1,  1912  :  No.  102,  $24.67,  No.  194,  $13.34  r   38  01 

Exchange,  4  m  to  Jan.  1,  1912  :  No.  45,  $16.65,  No.  78,  $6     22  65 

Exchange,  Jan.-Mar.,  1912  :  No.  36  B.,  $9,  No.  30  F.,  $17.50,  No.  107,  $5   31  50 

Exchange,  11  m.  to  Mar.  31,  1912,  No.  24     183  33 

Tolls,  Apr.-Nov.,  1911   22  09 

Julien,  J.  E.:  iron,  5,179  lb.,  $153.08  ;  sundry  hardware,  $45.36  ,  198  44 

Marchand,  Zeph.  :  coal,  18i  tons  at  $4.75   87  88 

Marcotte,  T.:   lumber,    5,020   ft.   at  $19,  504  at    $15;  cartage,  $37.75  ;  hardware, 

$66.91   207  60 

Neault,  Zeph.:  labour,  182  d.  at  $1.50  ;  cartage,  &c,  $35.75   308  75 

Neault  &  Nobert :  linseed  oil,  10  gal.,  $14  ;  sundry  hardware,  $120.07  ,  134  07 

Grand  Mere  and  Petites  Piles — 

Robert,  J.  A.:  dynamite,  $12  ;  steel,  197  lb.,  $19.70;  sundry  hardware,  $21.24.. ,.  ....  52  94 

Vincent,  A.:  lumber,  2,183  ft.  at $25,  1,400  at  $14   74  18 

Boom  timber,  71  pes.,  2,082  ft.  at  27c;  flat  timber,  1,961  ft.  at  16c,  4,072 at  15c;  sq.  hem- 
lock, 2,505  ft.  at  18c. ;  sq.  spruce,  845  ft.  at  20c;  pine  deals,  2.38S  ft.  at  $27.50  per 
M. ;  spruce  and  hemlock  lumber,  875  ft.  at  $18,  7,325  at  $20  ;  cartage,  &c,  $61.98. 
Paid  as  follows  :  J.  Auger,  $192.96;  A.  Danault,  $119.88;  A.  Desaulniers,  $189.21; 
L.  Desaulniers,  $107.10;  O.  Desaulniers,  $100.29 ;  I.  Deschenes,  $90.06;  J. 
Duchaine,  $176.42;  Ed.  Gelinas,  $225.85  ;  W.  Gelinas,  $51.50;  I.  Giguere,  $139.14; 
Ed.  Grenier,  $151.44  ;  A.  Lampron,  $92.61  ;  O.  Lampron,  $138.03  ;  L.  Lavergne, 
$81  ;    F.  Paquin,  $00.93  ;  R.  Rocheleau,  $209.34  ;  J.  B.  Vincent,  $93.99  ;  sundry, 

$116.72   2,396  50 

Small  payments  :   cartage,  $70.23;    dynamite,  $1 5 ;  firewood,  $20;  haidware,  $46.17; 

labour,  $47.25  ;  lumber,  $16;  11  M.  shingles,  $30.25   244  90 

Grandes  Piles  Station  ($11,738.47) — 

Boom-master  :  E.  Desilets:  Jan.  11,  Mar.  31,  1912,  $202.50  ;  outlay,  $14.19   210  09 

Boom-master  :  M.  Masson  :  9i  m.  to  Jan.  15,  at  $75;  outlay,  $3.07   716  17 

Caretakers  :  E.  Desaulniers,  half  Feb.,  $17.50  ;  P.  Lapointe,  Apr.  1-Feb.  21,  $375.34  ; 

H.  Thibeau,  Feb.  14  to  Mar.  31,  1912,  $52.50    445  34 

Bargeman,  5S|  d.  at  $1.75  ;  carpenters,  447  d.  at  $2,  34  at  $2.25 ;  carters,  405^  d.  at  $2, 

6i  at  $4  ;  labourers,  2,943  d.  at  $1.50.   6,325  83 

Overpayment,  September  paylist :  Tanc.  Boisvert   4  00 

Bell  Telephone  Co.  :  exchange,  No.  5,  7  m.  to  Mar.  31,  $13,  No.  6,  7  m.  to  Mar.  31, 

$12.70,  No.  8,9  m.  to  Mar.  31,  $17;  tolls,  12  m.  to  Mar.  31,  $39,84   82  54 

Boisvert,  J.  R.:  bolts,  221  at  20c,  182  at  60c;  sundry  hardware,  $134.31   287  71 

Boudreault,  J.  H.:  10,600  1b.  iron,  $239.85;  18  kegs  spikes,  $75.25;  sundry  hardware, 

$89.64     ..   404  74 


Carried  forward     19,911  42 
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St.  Maurice  River  Works— Continued.  $  cts. 

Brought  forward ...  . :     19,914  42 


Grandes  Piles  Station—  Concluded. 

Crete,  J.  J.:  8  kegs  spikes,  $31.20;  sundry  hardware,  &c,  $76.10   107  30 

Doucet,  J.  A  :  bolts,   §148.85;  spikes,  §09.70  ;  nuts,  §43;  washers,  $22 . 50  ;  sundry 

hardware,  §88.95   378  00 

Labelle,  C:  30  pes.  b.b.b.  ciane  chain,  l£  in.,  15,524  lb.  at  3-45c   535  58 

Neault,  O.:  dynamite,  5  boxes  at  $15;  2  kegs  spikes,  $7.90  ;  sundry,  $10.15  ,.  93  05 

Thiffault,  T.:  steel  stove,  $30  ;  sundry  hardware,  $32.72   62  72 

Lumber,  2,259  ft.  at  $12.50,  3,492  at  $14,  5,763  at  $15,  10,602  at  $25,  sundry,  $31.78; 
spruce  and  hemlock  timber,  1,328  L  ft.  at  12c,  1,294  at  14c,  1,795  at  17c,  679  at 
18c,  249  ft.  sundry,  $50.67  ;  stone,  36T7j  cds.  at  $16 ;  wood,  $54.88;  sundry,  §40.50. 

Paid  as  follows  :  Bellemare,  O.,  $98.67;  Crete,  E.,  §188.18  ;  Denoncourt,  W.,  $119.25; 

Desaulniers,  Cyp.,  $56.28,  E.,  $235.85  ;  Desilets,  Rod.,  $80  ;  Doucet,  Phil.,  $147.78; 

Gelinas,  Geo.,  §96.50  ;  Lafrenie re,  E.,  §121.50  ;  Marcotte,  Arch.,  §137.52  ;  Trudel, 

Leo.,  $64  ;  Veaugeois,  J.,  $135.65 ;  small  payments,  $478.55   1,959  73 

Small  payments:  bolts,  $22.75  ;  hardware,  $66.87;  labour,   $9.45;  damages  to  land, 

$20   119  07 

Shawinigan  Bay  Station  (§9,864.18)— 

Boom-master,  Nap.  Lapointe  :  10  m.  to  Jan.  31  at  $75  ;  outlay  §2.85    752  85 

Superintendent,  Ferd.  Brousseau  :  Feb.  16-Mar.  20,  1912,  29  d.  at  §3  ;  outlay  §5.40   92  40 

Conductor:  A.  Blais,  Apr. -Nov.,  162  d.  at  §2  ;  R.  Lajoie,  Jan.-Mar.,  1912,  61  d.  at 

$2.25,  outlay  $17. 40   485  40 

Blacksmith,  37  d.  at  $2  ;  carpenters,  204  d.  at  §1.75,  813^  at  $2  ;  carters,  115f  d.  at  $2, 

913*  at  $2.25  ;  labourers,  23  d.  at  $1,  1,074  at  $1.50    5,979  50 

Bell  Telephone  Co.  :  exchange,  No.  49,  8  m.  to  Dec.  31,  1911   13  34 

Belgo-Canadian  Pulp  Co.  :  w.  pine,  10,010  ft.  at  $24   240  24 

Bourassa,  J.  A.  :  w.  pine  lumber,  12,730  ft.  at  $22;  cartage  $3.64   283  83 

Desaulniers,  Jos. :  iron,  3,000  lb.  at  3c.  ;  sundry  $3.75     93  75 

Lapointe,  H.  :  12  cant  hooks  $15  ;  125  ft.  cable  §15.63 ;  19  kegs  nails  §52.25  ;  8  gal.  paint 

§18 . 80  ;  sundry  hardware  §42 . 84   144  52 

Lariviere,  David  :  hemlock  timber,  1,030  1.  ft.  at  15c  ,  2,010  at  16c,  1,111  at  19c,  1,395 

at  20c,  1,425  at  21c.  ;  spruce,  1,720  ft.  at  5c,  858  at  15c   1,480  14 

Normand,  T.  N.  :  iron,  5,221  lb.  at  21c  ;  sundry  hardware  §68.69   178  34 

Board  of  Superintendent  $21.22  ;  cast  steel,  320  lb.  $32.50;  hardware  $14.72;  labour 

$12.92;  lumber  $25.38  ;  wood  $5  ;  telephone  exchange  §8.13.    119  87 

Shawinigan  Falls  Station  (§22,843.45)— 

Boom-master,  Narc.  Lymburner :  services,  12  m.  to  Mar.  31,  1912,  $900;  outlay  $19.70..  919  70 

Assistant,  Horm.  Lessard  :  April-Jan.,  256  d.  at  $2   512  00 

Bargemen,  252|  d.  at  $2  ;  blacksmiths,  103  d.  at  $1.75,  115  at  §2  ;  carpenters,  116  d.  at 

$1.75,  l,741iat$2;  carters.  914  d.  at  $2.25,  209i  at  $2.50;  labourers,  1,510^  d.  at 

$1.50......    :   7,596  14 

Bell  Telephone  Co.  :  exchange,  8  m.  to  Jan.  1,  $14.67  ;  tolls,  Apr. -Mar.  $22.13   36  85 

Dessureault,  M.:  iron,  4  70S  lb.,  $133.84:  cable,  1884.  lb.,  $26.30  ;  sundry  hardware  §12.17         172  31 

Dufresne,  J.  A.  :  rent  of  boom-master's  house,  11  m.  to  Mar.  31,  1912   201  63 

Greening  Wire  Co.  :  1,000  ft.  c.c.s.  rope,  lj-in.,  §166.50;  reel  §5   171  50 

Labelle  &  Co.  :  Vb.b  crane  chain,  1^-in.,  18,627  lb.  at  345c  ;  25  ft.  hose  $12.50  ;  25£  lb. 

rubber  $20.40  ;  sundry  hardware  $28    703  53 

Lafontaine,  P.  :  barge  with  4  oars,  &c,  $56  ;  transport  of  barge  from  Three  Rivers  $8. . .  64  00 

Mason,  Gordon  &  Co.  :  fir,  16-in.  x  16-in.  x  33  ft.,  76,032  ft.  ai  $35.50   2,699  12 

Normand,  T.  N.  :  2121b.  cable  $31.88;  100  bags  cement  $70;  8,770  lb.  iron  $190.61; 

14  kegs  nails  §41.25  ;  sundry  hardware  $150.82   484  56 

Phoenix  Bridge  &  Iron  Works  :  steel  material  for  chute,  as  agreed   3,650  00 

Vincent,  A.  :  hemlock  lumber,  20.769  ft.  at  $17  ;  w.  spruce,  5,832  ft.  at  $25   498  87 

Hemlock' and  spruce  timber,  4,509  1.  ft,  at  14c,  4,314  at  16c,  3,259  at  17c,  2,095  at  18c, 

1,160  at  19c.  ;  poles,  2,630  ft.  at  2c.  ;  lumber,  hemlock,  15,419  ft.  at  $15,  2,000  at  $16, 

pine,  &c,  22,235  ft.  at  $23  ;  stone  69  74  toise  at  §14,  433  at  §16  ;  wood,  &c,  §35.40. 

Paid  as  follows  :   Beaumier  &  Ricard,  §833.68;   Bourassa,  Jos.,  §221.60,  J.  A., 

§230.09  ;  Doucet,  Ls.,  §68.02;  Gelinas,    Wm,    §188.59  ;  Hebert,  Jos.,  §835.46; 

Hill,  Alb.,  $91.80  ;  Juneau,  Ad.,  $97.98,  Art.,  §109 . 26  ;  Laf reniere.  Elz.,  $83.33, 

Euch.,  §53.60  ;  Veilleux,  Jos.,  §1,961.77  ;  small  payments  $229.72   5,001  90 

Small  payments  :  board  $19.50;  3  tons  coal  $24;  house  rent,  April  $18.33;  hardware 

§25.81 ;  wood,  &c,  $40.70   128  34 

St.  Jean  des  Piles,  construction  of  a  boat,  repairs,  &c.  ($8,459.12)— 

Foreman,  Wm.  Langlois  :  services,  12  m.  to  Mar.  31,  1912,  $900  ;  outlay  $39.17   939  17 

Carpenters  and  caulkers,  1,405£  d.  at  §2,  32*  d.  at  §1 .75   2,868  32 

Carters,  $183.50;  labourers,  3024;  d.  at  §1.50;  watchman,  Mar.  §35   671  90 

Beaulac,  Uld.  :  669  lb.  cable  $100.35;  linseed  oil,  50  gal.  at  $1.50  ;  300  lb.  oakum  $21.50; 

paint  $95 . 85  ;  213  lb.  steel  $31 . 95  ;  sundry  hardware,  §161 .48   486  13 

Beland,  J.  P.  :  290  lb.  cable  $43.50  ;  paint  $(35.25  ;  2001b.  oakum  $16.50  ;  3  kegs  spikes 

§16.50;  sundry  hardware  §43.60   190  35 

Boudreault,  J.  H.  :  duck,  160^  yd.  at  30c;  100  lb.  oakum  §10 ;  sundry  §18.20   76  35 


Carried  forward   61,109  72 
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St.  Maurice  River  Works — Continued.  $  cts. 

Brought  forward   61,109  72 

St.  Jean  des  Piles— Concluded. 

Burrill  Lumber  Co.  :  pine,  524  ft.  at  $40,  1,002  L  ft.  at  5c.  ;  freight  $2.50   73  56 

Can.  Iron  Corp.:  making  double  stack  $115.85  ;  sundry  material  and  labour  $94.88   210  73 

Gelinas,  Ad.:  bolts  $55.04  ;  7  knees  $14  ;  sundry  hardware  $24.06   93  10 

Labelle  &  Co.:  iron,  1,771  lb.  at  4c  ;  mach.  steel,  1,191  lb.  at  3c;  freight  $3.20   109  77 

Lambert.  Ant.:  sawing  timber,  35  h.  at  $4   140  00 

Lepine,  D.:  sundry  hardware    171  30 

Vaillant,  Rod.:  sundry  smithwork  and  hardware   113  84 

West  &  Peach}' :  2  outfits  of  machinery  for  changing  paddle  wheel  alligators  into  twine 

screw   600  00 

Lumber,  2,046  ft.  at  $15,  903  ft.  sundry  $21.57  ;  timber,  750  ft.  at  3c,  322  at  12c,  2,327 

at  14c,  280  at  15c,  1,677  at  17c,  1,520  at  18c,  677  at  20c,  1,519  at  25c.    Paid  as 

follows:  Desaulniers,  Elie,  $264.36;  Gelinas,  H.  $330.32;  J.  $210.53;  Lafren  ier, 

E.  $243.75;  Lepine,  A.  $53.15;  Lesieur,  C.  $229.32;  Salva,  L.  $77.85  ;  small  pay- 
ments $145.74   1,555  02 

Small  payments:  21  cedar  buoys  $21;  freight  $38.10;  labour  $15;  hardware  $21.48; 

stove  $32  ;  sundry  $32   159  58 

Three  Rivers  Station  ($17,698.38)— 

Boom  master,  Jos.  Page  :  Apr. -Mar.  $900  ;  outlay  $69.15   969  15 

Assistant:  J.  Brousseau,  Feb.  18-Mar.  31,  $103.44;  J.  Dick,  Apr.  1-Feb.  17,  $793.96, 

outlay  $30.90  ;  C.  Lymburner,  Mar.,  $75;  F.  Thibaudeau,  Apr. -Oct.,  $525   1,528  30 

Conductors,  Jan. -Mar.,  1912:  P.  Beaumier,  21  d.  at  $2.50  ;  F.  Brousseau,  32 d.  at  $2.50  ; 

A.  Gauthier,  58  d.  at  $2.50   277  50 

Foreman  carpenter,  Apr. -Mar.:  W.  Giroux,  116  d.  at  $2.75;  F.  X.  Michelin,  192  d.  at 

$2.75,  outlay  $4   851  00 

Assistant  on  survey,  Apr. -Mar.:  H.  Craig,  247  d.  at  $2  ;  F.  X.  Panneton,  51  d.  at  $2   596  00 

Carpenters,  1,196|  d.  at  $2  ;  carter,  421  d.  at  $2.50  ;  diver,  1  d.  at  $5 ;  labourers,  3,1214; 

d.  at  $1.50  ;  smith,  220$  d.  at  $2   8,573  43 

Baptist,  Alex.:  pine,  377  pes.,  8,634  ft.  at  $18   155  41 

Beaudry,  E.  N.:  360  lb.  cable  $47.34  ;  2  boxes  dynamite  $24;  2,195  lb.  iron  $46.18; 

spikes,  6  kegs  at  $4.25  ;  sundry  hardware  $68.97     211  99 

Bell  Telephone  Co. :  exchange,  11m.  to  Mar.  31,  1912:  Cap  aux  Corueilles  $44.93;  He 

St.  Christophe  $30.75  ;  Mr.  Page's  house  $18.33   94  01 

Burrill  Co. :  spruce,  pine  and  hemlock  lumber,  14,562  ft.  at  $16,  2,087  at  $18,  7,876  at  $20, 

6,682  at  $25,  828  at  $30;  2,226  ft.  tamarac  $46.26:  sundry  lumber,  sawing,  &c. 

$135.41  ,   801  62 

Canada  Iron  Corp. :  sundry  smithwork  and  hardware   56  25 

Corbeil,  Gelas  :  bolts,  5,636  lb.  at  3c;  sundry  $1.20   170  28 

Labelle  &  Co.:  sundry  hardware,  &c   79  90 

Lariviere,  D.:  hemlock,  6,222  1.  ft.  at  20c,  6,322  ft.  at  17c;  pine,  4,076  ft.  b.  m.  at  $18; 

spruce,  2,520  L  ft.  at  5c;  stone,  23  toise  at  $13   2,817  49 

Loranger,  J.  B.:  iron,  3,826  lb.  at  2  1c;  sundry  hardware  $45.03   125  38 

Nobert  &  Lymburner:  pulley  $18  ;  611  lb.  rope  $67.25  ;  11  kegs  spikes  $45.95  ;  sundry 

hardware  $73.03   204  23 

Small  payments:  hardware  $21.24;  labour  $72.20;  83  photos  $16.60;   stove  $6.50; 

timber  $53 . 90  ;  sundry  $16   186  44 

Dredge  St.  Maurice  ($3,028.71)— 

Captain,  J.  E.  Trottier :  services,  Apr.  1-Nov.  11,  $552.50;  board  of  crew  $358.80; 

outlay  $45.95   957  25 

Engineer,  Nap.  Ricard  :  services,  June  26-Oct.  26,  at  $60  per  m   242  31 

Fireman,  A.  Godin  $173.08  ;  cranesman,  A.  Bellemare  $123.84    296  92 

Cook  $177.30;  sailors  $326.52   503  82 

Boisvert,  J.  R.,  hardware  $52.37  ;  Desaulniers,  A.  L.,  19  925  tons  coal  $95.64   148  01 

Lafontaine,  J.  A.:  coal,  66  7  tons  at  $4.80  ;  unloading  $69.03    389  19 

Neault,  Oct.:  217i  lb.  manilla  rope  $22.63  ;  sundry  hardware  $77.81   100  44 

Nobert  &  Lymburner:  b.b.b.  dredge  crane  chain,  2,224  lb.  at  7c;  sundry  hardware 

$13.35   ...  .         169  03 

Small  payments:  canoe  $31;  41£  gal.  castorine  $24.90;  labour  $16 .65  ;  48  gal.  oriental 

oil  $36  ;  hardware  $46 . 90  ;  towing  $33 . 25  ;  sundry  $33 . 04   221  74 

Tug  Annette  ($3,720.98)— 

Captain,  M.  Cloutier  :  Apr.-Oct.,  7  m.,  less  1  day,  at  $100  +  $14  board  ;  sundry  outlay 

$26.95    820  57 

Captain,  O.  Laing  :  Oct.  29— Dec.  31,  52  d.  at  $4;  board  $28.90  ;  meals  to  men  $39.50  ; 

outlay  $13. 15   289  55 

Engineer,  N.  Dontigny  :  Apr.  1-Nov.  15,  7i  m.  at  $55  +$14  board     517  49 

Stoker,  N.  Veaugeois,  $449.99;  sailor,  M.  Berube, .$362.90   812  89 

Canada  Iron  Corp.:  4  propellers  $50;  labour  $9.28;  express  $1   60  28 

Crete,  J.  J.:  use  of  steam  tug,  6£  d.  $195;  22  gal.  castorine  $13.20;  17  gal.  cyl.  oil  $15.30; 

sundry  hardware  $10.73   234  23 

Desauliners,  A.  L.:  coal,  64.45  t.  at  $4.80   309  36 

Lafontaine,  J.  A.:  coal,  66  t.  at  $4.80;  unloading  $38.05    354  85 


Carried  forward   88,462  93 
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St.  Maurice  River  Works — Concluded.  $  cts. 

Brought  forward   88,402  93 

Tug  Annette — Concluded. 

Marchand,  Z.:  coal,  14  t.  at  $4.75   66  50 

Neault,  O.:  dynamite  $15  ;  rope,  179  lb.  $20.85;  packing  $20.47;  sundry  hardware 

$37.41   99  73 

Small  payments:  cartage  $4.90;  hardware  $23.27  ;  20  cedar  buoys  $15;  labour  $31 .50; 

22  cords  wood  $49.50;  121  lb.  rope  $19.30;  sundry  $12   155  53 

Alligator  Sf.  Maurice,  No.  1  ($1,350.57)— 

Captain,  L  Rivard  :  service  $55,  board  $14,  7H      to  Nov.  1;  outlay  $2.50   510  79 

Engineer,  Ls.  Simon  :  se  rvices  $40,  board  $14,  7  3 I  in.  to  Nov.  1   441  99 

Stoker,  H,  Berube  :  services  $40,  board  $14,  7H  m.  to  Nov.  1.   397  79 

Alligator  St.  Maurice  No  2  ($1,461 . SSI- 
Captain,  J.  Leblanc :  services  $55,  board  $14,  7^t  m.  to  Nov.  80    514  85 

Captain,  R.  Roberge:  April  1-15,  1911  ."   34  50 

Engineer,  E.  Bellemare:  services  $46,  board  $14,  8  m.  to  Nov.  30                      .  ..    480  00 

Stoker,  A.  Charette  :  services  $40,  board  $14,  8  m.  to  Nov.  30   432  00 

Alligator  St.  Maurice  No.  3  ($2,180.99)— 

Captain,  Jos.  Giroux  :  services,  12  m.  to  Mar.  31  at  $65;  outlay  $9.91   789  91 

Engineer,  Jos.  Samson:  services,  Apr. -Nov   408  00 

Fireman,  V.  Lelaidier,  Apr. -Nov.,  $327  50;  stoker,  P.  Hamelin  $240   567  50 

Bellefeuille  &  Bro.:  labour  $33.15;  hardware  $42.06    75  21 

Canada  Iron  Corp.;  4  propeller  wheels  $26;  12  grate  bars  $13.83;  sundry  smithwork  and 

hardware  $39 . 51    79  3 1 

Gouin,  P.  A.:  40  ft.  steam  hose  $26,  sundry  hardware  $50.46   76  40 

Marchand,  Z.:  steam  coal,  30  gr.  t.  at  $4 . 00   138  00 

Small  payments  :  hardware  $35.57  ;  labour  $11   46  57 

Stonelifter  ($2,900.94)— 

Captain,  U.  Neault:  Apr.  1-Nov.  3,  7  1  m.  at  $75;  outlay  $23.90   556  40 

Conductor  ,  T.  Tousignant :  June  28-Sept.  29,  at  $60  per  m     184  62 

Cook,  T.  Manger :  June  28-Sept.  29  at  $00  per  m   153  08 

Blacksmith,  80  d.  at  $2;  blaster,  80  d.  at  $1.75;  sundry,  28  d.  at  $2   356  00 

Crew :  3  men  at  $35  per  m.  $320.36,  6  at  $30  per  m.  $546.96                                       . .  S67  32 

Gauthier,  E. :  board  of  crew  of  stonelifter,  July-Sept   572  00 

La  Tuque  Steamboat  Line  :  towage,  36|  h   127  75 

Small  payments:  coal  $1.30;  transport  of  men  and  supplies  $82.47   83  77 

Channel  between  Grandes  Piles  and  La  Tuque  ($86)— 

Labour,  9  d.  at  $2.50,  1  at  $2,  31  at  $1.50;  sundry  $15   86  00 

Legal  services:  J.  A.  Tessier,  Three  Rivers,  Que   6  93 

Detailed  elsewhere— 

Dredge  Vessels,  Out.  and  Que  (Page  V— 330)  3,167  79 

Chief  Engineer's  Staff  (Page  V— 372)  1,617  66 

Harbours  Quebec  Generally  (Page  V— 246)  799  19 


Total     102,356  11 


Charged  as  follows — 

Dredge  Vessels  Repairs                                                                          (Page  V— 278)  420  48 

New  Dredging  Plant,  Mar.  Pro  v..   (    „    V— 278)  415  88 

Dredging,  Ontario  and  Quebec  (    >.    V— 280)  8,902  38 

St.  Maurice  Booms,  &c,  Construction  (    n    V — 301)  50,147  05 

Slides  and  Booms,  Maintenance.   (    ■■    V— 387)  42,470  32 


Total,  as  above    102,350  11 


Slides  and  Booms:  Generally. 

Belted  Booms — 

Menard,  N. :  keeper,  12  m.  to  Jan.  31,  1912,  $100 ;  outlay  $25.65   125  05 

Lafleur,  1.  L.:  manilla  rope,  H  in.,  200  ft    21  30 

Newcastle  District:  15  m.  to  Mar.  31,  1912:  Burleigh,  J.  C.  Bates,  $125;  Fenelon,  W.  T. 

Junkin,  $125   250  00 

St.  John's,  Que.,  placing  booms  :  labour,  115  h.  at  20c    23  00 

Detailed  in  1910-11 :  V— 305,  $1,557.03  ;  V-370,  $3,319.35   4,876  38 


Total,  carried  to  page  V-3S7   5,296  33 


Slides  and  Booms:  Repairs. 

Chenaux  Station,  Ottawa  River  ($194.15) — 

Foreman,  A.  H.  Johnson  :  Dec,  1911,  24  d.  at  $2  .50    60  00 

Labour,  $99.75;  paint  and  hardware,  $34.40   134  15 


Carvied  forward   194  15 
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Slides  and  Booms  :  Repairs — Concluded.  $  cts. 

Brought  forward   194  15 

Arnprior  Station  ($224.22)— 

Herrick,  F.,  hardware  $26.15  ;  Moir,  J.  S.,  hardware  821.34   47  4!) 

McLachlin  Bros.:  hemlock,  3,639  ft.  at  $20  ;  labour  $77.64 ;  iron,  877  lb.  at  3c   176  73 

Madawaska,  High  Falls,  Ragged  Chute,  &C.  ($5,322.81)— 

Axemen  at  $30  per  m.  $302.30;  blacksmiths,  9£  d.  at  $2   321  30 

Carpenters,  3"  17  m.  at  $35,  68  d.  at  $2;  cook  $150.77  ;  labourers  $197  ;  teaming  $794.75.  1,389  57 

Braden,  H.  E.:  provisions  $108.75  ;  hardware  $16. 'JO                                                 ..  125  65 

Cars  well,  Jas.:  wh.  pine,  2,766  ft.  at  818  :  provisions  $249.58                                        .  299  36 

French  &  Co.:  dynamite  $0.50;  9  peavies  $11 .25;  nails  $17.25;  sundry  $18.05   56  05 

Legree,  J.  L.:  hemlock,  4,212  ft.  at  $16  ;  pine,  816  ft.  at  $24   86  98 

Mackie  &  Ryan  :  pr.  rubber  boots  $7  ;  cant  hooks  $6  ;  sundry  S51.83    64  83 

Marion,  Thos.  &  Co.:  bacon,  299  lb.  $50.83;  canoe  $14;  teaming  $2.50;  provisions 

$113.39      180  72 

O'Brien,  M.  J.:  pine  lumber,  24,286  ft.  at  $18,  1,200  at  $10  ;  timber,  13,678  1.  ft.  at  15c...  2,500  85 

Victoria  Foundry  :  spikes,  3,0351b.  at  4c;  sundry  hardware  $12.70   134  10 

Small  payments  :  4  pr.  blankets  $14  ;  coal  $12.70  ;  hardware  $21 .29  ;  sundry  $54.96. ...  102  95 

Nash,  P.G.:  travel  and  outlay,  Oct.  10-Nov.  30   60  45 

Black  River  ($483.45)— 

Axemen,  126  d.  at  $1.50;  labourers,  111  d.  at  $1.50;  teaming  $54    409  50 

Small  payments  :  23  ft.  boat  $30  ;  spikes,  654  lb.  at  4c.  ;  hardware  $17.79   7o  95 

Coulonge  River  ($2,862.S9)- 

Axemen,  207 i  d.  at  $1  75 ;  blacksmith  $12.50 ;  carpenters,  77  d.  at  $2 ;  labourers,  396  d. 

at  $1 .50  ;  teaming,  43  d.  at  $3   1,252  62 

Colton,  A.:  10  x  10  in. -12  x  12  in.  w.  pine  timber,  1,080  1.  ft.  at  19c   205  20 

Coulonge  Hardware  Co.:  9  kegs  spikes  $36;  hardware  $27.93    63  93 

Germain,  O:  10  x  10  in. -12  x  12  in.  w.  pine  timber,  1,497  1.  ft.  at  19c   284  43 

Mullin,  J.,  travel  $10;  Workman,  A.,  hardware  $58.71   68  71 

Sloan,  W.  J.:  3-4  in.  hard  maple  plank,  38,000  ft.  at  $26   »   988  00 

Petawawa  River  ($4,497.56)— 

Foreman,  P.  G.  Nash:  Sept. -Mar.,  1912,  148  d.  at  $4;  outlay,  Dec.  1-Mar.  4,  1911, 

$234  93  826  93 
Blacksmith,  78  d.' at  $2.50;  cook  $129 ;  labourers",  78  d.  at  $1,  543 at  $i.35, 72 at  $1.50,  H6 

at  $1 . 60,  13J  at  $1 . 75  ;  teaming  $S29   2,281  27 

Aheam,  Win.:  spikes,  1,032  lb.  at  4c;  hardware  $14.76   56  04 

Dewar  &  Ryan  :  6  pr.  rubber  boots  $21 .25;  3  sqs.  paroid  roofing  $10.50  ;  sundry  $52.84.  81  59 

Dunlop,  W.  P  :  horse  hire  $10.50;  provisions,  &c.  $54.55    65  05 

Hawkesbury  Lumber  Co.:  10  boxes  dynamite  $132.50;  teaming  $130;  timber,  1,803  ft. 

b.m.  at  $17,  626  1.  ft.  at  5c;  provisions,  &c.  $311.26    635  71 

Marion.  Thos.  &  Co.:  canoe  $14 ;  provisions,  &c.  $107.94    121  94 

Pembroke  Lumber  Co.:  pine,  2,577  ft.  at  $22 ;  hemlock,  2,065  ft.  at  $20 ;  logs,  10,947  ft. 

at  $10,  2,773  at  $12   240  74 

Victoria  Foundry  Co.:  1,146  lb.  spikes  $53.84  ;  smithwork  $17.62   71  46 

Small  payments :  hardware  $39 . 68  ;  provisions  $29.15  ;  forge  $10;  range  $35   113  83 

Chaudiere  Stations  ($2,062.01)— 

Axemen,  461  d.  at  $1.75;  mechanics,  1295d.  at  $2.25,  33  at  $2;  carting,  77  d.  at  $2; 

teaming,  10  d.  at  $3.50,  19^  at  $4   1,430  14 

Hawkesbury  Lumber  Co.:  boom  timber,  50  pes.,  1,792  ft.  at  22c   394  24 

McAuliffe,  Davis  Co.:  pine  1,130  ft.  at  $23,  702  at  $25  ;  sundry  $19.76   63  30 

Workman,  A.:  coal  $4.99;  mortising  machine  $20  ;  bar  iron  $28 . 92  ;  sundry  $13. 55   67  46. 

Small  payments  :  hardware  $57.97  ;  labour  $34.40  ;  smithwork  $14.50    106  87 

G.i  tinea  u  River  ($1,132.08)— 

Foremen  :  V.  Battison,  Dec,  18  d.  at  $2  ;  W.  J.  Noonan,  18  d.  at  $2   72  00 

Axemen  $122.75  ;  labourers  $91.87  ;  teaming  $45.50  ;  mechanics  $129.75   389  87 

Dupuis  &  Son  :  stone,  91  17  t.  at  60c      54  70 

Hawkesbury  Lumber  Co.:  boom  timber,  46  pes.,  1,851  ft.  at  20c.  . .   370  20 

Strachan,  W. :  10  kegs  spikes  $34.50  ;  sundry  hardware  $35.26   69  76 

Small  payments:  hardware  $37 .97  ;  labour  $10 ;  lumber  $71 .57  :  25  oak  pickets  $18.75; 

smithwork  $37 . 26   175  55 

Belceil  Booms.  River  Richelieu  :  labour  $19.75  ;  lumber  $1 .16  ;  hardware  $2.95    23  86 


Total,  carried  to  page  V— 387   16,803  03 


Upper  Ottawa  Improvement  Co.:  Chenaux  Kooms. 

Boom  dues  collected,  Dec.  1,  1910-Nov.  30,  1911 :  J.  R.  Booth  $1,939.69  ;  E.  B.  Eddy  $44.69  ; 
W.  C.  Edwards  $386.44  ;  Fraser  &  Co.  $344.51  ;  Gilmour  &  Huerhson  $47.87  ;  Hawkes- 
bury Lumber  Co.  $688.88  ;  McFadden  &  Co.  $27.59  ;  McLachlin  Bros.  $702.50  ;  Shepard 
&  Morse  $367.64 :  total  $4,639.81.  Of  which  one -fifth  is  payable  to  the  Upper  Ottawa 
Improvement  Co    927  96 
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Graving  Docks  :  Maintenance  and  Hepair*.  $  cts. 

Esquimalt  Graving  Dock   15,138  80 

Kingston  Graving  Dock   113  85 

Levis  Graving  Dock   13,927  89 


Total,  carried  to  page  V— 18   29,180  54 


£squimalt  Graving  Dock. 

Dockmaster,  I.  A.  Gould  :  services,  11  m.  to  Feb.  29,  1912  at  $165  ;  outlay  $141.24   1,956  24 

Engineer,  J.  E.  Jeffcott :  services,  12  m.  to  Mar.  31,  1912   1,584  00 

Assistant,  F.  N.  Jones  :  services,  12  m.  to  Mar.  31,  1912   1,320  00 

Carpenter,  A.  D.  Grieve:  services,  12  m.  to  Mar.  31,  1912   1,518  00 

Firemen,  12  m.  to  Mar.  31,  1912  :  J.  Appleby  $924  ;  C.  Jordan  $924   1,848  00 

Labourers,  12  m  to  Mar.  3L,  1912  :  J.  Isbester  $858  ;  J.  Stock  $858  ;  J.  Young  $858   2,574  00 

Sundry  carpenter  work  $182.80  ;  sundry  labour  $169.40  ;  diver  $5    357  20 

B.  C.  Electric  Railway  Co.:  lighting,  12  m.  to  Mar.  31,  1912  .   118  09 

B.  C.  Marine  Railways  Co. :  Suter  Hartmann  Rahtjen's  composition,  Nc.  1,  3  drums  at  $42.50, 
No.  3,  2  drums  at  $47.50  ;  supplying  and  cutting  20£  ft.  gal  v.  pipe  $13.75  ;  bronze  plunger 

for  pump  $13  ;  sundry  $4.20     253  45 

B.  C.  Telephone  Co.:  telephone  exchange,  Apr.-Mar   116  50 

Esquimalt  Waterworks  :  water,  12  m.  to  Mar.  31,  1912     672  60 

Fraser,  W.  S.  &  Co.:  sundry  hardware,  $96.11  ;  cartage  $6.25   102  36 

Kingham,  J.  &  Co.:  ateam  lump  coal,  265  L  tons  at  $6   1,590  00 

Knight,  J.  J.:  plastering,  &c,  captain's  house  at  dock   255  00 

Mcl,!uade,  P.  &  Son  :  sundry  paint,  oil,  &c   79  72 

Marvin,  E.  B. :  cyl.  oil,  2  cases  at  $15  ;  mar.  eng.  oil,  2  cases  at  $7.50 ;  bale  cotton  waste  $13  ; 

4  coco  mats  $8  ;  sundry  $53.10     119  10 

Taylor  Mill  Co.:  16  door  frames  $17.60  ;  9  windows  and  frames  $50.55  ;  bullnose  $52  ;  casing, 
$31.43;  5  drawer  panel  door  case  $47.50  ;  6  M.  shingles  $18;  lumber,  2,488  ft.  at  $14, 

1,342  ft.  at  $32,  424  ft.  at  $35  ;  cartage  S28.25  ;  sundry  lumber,  &c.  $168.15   506  15 

Tuson  &  Co.:  installing  wiring  for  4  lights,  9  cord  drops  and  2  drop  and  wall  sockets   56  34 

Small  payments:  4  brl.  Josson  cement  $12.60;  tiles  $13.95;  6  yd.  gravel  $15;  building 

chimney,  &c,  on  office  $31  ;  sundry  $25.55. . .    98  10 

Refunded  to  Casual  Revenue,  1912-13     13  95 


Total,  carried  to  page  V— 394   15,138  80 


Kingston  Dry  Dock. 

Can.  Inspection  &  Testing  Laboratories  :  services  of  engineer,  Nov.  21-22,  1911,  2  d.  at  $25  ; 

travel,  &c.  $13.85   63  85 

Rees,  F.  S.:  amount  over  refunded  in  1910-11,  V— 372    50  00 


Total,  carried  to  page  V— 394   113  85 


Levis  Graviug  Dock 

Dockmaster,  Alf.  Samson:  services,  12  m.  to  Mar.  31,  1912,  $1,S00  ;  outlay  $127.06   1,927  06 

Engineer,  Wm.  McDougall :  services,  12  m.  to  Mar.  31,  1912  at  $90   1,080  00 

Assistant,  T.  Despres  :  services,  12  m.  to  Mar.  31,  1912  at  $70   840  00 

Fireman,  C.  Bourassa  :  services,  12  m.  to  Mar.  31,  1912  at  $50   600  00 

Watchman,  J.  Veilleux  $651  ;  messenger,  Ad.  Samson  $60   711  00 

Carpenters,  354|  d.  at  $3.75,  3284;  at  $3,  304  at  $2  ;  caulkers  $12.50  ;  labourers  $872.86   3,808  40 

Bell  Telephone  Co.:  exchange  service,  at  office,  9  m.  to  Mar.  31,  $26,25,  at  house,  8  m.  to  Mar. 

31,  $15.78  ;  tolls  $4.30     46  33 

Davie,  Geo.  T.  &  Sons:  caulking  pontoon  :  foreman  $17 . 50  ;  labour  $157.50   175  00 

Lemieux,  Jos.:  iron  pipe  182  ft.  $47.13  ;  couplings,  &c.  $4.01   51  14 

Mechanics  Supply  Co.:  24  arc  lamp  globes  $18;  324  lb.  cotton  waste  $44.20;  8  doz.  lamps 

$21.12  ;  sundry  supplies  $50.82  ;  apparent  double  payment  $18   152  14 

Paradis,  T.:  elm,  240  ft.  at  7c;  oak,  510  ft.  at  74c.;  pine,  3954,  ft.,  $22.18  ;  spruce,  1,350  ft., 

$24.30  ;  2-in.  lumber,  1,500  ft.  at  $22  ;  sundry  $41.20  ;  cartage  $8   183  73 

Quebec  Ry.,  L.  H.  &  P.  Co.:  current  supply,  12  m.  to  Mar.  31,  63,202  k.w.  h.  at  12c;  meter  $6.  764  43 
Quincaillerie,  Levis:  oakum,  2,300  lb.  at  7c;  rd.  iron  1,865  lb.  at  2c;  rope,  853  lb.  at  10c, 

1,047  at  10£c;  wire  rope,  474£  lb.  $56.07  ;  sundry  hardware,  &c,  $257.01   704  01 

Robitaille,  P.:  forge  coal  $8.50  ;  steam  coal  5014,  tons  at  $4.85  ;  cartage  $125.33    2,566  10 

Ruel,  Ed. :  spruce  deals,  7,046  ft.  at  $18;  sundry  lumber  $5.10;  water,  12  m.  to  Dec.  1,  1911,  $40.  171  84 
Small  payments  :  1,398  ft.  cable  $35.77  ;  copper  feed  pipe  $38.10;  emery  wheel  $9;  towing 

pontoon  $10  ;  wintering  pontoon  $11.47  ;  inspection  of  boilers  $15  ;  sundry  hardware  $27.37.  146  71 


Total,  carried  to  page  V— 394   13,927  89 
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Harbours  and  Rivers  Generally  ;    Maintenance  and  Repairs.  $  cts 

Hull  Wharf :  wharfinger.  J.  P.  Labelle,  12  in.  to  Mar.  31,  1912   183  00 

Lotbiniere  Wharf  ($24.06)— 

Caretaker,  H.  Anger  :  3  25  d.  at  $2.50     8  12 

Labourers:  9  42  d.  at  $1.50   14  14 

Small  payments  :  sundry       1  80 

Rimoiuki  Wharf  :  National' Telephone  Co.,  rent  of  'phone,  12  m.  to  May  1,  1912   15  00 

River  du  Lievre  ($1,514.25)— 

Lockmaster,  H.  R.  Gorman  :  12  m.  to  Mar.  31,  1912   571  50 

Carpenters  :  3  d.  at  $2.50,  6  d.  at  $2.75   24  00 

Foremen  :  J.  Brazeau,  2\  d.  at  $3  ;  M.  Brasseau,  18  d.  at  $3   61  50 

Labourers  :  7  115  in.  at  $35,  20  d.  at  $2.  38*25  d.  at  $1 .75  '   355  96 

Masons  :  5  d.  at  $3. 10,  5  d.  at  $1 .60   23  50 

Teamsters  :  4  75  d.  at  $3   14  25 

Both  well,  G.  N.:  maintenance  of  wharfs,  season,  1911,  $75  ;  labour,  $4   79  00 

Gillies  Bros.:  lumber,  4  5  M  ft.  at  $18,  10  34  M  ft.  at  $6  ;  sundry,  25c   143  29 

River  du  Lievre  Telephone  Co.:  rental  of  'phone,  1  y.  to  July  1,  1912     60  00 

The  Traders'  Co.:  coal,  $16  ;  coal  oil,  $7.02  ;  50  ft.  chain,  $11.76  ;  sundry,  $24.62   59  40 

Small  payments:  wood,  25f  cords  at  $1 . 75;  hardware,  $15.95;  coal  oil,  $7.10;  sundry,  $54 .80.  121  85 

St.  Francois,  Isle  of  Orleans  :  carpenters,  3'5  d.  at  $2.50   8  75 

St.  Laurent  Wharf,  I.O.  ($114.75)— 

Foreman,  N.  Pouliot  :  4  d.  at  $2.50;  caretaker  of  wharf,  7  m.  to  Nov.  25,  1911,  at  $10.  80  00 

Labourers,  18  5  d.  at  $1.50;  sundry,  $7   34  75 

Yamaska  Lock  ($1,626.34)— 

Foreman  and  watchman,  O.  Mineau  :  12  m.  to  Mar.  31,  1912,  at  $75;  outlay,  $1.50   901  50 

Watchman,  H.  Lambert  :  12  m.  to  Mar.  31,  1912,  at  $50   COO  00 

Labourers,  70  d.  at  $1.50  ;  carters,  2  5  d.  at  $3  ;  sundry,  $12.34   124  84 

Burlington  Channel  Bridge  ($2,467.07)— 

Bridge  tender,  J.  W.  Tunis  :  services,  12  m.  to  Mar.  31,  1912  at  $65  ;  outlay,  $52.99   832  99 

Assistants,  9  m.  to  Dec.  31,  1911  :  780  d.  at  $1.75    1,365  00 

Greening,  B.,  Wire  Co.:  galvanized  chain,  1,200  ft.  at  7^c   90  00 

Hamilton  Bridge  Works  :  repairs  to  bridge,  labour,  $70.53,  material,  $14.39   84  92 

Small  payments  :  repairs,  $39.50  ;  oil,  $22.50  ;  coal,  $20.25  ;  sundry,  $11.91   94  16 

Cobourg  Pier  ;  R.  B.  Stott,  lighting  lamp  on  pier,  1  y.  to  Mar.  31,  1912,  $91 .50  ;  oil,  &c.  $29.75.  121  25 

Wendover  Dock  :  labourers,  cutting  ice,  9  d.  at  $1.50   13  50 

Whitby  Harbour  :  D.  Galbraith,  services  as  lighthouse  keeper,  6  m.  to  Dec.  31,  1911   50  00 

St.  Andrew's  Rapids,  Lock  and  Dam  ($11,088.09)— 

Superintendent.  A.  S.  Innes  :  services,  12  m.  to  Mar.  31,  1912,  3  at  $125,  9  at  $150  ; 

outlay,  $124.38    1,849  38 

Assistants,  to  Mar.  31,  1912  :  E.  H.  G.  G.  Hay,  7J  in.  at  $100;  John  Hay,  4i  m.  at  $100; 

outlay,  $1.60   1,201  60 

Blacksmith,  H.  B.  Johnston  :  12  m.  to  Mar.  31,  1912,  at  $83. 331   999  96 

Electricians,  to  Mar.  31,  1912  :  C.  W.  Cornish,  21  in.  at  $80;  N.  Ross,  8  m.  at  $80   808  00 

Lockmen,  7  m.  to  Nov.  1,  1911 :  Win.  Fidler,  $435  ;  G.  Moore,  $420  ;  C.  Pruden,  $435  ; 

J.  Sandison,  $362   1,652  00 

Carpenters,  $85.75  ;  labourers,  $2,512.73   2,598  48 

Black,  Alex.,  Lumber  Co.:  coal,  31 '  15  t.  at  $6.29   195  93 

Canadian  Foundry  Co.:  6  A.  C.  S.  gears,  $145  ;  sundry,  $1.20   146  20 

Canadian  General  Electric  Co.;  marine  receptacles,  3  at  $8;  6  plugs  for  marine  receptacles, 

$110;  sundry,  $10.68    144  68 

Manitoba  Bridge  &  Iron  Works  :  castings,  &c   51  00 

Manitoba  Government  Telephones  :  rent  of  telephone,  12  m.  to  Apr.  1,  1912,  $102  ; 

messages,  &c.  $26   1 28  00 

Robinson,  Wm.  Co.:  white  lead,  $14  ;  raw  oil,  $14  ;  sundry,  $28.57   56  57 

Sherwin-Williams  Co.:  paint,  100  gal.  at  $1.75  ;  sundry,  $1.95   176  95 

Sprague  Lumber  Co.:  lumber,  8  655  M  feet   197  36 

Stephen,  G.  F.  &  Co.:  paint,  90  gal.  at  $2.25  ;  sundry,  $2.10   204  60 

Williams,  A.  R.,  Machinery  Co.:  foot  valve,  '$16.25  ;  raising  blocks,  $16;  bolt-laying 

machine,  $15.25  ;  knife  grinder,  $13:  sundry,  $38.66    99  16 

Wood,  Vallance  Ltd.:  rubber  belting,  $29.47;  wire  cable,  $14.50;  tools,  $12.60;  white 

waste,  $11.34  ;  sundry  hardware,  &c.  $239.41    307  32 

Small  payments:  oil,  $47.31;  gasoline,  $29.80;  lumber,  $24. 20;  signs,  $18;  desk,  $21;  2  ratchet- 
jacks,  $15.90  ;  window  guards,  $15.55  ;  paint,  $11.75  ;  varnish,  $9.50  ;  sundry,  $79.44  272  45 
King's  Printer,  $1.91 ;  Stationery  Office,  $98.32   100  23 


Total,   17,327  84 

Less  charged  elsewhere — 

Red  River,  St.  Andrew's  Rapids  (Page  V— 34)  154  00 

Cobourg,  to  repair  and  reconstruct  superstructure  on  East  Pier, 


1,129  45 


Total,  carried  to  page  V — 18 


16,198  39 
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AUDITOR  GENERAL'S  REPORT,  1011-1912 

3  GEORGE  V.,  A.  1913 


Telegraph  Line  :  Prince  Edward  Island  to  IVSainland.  $  cts. 

Anglo-American  Telegraph  Co. — 

Maintenance  of  telegraphic  communication  between  island  and  mainland,  1  y.  to  Dec. 

31,3911     1,946  66 

Additional  subsidy  for  reduced  rates  and  increased  service,  1  y.  to  Dec.  31,  1911   5,000  00 

Total,  carried  to  page  V— 18  .   6,946  66 

Special  allowance  to  J.  C.  Taehe  for  services  as  superintendent  of  telegraphs 

at  Cliicontimi. 

Tache,  J.  C:  services  as  superintendent,  8  m.  to  Nov.  30,  1911   200  00 


Telegraph  Lines  :  Lower  St.  Lawrence  and  Maritime  Provinces. 

Summary. 

Anticosti  (Page  V 

Bay  of  Fuudy  

Cape  Breton  


Escuniinac  Line. 
Father  Point :  Si 
Gaspe  


Magdalen  Islands. 


Cable  Steamer  Tyrian  :  Pay  lists. 
Cable  Steamer  Tyrian  :  Accounts. 
Generally  


Total,  carried  to  page  V — 18 . 
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Anticosti. 


District  superintendent,  Alf.  Malouin,  West  Point:  services,  Nov.  1910-Mar.  1912,  17  m.  at 

$33.67   572  39 

Ellis  Bay  :  operator,  Jos.  Duguay,  commission,  Nov. -Mar  ,   876  48 

English  Bay  :— 

Operator,  F.  Cabot:  17  m.  at  $30  ;  rent  17  m.  at  SI ;  postage  $2.35   529  35 

General  repairer,  H.  Malouin:  services,  Nov. -Mar.,  17  m.  at  $35 ;  board  while  on  line, 

11SJ  p.  at  |1 ;  assistance  $64 . 60   777  85 

Helth  Point :  operator,  C.  Hubert,  17  tn.  at  .$16.66  ;  repairs  89.60     292  82 

Salt  Lake  : — 

Operator,  E.  Bourget,  17  m.  at  $8.33   141  61 

General  repairer,  Jos.  Bourget:  17  m.  at  $35  ;  board  while  on  line,  84  d.  at  $1 ;  wages  of 

substitute,  Sept. -Mar.,  1911,  7  m.  at  $17.50.   801  50 

Shallop  Creek  :  operator%B.  Bradley:  17  m.  at  $30 ;  rent,  17  m.  at  $1  ;  outlay  $4.10. .    531  1C 

South  Point :  operator,  E.  Laprise,  17  m.  at  88  .33   141  61 

Southwest  Point:  operator,  A.  Lemieux,  17  in.  at  $40  ;  asst.  operator,  L.  Lemieux,  17m.  at 

$15,  repairing  $2   937  00 

West  Point  :— 

Operator,  Alf.  Malouin,  dis't.  nipt,  17  m.  at  S8.33. . . .   141  61 

Substituting  operator,  Lrz.  Malouin,  17  m.  at  $40  ;  driving,  &c.  $20    700  00 

Generally  : 

Boudreau,  Frs. :  repairing,  9^  d.  at  $2.20,  39  at  $1.70;  board  allowance,  19  d.  at  $1; 

assistance  $32.30  ;  boat  hire  $11.70  ;  horse  hire  $5.40   155  60 

Bourget,  0.,  repairing,  49  d.  at  $1.70  ;  Mechanics  Supply  Co.,  hardware  $60.73    144  03 

Small  payments  :  repairing  $64 .70  ;  fetching  sick  repairers  $26  ;  painting,  &c.  $20;  rent 

of  cable  landing  $17  ;  telegraph  tolls  $13.39  ;  sundry  $12.78   153  87 


6,896  82 

Malouin,  A.: 

To  be  accounted  for,  Mar.  31,  1911  (Page  V— 374)   2.477  71 

Due  to  Dept.,  Mar.  31,  1912   1,791  15 


Paid  by  A.  Malouin  in  1911-12   6S6  56 


Total,  carried  to  page  V— 396   6,210  26 
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Telegraph  Lines:   Lower  St.  Lawrence  and  Maritime  Provinces—  Continued.  $  cts. 

Bay  of  Fundy . 

District  superintendent,  Mrs.  C.  C.  Seely  :  services,  Feb. -Feb.,  13  in.  at  $45;  driving,  &c 

$40.50;  freight  §28.48;  postage.  &c.  $19  41 ;  kerosene  $12.60;  sundry  $63.01   749  00 

Big  Wood  Island:  operator,  E.  P.  Green,  25%  commission   4  57 

Castalia:  operator,  G.  E.  Dalzell,  25  p.  c.  commission  $6.57,  wire  $77.66,  freight,  labour.  &c. 

•81.86  :  „     135  78 

Cheney's  Island  :  operator,  S.  E.  Russell,  1  y  ;   1  11 

Eastport,  Me.:  operator,  G.  Cushing,  1911,  $200 ;  Whalen,  L.,  rent  of  landing  $6    '     206  00 

Flagg's  Cove,  operator,  J.  R.  Parker,  13  m.  at  $20,  rent,  1911,  $100   3(J0  00 

Grand  Harbour:  operator,  I.  L.  Newton,  13  m.  at  $6. 25   81  25 

Grand  Manan  :  lineman,  Alex  Gihnor,  13  m.  at  $5,  outlay  $48   113  00 

Seal  Cove  :  telegraph  operator,  J.  A.  Ingersoll,  12  m.  at  $6.25,  1  at  $4. 16  ;  telephone  agent, 

Mrs.  Robt.  Fraser,  1  y.,  $25   104  16 

Welch  pool  :  operator,  E.  G.  Mitchell:  13  m .  at  $17.50;  25  p.  c.  commission  $72  77;  rent 

1911,  $60  ;  coal  $24  ;  wood  $5  '  389  27 

White  Head  :  operator,  Mrs.  H.  Leary,  13  m.  at  $4.16,  outlay  $1.25   55  33 

Woodsvard's  Cove  :  operator,  W.  A.  Fraser,  50  p.c.  commission   9  65 

Mechanics  Supply  Co.:  wire,  1,500  ft.  at  2c;  salammoniac,  400  pkgs.  at  5c;  zincs,  300  at  5c; 

coppers  $10  ;  belts,  2  at  $5  ;  sundry  $47  . 21     132  21 

Northern  Elec.  &  Mfg.  Co. :  telephone  booths,  2  at  $46 ;  telephone  sets,  7  at  $10.88,  2  at 

$11.75;  sundry  $J8.78     240  40 

Parker,  W.,  linework,  ferriage,  &c.  $116.85;  Small,  C.  A.,  linework,  &c.  $80.19   197  04 

Small  payments  :  linework  $36.80  ;  coal  $36.23;  keys,  sounder,  &c.  $22.90;  labour  $18.20  ; 

sundry  $25.55  . .  .    139  70 


Total,  carried  to  page  V — 396       2,918  47 


Cape  Breton  Lines  :  Generally. 

General  inspector,  A.  B.  McDonald  :  services,  Mar.-Mar.,  13  m.  at  $125 ;  rent  of  office,  &c 

13  m.  at  $25  ;  travel,  &c.  $221 . 88 . .  .    2, 171  88 

Bingham,  Miss  B.,  Englishtown  :  services  as  instructor,  Mar.-Mar.,  5  m.  at  $37,  8  at  $50  . .  585  00 

Ahearn  &  Soper  :  mounted  set  Bunnell-Neilson  repeaters  $55  ;  boxing  40c. .    55  40 

Dickson,  J.  D.,  rent  of  cable  landing,  &c,  1  y.  to  June  30,  1911   20  (X) 

Peters,  C.  M.,  operator,  Flat  Point,  1  y.  to  Jan.  1,  1912    50  00 


Total,  carried  to  page  V — 396   2,882  28 


Cape  Ray,  Newfoundland  System. 

Anglo-American  Telegraph  Co.:  5  p.c.  interest  on  cost  of  construction  of  Cape  Ray  line,  1  y. 
to  June  30,  1911,  $88.16;  repairs  $50 ;  operators,  Cape  Ray  $50,  channel  $50;  sundry 
$1184  '.  '   250  00 


Escuminac  Line. 

Bay  du  Vin  :  operator,  M.  A.  Williston,  13  m.  to  Feb.  29,  1912  at  $4.16  ;  rent  $13   67  08 

Black  River  :  operator,  M.  J.  McDougall,  11  m.  at  $4.16   45  76 

Escuminac:  operator,  D.  Lewis,  13  m.  at  $4. 16   54  08 

Hardwick  :  operator,  M.  Bremner,  13  m.  at  $4  16    54  08 

Hexham  :  operator,  M.  J.  McDougall,  Jan.,  Feb.  at  $4.16   8  32 

Point  Escuminac:  operator,  K.  R.  McLennan,  13  m.  at  $5.16   67  08 

G.N.W.  Tel.  Co.:  supplying  battery  and  operators,  Chatham,  N.B.,  to  work  line,  1911   185  00 

Mechanics  Supply  Co.:  spikes  $2.70,  side  blocks  $1.75,  sundry  60c   5  05 

Pope,  E.:  repairs  $176.11,  freight,  &c.  $11.42,  postage  $1.62   189  15 


Total,  carried  to  page  V— 396   675  60 


Father  Point :  Signal  Service. 
Mc Williams,  J.:  special  allowance  for  telegraphic  facilities,  1910   500  00 


Gaspi. 

Annett,  J.  J.:  services  as  agent,  13  m.  to  Mar.  31,  1912  at  $55   715  00 


Isle  a  ux  Coudrcs. 

Charlevoix  and  Saguenay  Telephone  Co. :  maintenance  and  operation  of  telephone  system, 

Mar. -Feb   200  00 

Thorn,  J.  S.:  hire  of  steamer  and  crew  laying  cable,  14  d.  at  $25   350  00 


Total,  carried  to  page  V— 396   550  00 
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Telegraph  Lines  :  Lower  St.  Lawrence  and  maritime  Provinces — Continued.  §  cts. 

Laval  Telephone  Line 

Laval :  agent,  Jos.  Touohette,  Feb.  1910-Feb.l912,  25  m.  at  $4.16   104  00 

Ste.  Therese  :  agent,  N.  Bedard,  25  p.c.  commission,  Jan.,  Feb   0  80 

Vallieres  :  agent.  A.  Valliere,  50  p.c.  commission,  Feb.  1910.  Feb.  1912   11  02 

Bell  Telephone  Co.,  repairs,  alterations,  &c.  867.87;  Pope,  E.,  postage,  28c   68  15 

Total,  carried  to  page  V— 396   183  97 

Magdalen  Islands 

District  superintendent,  A.  LeBourdais  :  services,  Mar. -Mar.,  13  m.  at  $75  ;  rent,  13  m.  at 

§4  ;  fuel  860  ;  postage  §14.90  ;  sundry  S87.98   1,139  82 

Assistant,  E.  LeBourdais,  Mar. -Nov.,  9  m.  at  S4.16   37  44 

Operator  and  teacher,  J .  J.  LeBourdais:  9  ra.  at  837,  4  at  §41.66,  14  d.  at  §1.50;  board 

while  on  line,  16  d.  at  §1  ;  travel,  &c.  §36.25   572  89 

General  repairer,  J.  G.  Binet :  services,  13  m.  at  §41.66 ;  rent,  13  m.  at  §2.50 ;  extra  work, 

41  d.  at  §1.50  ;  horse  hire,  &c,  §44.95    680  53 

Lineman   Wm.  Reneau  :  services,  4  m.  at  §10,  9  at  §15  ;  extra  work  and  horse  hire,  36  d.  at 

§2.50    265  00 

\mherst  Harbour:  operator,  J.  Shea,  13  m.  at  §5.16,  commission  §42.86.  rent,  13  m.  at 

§1    122  94 

Aurfgny  :  operator,  L.  P.  Gaudet,  13  m.  at  §4.16,  commission  §1.26   55  34 

Byron  Isld.  East:  operator.  M.  Dingwell,  13  in  .  at  §12. 50   162  50 

Entry  Island  ;  operator,  E.  Cheneli,  13  m.  at  §1.25   16  25 

Etang  du  Nord  Village  :  operator,  E.  Binet,  13  m.  at  §8.33,  commission  §1.44   109  73 

Grand  Entry:  operator,  F.  Aitken,  13m.  at §4. 16,  commission  §66.67   120  75 

Ctfossg  Isl©  * — 

Operator,  N.  Clarke,  13  m.  at  §30,  commission  §60.32,  rent,  13  m.  at  §2,  fuel  §24,  sun- 
dry §8   508  32 

Assistant,  J.  Quinn,  4  m.  at  §15,  9  at  §20   240  00 

House  Harbour  :  operator,  C.  Delaney,  13  m.  at  §4.16,  commission  §9.83,  rent,  13  m.  at  §2  .  89  91 

Pointe  Basse  :  operator,  H.  Arseneau,  13  in.  at  §4.16,  commission  §1.41     55  49 

Operators  at  §4.16  a  month,  13  m.  to  Mar.  31:  Amherst  Island,  Wm.  Cormier;  Byron 
Island  West,  P.  Chevrier  ;  Cape  Vert,  G.  Cyr  ;  Etang  du  Nord  Lighthouse,  N.  Arse- 
neau ;  old  Harry,  L.  V.  Clarke;  South  Beach,  F.  Chevrier   324  48 

Binet,  L.:  repairing,  31  d.  at  §1.50  ;  horse  hire  §7   53  50 

Mechanics  Supply  Co.:  zincs,  2,000  at  5c,  1,500 at  7c;  salammoniac,  1,500  4-oz.  pkgs.  at  5c; 

wire,  1.564  Lb.  at  3^c,  242  at  3c,  1,000  ft.  at  lc;  sundry  tools,  &c.  §101.28    449  37 

Northern  Electric  &  Mfg.  Co.:  salammoniac,  800  pkgs.  at  5c;  telephone  sets,  2  at  $12.08; 

sundry  $5.05   69  21 

Starr,  John,  Son  &  Co. ;  'Samson'  batteries,  100  at  90c   90  00 

Small  payments  :  labour,  23  d.  at  SI  50,  24  at  §1 ;  hire  of  motor  boat,  3  d.  at  §10;  desk,  $9  ; 

sundry,  §5 . 25     102  75 

5,316  28 

Due  to  Supt.  A.  Le  Bourdais,  Mar.  31,  1912   601  49 

„  „  Mar.  31,  1911,  (V-376)   $72  00 

Paid  by  Supt.  A .  LeBourdais  in  1911-12   29  *9 

Total,  carried  to  page  V— 396     5»28G  79 

Meat  Gove. 

Superintendent,  D.  C.  Dawson,  St.  John:   services,  Feb.,  1911-Mar.,  1912,  14  m.  at  $60  ;  J 

commissions  to  offices  S8 . 87  ;  postage  §387 .56   1,23b  43 

Alder  Point:  operator,  Mrs.  J .  Arsenault,  14  m.  at  $4. 17;  repairer,  John  Alder,  15  m . , 

§62.50   120  88 

Operator,  Lelia  M.  Anderson,  14  m.  at  $12.50;  commission,  S116.31   291  3 1 

Mclsaac,  J,  O,  making  closet  for  battery    7  72 

Ball's  Creek  :  operator,  H.  A.  Ball,  commission,  14  m    1  * 

BaJ' Opera torsTv.  Theriault,  14  m.  at  §60;  Mrs.  V.  Theriault,  14  m.  at  $35   1,330  00 

Kepairer,  A.  S.  McDonald,  12  m   80  00 

Buchanan,  W.  H.:   plumbing,  &c,    8  d.  at  S4 :   materials,  5>2b.6o;  fare,  board,  &c. 

$16  50       ■ 

Callaghan,'  P.: 'boring  well,  86  ft.  at  SI ;  pipe  $4. 20     90  20 

Small  payments  :  wood  §16  ;  coal  §6.45  ;  cartage,  &c.  $29.25. ... ........... ... . . .  51  70 

Bie  Bras  d'Or :  operator,  D.  Livingstone,  14  m.  at  $8.33;  repairer,  D.  McRae,  15  m.  $<5.  191  62 

Boularderie  Centre :  operator,  Mrs.  E.  B.  McKenzie,  5  m.  at  $4.17,  Mrs.  J.  B.  McKenzie, 

9  m.  at  §4.17  ;  repairer,  D.  McKenzie,  3  m.  §12.50   <<J  88 

Breton  Cove:  operator,  D.  B.  McLeod,  commission,  14  m  ^  _____ 

Carried  forward   3,553  74 
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Telegraph  Lines  :  Lower  St.  Lawrence  and  maritime  Provinces— Continued.  $  cts. 

Brought  forward   3,553  74 

Meat  Cove— Continued. 

Brook  Village  :  operator,  Mary  McDaniel,  13  m.  at  $4  .17;  instructor,  A.  Cameron,  1  m. 

$25   79  21 

Cape  North  :  operator,  N.  A.  McDonald,  14  m.  at  $4.17 ;  repairer,  M.  E.  McAskill,  15  m. 

$112.50   170  88 

Capsticks  :  operator,  J.  H.  Capsticks,  7  m .  23  d  .  at  $4.17   32  25 

Cheticamp  :  repairer,  John  G.  Chiasson.  13£  m   56  25 

Creignish  :  repairer,  John  N.  Mclsaac,  1  y   50  00 

Eastern  Harbour:  operator,  C.  J.  Aucoin,  50%  commission,  $283.66;  repairer,  J.  L.  Chias- 
son, 1  yr.,  $40   323  66 

East  Scatarie — 

Operator,  J.  T.  Martell,  14  m.  at  $4.17  ;  care  of  batteries  $4  ;  labour  $10.50   72  88 

Martell,  W.  A.,  care  of  battery   6  00 

Englishtown — 

Operator,  W.  Bingham,  Feb. -Nov.  at  $10  and  commission  $128.61 ;  coal  $7   135  61 

Repairers  :  Murdoch  Campbell,  15  in.,  $75;  D.  McAulay,  15  m.,  $125;  N.  M.  McLeod, 

15m.,  $125   325  00 

Putting  up  line  from  ferry  to  office  :  foreman,  M.  Campbell,  5£  d.  at  $2  ;  labour,  1  d.  at 

$1 . 75,  17  •  1  at  $1 .50  ;'  team,  $2.50  ;  poles,  27  at  $1   67  90 

Ferry  Landing:  operator,  M.  McRitchie,  7  m.  at  $4.17   29  19 

Gabarus— 

Operator,  Christina  Grant,  14  m .  at  $30  ;  tending  fires,  11  m .  at  $3.   453  00 

Operator,  T.  Reid,  H  m.  at  $30  ;  Ferguson,  N.,  bluestone,  $1.50   46  50 

Hardy,  Est.  Jas.:  rent,  1911,  $75  ;  oilcloth  $4   79  00 

Gabarus  Lake :  instructor,  E.  A.  Finlayson,  2  m.  8  d.,  $45.19,  board  $21.87;  operator,  Mrs. 

H.  McDonald,  8  m .  21  d . ,  $36 . 18   103  24 

Grand  River :  operator,  E.  A.  Finlayson,  2  m.  at  $S.34,  12  at  $14.17;   repairers,  D.  M.  Mc- 

Killop,  15  in.,  $62.50  ;  H.  Urquhart,  15  m.,  $62.50   311  72 

Haw  kesbury — 

Operator,  Eugenie  MacDonald,  1  m.  at  $10,  13  at  $20    270  00 

Forsyth,  G.  O.,  rent,  14  m.  at  $4   56  00 

Hillside,  Boularderie  :  repairer,  Philip  McLeod,  1  y   50  00 

Indian  Brook:  operator,  Sadie  McDonald,  14  m.  at  $4.17  ;  repairer,  John  Smith,  15  m.  $75..  133  38 

Ingonish  :  repairer,  Frank  Warren,  9  m   67  50 

Inverness  :  operator,  Cassie  F.  McLean,  14  m.  at  $30,  arrears,  1  m.,  $18.34   438  34 

Judique:  operator  at  $4.17,  E.  McDonald  11  m.,  M.  C.  McDonald  2  m.;  instructor,  P. 

McLean,  1^  m.  at  $25     91  71 

L'Ardoiae:  operator,  Mrs.  E.  Finlayson,  13  m.  at  $4.17   54  21 

Loch  Lomond  :  operator  at  $4.17;  Mrs.  J.  Fraser,  8  m.,  J.  McK.  Fraser,  1  m.,  W.  R.  Mor- 
rison 2  m .  7  d   46  82 

Louisburg  :  operator,  W.  Townsend,  13  m.  at  $4.17,  commission  $42.08   96  29 

McLeanville  :  operator,  A.  J.  McLean,  15  m    62  50 

Mabou  :  operator,  Martha  McDonald.  14  m.  at  $10   140  00 

Main-a-Dieu  : — 

Operator,  G.  L.  Lewis,  14  m.  at  $4.17   58  38 

Dickson,  Jas.  D.,  rent,  Nov.  13,  1910-Feb.  13,  1912   62  50 

Margaree  Harbour :  operator,  A.  B.  C.  McLean,  14  m .  at  $10 ;  repairers,  Alex.  McFarlane, 

1  y.  $50,  H.  K.  McLean,  15  m.  $31.25   221  25 

Meat  Cove  :  operator,  Mrs.  H.  L.  McEachern,  14  m.  at  $4.17  ;  repairer,  R.  Fraser,  1  y.  $40.  98  38 
Neil's  Harbour  :  operator,  M.  McLeod,  12  m.  at  $4.17,  A.  A.  McLean,  J.  m.  at  $4.17  ;  re 

pairer,  F.  Warren,  6  m.  $45  "  99  21 

Noith  Side,  East  Bay:  operator,  J.  J.  Gillis,  14  m.  at  $4.17;  repairer,  D.  Gillis,  16  m. 

$62.50   120  88 

North  Sydney  :  manager,  W.  E.  Earle,  commission,  14  m                                                 .  .  1,025  83 

Piper's  Cove  :  operator,  K.  McNeil,  14  m.  at  $4.17  ;  repairer,  H.  J.  McNeil,  15  m.  $62.50. .  120  88 
Pleasant  Bay  :  operator,  Mrs.  G.  P.  Mcintosh,  14  in.  at  $4.17  ;  repairers,  A.  D.  Moore,  1  y. 

$40,  E.  Fraser,  15  m.  $37.50,  K.  Fraser,  15  m.  $50   185  88 

Port  Hood  :  operator,  D.  J.  Macdonald,  14  m.  at  $4.17,  extra  work,  May- Aug.,  1910,  $16.66  ; 

repairer,  J.  A.  Campbell,  1  y.  $50   125  04 

Port  Hood  Island  :  operator,  Elsie  M.  Smith,  14  m  at  $4.17  ;  repairer,  A.  Smith,  1  y.  $20  78  38 

River  Bourgeois  :  operator,  M.  E.  Boyd,  14  m.  at  $4.17  ;  table  $3   61  38 

Rockdale:  operator,  D.  P.  Pottie,  commission,  14  m   9  42 

Ross  Ferry  :  operator  at  $4.17  :  J.  Campbell  $32.69,  Mrs.  J.  F.  McKenzie  $22.71   55  40 

St.  Peters  :  operator,  R.  C.  Morrison,  14  m.  at  $8.34   116  74 

S.  S.  Boularderie:  operator,  Donald  McRae,  14  m.  at  $4.17;  repairer,  D.  McKenzie,  9m. 

$37.50    95  88 

S.  W.  Margaree  : 

Operator:  M.  E.  McFarlane,  10  m.  at  $4.17  ;  D.  D.  McFarlane,  1  m.  at  $4.17  ;  Mrs. 

Collins,  2  m.  12  d.,  $9.95   55  82 

Repairer,  J.  D.  McFarlane,  15  m.  $50;  instructor,  E.  Campbell,  i  m.  $12.50   62  50 


Carried  forward.   10,056  53 
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Telegraph  Lines:  Lower  St.  Lawrence  and  maritime  Pro  inces — Continued. 

Brought  forward  '.  

Meat  Cove—  Continued. 

Strathlorne : 

Operating  and  taking  care  of  battery  at  $20  17  :  C.  McLean,  2  m.,  R.  McLean  12  m. . . . 
Repairer,  L.  G.  McDougal,  1  y  

Operators  at  §4.17  a  month,  14  months  to  March  31,  1912:  Aspy  Bay,  R.  Gr.  Zwicker ; 
Benacadie,  Gregory  Farrell;  Benacadie  Pond,  J.  N.  McNeil;  Boularderie  West,  John 
Mclntyre ;  Cape  St.  Lawrence,  Mrs.  Chas .  Jamieson ;  Castle  Bay.  Catherine  Mc- 
Donald ;  Craigmore,  Allan  Cameron;  Dingwall,  Jos.  O'Brien;  East  Bav,  J  McNeil; 
Enon,  EflBe  McDonald;  Eskasoni,  Sadie  McMillan;  Fourchie,  Ethel  McKinnon; 
French  River,  John  McDonald  ;  French  Vale,  J.  J.  McLean;  Gillie  Lake,  D.H.  Gillis; 
Grand  Narrows,  J.J.  McNeil;  Grand  River  Falls,  Mis.  E  D.McKillop;  Grove's 
Point,  Mary  Dunlop ;  Hillside,  A.  McKenzie  ;  Ingonish  Ferry,  Mrs.  M.A.  McKinnon; 
Ingonish,  Mrs.  S.  S.  Burke;  Little  Bras  d'Or,  D.  Edna  Gran  tmeyer ;  Loch  Ban,  J.B. 
MacCormack  ;  Margaree  Forks,  Sarah  McDougall  ;  Marion  Bridge,  A.  Morrison  ;  New 
Campbellton,  A.  Morrison;  North  East  Margaree,  Mrs.  D.  J.  Ross;  North  River 
Bridge,  D.J.  Morrison;  Point  Clear,  Mrs.  M.  McLeod  ;  Port  Hastings,  M.  C.  Mc- 
Farlane ;  Outer  Island,  C.  McLennan  ;  St.  Esprit,  Mrs.  J.  D.  Morrison  ;  South  Gut, 
R.  Morrison;  South  Ingonish.  Mrs.  M.  C.  Williams;  Upper  Kempt  Head,  Mrs.  M. 
McKenzie  ;  Victoria  Bridge,  Mrs.  A.  McKinnon  ;  West  Lake  Ainslie,  Chas.  Mclnnis  ; 
Whycocomagh,  D.J.  Ross  ;  Wreck  Cove,  Mrs.  Mary  Morrison  ;  in  all,  39  at  $58.35  

General  repairers- 

Bissett,  G.  E.,  St.  Peters,  2  m.  at  $35,  10  at  $40  ;  McRae,  M.,  2m.  at  $40   

Burke,  S.S.,  Ingonish,  2  m   at  $40,  12  at  $45,  team  hi  re,  34  d .  at  $3,  5  at  $4  

Dickson,  E.  M.,  Louisburg,  14  in   at  $45,  horse  feed  $117,  sundry  $11.61  

Doyle,  P.  A.,  Inverness,  2  m.  at  $40  ;  Logue,  J.,  North  Sydney,  14  m.  at  $45   

Kennedy,  A.  A.,  Inverness,  2  m .  at  $35,  10  at  $40,  horse  hire,  23d.  at  S3,  sundry  $5.50 

McMillan,  J.  F.,  Pt.  Hastings,  2  m.  at  $35,  12  at  $40  

Burke,  S.G.,  line  work,  32  d.  at  $2  ;  Dickson,  O,  line  work,  4'^  d.  at  $1.50  

Dickson,  E.  J.,  horse  hire,  156  d.  at  $3;  I.C.Ry.,  freight $75.48  

Logue,  Richard,  North  Sydney  :   services  as  storekeeper,  4  y.  6  m.  to  Feb.  1,  1912,  at  $50  ; 

driving  $194.50  ;  hire  of  horse  and  wagon,  11  d.  at  $3.25  ;  sundry  $18  50  

McLellan,  A.  V.:  arrears  of  salary  as  general  repairer,  Sept.  1,  1905-May  31,  1910,57  m. 

at  $5   ■  

McLeod,  R.  J.,  labour,  37  d.  at  $2.50  ;  Urquhart,  H.,  labour  $28.75,  horse  hire  $25.50.  ... 

McMillan,  A.  D.:  work  with  team,  83  d.  at  $2  ;  driving  $8  

Matthews,  S . C. :  bluestone,  450  lb.  at  5^c,  6,449  at  5ic,  165  at  6c;  zincs,  1,496  at35c; 

coppers,  1,394  at  15c;  jars,  380  at  35c;  relays  and  sounders  S40. 75  ;  boxing  &c.  $114.61.. 
Western  Union  Telegraph  Co. :  furnishing  storage  battery  current  at  North  Sydney,  1  y.  to 

Sept.  30,  1911,  $90;  furnishing  election  bulletin  $25  

Small  payments — 

Climbers  at  $2.25  per  d.,  $57.37,  at  $40  a  month,  $55.45  ;  linemen  at  $35,  $46.47  

Labour,  17  d.  at  $1.25,  166' 3  at  $1.50,  sundry  $110  ;  meals,  horse  feed  &c.  $506.35  

Work  with  team,  14  d.  at  $3,  5  at  $4,  sundry  $33  ;  driving  and  cartage  $156.90  

Poles.  205  at  60c,  97  at  75c,  44  at  $1,  sundry  $14.30,  freight  $42.18  

Smithwork,  excelsior,  hardware  &c  

General  repairs,  Inverness  Section,  Oct.  23-27,  1911 — 

Labour,  33  d .  at  §1.50,  3d.  at  $2  ;  poles  $1.50  ;  spikes  24c  

General  repairs,  Boularderie  Section,  June-Sept.,  1911— 

Dixon,  Chas.,  services  as  climber,  June- Aug.  at  $40.  

Hudson,  H..  services  as  climber,  June  1-Sept.  4  at  $35  

Logue,  R.,  hire  of  horse  and  rig,  85  d.  at  $2.50  

Logue,  W.  b\  S.,  services  as  climber,  39  d.  at  $40  a  month  

Matthews,  S.C.:  glasses,  400  at  4.^c.;  anchor  rods,  50  at  33c;  wire,  &c.  $22.20  

Small  payments:   groundmen  at  $30,  $49.63,  at  $1.50,  $37.50;   meals  and  horsefeed 

$340.50  ;  sundry  $11.30    

Expenses  in  connection  with  accident  to  Chas.  Dixon,  Aug.  18— 

McLeod,  R.  C,  medical  services  $65  ;  tug  lona,  trip  to  Eskasoni  $60.  

Small  payments  :  dri  v  ing  doctor  $25  ;  meals  $23 . 25  ;  drugs  $7 . 05  ;  nursing  $6  ;  medical 
services  $5  ;  crutches  $2.50    

Dixon,  Chas.,  salary  for  September    


§  cts. 
10,056  53 


282  38 
40  00 


Total,  carried  to  page  V— 396. 


North  Shore,  East  of  Bersimis. 

District  Superintendent's  office  and  repeating  office,  Long  Point  of  Mingan— 

Dist.  Supt.,  E.  H.  Tetu  :   services.  Mar. -Mar.,  13  m.  at  $90;  trip  to  Ottawa  $23 . 05 ; 

crematory  closet  $20.25;  sundry  $1.12      

Asst.  Supt.,  Mrs.  E.  H.  Tetu,  13  m.  at  $25  

Operator,  V.  Guay,  Feb.- Feb.,  13  m.  at  $41.66  ;  extra  allowance,  Nov.  19- Apr.  30  at  $15, 
$30.50  ;  fare  from  Chicoutimi  $24  


2,276  82 

550  00 
742  00 
758  61 
710  00 
544  50 
550  00 
138  25 
543  48 

473  75 

285  00 
146  75 
174  00 

1,409  20 

115  00 

159  29 
887  95 
251  90 
296  23 
70  78 

57  24 

120  00 
110  38 
212  50 
61  87 
56  70 

438  93 

125  00 

68  80 
40  00 

22,753  84 


1,214  42 
325  00 

646  08 


Carried  forward 
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Telegraph  Lines:  Lower  St.  Lawrence  and  lUarltlme  Province — Continued.  $  cts 

Brought  forward   2,185  50 

North  Shore,  East  of  Bersimis — Continued. 

District  Superintendent's  Office,  &c  —  Concluded. 

Asst  operator,  Mrs.  Guay,  May- Feb.  at  $15    150  00 

Miville,  Miss  S.,  keeping  office  during  absence  of  operator,  23  d.  at  $1.50   34  50 

Gingras,  Jos.:  coal  at  $7.50,  $152.51  ;  bags  $23.50   176  01 

Mechanics  Supply  Co.:  paint  $86 . 82,  coppers  $28,  lumber  $20.40,  oil  $19.18,  shingles 

$0,  hard  ware  $66. 99   230  39 

National  Navigation  Co.,  freight  $113.35  ;  Vigneault,  H.,  operating  $5   118  35 

Small  payments  :  labour  $49.04  ;  carpet  &c.  $24.05  ;  firewood  $21  ;  splitting  &c.  $18.55; 

furnace  $14.05  ;  stove  pipes  &c.  $10.50  ;  shingles  $8.25  ;  sundry  $19.01   165  05 

Aguanua — 

Operator,  Mrs.  S.  Gallant,  Feb. -Feb.  at  $8.33     108  29 

Repairer,  S.  G  illant,  Mar. -Mar.  at  $8.33,  rent,  10  m.  to  Sept.  30  at  $1   118  29 

Chavaril,  Ed.,  putting  up  30  poles   15  00 

Baie  des  Has— 

Operator,  Mrs  J.  Monger,  Feb. -Feb.  at  $8. 33   108  29 

Repairer,  J.  Monger,  Mar. -Mar.  at  $8.33  ;  rent,  10  m.  to  Sept.  30  at  $1    118  29 

Bersimis — 

Agent  and  operator,  A  Maloney,  Feb. -Feb.,  at  $45. 83   595  79 

Asst.,  Mrs.  A.  Maloney.  13  m.  at  $16.66  ;  repairer,  J.  Gagnon,  Mar.-Mar.  at  $35    671  58 

Gingras,  Jos.:  coal  at  $7.50.  $75.45  ;  bags  $12.70   88  15 

Mechanics  Supply  Co.:  tent,  24x12,  $55  ;  astral  oil,  87  gal.  at  25c.;  insulators,  400  at  6c; 

hardware  $34 . 71   135  41 

Thibeault,  Jos.:  building  canoes,  5  at  $15,  2  at  $30   135  0i 

Vigneault,  Miss  A.:  services  as  operator,  38  d.  at  $1 ;  fares  $20   58  0i 

Small  payments  :  hardware  $30.14,  lumber  $11,  sundry  $16.86   58  (X 

Bersimis:  Repair  party  with  Jos.  Gagnon: 

Repairers,  766i  d.  at  $1.70;  less  board  paid  to  Jos.  Gagnon,  94  d.  at  40c,  646^  at  50c;  and 

less  advances  by  Jos.  Gagnon  $93.05.    Paid  as  follows:  Emond,  Jos.  $58.60,  P.  $48.60; 

Gagnon,  Alf.  $80  55,  L.  $74.20;  Jean,  A.  $92.20;  Morin,  H.  $87.40;  Tremblay,  F. 

$49.80,  L.  §63.60,  O.  $51,  P.  $81.40,  R.  $63.60;  small  payments  $98.20    849  1 

Gagnon,  Jos.:  board  of  self,  122  d.  at  50c;  board  of  men,  646^  d.  at  50c.  94  at  40c; 

advances  to  men  $93.05;  postage  &c,  $5.24;  board  of  men  in "1910-11,  118^  d.  at  50c. . .  579  3' 

Betchouan : 

Operator  and  lineman,  Jos.  Picard,  Dec.  1-Aug.  15  at  $16.66   141  6 

Foley,  M.  H.,  tin,  &c   5  2 

Blanc  Sablon: 

Operator  and  lineman,  Thos.  Morel,  June-Oct.  at  $16.66...   83  3i 

Cormier,  A.:  operator,  Nov.-Mar.,  25  per  cent  commission  $12.45;  division  inspector, 

Oct  -Feb.  at  $41.66;  board  allowance,  68  d.  at  50c. ;  poles,  26  at  50c   267  7 o 

Bonne  Esperance: 

Operator,  M.  Chevalier,  Feb. -Feb.  at  $16.66;  repairer,  G.  Chevalier,  Mar.-Mar.  at  $8.33..  324  87 

Bradore  Bay:  operator,  J.  Jones,  4  m.  at  $8.33;  repairer,  C.  Joncas,  Mar.-Mar.  at  $8.33   141  61 

Caribou  Island: 

Operator  on  commission:  I.  T.  Comeau,  8  m.,  $7.03;  E.  Chouiuard,  5  m.,  $3.20   10  23 

Mechanics  Supply  Co,  hardware  &c   3  55 

Clarke  City: 

Operator,  N.  S.  P.  R.  &  Nav.  Co.,  25  p.  c.  commission,  Feb. -Feb   190  86 

Chicatica  Bay: 

Operator,  Miss  E.  Robin,  Feb. -Feb.  at  $8.33     108  29 

Repairer,  Geo.  Robin:  Mar.-Mar.  at  $8.33;  rent,  10m.  at  $1;  labour  $5.10   123  39 

Nadeau,  Jos.,  labour,  4  d.  at  $1.70;  Shattler,  E.,  labour,  2  d.  at  $1.70   10  20 

Esquimaux  Point: 

Operator,  D.  C.  Houle:  Feb.-Feb.  at  $20;  25  p.  c.  commission  $286.95;  rent,  13  m.  at  $4; 

coal  $40     638  9o 

General  repairer,  Ed.  Cyr,  Alar. -Mar.  at  $41.66     541  58 

Landry,  Alf.:  services  as  supply  agent,  1  y.  to  Dec  15,  1911,  $60;  boxes  $25.80;  barrels  $4; 

freight  &c.  $6   95  80 

Mechanics  Supply  Co.:  coppers,  510  at  7c,  nails  $18.20;  paint  $16.75;  sundry  $44.51   115  16 

Small  payments:  hardware  &c.  $7.83;  freight  $2.35. . .    10  18 

Esquimaux  Point :  Repair  party  under  Ed.  Cyr— 

Repairers,  12  d.  at  $2,  344  at  $1.70;  cook,  101  d.  at  $1.70;  rent  of  boat  %?>;  less  board,  517 

d.  at  50c,  paid  to  E.  Cyr.    Paid  as  follows:  A.  Boudreau  $12,  J.  Cyr  $95.70,  W.  Cyr 

$95.70,  W.  Ellison  jr.  $95.70,  W.  Ellison  sr.  $95.70,   F.  Desjardins  $9,  P.  Petipas 

$121.20    525  00 

Cyr,  Ed.:  board  of  self,  129  d.  at  50c;  board  of  men,  517  d.  at  50c;  boat  hire,  101  d.  at 

50c. ;  hire  of  dogs  $16. 50   390  00 

Forteau  Bay:  operator  and  repairer,  A.  Hart,  Feb.-Feb.  at  $16.66  rent,  13  m.  at  $1;  repairing 

canoes  $4   233  58 


Carried  forward   10,659  71 

1— 26v 
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Telegraph  Lines:  |jower  St.  Lawrence  and  IVIaritinie  Provinces — Continued.  $  cts. 

Brought  forward   10,659  71 

North  Shore,  East  of  Bersimis—  Continued. 

God  bout : 

Comeau,  Nap.  A.:  services  as  operator,  Feb. -Feb.  at  $4.16;  superintending  repairs,  10  d. 
at  83.50,  5  at  $3;  assistance,  61  d.  at  $1.70,  84  at  85c.;  storage  of  tools  &c,  1  y.  to  Nov. 

1,  1911,  $18:  hardware  &c,  $23.13    856  14 

Mechanics  Supply  Co.,  relay  spring  20c,  postage  2c   22 

Harrington: 

Operator,  Mrs.  J.  Jones,  Feb. -Feb.  at  $10.41   135  33 

Repairer,  J.  Jones:  Mar. -Mar.  at  $8.33;  rent,  10  m.  to  Sept.  30,  1911  at  $1   118  29 

Division  inspector,  F.  W.  Osborne,  May-Oct.  at  $41.66   249  96 

Kegaska : 

Operator,  Miss  H.  Anderson,  Feb. -Feb.  at  $8.33   108  29 

Repairer,  Geo.  Anderson:  Mar. -Mar.  at  $8.33;  rent,  10  m.  at  $1  ;  posts  $10   128  29 

Forman,  Jas.  posts,  20  at  50c      10  00 

Keg.iska-St.  Augustine,  Repairs: 

Inspector,  F.  W.  Osborne:  services,  Nov. -Apr.,  1911,  $250;  board  allowance,  138  d.  at  50c; 

boat  hire,  101  d.  at  50c;  provisions  to  assistants  $42.60   412  10 

Assistants,  7  d.  at  $2,  104  at  $1.70;  less  provisions  $42.60.  Paid  as  follows:  F.  Jones  $101, 

E.  Osborne  $47.20   148  20 

Magpie : 

Operator.  Geo.  Poirier:  Feb. -Feb.  at  $4.16;  rent,  Oct.,  1908-Mar.,  1909,  Feb.,  1910-Feb., 

Feb.  1911,  19  in.  at  81;  labour  $30.70;  postage  96c   10 1  74 

Small  payments:  posts  S15;  labour  $5.10;  office  supplies  $1.95   22  05 

Manicouagan  : 

Operator,  P.  Martel,  commission,  Feb. -Feb   5  33 

Mechanics  Supply  Co.,  wire   0  25 

May  Islands  : 

Operator,  Mrs.  L.  Fournier,  commission,  May-Oct   15  26 

Scousrall,  R.  H.,  spruce,  1,500  ft.  at  $14  ,   21  00 

Mingan  :    operator,  Mrs.  E.  Maloney,  9  m.  at  $8. 33,  4  m.  commission  §30.89  ;  arrears  of 

commission,  July  1,  1905- June  30,  1906,  $50  ;  rent,  13  m.  at  $1.  .    168  86 

Mistassini  : 

Operator  and  repairer,  Wm.  Montreuil:  Feb. -Feb.  at  $35  ;  board  allowance  while  on  line, 
142  d.  at  50c;  board  of  assistants,  64  d.  at  30c,  255  at  40c;  rent  of  camping  outfit 
$33 . 30  ;  sundry  $38 . 30    718  80 

Repairers  :  276  d.  at  $1.70,  64  with  boat  at  $2 ;  less  board  paid  Wm.  Montreuil,  64  d.  at 
30c,  255  at  40c.  Paid  as  follows:  J.  Boudrault  $62  40,  F.  Moreau  $103.80,  A.  St. 
Jean  $59.80,  J.  Savard  $55.90  ;  small  payments  $189.10   476  00 

Mechanics  Supply  Co.,  hardware    3  30 

Moisie : 

Operator,  A.  Chicoine:  Feb. -Feb  at  $8.33  ;  rent,  13  m.  at  $1  ;  repairs  $4.25   125  54 

Small  payments  :  40  poles  $20  ;  labour,  4  d.  at  $1.70   26  80 

Mnsquaro : 

Operator,  Mrs.  H.  Genius,  Feb. -Feb.  at  $8.33   108  29 

Repairer,  Wm.  Foreman,  Mar. -Mar.  at  $8  33  ;  rent,  10  m.  at  $1     118  29 

Jennins,  H.,  poles  and  braces    10  40 

Mutton  Bay  : 

Operator  and  inspector,  A.  Cormier,  Feb. -June  at  $37 ;  rent  of  house,  1  y.  to  Oct.  20, 

1911,  $50    235  00 

Operator  and  inspector,  Mrs.  A.  Landry,  July-Feb.  at  $37   296  00 

Buffet,  Thos.,  repairing  $26.35  ;  Gingras,  J.,  coal,  5  tons  at  $7.50,  bags  $5.90    69  75 

Mechanics  Supply  Co.,  hardware     27  55 

Natashquan : 

Operator,  Miss  H.  Vigneault :  3  m.  at  $8.33,  10  m.  on  50  p.c  commission,  $217  41 ;  rent, 

7  m.  at  $1   249  40 

Repairer,  C.  Vigneault,  Mar. -Mar.  at  $8.33   108  29 

Small  payments  :  posts,  50  at  50c;  freight,  &c,  $6.50   31  50 

Old  Fort : 

Operator,  W.  J.  Fequet,  Apr. -Feb.  at  $4.16   45  76 

Labour  $3  40  ;  transporting  material  from  Rocky  Bay  $6 . 40   9  80 

Pentecost : 

Operator,  P.  J.  Malloy:  Feb. -Aug.  at  $25.83  ;  repairs,  &c.  $b2.35  ;  fuel  $25   238  16 

Oj>erator,  Jos.  Picard:  £   Aug.,  Sept. -Feb.  at  $25.83  ;  expenses  of  moving  $30.20   198  10 

Jourdain,  Mme.  Z.:  keeping  office,  &c,  Aug.  14-20  .    .    15  50 

Small  payments  :  hardware  $30.07,  coal  oil  $9.70,  repairing  canoe  $9.20,  sundry  repairs 

$24.10   73  07 

Piastre  Bay : 

Operator,  Miss  A.  Tanguay,  Feb. -Feb.  at  $8.33   108  29 

Repairer,  S.  Tanguay:  Mar. -Mar.  at $8. 33  ;  rent,  10  m.  to  Sept.  30,  1911  at  $1  ;  building 

canoe,  $15..   133  29 


Carried  forward   15,990  90 
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Telegraph  Lines:  Lower  St.  Lawrence  and  maritime  Provinces—  Continued.        $  cts. 

Brought  forward   15,990  90 

North  Shore,  E<ist  of  Bersimis.—  Continued. 

Pigou  : 

Operator,  Mrs.  P.  Wright,  Feb. -Feb.  at  33.33   108  29 

Repairer,  P.  Wright:  Mar. -Mar.  at  33  33  ;  rent,  10  m.  at  $1   118  29 

Small  payments:  lalwur  38. 10,  hardware  37  .84   15  94 

Pointe  Amour : 

Operator,  Thos.  Wyatt:  Feb.-Feb.  at  33.33  ;  rent,  13  m.  at  31 ;  keeping  main  battery,  1 

y.  to  Oct.  5,  1911,  350   171  29 

Cribb,  Wm.,  landing  supplies   4  00 

Pointe  a  Maurier  : 

Operator,  Miss  P.  Galibois,  Feb. -Feb.  at  38.33   108  29 

Repairer,  J.  Galibois,  Mar. -Mar.  at  38.33,  rent,  10  m.  to  Sept.  30,  1911,  at  31   118  29 

Mechanics  Supply  Co.,  switch   0  32 

Pointe  aux  Outardes : 

Operator,  Miss  G.  Ross,  Feb. -Feb.  at  34.16,  rent,  13  m.  at  31   67  08 

Repairer,  D.  Malouin:  13  m.  at  335  ;  allowance  while  on  line,  98  d.  at  50c;  board  of 

assistants,  609£  d.  at  35c;  rent  of  tents,  canoe,  &c,  $19.95   737  24 

Assistants,  563£  d.  at  $1.70;  less  board,  paid  to  D.  Malouin,  609^  d.  (including  Sundays) 

at  35c.    Paid  as  follows  :  L.  Basque  362  05,  A.  Jean  $82.80,  C.  Malouin  354.63,  J. 

Malouin  332.05,  F.  Ross  386.35,  V.  Ross  380.78,  H.  B.  Tremblay  $88.70,  small 

payments  $207 . 28 . .    744  64 

Small  payments:  hardware  $38.45,  transportation  $17,  sundry  37.11   62  56 

Pointe  aux  Traines  :  Mechanics  Supply  Co.,  tools,  &c   1  35 

Pointe  des  Monts  : 

Operator,  V.  Faffard,  Feb. -Feb.  at  $1.16   54  08 

Mechanics  Supply  Co.,  office  supplies   2  45 

Red  Bay  : 

Operators  at  3S .  33  :  MissS.  Moore  3  m.,  Geo.  Moore  10  m   108  29 

Repairer,  Geo.  Moore:  13  m.  at  33.33  ;  rent,  10  m.  to  Sept.  1  at  $1   118  29 

Riviere  auxGraines : 

Operator,  Miss  A.  Blaney.  Feb. -Feb.  at  $4.16   54  08 

Langlois,  M.:  rent,  Nov.'  1,  1907-Mar.  1,  1912,  52  m.  at  $1  .'   52  00 

Poulin,  Mine.  P.,  services  as  instructor,  L  m   15  00 

Rocky  Bay  : 

Operator,  J  as.  Kennedy:  July  21-Feb.  29  at  $16.66,  $121.99;  rent  $7.50   129  49 

Repairer,  L.  O.  Chevalier:  Feb.,  Mar.  1911,  $16.66;  rent,  5  m.  to  Apr.  30,  1911,  $5   21  66 

Roniaine  : 

Operator,  R.  A.  Guillmette,  Feb. -Feb.  at  $8.33   108  29 

Repairer,  M.  Blais:  Mar. -Mar.  at  $8.33  ;  rent,  8  m.  to  Sept.  30  at  $1   116  29 

Dist.  inspector,  J.  L.  Osborne,  Oct.-Feb.  at  $41.66    208  30 

Blais,  R.,  rent  of  office,  Dec.  1910,  Jan.  1911     2  00 

St.  Augustine:  operator,  W.  S.  Burgess,  13  m.  at  $16 .66,  rent  $13,  repairing  $50.50    280  08 

St.  Augustine — Red  Bay,  Repairs  : 

Repairer,  A.  Cormier:  Aug.  18-Sept.  22,  1910,  Mar.  10-Apr.  6,  1911,  June  6-30,  July, 
$163.58;  board  allowance  while  on  line,  74  d.  at  50c  ;  board  of  assistants,  306  d.  at 

45c  ;  boat  hire,  113  d.  at  50c   394  78 

Assist.:  28d.  at  $2,  20  d.  at  31 .70,  306  d.  at  $1 .70,  less  306  d.  at  45c,  board  paid  A.  Cormier. 
Paid  as  follows :  J.  W.  Cyr  $118  75,  Wm.  Cyr,  $48.75,  B.  Desjardins  $161.50,  L. 

Galibois  $127.50,  J.  Joncas  $16   472  50 

•Toncas,  J.,  landing  supplies  $32  ;  Nadeau,  J.,  canoes,  2  at  $8,  2  at  $12   72  00 

St.  John's  River  : 

Operator,  R.  Chambers:  13  m.  at$S.33;  arrears,  4  m.  at  $4.17  ;   rent,  13  m.  at  $1  ; 

postage,  &c,  66c    138  59 

Small  payments  :  posts,  61  at  50c.  ;  freight  25c  1   30  75 

St.  Margusrite  River: 

Operator,  A.  Theriault:  Feb. -Feb.  at  $15  ;  line  work,  7  d.  at  $2   209  00 

Mechanics  Supply  Co.,  hardware,  &c,  $4  ;  Theriault,  P.,  building  2  huts  316   20  00 

St.  Modeste  West :  operator,  J.  Bolger,  Feb. -Feb.  at  $16.66,  rent  $13    229  58 

Seven  Islands  : 

Operator,  P.  E.  Vigneault,  Feb. -Feb.  :  salary,  13  m.  at  $15  ;  25  p.c.  commission,  $269.38  ; 

rent  $13   477  38 

General  repairer,  F.  Gallienne,  Jan.  12-Mar.  31,  1912  at  $45     119  03 

Division  inspector,  P.  C.  Vigneault :  13  m.  at  $45  ;  board  allowance  while  on  line,  124A 

d.  at  50c  ;  board  of  men,  665  d.  at  50c.  ;  boat  hire,  105  d.  at  50c  ;  sundry  39.35  .       1,041  60 

Repairers,  56  d.  at  $2,  634£  at  $1  70  :  dog  hire  $21  50  ;  sundry  $10.50  ;  less,  deducted  for 

board  and  paid  to  P.  C.  Vigneault,  665  d.  at  50c.    Paid  as  follows  :  Wm.  Blais 

$67.20,  F.  Bois  $69.90,  J.  Cantiu  $116.70,  L.  Chambers  $104.40,  J.  Desjardins  392.4«, 

L.  Dogus  $103.20,  J.  Ferguson  $117.90,  S.  Giasson  $72.10,  small  payments  $146.35.  890  15 
Mechanics  Supply  Co.  :  wire  rope,  385  lb.  at  12c.  ;  tent  $30 ;  portable  forge  $18  ;  eye 

bolts,  3  at  $4.50,  3  at  34  ;  iron  swivels,  3  at  $9  ;  iron  hooks,  400  at  4£c.  ;  rope,  179  lb. 

at  12c. ;  sundry  hardware  $66  13   252  31 


Carried  forward.   23,866  45 

1—  2Uv 


V— 404 


AUDITOR  GENERAL'S  REPORT,  1011-1912 

3  GEORGE  \  .,  A.  1913 


Telegraph  Lines  :  Lower  St.  Lawrence  and  maritime  Provinces. — Continued.  $  cts. 

Brought  forward   23,866  45 

North  Shore,  East  of  Bertimis — Concluded. 

Sheldrake  : 

Operator,  Mrs.  A.  Girard,  Feb. -Feb.  at  §4.16    54  08 

Girard,  A.,  poles,  14  at  50c.  ;  Mechanics  Supply  Co.,  hardware,  &c,  $1.72   8  72 

Thunder  River  : 

Operator,  Mrs.  H.  Cody,  Feb. -Feb.  at  $5.16  ;  rent,  13  m.  at  $1   80  08 

Cody,  F.,  repairing  $10.20  ;  LeBrun,  F.,  landing  furniture  $2   12  20 

Trinity  Bay  East : 

Operator,  A.  B.lodeau,  commission  Feb.-Feb   6  39 

Mechanics  Supply  Co.,  ciimbers,  pulleys,  &c. . .   9  95 

Trinity  Bav  West : 

Operator,  J.  Poulin,  13  rn.  at  $4.16,  rent  $13,  line  work,  2  d.  at  $1.70   70  48 

Mechanics  Supply  Co.,  office  supplies,  &c   3  60 

Watichou  : 

Operator,  Miss  C.  Bourque,  10  m.  at  $3.33   83  30 

Repairer,  J.  Bourque  :  13  m.  at  $8.33  ;  rent,  10  m.  to  Sept.  30,  1911  at  $1   118  29 

Whale  Head  : 

Operator,  A.  Vlgneault:  13  m.  at  §16.66  ;  rent,  13  m.  at  $1   229  58 

Monger,  T.,  putting  up  braces   10  <i0 

Wolf  Bav  : 

Operator,  Mrs.  R.  Jones:  Feb.-Feb.  at  $8.33   108  29 

Repairer,  R.  Jones:  Mar. -Mar.  at  $12.50  ;  rent,  10  m.  to  Sept.  30,  1911,  §10   172  50 

Generally : 

Blais,  Capt.'Jos.,  freight  $52.60;  Holliday  Bros.,  freight  §140.55   193  15 

Gallienne,  Frs.,  rent  of  storehouse  and  care  of  material,  May  1,  1910-June  5,  1911           .  26  35 

Kelly,  S.,  spruce  poles,  246  at  50c.  ;  Labrador  Co.,  poles,  312  at  75c. ...    357  00 

Langlois,  M,  poles,  10  at  50c.  ;  Mechanics  Supply  Co.,  sundry  $11  70    16  70 

Pope,  E.,  postage  §5.40,  freight  25c   5  65 

Bessie — St.  Nicholas,  clearing  line,  Apr. -May,  1911: 

Comeau,  N.  A.  :  services  as  foreman,  35  d.  at  §3.50;  use  of  tent,  &c,  36  d.  at  30c; 

hardware  94c   134  24 

Labourers,  144  d.  at  $1 .70  ;  use  of  canoes  §9   253  80 


25,820  80 

Pope,  E.,  short  paid  on  ch.  32,735-6   03 


Total,  carried  to  page  V-396  ,   25,820  77 

North  Shore,  West  of  Bcrsimis. 

Chicoutimi  Town — 

Instructor,  J.  D.  Villeneuve,  Mar. -Mar.,  5  m.  at  $50,  8  at  §65   820  00 

Operators  :  T.  Villeneuve,  5  m.  at  $50,  8  at  §55  ;  J.  P.  Rivard,  5  m.  at  $45,  8  at  $50   1,315  00 

Repairer,  Jean  Fortin,  13  m.  at  §35  ;  clerk,  J.  A.  Couet,  Mar.- Jan.  at  $15    620  00 

Messenger,  J.  Dube,  2  m.  at  §10,  11  at  $15  ;  cleaning,  M.  Desbiens,  13  m.  at  $6   263  00 

Chicoutimi  County — 

Agents  and  operators  at  $4.16  a  month,  Mar. -Mar.  :  Descente  des  Femines,  Aug. 
Villeneuve ;  Honfleur,  Chas.  Lindsay  ;  Lac  Charles,  A.  Dufour  ;  Lac  Clair,  L. 
Boulianne  ;  Lac  Laurent,  S.  Gagnon  ;  La  Pipe,  H.  Boivin  ;  Peribonka,  E.  Niquette  ; 
St.  Ambroise,  A.  Simard  ;  Ste.  Anne,  Miss  A.  Gauthier,  12  m.,  Miss  M.  Gauthier,  1 
m.  ;  St.  Charles  Borroniee,  B.  Bouchard  ;  St.  Coeur  de  Marie,  Alf.  Rousseau  ;  St. 
Fulgence,  G.  A.  Gagnon,  1  m.,  Elz.  Tremblay,  12  m.  ;  St.  Joseph  d  Alma,  Elie 
Gagno  :  St.  Leonard,  Geo.  Gagnon  ;   Shipshaw  Nord,  Jos.  Murdock ;  Shipshaw 

Sud,  Miss  M.  Dufour ;  Tache,  Jean  Fradette;  in  all  17  at  $54.08    919  36 

Anse  St.  Jean  :  repairer,  Eric  Desgagne,  13  in.  at  $33.33   433  29 

Ferland  :  operator,  Mrs.  B.  Lavoie,  Mar.-June  at  $4.16   16  64 

Lac  Laurent :  repairer,  John  Brisson,  13  m.  at  $30     390  00 

Riviere  Eternite  Camp  :  operator,  Nil.  Simard,  Feb.,  Mar.,  1911,  at  $4.16   .  8  32 

St.  Alexis  :  operator,  Mrs.  D.  Simard,  13  m.  at  $6.25.   81  25 

St.  Alplionse  :  operator,  Mrs.  C.  Levesque,  13  m.  at  $12. 50   162  50 

Ste.  Anne :  repairer,  Ph.  Gauthier,  13  m.  at  829.17   37^  21 

St.  Felix  d'Otis  :  operators  at  $4.16  :  P.  V.  Lavoie,  S  m.,  A.  Gaudreault,  4  m   49  92 

St.  Joseph  d'  Alma  :  repairer,  Gedeon  Verreault,  13  m.  at  $30   390  00 

Saguenay  County — 

Agents  and  operators  at  $4.16  a  month,  Mar.-Mar.  :  Bergeronnes,  Mrs.  M.  Savard  ;  Bon 
Desir,  Mrs.  E.  Gauthier;  Mille  Vaches,  Mrs.  L.  Piuze  ;  Petit  Saguenay,  M.  Trem- 
blay ;  Portneuf,  L.  Bouchard  ;  Ste.  Marguerite,  Mrs.  P.  Hervieux  ;   Sacre  Cceur, 

Miss  L.  Maltais  ;  in  all  7  at  $54.08   378  56 

Portneuf  :  repairer,  Elliott  Courbron,  13  m.  at  §35    455  00 

Ste.  Catherine  :  operator,  Mrs.  G.  Boulianne,  13  in.  at  $20  ;  repairer,  G.  Boulianne,  12 

m.  at  §30,  1  at  $35  ,   655  00 


Carried  forward 


7,337  05 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 405 

SESSIONAL  PAPER  No.  1 


Telegraph  Lines  :  Lower  St.  Lawrence  and  Maritime  Provinces — Continued. 

Brought  forward     7,337  05 

North  Shore,  West  of  Bersimis — Concluded. 

Saguenay  County  —Concluded. 

Ste.  Marguerite  Bay  Mill :  operator,  Ed.  Simard,  1  m.  at  $4.16,  12  at  SO. 25    79  16 

Sacre  Coeur  :  repairer,  H.  Gravel,  13  m.  at  $30  %     390  00 

Tadoussac  :  operator,  Eug.  Oaron,  13  m.  at  §30,  extra,  Junc-Aug.,  $75     465  00 

Charlevoix  County — 

Agents  and  operators  at  $4.16,  Mar.-Mar.  :  Baie  des  Rochers,  Mrs.  D.  Savard  ;  Cap  a 
PAigle,  Miss  I.  Bergeron;  Guay,  Jos.  Derneules  ;  Petite  Riviere  St.  Francois,  A. 
Tremblay  ;  Port  au  Persil,  D.  Bouchard  ;  St.  Agnes,  Jos.  Gaudreault ;  St.  Fidele, 
Jos.  Desbien-i ;  St.  Hilarion,  A.  Bergeron  ;  St.  Placide,  D.  Simard  ;  St.  Simeon,  J. 

Tremblay  ;  St.  Urbain,  J.  B.  Simard  ;  in  all,  11  at  $54.08    594  88 

Baie  St.  Paul :.  operator,  Frs.  Boivin,  13  m.  at  $35   455  00 

La  Galette  :  operator,  Jos.  Ouellette,  13  m.  at  $12.50   162  50 

Murray  Bay  :  operator,  Mrs.  F.  Vincent,  13  m.  at  $7.25   94  25 

Port  au  Persil :  agent  and  repairer,  A.  Brassard,  13  m.  at  $39.16                               ...  509  08 

St.  Urbain  :  repairer,  M.  Fortin,  13  m.  at  $30   390  00 

Les  Escoumains — 

Bersimis  Mills  :  operator,  Mrs.  F.  Miller,  Oct.  1909-Feb.  1912,  29  m.  at  $4.16   120  74 

E.scoumains  :  operatoi,  J.  H.  Topping,  25  p.c.  commission,  Jan.  1911-Feb.  1912   108  45 

Sault  au  Mouton  :  C.  E.  Nolet,  25  p.c.  commission,  Jan.  1911-Feb.  1912    69  77 

Tadoussac  West :  S.  Desmeules,  25  p.c.  commission,  Jan.  19ll-Feb.  1912   3  11 

Tadoussac:  E.  Caron,  on  election  returns   2  00 

Pope,  E.  :  postage  $47.43  ;  freight  and  cartage  $12.65  ;  repairs  $2.50    62  58 

Anse  St.  Jean  :  Loop  line  from  Office  to  Wharf — 

Conductor,  E.  Desgagne,  9 A  d.  in  July  at  $2.35   22  32 

Climber,  5£  d.  at  $1.75;  labourers,  18  d.  at  $1.50;  boatman,  1  d.  $2   38  18 

Small  payments  :  posts,  11  at  $1.25  ;  man  and  boat  $6  ;  freight,  &c.  §3.14   22  89 

Baie  St.  Paul,  Repairs — 

Conductor,  Jean  Fortin,  6}  d.  at  $2.35   14  69 

Climbers,  8J  d.  at  $1.75;  labourers,  30^  d.  at  $1.50    60  20 

Chicoutimi,  General  Repairs — 

Conductor,  Jean  Fortin,  July  24- Aug.  30,  31  d.  at  $2.35   72  W> 

Climbers,  43£  d.  at  $1.75  ;  carter,  17  d.  at  $2.50  ;  labourers,  26§  d.  at  $1 . 50.   158  39 

Chicoutimi-Ste.  Anne,  Fixing  cables — 

Climbers,  6  d.  at  $3;  labourers,  7  d.  at  $2  ;  carters,  4  d.  at  $3   44  00 

St.  Charles-Lac  Claire,  Repairs — 

Conduct  r,  Ph.  Gauthier,  16  d.  at  $2. 35   37  59 

Climber,  10^  d.  at  $1 .75  ;  labourers,  34£  d.  at  $1.50;  horse  hire,  &c.  $14.50   84  60 

St.  Urbain-Chicoutimi,  Repairs,  &c  — 

Conducto-,  Michel  Fortin,  22  d.  at  $2.35   51  70 

Climber,  25  d.  at  $2  ;  labourers,  39  d.  at  $1.50  ;  carter,  22  d.  at  $2.25   158  00 

Generally  : 

Ahearn  &  Soper  :  relays,  6  at  $7.75  ;  switches,  12  at  $3.85  ;  jars,  100  at  40c;  keys,  12  at 

$2.75  ;  pliers,  12  at  $1.75  ;  sundry  $16.80    203  50 

Amiot,  P.  E.,  services  as  dist.  supt.,  Dec.  1911,  Jan.  1912   50  00 

Couet,  J.  A.:  stamps  $54.24,  sundry  outlay  $33.61   87  85 

Dufour,  Elz.:  cartage,  17  d.  at  $4  ;  sundry  $6   74  00 

Fortin,  M.:  posts,  21  at  $1,  2  at  $1.75  ;  crossarms,  &c,  $27.51   52  01 

Gagne,  Mine.  E.,  rent  of  office  at  La  Gallette,  1911   25  00 

Jack,  Watson  &  Co..  bluestone,  2,700  lb.  at  5^c   148  50 

Mechanics  Supply  Co.:  steel  wire  rope,  6,000  ft.,  12,811  lb.  at  9^c,  40  lb.  at  35c;  braces 

$14  ;  sundry  supplies  $59.04   217  93 

Tache,  J.  O,  travel    12  75 

Villeneuve,  J.  D.,  travel  and  outlay     188  52 

Small  payments  :  labour,  61  d.  at  $1.50  ;  with  horse,  14£  d.  at  $2.50  ;  driving  and  cartage 

$77.80;  freight  $22.50;  posts  $21 ;  rent  of  telephone  $20  ;  sundry  $96.74   365  16 


Total,  carried  to  page  V— 396. .    13,034  20 


Quarantine  Line. 

Telegraph  and  telephone  operators  : 

Grosse  Isle  :  Julia  Lagace,  Feb. -Feb;  at  $15  ;  commission  $65.14  ;  messenger  $65  ;  care  of 

battery  $13:  wood  $18   356  14 

Isle  aux  Grues  :  Narc.  Lachaine.  12  in.  at  $4.16  ;  H.  Lavoie,  1  m.  at  $4.16   54  08 

St.  Famille  :  P.  Letourneau,  13  m.  at  $4.16  ;  Jos.  Fremont,  16  m.  at  $4.16   120  64 

St.  Francois  :  H.  Lemelin,  13  m.  at  $4.16  ;  J.  Lepage,  16  m.  at  $4.16   120  64 

St.  Francois  Nord  :  I.  Labbe,  13  m  at  $4.16  ;  C.  Imbeau,  16  m.  at  $4.16   120  64 

St.  Jean  :  J.  P.  Pouliot,  13  m.  at  $10,  commission  $14.57  ;  Pierre  Pouliot,  16  m.  at  $4.16.  211  13 

St.  Laurent :  Mme.  M.  Gobeil,  13  m.  at  $10,  commission  $8.43  ;  Alf.  Turgeon,  9  m.  at 

$4.16   175  87 


Carried  forward 


1,159  14 


V— 406 


AUDITOR  GEXERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Telegraph  Lines  :  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  cts. 

Brought  forward   1,159  14 

Quarantine  Line — Concluded. 

Telegraph  and  telephone  operators— Concluded. 

St.  Petrouille  :  D.  Plante,  13  m.  at  $4.10,  commission,  12  m.,  $84.68;  messenger  $60; 

stamps  28c   199  04 

St.  Pierre  :  Jos.  Ferland,  13  m.  at  84.16  ;  Frs.  Cote,  9  m.  at  $4.16   91  52 

Bell  Telephone  Co. :  repairs,  alteration*,  &c   73  49 

Fradet,  Capt.  Jos.,  use  of  boat,  12  d.  at  §4  ;  Lapointe,  F.  X.,  use  of  boat,  10  d.  at  $4. .  .  .  88  00 
G.  N.  W.  Tel.  Co. :  operating  line  at  Quebsc,  1  y.  to  Nov.  30,  1911,  3100 ;  use  of  battery  -550  ; 

rent  of  poles,  Quebec  t:>  Cable  Landing  S35   185  00 

Northern  Elec.  &  Mfg.  Co.:  telephone  booth  $46  ;  test  set  $14.06  ;  sundry  -33.53   63  59 

Plante,  Jos.:  board  of  workmen,  206  d.  at  75c   154  50 

Pouliot,  J.  P.,  St.  Jean  :  services  as  superintendent,  Mar. -Mar.,  at  $83.33  ;  rent  of  storehouse, 

2  y.,  $48  ;  sundry  outlay  $87.07   1,218  36 

Small  payments  :  driving  and  cartage  $87  ;  board,  &c,  $53.35  ;  hardware  $45.61;  instruments, 

&c,  $31.71  ;  sundry  $75.39   293  06 

Travel  of  Ottawa  official,  M.  W.  Crean,  $349.04  ;  less  $100,  paid  in  1910-11,  V— 385  ...    249  04 

Construction  of  Grosse  Isle  Telephone  House  ($143.33) — 

Chinic  Hardware  Co.,  range  and  pipe  $47.46  ;  Cote,  P.,  blinds  $4.50    51  96 

.  Paquet  Co.:  buffet  $32,  office  chair  $9.50,  table,  chairs,  &c,  $18.90   60  40 

Pleau,  J.  F.,  coal  at  $7.50     30  97 

Repairs,  Crane  Island  Telephone  Line  :  lineman,  8  d.  at  $2  ;  labourer,  1  d.  at  $1.50   17  50 

Repairing  cables,  Isle  auxCoudres,  Aug.,  1911  :  foreman,  S.  Dufour,  22  d.  at'$2.50  ;  labourers, 

71  d.  at  $1.50  '   161  50 

Repairs,  Orleans  Island — 

Foreman,  J.  Godbout,  26  d.  at  $3  ;  climbers,  103  d.  at  $2   284  00 

Carters,  133  d.  at  $3  ;  labourers,  332  d.  at  $1.75   980  00 

General  repairs,  May  27- June  3  :  carter,  7  d.  at  $3  ;  labourers,  10  d.  at  $2   41  00 


Total,  carried  to  page  V— 396   5,402  07 


Cable  Steamer  '  Tyrian' :  Pay-lists,  Mar.,  19 11- Mar.,  1912. 

Captain,  Alex.  Dickson,  5  m.  at  $112.50,  8  at  $115   1,482  50 

Pilot,  Win.  McConnell,  5  m.  at  $75,  8  at  $35  ;  1st  officer,  A.  Mclnnis,  5  m.  at  $60,  8  at  $70. .  1,915  00 

2nd  officer,  Ed.  Hagerty,  5  m.  at  $50.  8  at  $60  ;  3rd  officer,  J.  Beals,  5  m.  at  $40,  8  at  $45. . . .  1,290  00 

Carpenter,  E.  Mason,  13  m.  at  $45  ;  boatswain,  Wm.  Goodwin,  13  m.  at  $50. . .                  ....  1,235  00 

Carpenter's  mate,  7  86  m.  at  $35;  boatswain's  mate,  5  m.  at  $30,  8  at  $35.   705  33 

Quartermasters  :  at  $27  a  month,  $455.60  ;  at  $28,  $28;  at  $29,  $875   1,358  60 

Seamen  at  $26,  $1,599.77,  at  $28,  $2,950.08  ;  lamp  trimmers,  4|  m.  at  $25    4,662  35 

Chief  steward,  D.  A.  McDonald,  5  m.  at  $45,  8  at  $55.   665  00 

2nd  steward,  5  m.  at  S2S,  8  at  $30  ;  saloon  steward,  at  $20,  $72.25   452  25 

Chief  cook,  Levi  Whitman,  5  m.  at  $45,  8  at  $55  ;  2nd  cook  at  $27,  $348.82   1,013  82 

Pantryman  at  $26,  $331.29  ;  cabin  boy,  at  $18,  $85.20,  at  $20,  $80   496  49 

Chief  engineer,  R.  0.  Zwicker,  13  m.  at  $112.50;  2nd  engineer,  A.  Anderson,  13  m.  at  $75. .  .  2,437  50 

3rd  engineer,  M.  G.  Dovle,  13  in.  at  $60  ;  storekeeper,  5  m.  at  $32,  8  at  $34   1,212  00 

4th  engineer,  L.  B.  Church,  13  m.  at  $50,  extra  for  launch,  13  m.  at  $10   780  00 

Oilers  :  at  $30  a  month,  $300  ;  at  $32,  $512  ;  for  launch,  13  m.  at  $3   851  00 

Firemen  at  $29,  $533.77  ;  at  $30,  S960  ;  trimmers,  at  $25,  $366.S2,  at  $28,  $637.66   2,503  25 


Total,  carried  to  page  V— 396    23,060  09 


Cable  Steamer  '  Tyrian  ' :  Accounts. 

Baldwin  &  Co.,  dishes  &c.  $99.33  ;  Buckley,  W.  P.,  discharging  coal,  386  tons  at  $1.25   581  83 

Bent  &  Cohoon  :  cyl.  oil,  42  gal.  at  85c,  44  at  95c:  engine  oil,  203  gal.  at  75c;  kerosene,  532 

gal.  at  22c;  polish  831  .10  ;  sundry  hardware  $102.90   480  79 

Cogan,  Jas.:  services  as  agent,  Dec  21-Mar.  31.  $83.07  ;  rent,  &c.  $33.23   116  30 

Cox.  Arthur  &  Co.:  blacksmith  and  helper,  124i  h.  at  70c;  sundry  $15.84  ;  repairing  boiler, 

Mar.,  $244.50,  Sept.,  $2,085    2,432  49 

Day,  Luke  :  services  as  agent,  North  Sydney,  Mar. -Dec,  S250  ;  outlay  $4.60    254  60 

Dickson.  Capt.  A.,  outlay  $162. S3  ;  Globe  Laundry,  washing  $206.40   369  23 

Farqohar  Bros.:  lining  cable  tank,  280  h.  at  40c;  galv.  iron,  3,625  lb.,  $253.70;  solder 

$31.50  ;  nails  $2.80    400  00 

Grant,  A.  J.  &  Co.,  hardware  &c.  $107.15;  Harris,  W.  T.  &  Son,  cable  reels,  5  at  $85, 

spruce  $7. 20....  :   539  35 

Hillis  &  Sons,  repairing  range,  &c   53  15 

Howell,  W.  W.  &  Co.:  pistons,  rod,  brackets,  &c,  as  per  contract  $1,711  ;  sundry  repairs,  &c. 

$183.71   1,894  71 

Ingraham,  J.  W.:  carpet,  mats  &c.  $70.25  ;  28  bunks  $23.80  ;  provisions  $29.75   123  80 

I.  C.  R.:  side  wharfage,  Nov.  21,  1910-May  2,  1911,  139  d.  at  $1.17   162  63 

Judge,  P.  &Son,  water,  155,000  gal.  $387  .50  ;  Kelly,  Jas.,  ice $15,  waste  $12.74,  soap  &c.  $69.05  481  29 


Carried  forward   6,893  17 
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Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.         $  cts. 

Brought  forward    7,893  17 

Cable  Steamer  '  Ti/rian'  Accounts— Concluded. 

Kirk  &  Whitman  :  table  linen  $64  ;  bedding  $70;  ducks,  coats  &c.  $30;  towels  Ac  $29.56; 

provisions  $78.95  ;  soap  $51.25  ;  gold  dust  $35  ;  sapolio  $20  ;  sundry  $52.35   437  11 

Knox,  J.,  16,000  gal.  water,  $64  ;  Lawlor,  A.,  rent  of  office  and  phone,  1  y.  $120   184  00 

Lawlor,  D.  &  Son  :  suits,  1  at  $30,  11  at  $28,  11  at  $23,  26  at  $7  .75,  26  at  $2.50  ;  shirts,  26  at 

$1.75  ;  collars,  26  at  50c   916  00 

McOallum,  \Y.  M.,  drugs  &c.  $57.10  ;  Mackinnon,  J.  L.,  overcoats,  14  at  $32.   505  10 

McDonald,  A.  13.:  board,  16  d.  at  $3  .50,  47  at  $2  .50  ;  sundry  outlay  $58  .98   232  48 

McDonald,  D.  A.,  chief  steward  ($10,911.86)- 

Board  of  captain  and  crew,  Apr.-Mar. ,  6,462  d.  at  70c,  10,302  at  60c;  overpaid  $4  ;  less 

provisions  in  stock,  Apr.  1,  1911,  $36.74   10,671  86 

Board  uf  A.  B.  McDonald,  172  d.  at  $1.25,  of  C.  McKay,  20  d.  at  $1.25   240  00 

MeFatridge,  Wm.:  duckage,  81  d.  at  $5  ;  chain,  1,470  lb.  at  2fc,  1,611  at  4c   500  86 

Mclnnes,  .1.  &  Son  :  whitewood,  400  ft.  at  10c;  sundry  timber  $62.20   102  20 

MacMillan,  M.:  reels,  2  at  $67  ;  timber  &c.  $26.60     160  B0 

Musgrave,  Robt.,  repairs  to  machinery  &c    141  24 

North  Sydney  Tow  Boat  Co.:  water,  116,000  gal.  boiler  at  Jc.,  21,300  gal.  deck  at  ^c   396  50 

Nova  Scotia  Steel  &  Coal  Co.:  coal,  1,088  tons  at  $3.25  ;  trimming,  1,088  tons  at  15c   3,699  20 

O'Toole,  H.:  work  as  per  tender  on  decks  and  steam  launch   1,275  00 

Rindress,  H.,  M.D.,  professional  services  $62  ;  Rudderham,  F.  H.,  drugs  $143. 80   205  80 

Robertson,  Wm.  &  Son  :  cement,  25  brl.  at  $2.25  ;  black  paint  $35.50  ;  waste  $31.50  ;  paint 

remover  $26  ;  packing  $22. 95  ;  putz  cream  $22.60;  ensigns,  3  at  $3.70,  3  at  $5.50; 

sundry  $88.21    310  61 

Scully,  Win.:  shoulder  straps,  24  pr.  asst.,  $84  ;  caps,  23  at  $2,  26  at  $1.10  ;  badges  $29.25 ; 

buttons  $12.25    200  10 

Shean,  R.  &  Co.:  rope,  2,096  lb.  at  13c;  canvas,  131  yd.  at  45c,  56  at  32c;  spun  yarn,  361  lb. 

at  15c;  boiled  oil,  42^  gal.  at  $1.45  ;  paint  $36.80  ;  waste  $32.20  ;  turpentine,  20  gal.  at 

$1 .60  ;  sundry  hardware  &c.  $333   899  68 

Splane,  J.  &  Co.:  7  h.  p.  engine  $255.52  ;  gasoline  $7.47  ;  lumber  &c.  $15.83   278  82 

Steam  tug  Iona  :  water,  98,500  gal.  at  la,  11,700  at  ^c   304  75 

Thompson  &  Sutherland  :  engine  oil,  83  gal.  at  90c,  67  at  $1 . 10  ;  waste,  $73.58  ;  kerosene, 

178  gal.  at  20c;  packing  $33.20  ;  paint  $26.50  ;  sundry  $228.28   545  56 

Ungar's  Laundry  &  Dye  Works,  washing     119  60 

Vooght  Bros.,  blankets  $22  50  ;  soap  &c.  $31 .15  ;  WentzeU's,  Ltd.,  soap  &c  $62.75   116  40 

Meat,  milk,  bread  &c,  bills  of  Feb.  and  Mar.,  1911,  $2,020.51.    Paid  as  follows  :  A.  S. 

Anthony  $260.28,  C.  G.  Buchanan  &  Co.  $195.21,  E.  J.  Christie  $118.26,  J.  W.  Gillis 

$549.14,  T.  F.  Jackson  $97.20,  K.  M.  Jenkins  $233.59,  Lemoine  Bros.  $64.12,  J.  X. 

McDonald  $120.83,  G.  E.  Moore  $90.47,  R.  C.  Moore  $104.39,  R.  P.  Scott  $87.84, 

small  payments  $99 . 18   2,020  51 

Small  payments:  ice  $121.50;   hardware  $83.77;  electric  batteries,  lamps,  switches  &c. 

$79.32;  drugs  $36.25;  cable  reel  $30;  cartage  $28.82;  washing  $27.15;  glasses  $25; 

boom  and  iron  work  $25  ;  sign  boards  $24  ;  sundry  $107.71   588  52 


Total,  carried  to  page  V— 396   32,954  67 


Generally. 

Ahearn  &  Soper  :  coppers,  1,500  at  22£c;  side  blocks,  10  M.  at  $26  ;  jars,  500  at  40c;  relays, 

6  at  $7.75  ;  sundry  $62.10  ;  boxing  $68.45  ;  fieisrht  $12.20   986  75 

Barrington  Township  Telephone  Co.:  locating  and  repairing  break   58  00 

Burrows,  Acton,  Ltd.:  enameled  signs,  100  at  41c,  25 at  $1.52   79  00 

Can.  Gen.  Elec.  Co.:  insulators,  3  M.  at  $55   165  00 

Jack,  Watson  &  Co.:  insulators,  10  M.  at  $52  ;  No.  6  wire,  4,560  lb.  at  3c;  Milestone,  2,250 

lb.  at  5fc   786  18 

Macpherson,  A.  &  Son  :  bluestone,  6,750  lb.  at  5|c   388  12 

Marconi  Wireless  Telegraph  Co.  of  Canada,  Ltd.,  register  paper,  630  lb.  at  ll^c   72  45 

Mechanics  Supply  Co.:  zincs,  1,000  at  7c,  400  at  10c;  coppers,  500  at  8c;  side  blocks,  700  at 

4c;  sundry  supplies  $101  74   279  74 

Pope,  E.  ($3,333.83)- 

Feb.-Dec,  1911  :  services  as  superintendent  of  North  Shore  Lines  at  $50  and  25  p.  c. 
commission  (limit  $50)  $1,083.69;  superintending  stores,  Quebec,  at  $40,  $440  ; 

general  accounting  at  $40,  $440   1,963  09 

Jan. -Mar.,  1912  :  services  as  supt.  of  North  Shore  Lines  and  Quebec  Stores  at  $200   600  00 

Rent,  Jan.  1911- Mar.  1912,  15  m.  at  $11.66  ;  customs  and  harbour  dues  $126.99   301  89 

Labour  $195.55  ;  cartage  $116.80  ;  freight  $113.46  ;  boxes  &c.  $42.44  ,   468  25 

McDonald,  A.  B.,  travel  and  outlay                                                                           ....  139  79 

Small  payments  :  wire  $11. 28;  salammoniac  $6;  dusters  $2.50   19  78 

Travel  of  Ottawa  official,  C.  S.  A.  Mackay     107  30 

King's  Printer  $27.50  ;  Stationery  Office,  Ottawa  $486.39   513  89 


Total,  carried  to  page  V— 396   6,929  £ 
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Saskatchewan  and  Alberta  Telegraphs  :    IHalutenanee.  $  cts. 

Superintendent's  Office,  Edmonton  ($5,727.45) — 

Macdonald,  J.  S.,  general  inspector  of  North  West  and  South  British  Columbia  Lines  : 

services,  Apr.  Mar.  at  $200  ;  travel  $705. 35     3,105  33 

Macdonald,  R.  O,  district  superintendent:   services,  Apr.-Mar.  at  SIM. 66;  travel 

$61.95  ;  postage  $39.29  ;  freight  &c.  §36.46  ;  advance  to  be  accounted  for  $150    2,587  62 

Small  payments  :  blankets  &c  $13.50  ;  maps  $12.50;  repairing  clock  $3.50;  sundry  $5.  34  50 

Andrew  ($1,684.81)— 

Agent  at  $50  :  Mar.  1-Sept.  24,  B.  Carey  $340  ;  Sept,  25-Mar.  31,  L.  Carey  $310    650  00 

Relieving  agent :  Aug.  11-Sept.  24,  A.  G.  McCartney  $73.87;  21  d.  in  Jan.,  E.  Carey 

$33.87  :   107  74 

Lineman,  C.  Norn,  Mar.-Mar.  at  $50   650  00 

Tysoe,  J.  E.,  democrat   97  00 

Small  payments  :  oats  $37.50,  hay  $35.75,  wood  $30,  freight  $22.57,  horseshoeing  $11.50, 

tent  $10.50,  sundry  $32.25   180  07 

Athabasca  Landing  ($2,645.83) — 

Agent,  Jas.  McKernan,  Mar.-Mar.,  2  m.  at  $50,  11  at  $60   760  00 

Lineman  at  $75  :  Mar.,  S.  Ibbotson  ;  Apr.-Mar.,  J.  Minns   975  00 

Gagnon,  I.:  windows,  4  at  $5  ;  glass,  lumber  &c.  $6.50  ;  labour  $37.80   64  30 

Minns,  Jas.:  oats,  175  bush,  at  70c;  hay  $68  75 ;  feed  &c.  $36.85    228  10 

Powell,  J.  A.  &  Co.,  waggon  $125  ;  Revillon  Bros.,  cats  $23.10,  sundry  $27.34   175  44 

Vance,  R.,  15  cords  wood  $56.25;  Whiteley,  R.,  cartage  $74.40   130  65 

Small  payments:  outlay  of  linemen  $83.60,  smith  work  $47.35,  linework  $40,  freight 
S39.05,  oats  $21.52,  mast  $20,  stretching  wire  across  river  $16.65,  hay  $12,  sundry 

$27.17   312  34 

Battleford  ($3,908.23)— 

Agent,  J.  D.  Noel,  Mar.-Mar.  at  $60   780  00 

Lineman :  Mar.  1-Oot.  9,  J.  T.  Dewan  at  $50;  Oct.  10-Mar.  31,  H.  C.  Rogers  at  $60  ...  707  10 
Messenger:  Mar.,  Apr.,  H.  Gibson  $30;  May,  June,  H.  J.  Quinn  $40;  July,  Aug., 

Jan.-Mar.,  C.  Demers  $100  ;  Sept.-Dec,  W.  Halliday  $80   250  00 

Burlingham  &  Speers  :  democrat  $120;  oats,  110  bush,  at  40c;  coal  oil  $12;  wood  $15; 

sundry  $9  .65   230  65 

Clark,  C.  H.  H.,  team  of  horses,  for  foreman  of  construction     300  00 

Cocks,  F.  &  Son,  heavy  waggon  $94;  Guthrie  &  Risdale,  harness  $58.85   152  85 

Henderson,  P.,  team  of  horses  for  repairer  $300  ;  Powell,  J.  A.  &  Co.,  waggon  $115   415  00 

Latimer,  W.  R.:  building  coal  shed  $55  ;  coal,  11  495  tons  at  $15  ;  sundry  $7.92    235  32 

Noel,  J.  D.;  electric  light  $49.39  ;  freight  $45.37  ;  cleaning  $26  ;  postage  &c.  S15.25   136  01 

Prince  Bros.:  oats  $70.84  ;  wood,  8  cords  at  S5  ;  robe  $12.75  ;  sundry  $75.71   199  30 

Redding,  E.  J.,  hay,  9  tons  at  $10,  green  food  $10  ;  Trim,  W.,  7  tons  hay  $70   170  00 

Saskatchewan  Telephones,  rent  of  telephone,  1  y.  to  July  22,  1912.     32  00 

Small  payments:  freight  $44  .50,  harness  $38,  smithwork  $36.15,  team  hire  $30,  hardware 

$29.60,  moving  stable  $26,  jumper  $17,  wood  $14,  sundry  $64.75   300  00 

Bresaylor  ($1,096.83)— 

Agent,  J.  T.  Callahan,  Mar.-Mar.  at  $60   780  00 

Relieving  agent,  A.  Callahan,  Aug.  15  Sept.  26  at  $60   84  90 

Callahan,  A.,  water,  Jan.  1911 -Mar.  1912   48  00 

Callahan,  J.  T.:  rent  of  office,  12  m.  to  Mar.  31,  1912,  $120  ;  freight  $4 .23    124  23 

Caplette,  John,  wood,  15  cords  at  $3.35;  Farrell,  R.  R.,  coal  oil  &c.  $9.45   59  7< 

Dun  vegan  ($835.97)— 

Agent  at  $75  :  F.  Anderson,  Feb.  13-Mar.  31 ;  N.  Coleman,  3  d.  m  Mar   126  22 

Lineman,  R.  Harvey,  Feb.  13-Mar.  31  at  $75   118  96 

Bassett,  J.,  7  tons  hay  $140  ;  Brooks,  D.  &  Son,  oats,  100  bush,  at  $1.17    257  00 

Macdonald,  D.,  horses,  sleigh  and  harness  $300  ';  R.  C.  Mis.-ion,  rent  $33. 79    333  79 

Edmonton  ($3,892. 42)- 

\gentat$75:  Mar. -July,  Oct.  23-Mar.  31,  G.  Wilder  $771.78;  Aug.  1-Sept.  6,  A.  H. 

Mclsaac  $90  ;  Sept.  6-Oct.  31,  P.  Gauvreau  $137.50   999  28 

Clerk,  H.  Hunt,  July  19-N  >v.  18,  Jan.  22-Mar.  31  at  $75  per  m   475  64 

Lineman  at  $60  :  Apr.  1-July  18,  Nov.  19- Jan.  21,  H.  Hunt  $339.48  ;  July  19-Nov.  11, 

Jan.  22-31,  J.  Duncan  $246.51  ;  Nov.  12-18.  F.  Campbell  $14  ;  Feb.  1-Mar.  26,  G. 

Cass  $110.32  ;  Mar.  27-31,  J.  H.  Young $9. 68   719  99 

Messenger:  Mar.  1-Aug.  26,  small  payments  $116.77;  Sept.  22-Mar.  31  at  S25,  A. 

Duplessis  $157.50    274  27 

Can.  Pac.  Ry.  Co.:  rent  of  office    Apr.-Mar.,  $180:  share  of  rent  of  phone,  Apr.-Apr., 

$17.88  ;  freight  $91 .57   289  45 

Connell,  J.  G.,  oats,  230  bush,  at  40c,  hay,  14  tons  at  $15  ;  Draper,  B.  J.,  cartage  $66. . .  368  00 

Edmonton  Express  &  Transfer  Co.,  freight  $154.81,  cartage  $33.95   188  76 

Hunt,  H. :  rent  of  stable,  Apr.-Mar.  $120  ;  rent  of  storeroom,  Oct.-Mar.  $60  ;  outlay  on 

linework  $56 . 35   236  35 

Small  payments  :  linework  $64  .50  ;  rent  of  warehouse  &c,  Apr. -Sept.  $60;  horseshoeing 

&c.  S37.10;  rent  of  telephone,  Apr.-  Apr.  S35.75;  desk  $24.75;  wire  $24 ;  hay  $15 ; 

sundry  179.58   340  68 

Elk  Point  :  agent,  E.  O.  Boyd,  25%  com.,  Mar.-Mar    3  60 

File  Hills  Telephone  Line  :  Burnham-Frith  Elec.  Co.,  cells    4  15 


Carried  forward   19,799  29 
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Saskatchewan  and  Alberta  Telegraphs  :  Maintenance  —Continued.  $  cts. 

Brought  forward   19,799  29 

Fort  Qu'Appelle  ($1,955.23)— 

Agent,  P.  R.  Elmer,  Mar. -Mar.  less  4  d.  in  Sept.  at  $60    772  00 

Relieving  agent,  A.  Bowtell,  May  10-Sept.  19  at  860   2G0  58 

Lineman,  L).  Sutherland,  Mar.  1  Jan.  25,  Mar.  10-31  at  $50   560  13 

Relieving  lineman,  W.  Amell,  Dec.  15-Mar.  15  at  850   151  01 

Tanney,  R.  H.,  coal,  0  tuns  at  $13     78  00 

Small  payments:  driving  and  cartage  $01.75,  freight  $21.20,  fares  &c  $18.15,  cleaning 

&c.  $16.25,  sundry  $9.50                                                                                    .  126  91 

Fort  Saskotchewan  ($1,110.92)— 

Agent,  A.  W.  M.  Campbell,  Mar. -Mar.  at  $60   780  00 

Relieving  agent,  E.  L.  Dewar,  23  d.  in  Oct     44  52 

Hansen,  S.  A.,  rofit  of  office,  Apr. -Mar   180  00 

Small  payments  :  coal  $'38.34,  electric  light  $23.03,  sundry  $15.03   106  40 

Frog  Lake  ($1,012.44)- 

Agent,  E.  A.  Bowtell,  Aug.  19,  1910-Mar.  31,  1912  at  $50,  $970.97  ;  less  commission  re- 
ceived (page  V— 386,  1910-11)  $16.41   954  56 

Small  payments  :  15  cords  wood  $18.75,  coal  oil  $5.50,  freight  $3.63   57  88 

Grouard  ($3,037.86)— 

Agent:  Mar.,  Apr..  J.  A.  Hamelin  (en  route  Apr.  4-30)  $150,  Apr.,  S.  Ibbotson,  $75; 

May,  June,  G.  E.  Macleod  $150  ;  July  25-Mar.  31,  V.  F.  Macleod  $616.93   991  93 

Linemen  at  $75  :  Apr.-June,  F.  Anderson,  July-Mar.,  H.  Hunter   900  00 

Chief  lineman,  G.  E.  Macleod,  July  1-Aun\  14  at  $75   108  87 

Butler,  C,  rent  of  stable,  Apr. -Dec.  $90  ;  Hayden,  D.  S.,  50  bush,  oats  $50   140  00 

Hamelin,  J.  A.:  transportation  $34.40;  hay,  &c.  $6.75;  sundry  $22.80   63  95 

Hudson's  Bay  Co.:  oats,  150  bush,  at  $1.25  ;  hay,  12  tons  at  $8  ;  wood,  15  cords  at  $3.50; 

coal  oil  $12.50  ;  hardware  $5. 75   354  25 

Levasseur,  J.  L.:  rent  of  office,  Apr. -Nov.  $80  ;  oats  $13.50  ;  sundry  $10   103  50 

Weed,  K.:  line  work,  11  d.  at  $2.50;  outlay  $35.90   63  40 

Small  payments  :  horse  hire  $42.75  ;  rent  of  office,  4  m.,  $40;  smithwork  $36;  freight, 

&c.  $34.71  ;  rent  of  stable,  3  m.,  $30  ;  feed  $25  ;  wood  $21  ;  sundry  $S2.50   311  96 

Halfway  Lake  ($167.88)— 

Egge,  J.  C. :  services  as  agent,  Mar. -Mar.,  $47.88  ;  rent  of  office,  Apr. -Mar.,  $120   167  88 

Henrietta  ($1,065. 41)— 

Agent,  W.  J.  Salsbury,  Mar. -Mar.  at  $60   780  00 

Kanaken,  D.,  hay  $7  ;  Northern  Hardware  Co.,  pliers  $1.75   8  75 

Salsbury,  W.  J.:  rent,  1  yr.  to  June  30,  $96  ;  ha}-,  10  tons  at  $8.50  ;  wood,  15  cords  at 

$3  ;  oats,  100  bush,  at  40c;  freight,  &c.  $10.66   276  66 

Kutawa  ($1,047.43)— 

Agent,  A.  V.  Lindeburgh,  Mar. -Mar.  at  $00    780  00 

Relieving  operator,  M.  Lindeburgh,  03  d.  at  50c.  ...    31  50 

Lindeburgh,  A.  V.:  rent,  1  yr.,  $50  ;  hay,  7  tons  at  $5  ;  oats,  100  bush,  at  25c;  fuel  $21 ; 

freight,  &c.  $12.93   ]43  93 

Small  payments  :  hauling  and  distributing  poles,  50  at  $1 ;  linework,  21  d.  at  $2   92  00 

Laniont  ($780  13) — 

Agent  at  $50  :  Apr.  1-Sept.  24,  L.  Carey  $290 ;  Sept,  25-Oct.  13,  A.  G.  McCartney 

$30.97  ;  Oct.  13-23,  J.  Dubuc  $17.74   338  71 

Agent  at  $60  :  Oct.  23-Mar.  31,  J.  M.  Royer  *   317  32 

Carey,  L.,  freight,  &c.  $4.10 ;  Joslin  &  McPherson,  rent,  Apr. -Mar.  $120   124  10 

Lipton  :  a?ent,  Mar. -Mar.,  on  10  p.c  com.:  W.  D.  Scott  $3.18  ;  A   H.  Leigh  $5.00   8  24 

Lloydminster  ($2,332 . 17)— 

Agent,  A.  Bowtell,  Mar.  1-May  9,  Sept.  20- Mar.  31  at  $60   519  42 

Relieving  agent,  K.  M.  Carroll,  May  10-Oct.  7,  $296.13,  travel  $15.00                          . .  311  73 

Lineman,  G.  G.  Mann,  Mar. -Mar.  at  $00   780  00 

Bowtell,  A.:  freight  $34.41,  travel  $18.50,  coal  $0.80,  postage,  &c.  $6.50   66  21 

Lyle,  J.  P.:  rent,  Apr. -Mar.  $144  ;  arrears,  4h  m.  at  $2  ;  electric  light  $4.20   157  20 

Mann,  E.  M.:  hay,  10  tons  at  $5  ;  oats,  100  bush,  at  35c;  poles,  100  at  75c   160  00 

Mann,  G.  G. :  rent  of  stable,  Apr. -Mar.  $00  ;  man  and  team  $24  ;  sundry  $21   105  00 

Small  payments  :  coal  $37.31;  harness  $35;  hardware  $20  20 ;  oats  *20  ;  heater  $20; 

horse  blankets,  &c.  $13  ;  pole  $11 ;  sundry  $76.10   232  61 

Mirror  Landing  ($1,092.55)— 

Agent  at  $75  :  June  13-Dec.  3,  R.White  $427.26  ;  Dec  4-Jan.  21,  M.  O.  Rumball  $118.54; 

Feb.  19  Mar.  31,  J.  A.  Jacques  $103.45   649  25 

Hill,  T. :  set  harness  $35  ;  saddle  $12  ;  blankets  $7  ;  sundi'y  $21 . 75   75  75 

Northern  Transportation  Co. :  rent $30.60  ;  oats  $30.98;  hay  $35  15 ;  fares  and  freight 

$26 . 50  ;  sundry  $20  97  : .  :   150  24 

Small  payments  :  hay  $55,  feed  $31,  stabling  $25.50,  hardware  $21.50,  jumper  $17,  travel 

$17,  tent  $10.50,  sundry  $39.81   217  31 

Moose  ($1,520.27)— 

Agent,  J.  A.  McCartney,  Mar. -Mar.  at  $60    780  00 

Relieving  agent,  A.  G.  McCartney,  July  21-31   21  29 

Kean,  D.:  hay,  10  tons  at  $8  ;  poles,  40  at  $1 ;  wood,  10  cords  at  $2.50   145  00 


Carried  foi ward   34,355  84 
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Saskatchewan  and  Alberta  Telegraphs  :  jTIain tenance— Continued.  $  cts. 

Brought  forward    34,355  84 

Moose — Concl  uded. 

Pinder,  F.,  horse  3165  ;  Powell,  Jas.  A.,  democrat  and  pole  $115    280  00 

Small  payments :  oats  $60;  linework  $54;  harness,  blankets,  &c.  $44;  freight  $40.78; 

tent  $16.50;  horse  shoeing  $14  ;  sundry  $70. 70   299  98 

Onion  Lake  ($1,052.89)— 

Agent,  H.  McCleneghan,  Mar. -Mar.  at  $60   780  00 

Slater,  W.:  poles,  100  at  65c,  18  at  $1.12;  wood,  28  cords  at  $3;  cutting,  &c.  $21  ; 

sundry  $14. 20   204  36 

Small  payments  :  water  $29.10  ;  team  hire  $10;  coal  oil  $5.50  ;  sundry  $23,93   GS  53 

Pakan  ($1,038.20)— 

Agent  at  $50:  Mar.-May,  R.  Gordon  ;  June-Mar.,  R.  McAdam   650  00 

McCallum,  J.  S.,  boring  and  cribbing  well   146  00 

Thompson,  H.:  amount  due  on  exchange  of  teams   125  00 

Small  payments  :  15  cords  wood,  $45  ;  pump,  pipe,  &c.  $38.70  ;  coal  $26  ;  sundry  $7. 50. .  117  20 
Peace  River  ($3,393.75)— 

Agent  at  $75 :  Apr.,  G.  E.  MacLeod  ;  May  1-Jan.  28,  S.  Ibbotson ;  Jan.  29-Mar.  31,  C. 

Eanford    900  00 

Lineman  at  $75  :  Mar.,  G.  E.  MacLeod  ;  Apr. -July,  H.E.  Hunter  ;  Aug.,  F.  Anderson  ; 

Sept.,  Oct.,  C.  Gibbs;  Nov. -Mar.,  P.  Gauvreau     975  00 

Alberta  Govt.  Telephones,  telephone  sets,  4  at  $14  .50  ;  Beadle,  P.,  hay,  10  tons  at  $24   298  00 

Bourassa,  Ls.,  horse  $200,  17  cords  wood  $45  ;  Hayden,  D.,  oats  $50   295  00 

Brick,  A.  L. :  oats,  150  bush,  at  $1.50  ;  building  grain  box  $15     240  00 

Hudson's  Bay  Co.:  freight  $27.57  ;  harness,  &c.  $27  ;  sundry  $29. S5   84  42 

Wright,  J.:  rent  of  office,  Apr. -Mar.  $240,  2  chairs  $6   246  00 

Small  payments  :  freight  $75.13,  outlay  of  linemen  $49.50,  hay  S3S,  set  of  harness  $35, 
splitting  and  piling  wood  $30,  horse-shoeing  $19,  fare  $16,  dry  cells  $15.60,  sundry 

$77.10   355  33 

Qn'Appelle  ;  agent,  E.  P.  Benoit,  Mar. -Mar   130  00 

Saddle  Lake  ($979.55)— 

Agent,  J.  VV.  Carroll,  Mar. -Mar.  at S60                                                                   ..  780  00 

Cuillerier,  L.,  oats,  200  bush,  at  40c   80  00 

Small  payments  :  board  $70,  horseshoeing  $9,  hay  $8,  sundry  $32.55   119  55 

Saskatoon  ($2,383.24)— 

Agent  :  Mar.-Apr.,  Can.  Pac.  Ry.  Co.,  at  $25  ;   May, June,  J.  L.  Osborne  at  $75  ;  June 

27-Mar.  31,  C.  Webster  at  $75    885  00 

Lineman,  G.  T.  Clement,  Mar. -Mar.,  5  DC.  at  $50,  8  at  $75   850  00 

Messenger,  Can.  Pac.  Ry.  Co.,  July-Mar.  at  $10   90  00 

Can.  Pac.  Ry.  Co.  :  rent  of  office,  May-Mar.,  at  $15  ;  freight  $3.37   168  37 

Clark,  C.  L.:  hay,  7  ton  at  $15,  oats,  247^  bush,  at  40c   204  00 

Small  payments  :  line  work  $45,  hay  342.35,  making  manure  bin  $21.77,  horseshoeing 

321.50,  transportation  &c.  $21.20,  furniture  $12.80,  sundry  $21.25   185  87 

Sawridge  ($1,450.19)— 

Agent,  C.  J.  Schurter,  Apr. -Mar.  at  $75                                                                  ...  900  00 

Hudson's  Bay  Co.:  wood,  22  cord  at  $2.50  ;  for  recovery  of  horse  $15    70  00 

L'Hirondelle,  A.:  wood  £30,25,  lime  $11,  sundry  $12.50   53  75 

Lvllick,  T.  W.,  feed  and  stabling  for  team,  283 "d.  at  50c   141  50 

McKeman,  M.  J.:  oats,  100  bush,  at  75c;  sacks  $8.46   83  46 

Schurter,  C.  J.:  freight  on  oats  362.98  ;  use  of  waggon  $15  ;  sundry  outlay  S62.50   140  48 

Small  payments  :  freight  $36.50,  horseshoeing  $11,  sundry  $13.50   61  00 

Soutli  Humboldt  ($1,450.53)— 

Agent,  H.  J.  Macdonald,  Mar.  Mar.  at  $60    780  00 

British- American  Elevator  Co.,  coal  $63.70  ;  Bussell,  J.,  democrat  $100   163  70 

Macdonald.  H.  J.:  hay,  12  ton  at $7.50  ;  oats,  200  bush,  at  40c;  outlay  while  on  line  work 

$26.50  ;  sundry  $35.63   232  13 

McDonald,  M.:  wood,  10  cords  at  $4.50  ;  hauling  poLs  $11   56  00 

Pike,  A.  E.  :  repairing  stable  $61  ;  repairing  house  334.50   95  50 

Small  payments :  harness  $42  ;    stove,  pipe,   &c.  $29.55  ;  hay  $22  ;   horseshoeing  $12  ; 

sundry  $17.65   123  20 

St.  Paul  de  Metis  ($782.94)— 

Agent,  J.  A.  Gagnon,  Apr. -Mar.  at  $50.   600  00 

Gagnon,  Thos.,  wood,  $45  ;   Portras,  E.,  rent  of  office,  Apr. -Mar.  $120   165  00 

Small  payments:  coal  oil 37.70  ;  freight  $5.65  ;  sundry  $4.59   17  94 

Batoche  :  agent,  O.  H.  Grant,  Mar.-Mar.  at  $10   130  00 

Duck  Lake  :  agent  at  $10  :  Mar. -Sept.,  W.  H.  Ronstadt ;  Oct. -Mar.,  C.  A.  Baker   130  00 

Elm  Springs  :  agent,  J.  Thomson,  25  p.  c.  com.,  Mar.-Mar     4  13 

Expanse  ($155.97)— 

Agent,  A.  S.  Macdonald,  commission,  Feb. -Mar     5  02 

Lineman,  J.  Gagnon,  Feb. -Mar.  at  $60   120  00 

Linework  $23.10  ;  hardware  $5.95  ;  express  $1.60   30  95 

Gravelbourg  ($1,297.87)— 

Agent,  J.  L.  Osborne,  Mar.-Apr.,  at  $60;  J.  A.  Hamelin,  May-Mar.  at  $75   945  00 

Lineman,  J.  Gagnon,  5  d.  in  Jan.  at  $60   9  68 


Carried  forward   48,971  89 
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Saskatchewan  and  Alberta  Telegraphs  :  Maintenance — Concluded.  $  cts. 

Brought  forward    48,971  89 

G  ra  velbourg — Concluded. 

Gravel,  E.,  rent  of  office,  Oct.  1910-Mar.  1912  at  $10   180  00 

Hamelin,  J.  A. :  hauling  coal  $55.91  ;  furniture  $10.50  ;  sundry  $23.75   90  16 

Small  payments  :  coal  $C1.53  ;  tools  $9.25  ;  lamp  $2.25   73  03 

Limerick  ($843.50)— 

Agent,  E.  K.  Lossfng,  Apr.-Mar.  at  $G0  ;  rent,  Apr.-Mar.  at  $10  ;  coal  oil  $3.50   843  50 

Moose  Jaw  ($1,387.32)— 

Agent  :  Mar.-Apr.,  C.  P.  R.  Co..  at  $20  ;  May-Mar.,  J.  Lovelace  at  $75   8C5  00 

Battery  man  at  $10  :  Mar. -Dec.,  H.  Sikes  ;  Feb. -Mar.,  C.  P.  R.  Co   120  00 

Messenger  at  $10 :  May-Mar.,  C.  P.  R.  Co   110  00 

Can.  Pac.  Ry.  Co.:  rentof  office,  May-Mar.  at  $15  ;  raising  wires  $37.36  ;  freight  $11.46.  213  82 

Masonic  Hall  Co.:  rent  of  store  room,  Apr.-Mar   60  00 

Small  payments  :  linework  $14.50,  feed  $2.50,  sundry  $1.50   18  50 

Willow  Bunch  ($1,113)— 

Agent,  M   A.  Noel,  Mar. -Mar.  at  $60  ;  rel.  agent,  J.  Gagnon.  Nov. -Dec.  at  $60    900  00 

Beaulne,  G.:  painting  building  $85  ;  coal,  15  ton  at  $3.50;  wood, 4  cords  at  $5  ;  sundry  $9. TO  167  00 

Durocher,  H.,  team  work  $6  ;  Lemieux,  F.,  building  chimney  $40   46  00 

Wood  Mountain  ($1,838. 54)— 

Agent,  J.  H.  Thomson,  Mar. -Mar.  at  $60  ;  lineman,  F.  Brown,  Mar. -Mar.  at  $60   1,560  00 

Brown,  A.:  hay,  10  ton  at  $7  ;  man  and  team,  16  d.  at  $4    134  00 

Brown, Wm.,  coal,  10  ton  at  $5  ;  Wyman,  G.  S.,  oats,  10C  bush,  at  45c   95  00 

Small  payments  :  freight  $19.24  ;  smithwo.k  $15.05  ;  feed  $9;  sundry  $6.25    49  54 

Generally  ($1,335.11)— 

Ahearn  <fe  Soper  :  box  relays,  10  at  $13  ;  relays,  12 at  $7.75  ;  sounders,  12 at  $3.75  ;  keys, 

12  at  $2.75  ;  switches,'3  at  $7.70,  3  at  $6.75,  9  at  $3.85  ;  sundry  $51.03   430  03 

Can.  Pac.  Ry.  Co.,  freight  $4.58  ;  Dom.  Exp.  Co.,  express  $6.53   11  11 

Jack,  W.  &  Co.;  Milestone,  1,697  lb.  at  5£c   93  34 

Mechanics  Supply  Co.:  jars,  17  doz.  at  $3  ;  fans,  500  at  8c,  wire,  1,300  ft.  at  lc,  2,600  at 

•875c;  sundry  $29.19    155  94 

King's  Printer  $176.24  ;  Stationery  Office,  Ottawa,  $468.45   644  69 

Construction  ($30)— 

Lineman,  J.  T.  Dewan,  Edmonton,  Aug.,  $10;  lineman,  C.  Norn,  Andrew,  Oct.,  $10  ; 

agent,  J.  A.  McCarthy,  Moose,  Oct.  $10   30  00 


55,862  55 

Less,  charged  to  British  Columbia  Telegraphs:  Maintenance  (Page  V— 414)       2,074  06 


Total,  carried  to  page  V— 18  ,   53,788  49 


British  Columbia  Telegraphs  :  Maintenance. 

Golden —  Windermere. 

Golden :  agent,  Mrs.  J.  A.  Buckham,  Mar.-Oct.,   Feb.,  Mar.  at  $55;  repairer,  G.  E. 

Sanborn,  Feb. -Nov.  at  $90,  E.  J.  Tenant,  Dec-Mar.  at  $90   1,810  00 

Wilmer:  agent  at  $55  :  Mar. -July,  Mrs.  J.  E.  Brehaut ;  Aug. -Oct.,  Mrs.  A.  Pierson  ;  Nov.- 

Mar.,  Hugh  McDonald    715  00 

Windermere  :  agent,  J.  C.  Pitts,  25  p.c  commission   5  35 

Buckkam,  J.  A.  :  rent  of  office,  Golden,  2  years,  to  Mar.  31,  1912   120  00 

Henderson,  Wm.  :  hire  of  automobile,  Oct.  17,  18,  $50  ;  board  $9  '.   59  00 

Hiuton  Elec  Co.  :  telephones,  13  at  $35 ;  condensers,  13  at  $6 ;  batteries,  122  at  50c.  ;  wire, 

750  lb.  at  6c. ;  desk  set  $21 ;  sundry  supplies,  freight  &c.  $92.30   752  30 

Pierson,  A.,  repairing  house  and  fence  at  Wilmer,  18  d   80  50 

Sanborn,  G.  E.  :  assistance  $75  ;  board  &c.  $18  ;  sundry  $20.70   113  70 

Warren,  C.  A.  :  hire  of  automobile,  July  17,  18    50  00 

Small  payments  :  repairing  $55.50  ;  dry  batteries  $25  ;   cartage  $8;  installing  water  pipes 

$6 . 80  ;  sundry  $10 . 03     105  33 

Okanagan  Valley  Line. 

Superintendent's  Office,  Summerland  : 

Superintendent,  C.  S.  Stevens  :  Mar. -June  at  $100  ;  travel  &c.  $69.73 ;  freight  $79.64  ; 

duty  $42 . 85  ;  postage  $22 . 80   615  02 

Clerk,  C.  Stackhouse,  Mar.,  Apr.  at  $85   170  00 

Superintendent's  Office,  Kamloops  : 

Superintendent,  L.  A.  Palmer  :  June-Mar.  at  $125  ;  travel  $73.50 ;   freight  &c.  $40.25  ; 

postage  $35  ;  duty  $11 ;  sundry  $29.25    1,439  00 

Clerk  at  $50  :  Oct. -Feb.,  Lilian  Palmer  ;  Mar.,  Vera  Palmer   300  00 

Ducks  :  agent,  W.  F.  Stewart,  Dec. -Mar.  at  $5    20  00 

Geniers  :  agent  at  $25:  June-Feb.,  A.  Geniers  ;  Mar.,  M.  Geniers   250  00 


Carried  forward   6,605  20 
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British  Columbia  Telegraphs:  Maintenance — Continued.  $  cts. 

Brought  forward    6,605  20 

Okanagan  Valley  Line—  Continued. 

Hedley  :  agent,  F.  M.  Gillespie,  Mar. -Mar.  at  $40  ;  rent,  11  m.  at  $5  ;  freight  &c.  $26.51.. . .  601  51 

Kamloops  : 

Agent:  Mar.  May,  L.  A.  Palmer  at  850  ;   June-Feb.,  Vera  Palmer  at  $70  (including 

messenger  service)  and  86  extra  work  ;  Mar.,  A.  Genier  at  $70   856  00 

Kelowna  : 

Agent,  H.  H.  Millie  :  Mar. -Mar.  at  $65;  messenger  service,  Apr.-Feb.,  $110;  rent,  Apr.- 
Feb.  $110  ;  care  of  batteries  $55  ;  postage  $11  ;  driving,  cartage  &c.  $248.50;  line- 
work  $162.75  ;  meals  &c.  $43.75  ;  ferriage  $31.50  ;  sundry  $76.74   1,694  24 

Operator  at  $45  :  10 d.  in  May,  L.  McCurdy ;    June-Nov.,  L.  Martin;    Dec. -Jan.,  C. 

Millie   374  50 

Agent  and  relay  operator:  Okanagan  Telephone  Co.:  Feb.,  Mar.  $220  ;  rent  $20;  messen- 
ger $20  ;  sundry  $12   272  00 

Merritt : 

Agent  at  $50:  Mar.-Sept.,  G.  M.  Gemmill;  Oct. -Mar.,  A.  F.  Rankin   650  00 

Lineman:   A.  Hayward,   Mar.- Aug.  at  $50 ;   R.Ramsay,  Nov.,  Dec.  at  $75;  G.  M. 

Blackman,  Jan. -Mar.  at  $80   690  00 

Nicola  :  agent,  M.  V.  Munro,  Mar.-Mar.  at  $50  ;  rent  $130  ;  exchange,  &c.  $4.10   784  10 

Penticton  : 

Agent,  Mrs.  H.  L.  Lay  ton,  3  m.  at  $40,  10  at  $60   720  00 

Lineman,  C.  F.  Lay  ton,  Mar.-Mar.  at  $75   975  00 

Princeton  :  agent,  A.  Bell,  Mar.-Mar.  less  June  at  $40 ;  rent,  10  m.  $50  ;  freight  &c.  $36.36..  566  36 

Summerland  :  agent,  Nora  Tiffen,  July   35  00 

Vernon  : 

Agent,  Okanagan  Telephone  Co.,  Apr. -Mar.,  9  in.  at  $130,  3  at  $200   1,770  00 

Extra  work  on  election  night,  B.  McMillan   7  00 

Woodburn,  A.  J.,  services  as  foreman,  Mar.,  Apr     150  00 

Wright,  R.  F.,  lineman,  7  in.  at  $80  ;  fares,  meals,  freight  &c.  $56.97    616  97 

Commission  of  20  p.  c.  on  receipts  :   Aspen  Grove,  C.  L.  Betterton  $1.35,   G.  Gray  29c, 
Annie  Munro  $4.66,  Mrs.  D.  Munro  $7. 71;  Barnhart  Vale,  P.  Barnhart  $8.59  ;  Bowood, 


A.  W.  Duck  $2.58;  Chinook  Cove,  M .  White  $5 . 34 ;  Chu  Chua,  G.  Fennell  $41.34; 
Coalmont,  Columbia  Coal  &  Coke  Co.  $42.38;  Coutlee,  H.  S.  Cleasby  $10.39;  Ducks, 
W.  Plumm  S14.35,  H.  F.  Stewart  $2.50  ;  Fairview,  S.  J.  MeCuddy  $60.91  ;  Frisken's, 
J.  Frisken  $3  57  ;  Gellatly,  D.  E.  Gellatly  $22.96;  Glen  Johnston,  L.  D.  Hitchner  $8.02; 
Grand  Prairie,  E.  W.  Hoole  $36.75,  T.  Knight  Jr.  $9.65;  Granite  Creek,  Columbia  Coal 
&  Coke  Co.  $68.59,  F.  P.  Cook  $5.16  ;  Guichons,  Jos.  Guichon  Sr.  $5.13  ;  Hastings 
Ranch,  C.  L.  Betterton  $7.76;  Heffley  Creek,  J.  McCarten  $3.88,  A.  St.  Laurent  $1.50; 
Jowsey's.  F.  J.  Jowsey  $1.89  :  Kaledin,  A.  S.  Hatfield  $40.87  ;  Kamloops,  R.  Struthers 
$4.8S  ;  Kereme  >s.  H.  C.  N.  Etches  $88.62,  Geo.  Kirby  $201.14,  F.  Richter  &  Son  $4.74; 
Little  Fort,  H.  Latremouille  $6.83  ;  Louis  Creek.  A.  Goudreau  $27. 73  :  Lower  Nicola, 
Mrs.  R.  M.  Woodward  $10.05 ;  Lumby.  R.  Morand  $54.16:  McCarte.n's,  Jas.  Snratt 
$3.08;  Marron  Lake,  L.  D.  Hitchner  $4.57,  W.  S.  Parker  $2.88;  Monte  Cr.w,  F. 
J.  Jowsev  $4.66.  W.  Plum  64c.;  Moores,  E.  E.  Wilkinson  S4.04;  Mount  Olie,  H.  Latre- 
mouille $7 . 68 :  Nicola,  E.  E.  Wilkinson  $6 . 74  ;  Okanagan  Centre,  J.  A.  Gleed  $6U.4l  ; 
Okanaaran  Falls,  W.  B.  Hine  $45.17  ;  Otter  Vallev,  T.  G.  Thvnne,  $21 .84  ;  Oyama,  F.  H. 
Aldred  $39  .87;  Peachland,  C.  McDougal  $128.83 ;  Quilchena,  J.  A.  Guichon  843.09; 
Richter.  F.  Richter  $8.82;  Rose  Hill,  A.  McKay  87c;  Slahakkan,  W.  McClounie 
£10  55  ;  Stump  Lake,  G.  Eraser  96c,  J.  Fresken  $8.94,  J.  Whiteford  $1.76  ;  Struthers, 
Jas.  McCarten  $6.54,  R.  Struthers  $1 .83 ;  Summerland,  W.  H.  Hayes  $323.50,  Nora 
Tiffen  $138.62;  Tulameen,  W.  E.  Henderson  $14  87,  J.  A.  Shubert  $17.55  ;  Vasseau 


Lake,  H.  McKenzie  $3.38  ;  Westbank,  W.  G.  Hewlett  $38.23   1,766  19 

Campbell  Bros.:  cabinet  $22  :  2S  yd.  linoleum  laid  $19.20  ;  chair,  &c,  §16.50   57  70 

Central  Hotel :  board,  &c,  §40.50  ;  feed  of  horses  §21.75  ;  hire  of  rig  S3   65  25 

Chapman  &  Walker  :  dry  batteries,  400  at  26c:  freight,  &c,  §2.25   106  25 

Coldwater  Hotel,  board  §186.50,  room  §7  ;  Harwood,  J.,  driving,  cartage,  &c,  $107.39    300  89 

Dominion  Telephone  M'fg.  Co.,  telephones,  4  at  S12.50    50  00 

Eastwood,  J.,  rent  of  office,  Merritt,  9  m.  to  Feb.  15,  1912  at  $10   90  00 

Genier,  Gilbert :  linework,  9  d.  at  §3  ;  team  hire,  20  d.  at  §4  ;  meals,  horse  feed,  &c,  §33   140  00 

Hayes,  W.  H:  rent  of  office  at  Summerland,  July-Feb.,  §80;  postage,  &c,  §29.95    109  95 

Kent,  H.  W.:  ringers,  5  at  §3.50  ;  test  set  §16  ;  coppers  §10  ;  sundry  $98.48   141  98 

Lake  Shore  Telephone  Co.:  rent  of  superintendent's  office,  Summerland,  Apr.-May,  $50  ;  rent 

of  long  distance  office,  June  $10  ;  rent  of  Penticton  office,  Aug. -Dec.  §50  ;  sundry  §6.60. .  116  60 

McDonald,  Mrs.  J.  A.,  rent  of  rooms     106  00 

McGregor,  A.:  setting  up  Dartitions,  making  cabinets,  &c:  labour  $77.37  ;  materials  §65.57.  142  94 
Munr<>,  Dan.:  hire  of  man  and  team,  10^d.  at $10,  l\  at$7j;  hire  of  team,  25  d.  at  §5  ;  sundry 

driving  $72. 17   312  67 

Nicola  Livery  Stables  :  team  hire,  5  d.  at  $5  ;  sundry  driving,  feed,  &c,  §25.15   50  15 

Northern  Elec.  &  M'fg.  Co.:  wire  §116.81  ;  telephone  s^ts,  3  at  §3.15,  2  at  $12.08,  2 at  §14.30; 

batteries,  125  at  24c:  bluestone  §27.30  ;  sundrv  supplies,  &c.  §98.34   334  66 

Northern  Transfer  Co.:  freight  §51.30,  coal  §13.75,"  cartage,  &c,  §18     83  05 


Carried  furw-a?*3 


21,342  16 
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Itriiish  Columbia  Telegraphs:  Maintenance — Continued.  $  cts. 

Brought  forward   21,342  16 

Okanatjan  Valley  Line— Concluded. 

Okanagan  Telephone  Co.,  repairs,  &e.,  $07.50  ;  Similkameeu  Hotel,  meals,  &c.,  $100.50   168  00 

Penticton  Livery  Feed  &  Stage  Stable  :  team  hire,  18.J  d.  at  $5  ;  repairing  rig  $17.50    110  00 

Stevens  &  Allan  :  rent  of  superintendent's  office,  Kamloops,  June-Mar.  at  $20  ;  rent  of  long 

distance  office,  Apr.-Mar.,  7  in.  at  $8,  5  at  $10    300  00 

Small  payments  :  meals,  lodging,  horse  feed,  &c.,  $450.15  ;  linework,  56  d.  at  $    31J  at  $3  ; 

sundry  $130.85;  horse  hire,  &c.,  $109.50;  rent  $73.75;  freight  and  cartage  $38.98  ; 

travel  of  linemen  $29.75  ;  furniture  $28.25  ;  sundry  $100.21   1,233  94 

Sidney  Island  Telephone  Line. 

B.  C.  Telephone  Co.,  25  p.c.  commission  on  receipts  at  Sidney,  Dec.  1910-Mar.  1912,   16  76 

Sidney  Trading  Co.,  gasoline   14  85 


Vancouver  Island — Salt  Spring  Line. 


Commission,  25  p.c.  of  receipts  :  Duncans,  B.C.  Tel.  Co.  $06.55,  S.  P.  Corbett  $12.83,  R.  C. 

Fawcett  $4.02,  D.  Ford  $35.95;   Ganges,  G.  J.  Mowat  $58.73;  Hope  Bay,  Mrs.  J. 

Auchterlonie  $32.90;  Maple  Bay,  Geo.  Aitken  $23 . 80 ;  Mayne  Island,  C.  I.  McDonald 

$29.75  ;  Salt  Spring,  R.  P.  Edwards  $33.93   298  46 

Hinton  Electric  Co.:  telephones,  3  at  $2'.),  1  at  $35  ;  batteries,  20  at  50c.;  sundry  supplies,  &c. 

$49.57   184  57 

Horel,  Jas. :  repairing,  25  d.  at  $2.50  ;  hire  of  rig  $3   ..  65  50 

Small  payments  :  labour,  20^  d.  at  $2.50,  0  at  $3  ;  cable  boxes  $18  ;  cartage  $1.25   88  50 

Vancouver  Island  Lines. 

Alberni — 

Agent,  Mrs.  P.  A.  Haslam,  Feb.  1911-Mar.  1912  at  $55    770  00 

Repairs  at  $70:  J.  F.  Casey,  Feb.  8-May  31,  overpaid  $17.50;  E.  Erickson,  June-Nov.; 

T.  Paterson,  Feb. -Nov.,  Jan. -Mar.;  D.  Stone,  Jan   1,680  00 

Bam  Geld — 

Agent  at  $70:   Mar.  1-21,  L.  H.  Earle,  $47 .40 ;  Mar.  22-Oct.  31,  F.  C.  Munn,  $512.60 ; 

Nov.-Mar.,  G.  M.  Ross,  $350   910  00 

Repairer  at  $70:  J.  B.  McKay,  Mar.-Mar.;  C.  Mousley,  Mar. -Mar   1,820  00 

Campbell  River— 

Agent  at  $70:  Feb.  1-Apr.  23,  Aug.,  S.  A.  Courtney  $263.66  ;  Apr.  24-July  31,  F.  H. 

Evans  $220.33;  Sept.-Mar.,  A.  M.  Falconer  $490   979  99 

Carmanah  :  agent,  W.  P.  Daykin,  Mar.-Mar.  at  $35       455  00 

Clo-oose  :  repairers,  Mar.-Mar.  at  $70  :  D.  Logan  $910,  J.  Nutting  $910  ,   1,820  00 

Comox  :  agent  at  $55  :  Mar. -Aug.,  B.  Macdonald  ;  Sept. -Jan.,  Mrs.  P.  Smith   605  00 

Courtney:  agent,  J.  Aitken,  Feb.,  Mar.,  $140;  lineman,  M.  Coe,  Mar.-Mar.  at  $70   1,050  00 

Cumberland:  agent,  H.  G.  Williams,  Mar.-Mar.  at  $70   910  00 

Jordan  River:  repairer  and  agent,  J.  N.  McVicar,  Mar.-Mar.  at  $70   910  00 

Lund  :  lineman,  C.  H.  Franzen,  Mar. -June,  Sept.-Mar.  at  $?0   770  00 

Nanaimo — 

Agent  at  $85  :  Mar.-Jnne,  J.  A.  Buchanan;  July-Sept.,  R.  B.  Reid  ;   Oct. -Mar.,  A.  C. 

Cole   1,105  00 

Messenger  at  $20  :  Mar.-Mar. :  W.  Spencer  $12.25,  H.  W.  Spencer  $247 .75    260  00 

Otter  Point :  agent,  K.  Gordon,  Mar.-Mar.  at  $35  ;  repairer,  E.  Gordon,  Mar.-June  at  $70. . .  735  00 

Parksville — 

Agent,  L.  H.  Bradbury,  Mar.-Mar.,  less  Jan.,  at  $70    840  00 

Linemen,  Mar.-Mar.,  less  Jan.:  Thos.  Hirst  at  $70,  Win.  Mills  at  $55   1,500  00 

Port  Alberni— 

Agent,  E.  B.  Garrard,  June-Feb.  at  $70  ;  repairer,  D.  Stone,  Mar.,  1912,  at  $70   700  00 

Port  Renfrew — 

Agent  at  $55  :  Mar.  1-20,  F.  C.  Munn  ;  Mar.  21,  1911-Mar.  31,  1912,  W.  Spencer   714  98 

Repairer  at  $70  :   T.  M.  Baird,  Mar.-Mar.;   D.  H.  Soule,  Mar.-Mar.;  E.  Doyle,  Mar.- 

Apr.;  A.  McLennan,  May-Mar   2,730  00 

Powell  River — 

Agent,  A.  M.  Oliver,  Mar.-Mar.  at  $70    910  00 

Lineman,  C.  H.  Franzen,  July- Aug.  at  $70  (see  Lund)   140  00 

Sooke  Road  :  agent,  &c,  A.  Gent,  Apr.-Mar.  at  $70   840  00 

Tofino  :  agent,  &c.  at  $70:  Mnr.-May,  E.  B.  Garrard  ;  June-Mar.,  F.  C.  Garrard   ...  910  00 

Toquart :  agent,  &c,  J.  E.  Hillier,  Mar.-Mar.  at  $75    975  00 

Uchucklesit:  agent  &c,  J.- Williams,  Mar.-Mar.  at  $70   910  00 

Ucluelet :  agent,  &c,  H.  J.  Hillier,  Mar.-Mar.  at  $70    910  00 

Union  Bay — 

Ageni  at  $70:   Mar.,  Jas.  McNeil;   Apr.  June,  R.  B.  Reid  ;  July-Sept.,  A.  C.  Cole; 

Oct. -Mar.,  L.  Lucas       •  910  00 

Lineman,  Thos.  Hudson,  Mar.-Mar.  at  $85  ".   1,105  00 


Carried  forward   52,703  71 
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British  Colombia  Telegraphs  :  ?Iainteiiauce  —  Concluded.  $  cts. 

Brought  forward   52,703  71 

Vancouver  Island  Lines — Continued. 

Victoria — 

Agent :  Mar. -Dec,  Wm.  Dee,  8100  ;  April-Mar.,  Jas.  McNeil  at  $85    1,120  00 

Messenger,  P.  H.  Stevens,  Mar.-Mar.  at  $20   260  00 

Commission  of  25  per  r-ent  of  receipts  :   Centre  Gabnola,  W.  N.  Shaw  $6.32  ;  Courteuay, 

B.  C.  Telephone  Co.  $144.20  ;  Duncan's,  B.  C.  Telephone  Co.  $11.53  ;  Ganges,  G.  J. 
Mowat  $5.32  ;  H^riot  Bay,  H.  A.  Bull  $11.70  ;  Jordan  River,  B.  C.  Telephone  Co.  22c., 

C.  MacVicar  34.61  ;  Lund,  A.  R.  Mallory  $23.47  ;  Nanaimo,  B.  C.  Telephone  Co.  $29.31; 
North  Gabriola,  R.  Hoggan  $8.12  ;  Oyster  Bay,  B.  Woodhus  $6.96  ;  Sidney,  B.  C.  Tele- 
phone Co.  81.68  ;  Sooke,  J.  Milne  $35.32  ;  Wellington,  H.  R.  Parker  $1.44  ;  office  un- 
specified, S.  Gent  $4.97,  O.  Scarf  $4.74   299  91 

Alberni-Cape  Beale,  Construction,  Mar.,  1912— 

Climber,  23  d.  at  $3.50  ;  labourer,  20  d.  at  $3  ;  hire  of  skiff  $10   150  50 

Alberni  Hardware  Co.:  gasoline  839.50,  batteries  $14.30,  chair  $6.50,  sundry  $20.11   80  41 

Alberni  Trading  Store  :  gasoline  $91.75,  sundry  $11.65   103  40 

B.  C.  Drug  Co.:  bluestone,  525  lb.  at  10c;  boxing,  cartage  and  freight  $«.45   60  95 

B.  C.  Telephone  Co.:   rent  of  telephones:   Cumberland,  1  yr.,  $36  ;   Nanaimo,  6  m.,  821  : 

Victoria,  office  and  agent's  residence,  1  yr.,  S84      141  00 

Carter  &  McKenzie  :   brackets,  1,850  at  7c;  insulators,  740  at  9c;  wire,  2,310  lb.  at  8£c; 

zincs,  184  at  65c;  batteries,  60  at  50c;  sundry  862.18  ;  freight  and  cartage  $20.78   625  01 

Fraser,  W.  S.  &  Co.:  tents,  $14.60,  817.75  ;  wire  rope,  400  ft.  at  4ic;  sundry  887.19   137  54 

Goode,  W.  O:  bluestone,  1,590  lb.  at  10c;  freight,  cartage,  &c,  $13.65   ,    172  65 

Haslam,  P.  A.:  rent  of  office,  Alberni,  1  yr.  860  ;  postage  $9.25  ;  sundry  $2.25   71  50 

Hawkins  &  Hayward  :   wire,  2,459  lb.  at  5c;   zincs,  74  at  50c,  74  at  75c;   insulators,  700  at 

10c;  brackets,  850  at  4|c;  sundry  851.68  ;  freight,  &c.  816.85   394  38 

Hickman-Tye  Hardware  Co.,  hardware   53  47 

Hillier,  R.  E.,  rent  of  office,  Ucluelet,  15  m.  to  Mar.  31,  1912,  at  $8.50   127  50 

Hinton  Electric  Co.  ($3,044.73)- 

Wire,  2,125  ft.  at  lc,  6,996|  lb.  at  6c,  810  lb.  at  64,0.,  190  lb.  at  19c   527  77 

Gasoline,  180  cases  at  $3,  60  cases  at  $3.25,  90  gal.  at  30c;  zincs,  455  at  50c    989  50 

Dry  batteries,  174  at  50c,  24  at  81.25  ;  coppers,  25  at  10c,  200  at  15c   149  50 

Insulators,  1,560  at  9c;  brackets,  3.364  at  3|c;  spikes,  &c.  $68   334  58 

Telephones,  7  at  829,  7  at  $35  ;  condensers,  7  at  86  ;  oil,  $43   533  00 

Electricians,  &c,  72  h.  at  75c;  sundry  supplies  8291.98  ;  freight,  &c.  $164.35   510  38 

Hirst.  Mrs.  A.,  rent  of  office,  Parksville,  12  m.  to  Dec.  4,  1911   72  00 

McQuade,  P.  &  Son  :  duck,  17  yd.  at  $1.05,  8  at  50;.;  paint,  &c.  $44.3S   66  23 

Porter,  A.  V.:   travel,  &c,  re  cable  laying,  Nov.  3-Dec.  6,  Feb.  3-26,  $124.80;  assistants 

$52.25    177  05 

Smith,  Percy,  rent  of  office,  Comox,  15  m.  to  Mar.  31,  1912     75  00 

Somas  Hotel :  rent  of  office.  Port  Alberni,  June-Mar.  at  $10   100  00 

Whipp,  F.:  indemnity,  51  d.  at  $3.50  ;  medical  attendance  810   188  50 

Willows  Hotel :  rent  of  office,  Campbell  River,  Feb. -Dec  $55  ;  wood,  &c.  $12.50    67  50 

Line  work,  &c,  9i  d.  at  82.50,  154  15  at  $3.  6h  at  $3.25,  38  at  $3.50,  14f  at  $3.75,  16  at  $4  ; 
gasoline  $122.50  ;  stoves,  2  at  $20,  2  at  $10  ;  travel  $49.05  ;  driving,  &c.  $49  ;  launch  hire 
842.50  ;  freight  and  cartage  835.84  ;  repairing  launch  $31.60  ;  lumber  831.40  ;  furniture 
830  75  ;  sundry  8259.38.  Paid  as  follows  :  0.  Appeldorn  $80.50,  E.  Arnold  $99,  J.  F. 
Bagot  $51,  D."Logan  $70.50,  S.  R.  Marlatt  $52,  W.  F.  May  $70.50,  J.  Williams  $61.85, 
small  payments  $986.79   1.472  14 

Generally. 

3 

Porter,  A.V.,  general  line  foreman,  Apr.  24-Mar.  31  at  $100   1,123  33 

Campbell,  M.,  attending  launch  and  assisting  foreman,  Apr.  24-Mar.  31  at  $70   786  3U 

Dee  Wm.,  assistant  to  superintendent,  Apr.-Mar.  at  $110    1,320  0 

Henderson,  Wm.:  postage,  &c.  $153.54  ;   freight  $104.35;  sundry  $16.70   .  274  59 

Hinton  Electric  Co.  —  .  ■  ,  „_ 

Repairing  cruiser  :   carpenter,  42  h.  at  75c;   machinist,  66i  h.  at  toe  ;  materials,  &c. 

$52.58   133  96 

Batteries,  48  at  50c;  gasoline,  90  gal.  at  30c;  repairs,  &c.  $33.06     84  06 

Swedish- American  Telephone  Co.,  switchboard  cabinet   92  52 

ThulinBros.:   hire  of  steamer  and  scow  to  raise  and  repair  Cortes  Island  cable,  3J  d.  $140; 

gasoline  $18  ;  oil  $2   160  00 

Victoria  Lumber  &  Mfg.  Co.:  gasoline  $41.20  ;  oil,  &c.  $13.20   54  40 

Small  payments  :  gasoline  $98.90,  typewriter  desk  840,  cartage  and  freight  $38.22,  postage 

$21,  batteries 814.40,  repairs,  &c.  to  launch  $60.35   272  87 

Kind's  Printer  899.82  ;  Stationery  Office,  Ottawa  $501.48    601  30 

Detailed  with  Sask.  &  Alta.  Telegraph  Mtce  (Page  V—  411)  2,074  06 

Total,  carried  to  page  V— 18    68,742  50 
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Yukon  Telegraphs  :  Maintenance.  $  cts. 

Vancouver  :  office  of  superintendent  of  Ashcroft-Atlin  Division  ($10,243.33)— 

Superintendent,  J.  T.  Phelan  :   services,  Mar.-Mar,  1  m.  at  $208.37,  12  at  $225  ;  travel 

$386.70   3,295  07 

Clerk,  J.  Healey,  Mar.-Mar.,  4  in.  at  $140,  9  at  $158.33   1,985  00 

Clerk,  P.  R.  Quain,  Mar.-Mar.,  at  $110,    stamps  $19.57   1,449  57 

Extra  clerk,  P.  Mackenzie,  May  25-Mar.  24,  5  m.  at  $40,  5  at  $50   450  00 

Stenographer,  E.  M.  Keays,  4  m.  $83.33,  9  at  $91 .60   1,158  35 

B.  C.  Elec.  Ry.,  lighting,  Mar.  16-Oct.  10,  $(5.84  ;  C.P.R.  Co. 'a  Tel.,  telegrams  $57.91.. . .  64  75 

B.  C.  Telephone  Co.:  rent  of  telephone,  July-Mar.,  $112.50  ;  L  d.  tolls  $11.60   124  10 

Martin  &  Shannon,  rent  of  rooms,  Flack  Block,  Apr.-Sept   360  00 

Merchants' Cartage  Co. :  storage  of  zincs,  &c,  Dec.-Nov.,  $126.10;    freight  $208.56; 

cartage,  &c.  $28.55   363  21 

Metropolitan  Building  Co.:  rent,  Sept.  15-Mar.  31  at  $94   611  00 

Vancouver  Post  Office  :  stamps,  $145  ;  rent  of  p.  o.  box  $8   153  00 

Small  payments  :  moving  furniture  $45,  cleaning  $3(5,  2  relays  $32,  office  supplies  $22.01, 

telegrams  $17.80,  towel  supply  $16,  subscriptions  to  newspapers  $13,  sundry  $47.47.  229  28 

Whitehorse  :  offije  of  superintendent  of  Atlin-Forty  Mile  Division  ($5,856.9(5) — 

District  superintendent,  H.  Gilchen,  Apr.-Mar.  at  $210,  fares  $12.60   2,532  60 

Operator,  G.  S.  Fleming  :  services,  Apr.  1-Nov.  20,  Feb.,  Mar.  31  at  $155..   1,498  35 

Operator,  L.  C.  Gault,  Nov.  21-Jan.  31  at  $155   361  66 

Messenger,  Lyle  Larsen,  Apr.-Mar.  at  $65.    780  00 

Lowe,  Robert  &  Co. :  wood,  25  cords  at  $8.25  ;  scavenger  work,  11  m.  at  $10  :  cartage  $1         317  25 

Yukon  Elec.  Co.,  lighting,  Mar. -Jan     185  85 

Small  payments  :  water  $46,  stoves  $33,  linework  $22.25,  sundry  $80   181  25 

Aberdeen  ($2,319.55)— 

Operator,  J. W.  Ferguson,  Mar. -Dec.  at  $75,  board,  Apr. -Dec.  at  $25  ;  outlay  $26  ...       1,001  00 

Lineman,  R.S.  Donaldson,  Mar. -Nov.  at  $70,  board,  Apr. -Nov.  at  $25   830  00 

Lineman,  H.E.  Elsden,  Mar. -Apr. at  $70,  board,  Apr.  $25   165  00 

B  C.  Canning  Co.:  rent,  Aug.,  1910-Dec,  1911,  at  $15  ,   255  00 

Cunningham,  R.  &  Son  :  coal  oil  $26.10,  sundry  $28.20    54  30 

Small  payments  :  freight,  &c.  $10.25  ;   meals  $4     14  25 

Aivansh  ($1,202.15)- 

Operator,  L  A.  Graef,  July  11-Mar.  31  at  $75  (en  route,  July  11-19)  $650. SO  ;  board, 

July  21-Mar.  31,  $250.65   901  45 

Small  payments  :  linework,  38A  d.  at  $3.50  ;  wood  $48.70  ;  blankets  $33.80  ;  rent  $20  ; 

freight  $16.85  ;  snowshoes,  &c.  $14  ;  sundry  $32.60   300  70 

Aldermere  ($1,920)— 

Operator  at  $75  :  Mar.  1-May  11,  E.  Murphy,  $176.61  ;  May  12-Mar.  31,  J.  E.  Lima 

$798  .39   975  00 

Lineman,  H.  Fink,  Mar.-Mar.  at  $70   910  00 

Small  payments  :  linework,  4  d.  at  $2.50,  5  at  $3  ;  tent  $10   35  00 

Alexandria  ($84.33)— 

Agent  on  25%  commission,  Dec  1910-Jan .  1912  :  G .  Windt  $3.99,  H .  G .  Windt  $6 . 03 . . .  10  02 

Small  payments  :  repairs  $46,  meals,&c.  $10.50,  freight,&c.  $17.81   74  31 

Alice  Arm  ($1,648.27)— 

Operator,  J.B.  Rutledge,  Sept.  9-Mar.  31  at  $75,  $505,  board  $202   707  00 

Strombeck,  J.G.:  hire  of  man  and  launch,  7  d.  at  $10   70  00 

Labour,  Sept. -Nov.,  182  d.  at  $4.   Paid  as  follows  :  K.L.  Eik  $228,  O.  Evindsen  $218, 

G.  Pratt  $56,  C.  Swanson  $226   728  00 

Small  payments  :  use  of  gasoline  launch  $45,  blankets  $24,  3  stoves  and  pipe  $22.65,  coal 

oil  $18,  snowshoes  $11,  sundry  $22.62   143  27 

Anders  :  agent,  W.  J.  Anders,  25%  commission,  Apr.,  1911 -Jan.,  1912   19  84 

Andimaul  ($848.25)— 

Operator :  G.  W.  Smith,  Mar.  1-May  7  at  $75,  $166.94,  board,  Apr.  1-May  7,  $30.65 ;  J. 

C.  Brinegar,  May  8-Oct.  31  at  $75,' $433. 06,  board  $144.35   775  00 

Small  payments  :  linework  $36.95,  coal  oil  $10,  snowshoes  $6,  sundry  $20.30    73  25 

Ashcroft  ($4,061.02)— 

Local  manager,  C.  E.  Gooding,  Mar.-Mar.  at  60%  of  $110,  $858  ;  overtime  $144.10    1,002  10 

Baylor,  R.  A.:  operator,  Nov.  10  30  at  60%  of  $80,  Dec-Mar.  at  60%  of  $85,  overtime 

$79  98  317  21 

Belleau,  Chas.:  lineman  at  $75,  Mar.  1-Apr.  7,  $92.50  ;  operator  at  60%  of  $80,  Sept.  21- 

Oct.  6,  $24.91   117  41 

Burnett,  M.  L.:  lineman  at  $75,  Apr.  1-19,  $47.50  ;  operator  ar,  60%  of  $80,  Apr.  20- June 

4,  $70  .50   118  00 

Gooding,  R.  A.:  day  operator,  Mar.  1-Apr.  15  at  60%  of  $70  ;  overtime  $17.13   80  33 

McMillan,  H.:  lineman,  Apr.  20-30  at  $75,  May-Mar.  at  $85   962  50 

Sullivan,  A.:  operator,  17  d.  in  Mat.,  Apr.  1-Nov.  25,  and  overtime   584  84 

Operators  at  60%  of  $80  :  June  5-16,  W.  Inthout  $20.30;  June  26-Aug.  5,  C.  I.  Wood 

$66.11 ;  Aug.  7-Sept.  9,  P.  A.  Miller  $53.89  ;  Oct.  9-11,  J.  F.  Supon  $5.53  ;  Oct.  21, 

J.  D.  Homer  $1.85;  Dec.  18-Feb.  14,  C.  L.  Karn  $93.20;  Feb.  15-Mar.  16,  J.  T. 

Brookes  $50.81 ;  Mar.  18-31,  W.  D.  Brine  $22.15    313  84 

Ashcroft  Water,  Electric  &  Impt.  Co.:  Mar.-Feb.:  water  $23.40;  light  $49.74;  lamps, 

&c.  $6.30   79  44 


Carried  forward   27,718  35 
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Brought  forward   27,718  35 

Ash  croft — Concluded. 

Tingley,  S.:  rent  of  office  and  storeroom,  Mar. -Feb.  at  $19   228  00 

Small  payments  :  cleaning  battery  $41.25,  stamps  §36,  driving  $31,  coal  $30,  wood  $23, 

board  $12  60,  rent  of  p.o.  box  $7,  sundry  $76.50   257  35 

Ashcroft-Quesnel  Repairs  ($5,526.65) — 

Foreman,  J.  A.  House:  services,  May  19-Nov.  4,  168  d.  at  $4.50;  travelling  expenses 

$72.40  ;  board  $87  ;  sundry  outlay  $59  40     974  80 

Linemen,  days  at  $3.50  :  C.  Anderson  8,  E.  Conley  25?,  E.  McDonald  (!0,  J.  T.  Ronan 

26},  B.  Turner  92   736  60 

Labourers,  days  at  S3  :  L.  A.  Brandon  64,  M.  Gordon  12,  C.  Hoeback  52,  W.  Inthout37, 

E.  McDonald  13,  J.  D.  Mitchell  24,  A.  T.  Robinson  65^,  A.  A.  Whittier  38,  L. 

Yarber  10   946  50 

Cutting  and  hauling  poles  at  $1 :  P,  Cosper  595,  Etienne  Jim  221    816  00 

McNeill,  B.  H.:  hire  of  team,  waggons,  teamster  and  camp  outfit,  June  3-Oct.  30,  150  d. 

at  $13   1,950  00 

Small  payments:  hardware  $46.20,  coppers,  &c.  $20,  brackets  $16.25,  travel  of  B. 

Turner  S20.30   102  75 

Atlin  ($4,327.38)— 

Local  manager,  A.  B.  Taylor,  Apr. -Mar.  at  $116.66  salary  and  $60  board   2,119  98 

Nigt>t  operator,  A.  J.  Tennant.  Apr.  1-Aug.  6,  $419.33,  board,  Apr.  1-Aug.  6,  S251.61. . .  670  94 

Night  operator,  J.  B.  Watson,  Aug.  7-Mar.  31  at  $100,  $780.65,  board  $468.38   1,249  03 

Nevile,  C.  W.  A.,  water,  Mar.-Jan    59  93 

Schulz,  L. :  wood,  2) 5  cords  at  $6.50  :  cartage  Sll     152  35 

Small  payments:  linework  $17.50,  oil  $14,  snowshoes  $10,  chair  $9,  sundry  $24.65   75  15 

Australian  Ranch  :  agent,  J.  M.  Yorston,  25%  com.,  Dec.  1910-Nov.,  19)1   41  88 

Barkerville  ($910.98)— 

Operator  and  lineman  at  $60:  Mar.  1-10,  May  12  to  Mar.  31,  T.  F.  Murphy  $658.06; 

Mar.  11 -May  11,  R.  L.  Murphy  $121.94   780  00 

Fuel  and  light  $60  ;  repairs  $32;  meals,  kc.  $15.83  ;  express  $9.55  ;  sundry  $13.60   130  98 

Big  Salmon  ($1,468.20)— 

Operator  at  $82  50  :  Apr.  1-June  16,  H.  McMillan  $209  ;  Oct.  13-Jan.  4,  Feb.,  Mar.,  Jas. 

Withrow  $391.20      600  20 

Lineman  at  $75  :  Apr.  1-June  8,  Sept.  3-Oct.  12,  H.  O.  Lokken  $269 . 03 ;  Oct.  L3-Mar.  31, 

H.  Breaden  $420.97   690  00 

Cameron  &  Hesketh,  boat  $55  ;  Henrickson,  B.  A.,  hauling  wood  $42    97  00 

Meat  $48  ;  meals,  &c.  $18  ;  snowshoes  $10  ;  transportation  $5.   81  00 

Blackwater  ($1,911.86)— 

Operator,  S.  G.  Lawrence,  Mar. -Mar.  at  $75   975  00 

Lineman  at  $70:  Mar.  1-Dec.  22,  M.  Montgomery  $679.70;  Dec.  12-Mar.  31,  J.  A. 

Bowles  $255.16   934  86 

Freight    2  00 

Bobtail  Lake  ($1,557.55)— 

Operator  at  $75  :  Mar.  1-July  10,  P.  O.  Burnell  $324.20  ;  July  11-Mar.  31,  R.  A.  Good- 
ing $650. 80   975  00 

Lineman  at  $70  :  Mar.,  T.  Guest  $70  ;  Apr.  16-July  10,  R.  A.  Gooding  $197. 5S  ;  Aug.  11- 

Dec.  6.  M.  L.  Burnett  $270.97   538  55 

Fare,  meals,  &c.  ot  R.  A.  Gooding  ,   44  00 

Bonaparte  :  agent,  D.  O'Hara,  50%  com.,  Sept.,  Oct   2  74 

Bostrom's  ($1,306.15)— 

Operator,  R.  D.  Lang,  Mar. -Feb.  at  $75,  board,  Apr. -Feb.  at  $25   1.175  00 

Operator,  C.  S.  Fuller,  Mar.  at  $75,  board  $25   100  00 

Small  payments  :  freight  $11.40,  coal  oil  $7,  linework  $6,  hardware  $6.75   31  15 

Burns  Lake  ($1,885) — 

Operator,  H.  D.  Birdsall,  Mar. -Mar.  at  $75  ;  lineman,  W.  A.  Gow,  Mar. -Mar.  at  $70. . .  1,8S5  00 
Carcross  ($1,587.15) — 

Operator,  S.  E.  Chambers,  Apr.-Mar.  at  $82.50;  board,  Apr.  at  $1  a  day,  May-Mar.  at 

§40   1,460  00 

Coigdarripe,  Ls.,  wood,  10  cords  at  $8  50.   85  00 

Small  payments:  meat  $15;  gasoline  $14  ;  postage  $8.15;  repairs  $5   42  15 

Cedar  River  ($1,187.10)— 

Operator,  F.  D.  Wilson,  July  5-Mar.  31  at  $75   665  32 

Lineman  at  $70 :  Sept.  27-Oct.  31,  E.  Nelson  $79 . 33 ;  Nov. -Mar.,  R.  H.  A.  Nielson  $350 . .  429  33 

Ross,  Robt. :  line  work,  24  d.  at  $3,  use  of  boat  $20;  Eby,  E.,  hardware  45c   92  45 

Clinton  ($1,127.25)— 

Operator  and  lineman,  E.  LeBourdais,  Mar.-Mar.  at  $60,  $780;  overtime  $2    782  00 

Rent.  13  m.  at  $5;  meals,  horse  feed,  &c.  $112;  repairing  $98.75;  team  hire  $57.50; 

sundry  $12   345  25 

Coffee  Creek  ($2,208.90)— 

Operator  at  §82.50:    Apr.,  G.  J.  Monson  $82.50;    May  14- June  30,  W.  C.  Fraser 

$130.40;  June-Mar.,  B.  D.  Dewitt  $825   1,037  90 

Lineman  at  $75:  Apr.,  C.  Fogelberg  $75;  May-Sept.,  H.  Breaden  $375;  Oct.-Mar., 

A.  Morrison  $450     900  00 


Carried  forward 
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Brought  forward   52,981  49 

Coffee  Creek— Concluded. 

Cameron  &  Hesketh,  boat  §55 ;  Derry,  J.,  meat  $35,  cartage  $20,  line  work  $15   125  00" 

Transportation  $30,  line  work  $32,  meals,  &c,  $45.50,  meat  $22.50,  snowshoes  $10   14fi  00 

Copper  City  :  Pr.  Rupert  Hardware  and  Supply  Co.,  nails   2  50 

Copper  River  ($900.10)— 

Operator,  S.  W.  Dobbie,  Mar.  1-May  16,  Oct.,  Nov.,  at  $75,  $338.70;  board,  Apr.  1- 

May  10,  Oct.,  Nov.,  at  $25,  $S7.90   420  00 

Operator,  R.  Bartlett,  May  10-Sept.  30  at  $75,  $338.70,  board  $112.90   451  CO 

Transportation  of  K.  Bartlett  $20.05  ;  freight  $1.85   21  90 

Cottonwood:   agent,  Miss  A.  J.  Boyd.  Jan. -Nov.,  25  p.c.  commission   19  27 

Dawson  ($12,674.47)- 

Manager,  Win.  Brownlow  :  Apr. -Mar.  at  $150  salary  and  $100  board   3,000  00 

Night  operator,  G.  A.  McLachlan  :  Apr.-Mar.  at  $125  salary  and  $100  board   2,7i  0  00 

Cashier,  J.  P.  Champagne:  Apr.-Mar.  at  $125  salary  and  $100  board   2,700  00 

Line  foreman,  C.  A.  Couture:  Apr.-Mar.  at  $125;  board,  Apr.  1-May  27,  Aug.  26- Mar. 

31,  $906.44   .   ,    2,406  41 

Lineman,  J.  H.  Dixon  :  May  28- Aug.  25,  at  $80,  $234  .82 ;  board  $293.56   528  38 

Messenger,  days  at  $3:  H.  Agee,  26;  Win.  Mellish,  340   1,098  00 

Dawson  Elec.  Light  &  Power  Co.:  lighting,  Mar. -Jan    195  20 

Small  payments:  cartage  $25,  stamps  $16,  sundry  $5.45   40  45 

Doughertys:  agent,  Mrs.  E.  Dougherty,  25  p.c.  com.,  Nov. -Jan   2  63 

Echo  Lake  ($2,343.97)- 

Operator  at  $100:  Mar.,  Apr.,  J.  Muir  $200;   May  10-Mar.  31,  W.  Simpson  Jr., 

$1,070.97.  less  $4  excess  freight   1,266  97 

Lineman,  C.  W.  Vance,  Apr.  8-Mar.  31,  359  d.  at  $3   1,077  00 

Forty  Mile  ($1,349.82)— 

Operator,  W.  Lafontaine,  Apr.-Mar.  at  $82.50   990  00 

Mosher,  S.:  line  work,  8  d.  at  $5.  1  day  w  ith  dogs  $7;  wood,  10  cords  at  $10   147  00 

Northern  Commercial  Co:  meat  $82.50;  fares  $18;  hardware  &c.  $19.75   120  25 

Small  payments  :  meals  &c.  $54,  fares  $20,  line  work  $10,  freight  $S.57   92  57 

Fraser  Lake  ($2,754.90)— 

Operator  at  $75:  Mar.  1-Dtc.  6,  G.  W.  Proctor  $689.51,  board  Apr.  1-Dec.  6,  $250;  Dec. 

7-Mar.  31,  M.  L.  Burnett  $285.49,  board  3116   1.341  00 

Lineman,  H.LeDuke,  Mar. .Mar.  at  $70,  board,  366  d.  at  $1   1,276  00 

Fraser,  J.  A.,  c  ;al  oil  $S  25  ;  Pioneer  Stage  Line,  transportation  $10   18  25 

Hudson's  Bay  Co.:  rent,  Mar. -Jan.  $55  ;  coal  oil  $24;  wood  $18;  sundry  $22.65   119  65 

Georgetown  ($44.96)— 

Agent,  G.  L.  Peck,  25  p.c.  commission,  Jan. -Jan   18  96 

Georgetown  Saw  Mill  Co.,  linework  $25;  Parkin-Ward  Elec.  Co.,  cells  $1   26  00 

Goose  Bay  ($1,528  .50)— 

Operator  at  $75  :  Aug.  1-Nov.  24,  F.  N.  Shumaker  $285,  board  $109;  Nov.  25  Mar.  31, 

J.  G.  Bryden  $315,  board  $126     835  00 

Hidden  Cieek  Copper  Co.:  hardware  $26.55;  lumber  $25.83;  gasoline  $19   71  38 

Jones,  F.:  labour,  5^  d.  at  $3.50;  hire  of  launch,  19  31  d.  at  $15;  less  gasoline  $12   296  90 

Building  refuge  cabin  between  Goose  Bay  and  Maple  Bay  :  W.  J.  Carrigan  $63,  M.  H. 

Frank  $63   126  00 

Small  payments  :  linework  $73.50,  blankets  $24,  gasoline  $18.75,  wire  $15.27,  2  pr.  snow- 
shoes  $12,  sundry  $55. 70     199  22 

Graveyard  Point  ($1,313.34)— 

Operator  at  $75  salary  and  $25  board  :  Mar. -June,  H.  B.  Birch,  $300,  board,  Apr. -June 
$75;  July-Sept.  F.  D.  Gibson  $225,  board  $75;  Sept.  28-Oct.  31,  H.  A.  Mclsaac 

$82.50,  board  $27.50  ;  Oct.  30-Mar.  31,  P.  R.  Currie  $379.84,  board  $126  61   1,291  45 

Hardware  $18 . 75  ;  fares  $1 . 90  ;  cartage  &c.  $1 . 24   21  89 

Hardscrabble  ($1,247.82) - 

Operator,  J.  E.  Dryden:  Mar.  1-Aug.  15  at  $75,  $411.29;  board,  Apr.  1-Aug.  15  at  $25, 

$112.10  :   523  39 

Operator,  H.  S.  Cunningham:  Aug.  25-Mar.  31  at  $75,  $541.93  ;  board  $180.65   722  58 

Hardware  $1.35;  freight  50c   185 

Harper's  Camp  ($1,104.80)— 

Operator  and  lineman,  A.  J.  Patenaude,  Mar. -Mar.  at  $60   780  00 

Repairing,  24  d    at  $3,  36  at  §3.25;  horsehire,  60  d.  at  $1.    Paid  as  follows :  W.  J. 

Boswell  $60,  Win.  Boswell  $76.50,  B.  Patenaude  $112.50    249  00 

Rent,  Mar. -Dec.  at  $5  ;  table  $15  ;  freight  $8.30  ;  sundry  $2.50    75  80 

Haysport  (§324.18)— 

Operator,  J.  W.  Ferguson,  Jan. -Mar.,  at  $75  salary  and  $25  board   300  00 

Rent,  Jan. -Feb.,  $20;  hardware  $4.18   24  18 

Hazelton  ($10,037.51)— 

Manager,  E.  R.  Cox:  Mar.-Apr.,  at  $100,  $200;  May-July,  Oct.  7-Mar.  31  at  $110,  $968.71; 

board,  299  d.  at  $1   1,467  71 

Drake,  R.  A.,  operator:  May  12- July  4,  July  15-21  at  $85,  $170;  board  $61   231  00 

Graef,  L.  A.,  operator:  Mar.  1-May  11,  at  $85,  $200.16;  May  12-July  10,  at  $100,  $196.76; 

board  $101   497  92 


Carried  forward   81,060  38 
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Brought  forward     81,060  3S 

Hazel  ton —  Concluded. 

Konev,  E.  J.,  operator:  July  22-Oct.  6,  at  $85,  $213.87;  board  $77   290  87 

McKay,  G.  W.:  first  operator,  July  7-Oct.  6  (en  route,  July  7-10)  at  $100,  $300.01; 

second  operator,  Oct.  7-Mar.  31  at  $85,  $493.55;  board,  July  11-Mar.  31,  $265   1,058  56 

Wrathall,  J.,  operator:  Nov.  22-Mar.  31  at  $85,  $365.50,  less  transportation  $4.05;  board, 

131  d  at  81    492  45 

Wrathall,'  W.  W.',  operator:"  Mar.'  1-May  ii,  J  uly  21-31,  Oct.  7-Mar.' 3i  at  $100,"  $851. 61; 

acting  manager,  Aug.  ]-Oct.  6  at  $110,  $241.29;  board,  296  d.  at  $1   1,388  90 

Line  foreman,  J.  A.  Thorne,  Mar. -Mar.  at  $100   1,300  00 

Clerk  and  messenger  at  $75:  Mar.  1-May  8,  R.  J.  Rock,  $169.35;  May  9-June  30,  M.  S. 

Thomas  $130.65   300  00 

Clerk  and  messenger  at  $100:  July  4-Mar.  31,  F.  M.  Daniels   890  32 

Brown,  Mrs.  M.,  rent  of  ground,  Nov.  1910-Mar.  1912,  17  m.  at  $5   85  00 

Hazelton  Hospital:  departmental  allowance,  Feb. -Feb.  at  $30     390  00 

Larkworthv,  W.  J.,  supplying  and  sawing  27 £  cords  wood   275  00 

Linework,  227  d.  at  $3,  37  at  $3.50,  with  canoe,  27  d.  at  $4;  horse  hire,  72  d.  at  $2;  desk, 

flagstaff,  &c,  $59.90;  board  of  W.  T.  Weeks  $46.50;  cleaning  battery  $35.50;  sundry 

$165.38   1,369  78 

Hole-in-Wall  ($1,661.15)— 

Operator,  M.  R.  Grimes  :  Mar. -Sept.  at  $75,  $525,  less  hotel  expenses  $4.50;  board,  Apr.- 

Sept.,  $150   670  50 

Operator,  S.  A.  Courtenay,  Sept.  25-Mar.  31  at  $75,  $465,  board  $155   620  00 

Lineman,  F.  D.  Wilson,  Mar.  1-May  13,  $169.35,  board,  Apr.  1-May  13,  $35.48   204  83 

Lineman,  F.  B.  Gibson,  May  14- June  30,  $110.65,  board  $39.52    150  17 

Heater,  pipe,  &c,  $9.65;  line  work  $6   15  65 

Hootalinqua:  operator,  R.  T.  McDonald:  Apr. -Mar.,  at  $82.50;  wood  $84;  meat  $60   1,134  00 

Hydraulic  ($221.06)— 

Agent,  Quesnelle  Hydraulic  Gold  Mining  Co.,  Jan. -Nov.,  50%  com   218  66 

B.  C.  Express  Co.,  freighting   2  40 

Iskoot  ($2,4S3)— 

Operator  at  $100:  Mar.  1-Aug.  15,  F.  N.  Jackson  $548.39;  Aug.  16- Mar.  31,  G.W.  Hughes 

$751.61,  less  excess  freight  $8   1,292  00 

Lineman  at  $3:  Mar.  1-Feb.  29,  J.  Huston,  366  d.;  Mar.,  J.  W.  Makinson  31  d   1,191  00 

Kispiox:  operator,  EL  Taylor,  Mar. -Mai.,  at  $75,  board,  Apr. -Mar.,  at  $30   1,335  00 

Kitselas  ($1,757.95)— 

Operator,  W.  S.  Noonan,  Mar. -Mar.,  at  $80,  board,  Apr. -Mar.,  at  $25   1,340  00 

Hudson's  Bay  Co.,  rent  of  cabin,  Apr. -Feb.,  at  $25   275  00 

Line  work,  35  d.  at  $3;  wood,  5  cords  at  $5;  freight  $7.95;  coal  oil  $5    142  95 

Kitsumkalum  ($2,170.69)— 

Operator,  R.  B.  Demorest,  Mar. -May  at  $75,  board,  Apr. -May  at  $25   275  00 

Operator  at  $75  salaty  and  825  board:  May  27-July  9,  W.  B.  Knox  $145.16;  July-Sept.,  H. 

F..  Birch  $300;  Sept.  2i-27,  H.  A.  Mclsaac  $13.33;  Oct. -Mar.,  M.  Grimes  $600    1,058  49 

Lineman  at  $70  salary  and  $25  board:  Oct.  15-Jan.  31,  F.  D.  Gibson  $337. 10;  Feb.-Mar., 

Geo.  Minchin  $190    527  10 

Eby,  E.  &  Co.,  wood  $30,  hardward  $27.35;  Nevins,  F.,  wood  $75   132  35 

Linework,  50 d.  at  83;  meals  $11.50;  sundry  $16.25   177  75 

Lillooet  ($910.20)— 

Operator  and  lineman,  S.  A.  Macfarlane,  Mar. -Mar.,  at  $60   780  00 

Rent,  Mar. -Feb.,  $60;  driving  and  repairing  $52;  wood  $8;  sundry  $10.20   130  20 

Livingstone  Creek:  agent,  D.  G.  Snure,  25%  com.,  Dec.-Nov.,  $26.68,  repairs  $9   35  68 

Locke's:  agent,  Alex.  Locke,  25%  com.,  Jan. -Nov   9  23 

Lome  Creek:  operator,  A.  J.  Morrison,  Mar.-Mar.,  at  $75;  board,  Apr.-Mar.,  at  $25    1,275  00 

Lower  Laberge  ($1,223.70)— 

Operator  at  $82.50:  Apr.  1-Oct.  7,  E.  M.  Stehley  $513.63;  Oct.  8- Jan.  31,  A.  J.  Tennant 

$311.37;  Feb.-Mar.,  C.  G.  Walker  $165   990  00 

Wood,  12  cords  at  $7, 10  at  $6;  meat$55;  linework  $8;  snowshoes  $8;  hardware,  &c,  $13.70  233  70 

Lyne's:  agent,  Mrs.  W.  Lyne,  25%  com.,  Jan.  1911-Jan.  1912   25  70 

McHugh's  ($1,277.95)— 

Operator,  G.  Grassett,  Mar.  1-Apr.  1  at  $75,  $77.50,  board,  Apr.  1,  83c   78  33 

Operator,  H.  P.  Large,  Apr.  2-Mar.  31  at  $75,  $397.50,  board  $299.17   1,1%  67 

Freight  $2 . 45:  spikes  50c   2  95 

McLeod's  ($1,240.21)— 

Operator,  J.  McCordic:  Mar.  1-Sept.  9.  at  $75,  '$472.50;  board,  Apr.  1-Sept.  9,  at  $25, 

$132.50   605  00 

Operator,  Wm.  Inthout,  Sept.  10-Mar.  12,  at  $75,  $456.53,  board  $152.18.    608  71 

Linework  $12,  stove,  &c,  $14.50   26  50 

Maple  Bay:  Noble,  Wm.,  rent  of  house,  Jan. -Feb   10  00 

Meanskinisht  ($70.99)— 

Agent,  Mrs.  J.  W.  Graham,  25%  com.,  Jan. -Nov     70  34 

Freight   0  65 


Carried  forward   105,742  77 
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Moffat's  ($24.51)— 

Agent,  Henry  Moffat,  25%  com.,  Dec.-Nov   15  01 

Moffat  Bros.,  linework   9  50 

Moricetown  ($882.60)— 

Operator  at  $75:  Mar.  1-Apr.  5,  G.  T.  Carpenter  $87. 50;  Apr.l3-May  8,  P.  Smith  $64.35; 
May  9- June  30,  Thos.  Curran  $130.05,  less  transportation,  Prince  Rupert  Morice- 
town $37.50;  July  1-Aug.  15,  H.  S.  Thomas  $111.29,  less  board,  $3.75,  and  revenue 

retained  $14.89;  Sept. -Mar.,  John  Muir  $525   862  65 

Tools  $12.95;  transi>oitation  $7   10  95 

Nahlin  ($2,008.80)— 

Operator,  J.  T.  Pilling,  Mar. -Mar.  at  $82.50   1  072  50 

Lineman  at  $75:  Mar.  1-May  9,  G.  W.  Hughes  $171.78;  May  10- Feb.  15,  Mar.,  G.' 

_ _  ,  .      Jeffrey  $764.52    936  30 

Nakina  ($1,244.28)— 

Operator  at  $82.50  :  Mar.  1-May  9,  W.  S.  Simpson,  jr.,  $188.95;  May  10-Mar.  31,  E. 

Barrett  $.°<83.55   1  Q72  50 

Lineman,  G.  Jeffrey,  Mar.  1-May  9  at  $75   171  78 

Nechacco  ($1,900)— 

Operator  at  $75  :  Mar.  1-June  10,  Aug.  11-Mar.  31,  W.  J.  Milne  $825.80  ;  June  5- Aug.  10. 

M.  L.  Burnett  $164.20   ....  990  00 

Lineman,  J.  D.  Charleson,  Mar. -Mar.  at  $70   910  00 

New  Hazelton  ($772.98)— 

Operator,  C.  J.  Fraser,  Nov.  21-Mar.  31  at  $75  salary  and  $25  board   433  33 

Foley,  Welch  &  Stewart :  putting  in  poles  and  stringing  double  wire  between  2  Mile  and 
New  Hazelton  $225,  at  New  Hazeltou  $14  ;  locating,  taking  down,  delivering  old  wire 

$85 ;  new  wire  $8.25    332  25 

Lodging  anil  meals   6  50 

North  Pacific  ($1,040.65)— 

Lineman,  P.  Weeks,  Mar.-Mar.  at  $80   1,040  00 

Parkin- Ward  Elec.  Co.,  tubes  30c,  soldering  35c   0  65 

Ogilvie  ($1,072.45)— 

Operator,  W.  C.  Fraser,  July-Mar.  at  $82.50   742  50 

Cameron  &  Hesketh,  boat  $55  ;  Watson,  M.,  stove  and  pipe $22.25   77  25 

Cruikshanks,  L.  C. :  wood,  10  cord.s  at  $9  ;  board  of  operator,  June  2- July  19,  $72  ;  meat 

$32.50   194  50 

Linework  $30  ;  kitchen  utensils,  &c.  $22.70  ;  meals,  $5.50   58  20 

Pavilion  ($306.33)— 

Agent,  Mrs.  M.  I.  Bryson,  50  p.c.  com.,  Jan.-Jan   53  83 

Bryson,  J.  B.:  2  men  and  team,  26£  d.  at  $8  ;  repairs  $40.50    252  50 

Port  Essington  ($228.18)— 

Agent :  Mar. -June,  Morrow  fe  Frizzell  at  $25  ;  July  15-Feb.  29,  G.  A.  Taylor  at  $10   175  48 

Reverse  clutch  $44.25 ;  rent  of  p.o.  box  $6  ;  sundry  $2.45   52  70 

Port  Simpson  ($600.40)— 

Agent :  Mar. -Sept.  7,  M.  W.  O'Neill  at  $50,  $311.67  ;  Sept.  7-Mar.  31,  Jas.  Sharp  $204. .         515  67 

Alexander,  Mrs.  J.  M.  L.,  rent  of  office,  Feb. -Aug.  at  $10   70  00 

Meals,  &c.  $11  ;  repairs  $2.50  ;  postage  $1.23    14  73 

Prince  Rupert  ($8,800.11)— 

Local  manager,  F.  Dowling,  Mar.-Mar.  at  $150   1,950  00 

Operator,  L.  W.  Waugh,  Mar.-Mar.  at  $110  ;  lineman,  H.  Phelan,  Mar. -Jan.  $1,100   2,530  00 

Operator  at  $110  :  Mar.  1-July  6,  G.  W.  McKay  $461.29;  July  7-Sept.  23,  D.  Allen 

$283.04  ;  Oct.  4-Jan.  31,  R.  J.  Parsons,  $429.35 ;  Jan.  31-Mar.  31,  J.  N.  Kelly  $223.55.       1,397  23 

Messenger  at  $1  a  day  :  M.  Brentzen  $146,  F.  P.  Brentzen  $91,  J.  Sherman  $137    374  00 

Blackstock,  W.:  gen'l.  repairer,  Port  Simpson  and  Kaien  Island  Lines,  Nov.  26-Jan.  31  at 

$100,  $216.67  ;  lineman,  Mar.  1-7,  Feb. -Mar.,  $222.58   439  25 

Pacific  Transfer  Co.,  cartage     70  38 

Parkin,  A.  T.  &  Co.:  wire  $75,  electric  supplies,  labour,  .fee,  $70.92   145  92 

Prince  Rupert-Skeena  Transportation  Co.,  freight  and  fares   84  90 

Prince  Rupert  Theatre  Co.:  rent  of  office  and  storeroom,  Mar.  1-Nov.  20,  $866.67  ;  light, 

7  m.  at  $4   894  67 

Stephens  &  Co. :  rent  of  office  and  storeroom,  Nov.  21 -Feb.  28   333  33 

Cartage  and  freight  $111.35,  linework  $88,  transportation  $71.80,  meals,  &c,  $53.90, 

postage  $42,  coal  $34,  rent  of  telephone  $28,  electric  light  $25.46,  messenger  service 

$21,  sundry  $104.92        580  43 

Quesnel  ($2,471.20)—  * 

Operator,  S.  H.  Patenaude,  Mar.  1-Dec.  4,  2  m.  at  $75,  7"128  at  $85   755  97 

Operator  at  $85  :  Dec.  5-11,  J.  A.  Bowles  $19.18,  Dec.  12-Mar.  20,  J.  H.  Waller  $279.68, 

Mar.  21-31,  D.  Mitchell  $30.16    329  02 

Lineman,  J.  A.  Bowles,  Mar.  1-Dec.  4  at  $75     684  68 

Messenger,  H.  T.  Waller,  Dec.  12-Mar.  20  at  $30   98  70 

B.  C.  Express  Co.:  fare,  J.  H.  Waller  $37,  freight,  &c,  $33  03   70  03 

Drinkrow,  H . :  wood,  15  cords  at  $5  ;  sawing  and  splitting  $55   130  00 
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(juesnel — Concluded. 

Horse  hire  §139.75,  linework  §134.25,  meals,  &c.  $83.35,  heater  313,  gasoline  §9,  sundry 

§23.45   402  80 

Quesnel  Forks  ($952.24)— 

Operator  and  lineman  at  §66.66  :  Mar.  1-Nov.  23,  Jan.  5-Mar.  31,  G.  Grinder  §775.92; 

Nov.  24- Jan.  4,  Th  js.  Graham  §90.82   866  74 

Rent,  Feb. -Jan.  §60  ;  wood  §17.50  ;  horse  hire  §8    85  50 

Selkirk  (§1,159)— 

Operator  at  $82.50  :  Apr.  1-Oct.  9,  W.  F.  Watson  $518.95  ;  Oct.  10-Mar.  31,  R.  P.  Hall 

§471.05   990  00 

Horsfall,  J.,  meat  §55,  pans  §4.75;  Swinehart,  W.,  wood  §70,  linework  §28   *   157  75 

Meals  §10.25 ;  saw  gauge,  &c,  §1   11  25 

Shandilla  (Soti*».78) — 

Operator  at  §75  salary  and  $25  board  :  Nov.  1-4,  J.  C.  Brinegar  $13.33  ;  Nov.-Mar., 

H.  A.  Mclsaac$500    513  33 

Wood  §38.25.  coal  oil  §7,  sundry  §2.20  ;     47  45 

Sheady's  (§1,307.32)- 

Operator,  H.  C.  Cornell :  Mar.  1-July  19,  at  $75,  §345.97,  board,  Apr.  1-July  19,  §90.32. .  436  29 

Operator,  J.  C.  Overbeck  :  Aug.  25-Mar.  31  at  §75,  §541.94  ;  board,  Aug.  25-Mar.  31 

$180.64  ,   722  58 

Clark,  H.  W.,  linework,  Mar.,  1911,  30  d.  at  §3.50   105  00 

Stove  §15,  hardware  §13. 40,  coal  oil  §9,  horse  hire  §4,  freight  §2.05    43  45 

Shepherd's  :  agent,  J  as.  Shepherd,  25  p.c.  com.,  Mar. -Nov.  ,   18  42 

Shesley  :  operator,  A.  Johnson,  Mar. -Mar.  at  §82.50     1,072  50 

Soda  Creek  ($1,328.72)— 

Operator  and  lineman  at  $75  :   Mar.  1,  1911,  Mar.  17,  1912,  D.  Mitchell  §941.13  ;  Mar. 

18-31,  F.  D.  Gibson  §33.87    975  00 

Meals,  horsefeed,  &c.  §101.25,  horse  hire  §S3.50,  line  work  §57,  sundry  §8.50   253  25 

Cariboo  Trading  Co.:  rent,  Mar. -Jan.  at  §5;  wood  §25  ;  hardware  §20.47   100  47 

South  Bulklev  (81,885)— 

Operator,  Win.  Mitchell,  Mar. -Mar.  at  §75  ;  lineman,  W.  N.  Clark,  Mar. -Mar.  at  §70. . .  1,885  00 
Stanley:    agent,  Mrs.    Gardner,    Jan.-Nov.,  25   p.c.  com.,  §52.79;  Skeene,  J.,  repairs 

$10.50     63  29 

Stewart  (§2,071  40)— 

Operator :  John  Wrathall,  Aug.  13  Sept.  30  at  $110,  en  route,  Aug.  1-12  at  §100  ;  H.  D. 

Birch,  Oct.  Mar.  at  §110   876  13 

Kergin,  H.  F.,  hire  of  launch,  4  d.  at  $15     60  00 

Stewart  Transfer  &  Transportation  Co.:   services  as  agent.  Mar. -Aug.,  2  m.  at  §10,  4  at 

$25  ;  launch  hire,  25  d.  at  $15  ;  coal  §42  ;  freight  $4   541  00 

Young,  R.  B.  &  Co.:  rent,  Oct. -Feb.  at  $25;  provisions  $72.90  ;  linoleum  §42.40;  hard- 
ware, &c.  §62.55   .  302  85 

Small  payments  :  wire  $44.79,  freight  on  launch  $40,  gasoline  §31.25,  light  $34.35,  freight 

and  cartage  §34.25,  hire  of  launch  §30,  transportation  §20.75,  sundry  $56.03    291  42 

Stewart  River  (§1,403.75)— 

Operator,  J.  O' Regan,  Apr. -Mar.  at  $82.50   990  00 

Lineman,  Geo.  Minchin.  Apr.-May  at  $75   150  00 

Cameron  &  Hesketh,  boat  §55 ;  Smythe,  W.,  meat  $62.50,  hauling  wood  §31.75    149  25 

Linework  §44,  wood  §32,  meals,  &c.  §16.50,  sundry  §22   114  50 

Tagish  (§2,099.45)— 

Operator,  W.  C.  Fraser,  Apr.  1-May  13  at  $32.50,  $117.09;  in  hospital,  Mar.  21-May  4, 

1910,  at  $82  .50,  §121   238  09 

Operator,  P.  H.  Moore.  May  14-Mar.  31  at  $82.50    872  91 

Lineman  at  $75;  Apr.- Jan.,  Geo.  Walker;  Feb. -Mar.,  C.  J.  Burnside   900  00 

Meat  §62.50,  n  eals,  &c.  $9,  coal  oil  $6,  sundry  $10.95   88  45 

Tantalus  (§460.94)  — 

Operator  at  §82.50:  June  16- Aug.  16,  H.  McMillan  $163.58;  Aug.  17-Oct.  12,  J.  With- 

row  $154.36   317  94 

Five  Fingers  Coal  Co.,  board  of  operator  and  assistant   121  00 

Linework,  7  d.  at  §4   28  00 

Telegraph  Creek  (§4,K5.69)— 

Operator,  A.  S.  Gillespie  :  Mar.-Mar.  at  §100,  board,  Apr. -Mar.  at  §1  a  day    1,666  00 

Lineman,  W.  S.  Simpson  :  Mar.-Aug.  at  $75,  board,  Apr. -Aug.  at  §1   603  00 

Line  foreman,  A.  J.  Charleson  :  Mar.  1-Oct.  5  at  §150,  §1,074.19;  board,  Apr.  1-Oct.  5, 

§188  :  +   1,262  19 

Callbreath,  J.  F.,  rent  of  warehouse,  Sept. -Mar.,  1911  at  §10   70  00 

Little  Jackson,  cutting  and  delivering  25  cords  wood   137  50 

Telegraph  Creek  Hospital,  departmental  allowance,  Mar. -Jan   330  00 

Lumber  §72,  labour  §16,  linework  §9   97  00 

Telegraph  Point  (§1,283)— 

Operator.  V.  F.  Dunn,  Mar.-Mar.  at  $75,  board,  Apr. -Mar.  at  $25   1,275  00 

Line  work  $6,  stamps  $2   8  00 

Telkwa:  agent,  F.  L.  Charleson,  20  p.c.  com.,  Feb.,  July-Dec   132  68 
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Wingdam  :  agent,  J.  T.  Fleming,  25  p.c.  com.,  Jan. -Nov   6  49 

Yukon  Crossing  ($2,086.50)— 

Operator  at  §82.50:  Apr.  1-Oct.  9,  R.  P.  Hall  $518.95;  Oct.  10- Jan.  4,  H.  McMillan 

$234.19  ;  Jan.  5-31,  J.  Witlirow  $71.86  ;  Feb.-Mar.,  R.  C.  Ewine  $105   990  00 

Lineman  at  $75  :  Apr. -Sept.,  A.  Morrison;  Oct.  1-12,  IL  Breaden  ;  Oct.  13-Mar.  31,  H. 

O.  Lokken   900  00 

Boat  $55 ;  meat  $75  ;  hauling  wood  $37.50  ;  board,  &c.  $29   196  50 

2nd  Cabin  (§1,987.14)— 

Operator  at  $75  :  Mar. -July,  W.  T.  Weekes  ;  Aug. -Mar.,  P.  E.  Smith   975  00 

Lineman  at  §70 :  Mar.  1-Apr.  12,  May  9- July  31,  P.  E.  Smith  $289.94  ;  Aug-  7- Jan.  31, 

C.  E.  Ellaby  $406.45  ;  Jan.  26-Mar.  31,  J.  D.  Sullivan  $153.55   849  94 

Biggar,  G.  G.,  cyclone  alaim   2  50 

Hazelton  Hospital :  time  spent  by  doctor  in  going  to  aid  of  injured  operator,  8d   160  00 

3rd  Cabin  ($1,781.21)— 

Operator  at  $75 :  Mar.  1-Jan.  20,  A.  E.  Falconer  $798.39 ;  Jan.  29-Mar.  27,  G.  Grasett 

$147.56   945  95 

Lineman  at  $70;  Mar.  1-Aug.  7,  Sept.  4- Jan.  25,  H.  Corner  $695.26;  W.  H.  Blake, 

Feb.,  Mar.  $140...     835  26 

4th  Cabin  ($1,713.75)— 

Operator  at  $75  :  Mar. -May,  D.  Potts;  June  Jan.,  H.  Meehan  ;  Feb., Mar.,  J.  J.  Dore..  975  00 

Lineman  at  $70  :  Mar. -May,  H.  Meehan  $210  ;  Aug.  15-Nov.  8,  W.  P.  McPhee  $197.05 ; 

Nov.  18-Jan.  23,  W.  J.  Sweeney  $163.95  ;  Feb.-Mar.,  E.  L.  Kelly  $140   711  00 

Dore,  J.  J.,  transportation  and  meals  en  route   27  75 

5th  Csbin  ^$2,493.92)— 

Operator:  Mar.-Julv,  J.  Wrathall  $500;  Aug. -Mar.,  R.  A.   Drake  $*-00,   en  route, 

July  22-31,  at  $85,  $27.42   1,327  42 

Lineman  at  $3  :  Mar.  1-Jan.  22,  W.  R.  S.  Oag  $984  ;  Feb.,  Mar.,  C.  E.  Ellaby  $180. . . .  1,164  00 
Biggar,  G.  G.,  cyclone  alarm   2  50 

6th  Cabin  ($2,493  50)— 

Operator,  Jas.  Mooney,  Mar. -Mar.  $1,300  ;  lineman,  J.  R.  Barker,  397  d.  at  $3. . . ,   2,491  00 

Biegar,  G.  G.,  cyclone  alarm   2  50 

7th  Cabin  ($2,010.50)— 

Operator  at  §100  :  Mar. -May,  Geo.  Barrett;  June-Mar.,  R.  Hamilton   1,300  00 

Lineman  at  $3  :  Mar.-May,  R.  Hamilton  $276  ;  Nov.  9-Mar.  31,  W.  P.  McPhee  $432. ...          708  00 

Biggar,  G.  G.,  cyclone  alarm    . . .  2  50 

8th  Cabin  ($2,493.50)- 

Operator,  R.  Todd,  Mar. -Mar.  at  $100  ;  lineman,  L.  Mason,  Mar. -Mar.  at  $3   2,491  00 

Biggar,  G.  G.,  cyclone  alarm    2  50 

9th  Cabin  ($2,491)— 

Operator  at  §100  :  Mar.-June,  J.  McMillan  ;  July-Mar.,  G.  W.  Smith   1,300  00 

Lineman,  C.  Jepsen,  Mar.-Mar.,  397  d.  at  $3   1,191  00 

25  Mile  House  ($2,450.32)— 

Operator  at  §10C  :  Mar.,  Apr.,  Aug.  18-Mar.  31,  R.  McKay  $945.16,  less  $3.25  excess 

freight ;  May  10- Aug.  15,  G.  W.  Hughes  $319.36   1,261  27 

Lineman,  J.  Williams,  Mar.-Mar.,  397  d.  at  $3,  less  $1.95  excess  freight   1,189  05 

59  Mile  House  ($15.20)— 

Agent,  Feb.-Mar.,  25%  com.:  A.  G.  Ryder  $4.67,  J.  A.  Ryder  $7.78    12  45 

Northern  Elec.  &  M'fg.  Co.,  sundry   2  75 

70  Mile  House:  agent,  Miss  S.  I.  Boyd,  25%  com .,  Dec.  1910- Jan  .  1912,  $22.97,  repairs  $23.75..  46  72 

74  Mile  House  :  agent,  Mrs.  M.  Cunningham,  25%  com.  Feb. -Jan     7  02 

83  Mile  House:  agent,  D.  A.  Stoddard,  25%  com.  Jan. -J an    35  22 

100  Mile  House  :  agent,  Stephenson  Bros.,  25%  com.,  Dec. -Nov.,  $13.07,  freight  $3.50   16  57 

105  Mile  House  ($41.95)— 

Agent,  B.  H.  McNeil,  25%  com.,  Jan. -Nov   26  95 

Stirtan,  J .  W . ,  automobile  service    15  00 

115  Mile  House  ($1,519.85)— 

Operator  and  lineman,  G.  T.  Brown,  Mar.-Mar.  at  $60   780  00 

Man  and  team,  4  d .  at  $10,  7  at  $8  ;  man  and  horse,  2d.  at  $6 . 50,  9  at  §4 . 50  ;  horse,  48 
d.  at  $3,  sundry  $33.75  ;  meals,  horse  feed  &c,  $222  ;  line  work  $116  ;  wood  §24  ; 
transportation  $23  ;  hardware  &c,  $27.60   739  85 

134  Mile  House  ($16.42)— 

25%  com.,  Dec.  1910- Nov.  1911,  $15.42.  Paid  as  follows  :  G.  W.  Brdsell  $1.61,  Mrs.  J. 

R.  Felker  $5.93,  J.  H.  Ross  §7.38,  Mrs.  D.  A.  Stoddard  50c   15  42 

Northern  Elec.  &  M'fg.  Co.,  dry  batteries   1  00 

141  Mile  House  :  agent,  J.  P.  Murphy,  25%  com.,  Jan. -Nov.  $32.90,  repairs  $10.95   43  85 

150  Mile  House  ($1,243.50)— 

Operator  and  lineman,  O.  Landry,  Mar.-Mar.  at$75     975  00 

Rent,  13  m.  at  $5  ;  line  work  $113.25  ;  horse  hire  $71.50  ;  sundry  $18.75    268  00 

158  Mile  House  ($49.42)-- 

Agent,  Fred  Nason,  25%  com.,  Apr. -Jan   37  32 

B.  C.  Express  Co.,  express     12  10 


Carried  forward   172,108  39 
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Yukon  Telegraphs:  Maintenance — Continued.  $  cts. 

Brought  forward   172,108  39 

Repair  party  under  C.  A.  Couture  (§1,261.25) — 

O'Keef e,  J . ,  60  d .  at  $3 . 50 ;  Withrow,  G.,  85  d.  at  $3.50    507  50 

Boss  Bakery,  provisions  8515.41  ;  Northern  Nav.  Co.,  fares  &c,  $98.65    614  06 

Small  payments  :  hardware  $40.75,  labour  $29,  lumber  $27.84,  sundry  $42.10   139  69 

Repair  party  under  H.  O.  Lokken  ($1,362.74) — 

Lokken,  H.  O.,  services  as  foreman,  June  9-Sept.  2  at  $125   349  99 

Linemen,  d.  at  $3.50:  H.  Faulkner  31£,  C.  Johnson  76i,  J.  McConahey  6h,  J.  Withrow 

69  .   642  25 

Provisions  $316.55,  meals  $32.55,  hardware  &c,  $21.40.  Paid  as  follows:  Arctic  Trading 
Co.  $112,  Macintosh  and  Dickison  $57.70,  J.  M.  Stewart  $93.45,  small  payments 
$107.35   370  50 

Repair  party  under  J .  A  Thorne  ($1,397. 23)— 

Linemen,  Oct.  9-Nov.  25,  each  48  d.  at  $3 :  J.  Gammie,  G.  A.  McGrath,  G.  Olsen,  H. 

Olsen    576  00 

Blackstock,  Wm.,  linework,  Sept.  1-Nbv.  25,  86  d .  at  $3.50    301  00 

Provisions  $146.68,  freight  $44,  meals  &c.  $21.50.  Paid  as  follows  :  J.  Paterson  $100.12, 

small  payments  $112.05   212  18 

Outlay  of  J.  A.  Thorne  :  meals,  lodgings  &c,  $228.50,  fare3  $64.55,  freight  $15   308  05 

Leave  of  absence  ($2,991) — 

Charleson,  A.  J.,  line  foreman,  Oct.  6.  1911-Mar.  31,  1912  at  ?150    875  81 

Cox,  E.  R.,  operator,  Hazelton,  Aug.,  Sept.  at  $110   220  00 

Fleming,  G.  S.,  operator,  Whitehorse,  Nov.  21- Jan.  20,  at  $155    310  00 

Grinder,  G.,  operator,  Quesnel  Forks,  Nov.  24-Jan.  4,  at  $66.66   •   90  82 

Large,  H.  P.,  operator,  8th  Cabin,  Aug.  17-Oct.  16,  at  $100   200  00 

McMillan,  H  ,  operator,  Yukon  Crossing,  Aug.  17-Oct.  9,  at  $82  50   146  37 

Mellish,  Wm.,  messenger,  Dawson,  June  4-July  4  at  $3     78  00 

Milne,  W.  J.,  operator,  Nechacco,  June  11- Aug.  10  at  $75   150  00 

Muir,  John,  operator,  Echo  Lake,  May-June  at  $100  ,   200  00 

Murphy,  E.,  operator,  Aldermere,  May  12-Julv  11  at  $75   150  00 

Tennant,  A.  J  .,  Atlin,  Aug.  7-Oct.  6  at  $100   200  00 

Wrathall,  J.,  operator,  5th  Cabin,  Oct.  1-Nov.  21  at  $100   170  00 

Wra'thall,  W.  W.,  operator,  Hazelton,  May  12-July  11  at  $100   200  00 

Aheara  &  Soper,  Ottawa,   zincs,  3,000  at  56c,  boxes  $36;  Beatty,  J.  R.,  freight  &c, 

$123.67   1,839  67 

Arctic  Trading  Co.,  Whitehorse,  coal  oil  $48,  provisions  $3.55   .    51  55 

Callbreath,  J.  F.,  Telegraph  Creek  ($3,838.56)— 

Rent  cf  warehouse,  Apr. -Sept.  at  $10  ;  hire  of  horse  for  trail-gang,  177  d.  at  $2   414  00 

Packing  supplies  :  Echo  Lake,  4,729  lb.  at  17c;  Iskoot,  4,425  lb.  at  10c;  Nahlin,  4,829 
lb.  at  12c;  Nakina,  4,917  lb.  at  18c;  Raspberry  Creek,  479  lb.  at  5c;  25  mile  Cabin, 

4,288  lb.  at  13c   3,424  56 

Can.  Gen.  Elec.  Co.,  Toronto,  wire,  1,081  lb.  at  6'15c    66  48 

Caux,  Jean,  Ashcroft  ($8,477.06) — 

Packing  supplies  from  Hazelton  to  Moricetown,  1st,  2nd,  3rd,  4th,  5th,  6th,  7th,  8th,  and 

9th  Cabins,  36,149  lb.  at  13|c      4,880  13 

Packing  snowshoes  and  filling  from  Hazelton  to  Aldermere,  Bobtail  Lake,  Fraser  Lake, 

Moricetown,  Nechacco  and  South  Bulkley,  801b.  at  13ic    10  80 

Packing  supplies  from  Quesnel  to  Aldermere,  Blackwater,  Bobtail  Lake,  Burns  Lake, 

Fraser  Lake,  Moricetown,  Nechacco  and  South  Bulkley,  26,564  lb.  at  13£c   3,586  13 

Grand  Trunk  Pacific  Coast  S.  S.  Co.,  fares  from  Vancouver  to  Prince  Rupert,  8  at  $16   128  00 

Hinton  Elec  Co.,  Vancouver  :  wire,  8,270  lb.  at  7c,  55  at  50c;  jars,  426  at  60c;  side  blocks, 
3,753  at  7c;  insulators,  1,925  at  9c,  300  at  7c;  coppers,  830  at  15c;  pliers,  26  pr.  ab 
$2 . 50  ;  relays,  6  at  $8,  3  at  $12  ;  sounders,  8  at  $5  ;  climbers,  9  pr.  at  $5  ;  ctinnectors,  12 
at  $3.25;  sundry  $220.29    1,936  54 

Hudson's  Bay  Co.:  freight  $1,635.20;  fares  $126.50;   wages  of  men  with  trail  gang,  J. 

Bodell  $318,  E.  B.  Hart,  $12  ;  hardware,  &c,  $82.80  ;  snowshoes  $24   2,198  50 

Hyland  &  Belfry,  Telegraph  Creek:  wages  of  repairers,  187  d.  at  $3;  hardware  &c.  $89.90   650  90 

Kelly,  Douglas  &  Co.,  Vancouver  ($12,972.01)- 

Bluestone,  9,871  lb.  at  8c;  drayage  $6.35  ;  shipped  as  follows  :  Ashcroft,  1,5731b.,  Atlin, 
1,8511b.,  Dawson,  8481b.,  Hazelton,  1,552  lb.,  Prince  Rupert,  1,110  lb.,  Quesnel,  1,120 
lb..  Stewart,  693  lb.,  Whitehorse,  1,118  lb   796  03 


Provisions:  Aldermere  $427.11  ;  Big  Salmon  $425,  Blackwater  $422.39,  Bobtail  Lake 
$422.11,  Burns  Lake  $425.11,  Coffee  Creek  $425.48,  Echo  Lake  $421.79,  Forty  Mile 
$246.32,  Hootalinqua  $245.98.  Iskoot  $419 .29,  Lower  Labarge  $246.94,  Moricetown 
$250  35,  Nahlin  $421  42,  Nakina  $418.92  Nechacco  $424.15,  Ogilvie  $244.82, 
Selkirk  $247.86,  Shesley  $242.82,  South  Bulkley  $425.75,  Stewart  River  $244.18, 
Tagish  $422.44,  Telegraph  Creek  $279.70,  Yukon  Crossing  $425. 96,  2nd  Cabin  $443.18, 
3rd  Cabin  $445.21,  4th  Cabin  $450.36,  5th  Cabin  $449.02,  6th  Cabin  $447.44,  7th 
Cabin  $447.01,  8th  Cabin  $448.63,  9th  Cabin  $446.20,  25  Mile  Cabin  $423.04   12,175  98 


Carried  forward 


211,279  88 
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Yukon  Telegraphs  :  .Tlaliitenance- -Concluded.  $  cts. 

Brought  forward   211,279  88 

Larkworthy,  W.  J.,  Hazelton  ($1,811.62)— 

Snowshoesand  filling  :  Aldermere  $22.80,  Burns  Lake  $22.80,  Graveyard  Point  $11.40, 
Hardscrabble  $22.80,  Hole-in-Wall  $11.40,  Kispiox  $10.60,  McHugh's  $11.40, 
McLeod's  $11.40,  Moricetown  $11.40.  Nechacco  $22.80,  Shandilla  $11.40,  South 


Bulkley  $22.80,  Telegraph  Creek  $90,  Telegraph  Puint  $11.40,  2nd  Cabin  $21.20,  3rd 
Cabin  $21.20,  4th  Cabin  $21.20,  5th  Cabin  $21  20,  6th  Cabin  $21.20,  7th  Cabin 
$21.20,  8th  Cabin  $21 .20,  9th  Cabin,  $21.20     464  00 

Provisions  and  hardware,  $1,107.62  ;  blankets  $71 ;  camp  stoves,  5  at  $14,  1  at  $18  ;  cook 

stove  and  pipe  $33;  tent  $11;  fly  $18  ;  tarpaulin  $19   1,347  62 

McLennan,  McFeely,  &  Co.,  Vancouver:  ranges,  4  at  $21.50:  camp  stoves  and  drums,  4  at 

$7.50  ;  sundry  hardware  $79.43.  .    195  43 

Marion,  T.,  Quesnel,  hardware  $154.03  ;  Pacific  Coast  S.S.  Co.,  settlement  of  claim  $180.  . . .  334  03 

Matheson,  F.,  Wrangell :  freight  to  Nahlin  $91.84,  Nakina  $72.94,  Shesley  $72.95,  Telegraph 

Creek  $96. 75  r. . .  334  48 

Northern  Klec.  &  Mfg.  Co.:  iron  wire,  4,6261b.  at  6  9c;  insulators  $62.50;  relays  $59.80, 

brackets  $31.50  ;  extinguishers,  2  at  $11  ;  sundry  supplies,  &c.  $179.68   674  67 

Prince  Rupert  Hardware  &  Supply  Co.,  hardware,  &c   169  05 

Prince  Rupert-Skeena  Transportation  Co.:  fares  $135;  freight  $158.50   293  50 

Smith,  C.  H.,  Ashcroft,  freight  $1,859.64  ;  Smith,  (M.)  Blair  &  Co.,  blankets  $72.40,  sacks, 

$19.95   1,951  99 

White  Pass  &  Yukon  Route  :  fares  $777.35,  freight  $1,757.31     2,534  69 

Small  payments:  fares  $106.90,  hardware  $51.10,  blocks  $39.  2  fire  extinguishers  $30,  sundry 

$57.39   '   284  39 

Stationery  Office,  Ottawa   110  15 


Total,  carried  to  page  V— 18   219,973  88 


Telegraph  Service  :  Generally. 

Kipawa  Dam  Line  ($79)— 

Denis,  P.,  repairing  $4  ;  Samson,  D.,  services  as  repairer,  June-Nov.  $75   79  00 

Timiskaming  Line  ($453.77)— 

Dumulon,  Jos. :  services  as  local  superintendant  and  general  repairer,  Oct.  20-Mar.  31, 

1912  at  $65,  $348.06,  outlay  $34.20   382  26 

Small  payments  :  driving  $62,  repairs  $5,  cartage,  &c.  $4.51   71  51 

Pelee  Island  Telephone  Line  ($364.22)— 

Dist.  supt.,  J.   McR.  Selkirk:   Apr. -Mar.  $49.99;  operator  at  Leamington  $40.44; 

repairing,  17*  d.  at  $5;  driving  $16.50  ;  sundry  outlay  $36.34   230  77 

Agents,  25  p.c.  commission  on  receipts,  Apr. -Mar     43  49 

Bradford,  J.,  rent  of  land,  &c.  $10  ;  Northern  Elec.  &  Mfg.  Co.,  batteries,  Ac.  $28.96. . .  38  96 

Schulthies,  W.  E.:  repairing,  1^  d.  at  $2,  with  team,  8  d.  at  $6   51  00 

Edmonton,  Office  of  McDonald  &.  Cauchon:  postage  stamps.    100  00 

Generally  ($4,955.37)— 

Bray,  J.  E.,  on  account  travel   100  00 

C.P.R  Co's.  Telegraph  :  Yukon  reports,  12  m.  at  $5  ;  telegrams  $228.19    288  19 

G.N.W.  Tel.  Co.,  telegrams   213  71 

Small  payments  :  relay,  sounder,  <fcc,  $18.10;  express  $11.46;  dusters  $10.90;  freight 

$3 . 03  ;  maps  $2 . 20.   45  69 

King's  Printer  $4,064.44;  Stationery  Office  $243.34   4,307  78 


Totil,  carried  to  page  V— 18   5,952  36 


Toronto  Harbour:  Enlargement  of  Contract. 

Audit  Office,  Ottawa,  May  15,  1912. 

►Sir, — We  have  just  received  a  copy  of  an  Order  in  Council  of  April  13,  1912, 
extending  the  contract  of  R.  Weddell  &  Co.  at  Toronto  Western  Entrance,  by  adding 
1,800  feet  of  revetment  wall  and  160,000  cubic  yards  of  dredging,  for  a  sum  of 
$163,217.24. 

The  main  contract  of  1908  was  for  $495,000,  on  which  the  Progress  Estimate  of 
November  30,  1911,  reached  $492,819.04,  so  that  the  original  work  was  practically 
completed  at  that  time. 

The  Order  in  Council  of  May  15,  1912,  contains  no  statement  that  the  new  wall 
and  dredging  are  so  closely  connected  with  the  $495,000  contract  that  it  would  have 
been  impossible  to  handle  them  separately. 


V— 424  PUBLIC  WoRKs  DEPARTMENT:  EXPENDITURE 

3  GEORGE  V.,  A.  1913 

Please  let  us  know  what  were  the  difficulties  in  the  way  of  inviting  public  competi- 
tion for  the  new  contract. 

As  far  as  we  understand  the  matter  at  present,  the  1,800  feet  of  revetment  wall 
and  the  160,000  cubic  yards  of  dredging  should  have  been  advertised. 

I  am,  sir,  your  obedient  servant, 

FREDERICK  HAYTER,>r  A.G. 

The  Deputy  Minister  of  Public  Works. 


District  Engineer's  Office,  Toronto,  May  29,  1912. 

Sir, — I  respectfully  acknowledge  the  receipt  of  your  letter  No.  1702  dated  20th 
inst.,  enclosing  a  letter  from  Mr.  Frederick  Hayter,  for  the  Auditor  General,  under 
date  15th  inst.,  addressed  to  the  Deputy  Minister,  regarding  the  extension  of  the 
contract  of  R.  Weddell  ct  Co.,  at  Toronto  Western  entrance,  and  you  ask  me  to  report 
on  this  matter  as  toon  as  possible. 

With  reference  to  the  above,  I  would  day,  I  have  carefully  read  Mr.  Hayter's 
letter  in  which  he  asks  what  the  difficulties  were  in  the  way  of  inviting  public  competi- 
tion for  the  new  contract,  and  beg  to  report  as  follows  : — 

This  work  is  an  extension  of  the  original  contract  for  the  new  Western  channel 
and  is  to  be  performed  at  pro  rata  prices  of  the  contract  which  amounts  to  about  $3.63 
per  cubic  yard  for  cribwork  substructure  and  concrete  superstructure,  which  is  an 
extremely  reasonable  figure  and  much  lower  than  we  are  having  similar  work  performed 
that  has  been  open  to  competition,  and  the  Contractor  could  not  do  the  work  at  these 
prices  were  it  not  for  the  fact  that  he  has  all  his  plant  and  equipment  right  on  the 
ground.    The  estimated  cost  of  similar  work  is  $o  per  cubic  yard. 

I  would  also  say  that  the  original  contract  is  not  yet  completed  and  the  work  has 
not  been  taken  off  the  Contractor's  hands  by  the  Department. 

The  Department  will  save  thousands  of  dollars  by  the  present  arrangement,  and  I 
make  this  statement  only  after  the  most  careful  investigation  and  computation.  I 
return  herewith,  conespondence  sent  me. 

Yours  obediently, 

J.  G.  SING,  District  Engineer. 
The  Chief  Engineer  Public  Works  Dapartment,  Ottawa. 


Chief  Engineer's  Office,  Ottawa,  May  29,  1912 

Sir, — In  compliance  with  the  instructions  in  the  attached  file,  I  beg  to  transmit 
herewith  a  report  from  Mr.  District  Engineer  J.  G.  Sing,  regarding  the  extension  of  the 
contract  of  the  R.  Weddell  &  Company  at  Toronto  western  entrance. 

Mr.  Sing  states  that  this  work  is  an  extension  of  the  original  contract  for  the  new 
Western  Channel,  and  is  to  be  performed  at  pro  rata  prices  of  the  contract  which 
amount  to  about  $3 . 63  per  cubic  yard  for  crib  work  substructure  and  concrete  super- 
structure. The  District  Engineer  further  states  that,  as  the  estimated  cost  of  similar 
work  is  $5  per  cubic  yard,  the  Department  would  save  thousands  of  dollars  by  the 
existing  arrangements  with  R.  Weddell  &  Company. 

I  concur  in  what  Mr.  Sing  reports  regarding  the  reasonableness  of  the  price  of 
$3  63  per  cubic  yard  for  crib  work  substructure  and  concrete  superstructure.  As  the 
final  estimate  has  not  yet  baen  returned  for  the  main  c  mtract  or  the  work  taken  off 
the  contractor's  hands,  I  consider  that  the  work  in  question  is  only  an  extension  and 
that  the  Department  would  not  have  received  so  reasonable  a  price  if  the  work  had 
been  advertised  by  public  tender. 

I  am,  sir,  your  obedient, servant, 

EUGENE  D.  LAFLEUR,  Chief  Engineer. 

The  Deputy  Minister  D.  P.  W. 


V 
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Temporary  Employees  not  charged  to  Salary  Votes. 

Audit  Office,  Ottawa,  May  1,  1912. 

Sir,— Let  me  call  your  attention  to  Sec.  100  of  Cap.  17  of  the  Revised  Statutes  of 
Canada,  namely,  "  Temporary  employees  shall  be  paid  out  of  moneys  specially  voted 
by  Parliament  for  the  purpose." 

We  notice  in  the  year  1911-12,  an  Assistant  Draftsman  named  J.  E.  Larochelle, 
paid  at  the  rate  of  $1,300  for  services  in  the  Dredging  Branch  of  the  Public  Works 
Department)  and  charged  to  three  votes  for  "dredging." 

Please  transfer  his  salary  from  the  Dredging  Votes  to  what  iver  S  ilary  Vote  is 
appropriate  and  available. 

Similarly  for  any  other  temporary  employees  charged  otherwise  than  on  Salary 
Votes:  both  for  1911-12  and  subsequently. 

I  am,  sir,  your  obedient  servant, 

FREDERICK  HAYTER,  for  A.G. 

The  Deputy  Minister  of  Public  Works. 


Public  Works  Dept.,  Ottawa,  May  7,  1912. 

Sir, — I  beg  to  acknowledge  receipt  of  your  letter  of  May  1,  calling  attention  to 
Section  100,  of  Chapter  17  of  the  Revised  Statutes  of  Canada,  namely,  "Temporary 
employees  shall  be  paid  out  of  moneys  specially  voted  by  Parliament  for  the  purpose," 
and  asking  that  Mr.  J.  E.  Larochelle's  salary  be  transferred  from  the  dredging  votes  to 
whatever  salary  vote  is  appropriate  and  available,  and  that  the  same  course  be  pursued 
with  regard  to  the  salaries  of  any  other  temporary  employees  charged  otherwise  than  to 
salary  votes. 

This  matter  has  been  referred  to  the  Accountant  for  attention. 

I  am,  Sir,  Your  obedient  servant, 

R.  C.  Desrochers,  Secretary. 
The  Auditor  General. 

Note  by  A.  G.:  These  items  were  subsequently  transferred  and  charged  to  Salary  Votes. 


Dining  Saloon  Expenses:  S.S.  "Speedy." 

Audit  Office,  Ottawa,  May  28,  1912. 

Sir, — Let  me  call  your  attention  to  two  vouchers  in  favour  of  Captain  Ludger 
Legendre  of  the  Steamer  Speedy,  which  include  the  following  items  : 

5045  :  July  1-31,  1911  :  Dining  Saloon,  at  $1  per  day  $82. 

6868:  Aug.  1-31,  1911  :  Dining  Saloon,  at  $1  per  day   23. 

Please  let  us  have  a  list  showing  the  names  of  the  people  for  whom  this  expense  was 
ncurred,  and  the  amount  for  each  person. 

I  am,  sir,  your  obedient  servant, 

Frederick  Hayter,  Jor  A.G. 

fhe  Deputy  Minister,  Public  Works. 
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1910-1911. 


$  cts. 


Public  Works  Dept.:  Revenue. 


Summary. 


210,998  25  iCasual  Revenue  

42,076  09  Graving  Docks  

114,838  73  Slides  and  Booms  . . 
109,585  15  Telegraph  Revenue 


537,498  22 


20,303  13 
2,077  93 
19,095  03 


42,076  09 


8,843  39 
9,820  26 
4,385  58 
356  47 

11,835  16 
3,613  12 
1,161  04 

12,300  86 


52,315  83 
52,314  00 
1,955  11 
8,253  74 

114,838  73 


tiraviug  Docks. 

Esquiinalt  

Kingston  (a)  

Levis  


Slides  and  Booms 

Ottawa  District. 

Black  River     

Cheneaux  Boom  

Coulonge  River  

Dumoine  River  

Gatineau  Boom  

Hull  Slides.  ..  

Madawaska  River  

Petewawa  River  

St.  Maurice  District  

Newcastle  District  , 

Saguenay  District  , 


Page. 


V— 431 
V-427 
V-428 
V— 430 


V-427 
V—  .. 
V-427 


1911-1912. 


cts. 


89,790  76 
40,414  84 
87,789  73 
200,330  20 


418,325  53 


16,656  82 
23,758  02 


40,414  84 


Increase. 


V- 

-428 

7,502  24 

V- 

-428 

4,055  50 

V- 

-428 

5,027  69 

V- 

-428 

76  42 

V- 

-428 

4,845  53 

V- 

-428 

2,149  75 

V- 

-428 

448  09 

V- 

-428 

9,260  02 

33,365  24 

V- 

-429 

50,577  65 

V- 

-429 

11  03 

V- 

-429 

3,835  81 

87,789  73 

$  cts. 


30,745  05 


Decrease. 


141,907  09 
1,661  2> 
27,049  00 


139,872  29 


4,062  99 


042  11 


(a)  $10,000  credited  to  Casual  Revenue, 
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V— 427 


Esqnlniault  Graving  Dock.  $  cts. 

D.G.S.  Lillooet,  Apr.  6-9— 

Docking  and  first  day     300  00 

2d   100  00 

Water,  10,000  gal.  at  60c   6  00 

D.G.S.  Quadra,  May  3  4— 

Docking  and  first  day   300  00 

Id    50  00 

Water,  1,000  gal   0  60 

SS.  Princess  Charlotte,  May  9-10— 

Docking  and  first  day   200  00 

1  d.,  3,844  tons  at  5c   192  50 

Water,  54,000  gal.  at  60c   32  40 

SS.  Georgia,  May  31— 

Docking  and  first  clay    200  00 

Water,  19,000  gal.  at  60c   11  40 

SS.  Strathearn,  June  3-4 — 

Docking  and  first  day   200  00 

1  d.  4,419  tons  at  5c   220  95 

SS.  kthchvolf,  June  24-25— 

Docking  and  first  day   400  00 

1  d.,  2,000  tons  at  4c   30  00 

Id.,  2,350  tons  at  2c    47  00 

Water,  2,000  gal.  at  60c   1  20 

SS.  Prince  Rupert,  June  27-28— 

Docking  and  first  day   200  00 

1  d.,  3,379  tons  at  5c   168  95 

Water,  2,000  gal.  at  60c   1  20 

SS.  Coulsdon,  June  29- July  4— 

Docking  and  first  day   400  00 

5  d.,  2,000  tons  at  4c   400  00 

5  d.,  2,300  tons  at  2c   230  00 

Dredge  Fruhling,  July  19- Aug.  11— 

Pumping  dock  in  and  out   150  00 

Docking  and  first  day   300  00 

22  d.  at  §50.   1,100  00 

Water,  28,000  gal.  at  60c   16  80 

SS.  Strathoarrv,  Aug.  11-12— 

Docking  and  first  day   200  00 

1  d.,  4,398  tons  at  5c   219  90 

Water,  4,000  gal.  at  60c   2  40 

SS.  Santa  Ritta,  Aug-28-Sept.  6— 

Docking  and  first  day  '      400  00 

8  d.,  2,000  tons  at  4c   640  00 

8  d.,  3,300  tons  at  2c   528  00 

Pumping  dock     75  00 

Water,  149,000  gal.  at  60c   89  40 

SS.,  Prince  Rupert,  Sept.  10 — 

Docking  and  first  day   200  00 

Water.  1,900  gal.  at  60c   11  40 

H.M.S.  Shearwater  and  Alaerine,  Oct. 
4-18— 

Expenditure  docking  and  pumping..  267  92 

Salaries,  14  d.  at  $.%   420  00 

H.M.C.S.  Rainbow,  Oct.  19-Nov.  12- 

Docking  and  first  day   400  00 

23  d.,  2,000  tons  at  4c   1,840  00 

23  d.,  1,600  tons  at  2c   736  00 

Water,  60,000  gal.  at  60c   36  00 

SS.  Lonsdale.  Dec.  18-22— 

Docking  and  first  day   400  00 

3  d.,  2,000  tons  at  4c   240  00 

3  d.,  1,200  tons  at  2c   72  00 

Water,  9.000  gal.  at  60c   5  40 

SS.  Prince  Gcorcje,  Jan.  19-20— 

Docking  and  first  day   200  00 

1  d.,  3,372  tons  at  5c    168  60 

Water,  3,000  gal.  at  60c   1  80 

SS.  Princess  Charlotte,  Jan.  23-25  

Docking  and  first  day   400  00 

2  d.,  2,000  tons  at  4c   160  00 

2  d.,  1,350  tons  at  2c   74  00 

Water,  49,000  gal.  at  60c   29  40 


Carried  forward   13,126  22 


Esquimau  Graving  Dock— Con.  $  cts. 

Brought  forward   13,126  22 

D.G.S.  Newington,  Feb.  1-2— 

Docking  and  first  day   200  00 

Id   50  00 

SS.  Strathalbyion,  Feb.  4-26 — 

Docking  and  first  day   400  00 

18  d.,  2,000  tons  at  4c   1,440  00 

18  d.,  2,350  tons  at  2c   846  00 

18  d.,  1,500  tons  cargo,  2c   540  00 

Water,  91,000  gal.  at  60c   54  60 


16,656  82 

Levis  Graving;  Dock.  

Wintering  Charges — . 

SS.  Tadousac    800  00 

Caisson   800  00 

Dredge  International   600  00 

Rapids  King   200  00 

Rapids  Queen   200  00 

Caisson. —  Oct.  2i-Kov.  i>0— 

Docking  and  first  day   350  00 

33  d.,  1,231  tons  at  4£c   2,110  14 

Caisson.—  May  1-27— 

25  d.,  1,234  tons  at  4£c   1,388  25 

Electric  light   104  40 

Unwatering                                 ...  50  00 

SS.  Nalashquan,  May  2-11 — 

Docking  and  first  day   300  00 

8  d.,  991  tons  at  5c   396  40 

Dredge  Bcaujou,  May  11-17  — 

Docking  and  first  day   350  00 

6  d.,  2,000  tons  at  4^c  '   540  00 

6  d.,  46  tons  at  2c   5  52 

SS.  Cartier—  May  17-20— 

3  d.,  painting,  &c   150  00 

Pumping  dock   50  00 

Dredge  Galveston—  May  20-27— 

Docking  and  first  day   350  00 

5  d.,  1,271  tons  at  4^c   285  98 

SS.  Champlain—        May  31- June  6— 

Docking  and  first  day   350  00 

5  d.,  522  tons  at  $50   250  00 

SS.  Montcalm-         May  31- July  18— 

Docking  and  first  day   350  00 

22  d.,  1,432  tons  at  4£c   1,417  68 

Unwatering   50  00 

Pumping   27  00 

SS.  Lady  Greu—        May  31-July  29— 

Docking  and  first  day   300  00 

32  d.  at  $50   1,600  00 

SS.  Manchester-Spinner—    J une  7-22— 

Docking  and  first  day    400  00 

14  d.,  2,000  tons  at  4^c   1,260  00 

14  d.,  2,227  tons  at  2c   623  56 

Pumping   22  50 

SS.  Ferry  Colomb.—  Aug.  1-5— 

4  d.  painting  at  $50   200  00 

Pumping   50  00 

SS.  Plessis— 

Entry  fee.    June   200  00 

SS.  Earl  Grey—      Aug.  10-Sept.  28— 

Docking  and  first  day   400  00 

49  d.,  2,000  tons  at  4£c   4,410  00 

49  d.,  357  tons  at  2c   349  86 

Pumping   6  25 

SS.  Druid—  Oct.  2-5- 

3  d.  painting  at  $50   150  00 

Pumping   50  00 


Carried  forward   21,497  54 


V— 428 
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Levis  Graving  Dock — Con.  §  cts. 

Brought  forward   21,497  54 

SS.  Ladu  Grey—         Oct.  14- Nov.  4— 

21  d.  at  $50   1,050  00 

Pimping    50  00 

>S.  Lake  Champlain         — Nov.  5-9 — 

Docking  and  first  day   400  00 

3  d.,  2,000  tons  at  4ic   270  00 

3  d.,  5,392  tons  at  2c   323  52 

Electric  light   18  00 

Dn-djre  Internalipiutl—  Coal,  &c.   139  12 

Tug  Lis'iar — lumber  . .  2  81 

Dredtre  Ottawa — ladder   5  00 

SS.  Polana — pumping   2  00 


23,758  02 

Slide  and  Boom  Dues.  

Black  River. 

Sawlogs  40,485,002  ft.  at  18c   7,287  40 

B.  &  D.  timber  48,t>53  ft.  at  18c   8  70 

Railroad  ties  110,375  ft.  at  18c   19  80 

Pulpwood  2,009  •  18  cords  at  9c   180  22 


7,502  24 


Chcneaux  Boom. 

Sawlogs  164.311,814  ft.  at  2c   3,286  23 

B.  &  O.  timber  4,025.0S6  ft.  at  2c   80  47 

Pulpwood  65.854  cords  at  lc      658  54 

Cedars  141.038  ft.  at  2c   2  83 

Cedirs  8,503  ft.  at  lc                          .  0  08 

Railroad  ties  1,417,800  ft.  at  2c   28  36 


4,050  51 

Less  rebate  O.  C.  Oct.,  1910   1  01 


4,055  50 


Coxdongc  River. 

Sawlogs  27,603,962  ft.  at  18c   4,968  69 

B.  &  D.  timber  44,164  ft.  at  18c    7  95 

Cedars  65,425  ft.  at  18c   11  78 

Railroad  ties  21^,925  ft  at  18c   38  50 

Fence  posts  4,262  ft.  at  18c   0  77 


5,027  69 


Dumoinc  River. 

Siwlogs  3,812,596  ft.  at  2c   76  25 

B.  &  D.  Timber  8,800  ft.  at  2c   0  17 


76  42 


Gatincau  Boom. 

Dues  accrued  in  1908    67  41 

Dues  accrued  in  1909    8  30 

Dues  accrued  in  1911   36  11 

Dues  accrued  in  1912 — 

Sawlosrs  36.450,395  ft.  at  12c   4,374  03 

B.  &  D.  Timber  530,252  ft.  at  12c  . . .  .       63  62 

Pulpwood  2,546  cords  at  6c   152  76 

Cedars  93,498  ft.  at  12c   11  22 

Cedars  4,600  ft.  at  6c    0  27 

Railroad  ties  998,450  ft.  at  12c   119  81 

Fence  posts  100,000  ft.  at  12c   12  00 


Slide  and  Boom  Dues — Con.  §  cts. 
Hull  Slides. 

Sawlogs  45,737,124  ft.  at  44c   2,058  15 

B.  &  D.  timber  1,655.620  ft.  at  4ic   74  48 

Cedars  141,538  ft.  at  4*c   6  37 

Railroad  ties  229,950  ft.  at  4ic   10  34 

Pulpwood  18  09  cords  at  2£c   0  41 


2,149  75 


Madawaska  River. 

From  Chain  Rapids — 

Sawlogs  342.273  ft.  at  26c   88  99 

B.  &  D.  timber  6,732  ft.  at  20c    1  75 

Cedars  598,011  ft.  at  13c   77  75 

Railroad  ties  584,800  at  20c   152  05 

Below  High  Falls — 

Sawlogs  9,545  ft.  at  14c. .   1  34 

Through  High  Falls— 

Sawlogs  35,900  ft.  at  12c   4  31 

Cedars  142,800  ft.  at  12c   17  14 

Chain  Rapids  to  Calabogie  Lake — 

Sav.loas,  129,040  ft.  at  12c   15  50 

B.  &  D.  timber  21,000  ft.  at  12c   2  52 

Cedars,  020,040  ft  at  12c   75  19 

Railroad  ties,  28,975  ft.  at  12c.   3  47 

-    Fence  posts,  00,850  ft.  at  12c   8  02 


448  09 


Pttewawa  River. 

From  Cedar  Lake — 

Sawlogs  19,782,475  ft.  at  40.c   7,912  99 

B.  &  D.  timber  517,526  ft.  at  40c. . . .  207  00 

From  Trout  Lake — 

Sawlogs,  3,291,257  ft.  at  34c   1,119  03 

B.  &  D.  timber,  61,774  ft  at  34c   21  00 


9,260  02 


Ottawa  District. 

By  whom  paid- 
Booth,  J.  R    6,850  9S 

Carswell,  J.  H   21  45 

Davidson,  Est.  James   760  29 

Eddy,  E.  B.  Co   182  89 

Edwards,  W.  C.  &  Co   6,158  88 

Foster  Bennet  Co   240  32 

Fraser  &  Co   131  54 

Fraser  &  Bryson   341  55 

Gillies  Bros"   503  15 

Gilmour  &  Hughson   2,127  24 

Grier,  Est.  Brock    81  41 

Harris  Tie  &  Lumber  Co   82  05 

Hawkesbury  Lumber  Co   3,907  73 

Kelly,  W.  H   40  81 

Logue,  Est,  C    3  S2 

Low  Lumber  Co   75  71 

McLachlin  Bros   9,387  00 

O'Brien,  M.  J   21  10 

Papineauville  Lumber  Co   272  17 

Rideau  Lumber  Co   52  45 

Ritchie,  R.  &  T   1,880  40 

Shepherd,  Morse  &  Co   235  67 


4,845  63 


33,305  24 
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Slide  and  Boom  Dues—  Con.  $  cts. 
St.  Maurice  District. 

From  Grand  Piles  to  Three  Rivers — 

Sawlogs,  590, 196  at  2£c   14,754  90 

Pulpwood,  182,053  cords  at  10c   18,205  21 

Odars,  440  at  2£c   11  00 

Railroad  ties,  235  at  2.}c   5  87 

From  Grand  Piles  to  Shawinigan — 

Sawlogs,  59,309  at  l^c   889  (54 

Pulpwood,  64,902  ' I  cords  at  6c   3,894  12 

From  Grand  Piles  to  Grand  Mere — 

Sawlogs,  289,142  at  lc   2,89142 

Pulpwood,  202,080  6  cords  at  4c   8,083  22 

Below  Shawinigan  to  Three  Rivers— 

Sawlogs,  63 •  20 1  at  lie   948  06 

Pulpwood,  10,505  •  1  cords  at  6c   630  36 

Booms  at  Three  Rivers- 
Square  timber,  530  pes.  at  5c   26  50 

Services,  Alligator  tug. . ..   204  85 

Rent  coal  barge   32  50 


50,577  65 


By  whom  paid — 

Belgo-Can.  Pulp  and  Paper  Co    5,771  04 

Baptiste,  Alex   5,384  12 

Burrill  Lumber  Co   380  72 

Collins  &  Giroux  Co   25  00 

Dansereau,  J.  H   1,826  94 

Dufresne,  L.  E.   7  50 

Gervais  &  Noel   5  00 

Gres  Falls  Co   8,970  02 

Lauren  tide  Paper  Co   10,365  95 

Malone,  Thos   5  87 

Orel,  Pierre   5  00 

Page,  Charles   32  50 

Public  Works  Dept   10  00 

Quebec  and  St.  Maurice  Industrial 

Co   2,146  46 

St.  Maurice  Lumber  Co. .    15,431  92 

St.  Maurice  Boom  and  Driving  Co  . .  138  26 


Slide  and  Boom  Dues— Con.  $  cts 

Brought  forward   50,506  30 

St.  Madrice  District—  Con. 

By  whom  paid — Con. 

Tousignant,  A   61  35 

Wagagamic  Paper  Co   10  00 


50,577  65 

Saguenay  Boom. 

Sawlogs  under  8  in.,  585. S21  at  ^c   2,929  11 

Sawlogs,  8  in.  and  over,  103.113  at  fc. .  773  35 

Long  timber,  189  at  3c     5  f>7 

Cedars     0  18 

Services,  alligator  tug   127  50 


3,835  81 


By  whom  paid — 

Belley,  L.  G   40  00 

Bucherons  du  Saguenay  , . . .  2,046  29 

Chicoutimi  Pulp  Co   1,749  52 


3,835  81 


Newcastle  District. 

Cameron  Lake  to  Sturgeon  Falls— 

Sawlogs,  220  at  Jc   1  65 

Railroad  ties,  3,000  at   5  63 

Fence  posts,  4,000  at  ^jc   3  75 

Through  Burleigh — 

Sawlogs,  259-814  at  ^c   1,299  07 

Railroad  ties,  49  "610  at  Jc   62  01 

Fence  posts,  8,406  at  ^c   5  25 

Long  cedars,  861  at  |c   2  16 

Boom  timber,  2,337     23  37 


1  402  89 

Paid  July  8  and  credited  1912-13   1,391  86 


Carried  forward 


50,506  30 


11  03 
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Telegraph  Revenue  for  1911-1912. 


Golden — Windermere  

*  Salt  Spring  Island  Lines  

Sidney — Sidney  Island   

f  Alberni — Cape  Beale  

|  Alberni—  Clayoquot  

i  Campbell  River — Texada   

f-j  Deninan — Hornby  Island  

|  Nanaimo — Comox  

I  Nanaimo— Gabriola  Island. . . . 

^.Victoria — Cape  Beale  

Vancouver  Island  Lines  

Anticosti  Island   

Bay  of  Fundy  

Cape  Breton  

Escuminac  

Gaspe  

Kamloops — Okanagan  

Laval — Beauport  Telephone  Line 

Magdalen  Islands. ...   

North  Shore  east  of  Bersimis  

ii         west  of  Bersimis.  . . . 

>Torth  West  Lines  

i,  i  leans  Telephone  Line  

1'elee  Island  Telephone.  ...  ... 

Quarantine  Line  

Temiskaming  District  Teleplione. 
Yukon  System   


Balance,  1910-11. 


Dr. 


Total . 


8  77 


1-i  -2o 


122  67 
4  81 


0  80 


155  35 


Cr. 


5  cts.  $  cts. 
0  10 


6  57 


477  84 


484  41 


I   i  AH  t~\  £5  1  ♦  r~k  l~\ 

J-JtrpOSI  LeU. 

$  cts. 

$  cts. 

1  919  4Q 

1,-1—                i  I 

1  919  4Q 

is9  no 

901  £Q 

77^  1 9 

77S  19 

cot  t 

£37  79 

_  ,     i  _    (  o 

9  SI  9  7"? 

103  35 

103  35 

1,292  92 

1,292  92 

5,595  44 

5,595  44 

3,432  21 

3,432  21 

970  80 

970  80 

3,863  71 

3,863  71 

237  79 

237  79 

76  80 

76  80 

20,752  87 

20,753  83 

67  59 

67  59 

1,133  49 

1,133  49 

5,499  68 

[     5,575  97 

2,393  27 

2,379  69 

16,033  27 

16,026  70 

388  44 

388  44 

201  95 

202  75 

447  11 

447  11 

95  15 

90  36 

129,594  84 

129,300  71 

200,571  12 

200,330  20 

Balance. 


Dr. 


$  cts. 


Cr. 


$  cts. 


8  77 


17  24 


46  33 
18  39 


4  79 


95  57 


183  71 
183  71 


*Name  changed  'Vancouver-Salt  Spring  Line'  to  'Salt  Springs  Island  Line,'  Oct.  1,  1911. 
1  These  lines  were  united  and  known  as  'Vancouver  Island  Lines  '  from  Oct.  1,  1911. 
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Casual  Revenue. 


Sales  

Rents  

Dredges,  &c  

Overpayments  

Refund  of  advances. . . 

Sundries  

Kingston  Grav.  Dock. 


$  cts. 

27,309  95 
29,371  43 
19,376  81 
597  16 
839  46 
2,295  95 
10,000  00 


89,790  76 


Sales. 

Arthabaska  Landing — 
Tel.  Service,  team  of  dogs   100  00 

Berlin  Pub.  Bigs.  - 
P.  Hynimer  &  Co.— old  pipe   5  33 

Brockville  pier— old  piles   5  09 

Cape  Bald,  N.  B.— cement   0  50 

Chats  Falls— 

D.  O'Connor— Govt,  reserve   1,471  00 

Chatham  Armoury- 
Cement  §56 '  87,  old  materials  $30 . 11.  86  98 

Chicoutimi— 

Continental  Dredging  Co.— coal   12,033  47 

Cravin  Dam — 

J.  L.  Ross  and  H.  Ross— hav   190  16 

Geo.  Haffner,  hay   30  00 

Dauphin— 
S.  Code,  1st  instalment  for  old  Im. 

B'lg  . ,   1,000  00 

Doucets  Landing — 
A.  Rhault,  old  timber.    10  00 

Dredge,  Ncio  Brunswick — 

W.  K.  Emerson,  for  machinery    1,400  00 

Win.  Anthony,  for  hull   20  00 

Dredges  Mar.  Provinces,  oil  barrels   5  10 

Dredge,  Netc  Dominion,  chain.    22  04 

Edmonton- 
Tel.  Serv.,  condemned  horses   100  00 

Fraser  River — 
J.  Martin,  old  shack   10  00 

Georgetown  Pier — 
Pr.  Ed.  Is.  Ry.— creosoted  piles   189  00 

Georgeville  Wharf — 
Can.  Cement  Co.,  sacks  .  38  70 

Kearney  Wharf — 
M.  Brennan  &  Sons— timber   64  65 

Lardoise  Braekwater— cement  sacks ...  59  47 

Lethbridge— 

Smith  Bros.  &  Wilson- Im.  B'lg   12  00 

Last  Mountain  Lake— hay   190  20 

Monckville  Wharf — 

T.  Monette— surplus  provisions   36  00 

Murray  Bay — 
Richelieu  &  Out.  Nav.  Co.—  coal. . . .        150  00 

New  Westminster — 

Robt.  Kennedy— acc.  property   7,316  66 

Engineer's  office— old  stove   ...  5  00 

James  Fleurie^  coal   7  00 

Orangevillo  Post  Office— old  piping   9  00 

Ottawa  Buildings — 

Old  furniture  sold  by  auction   635  59 

Imperial  Realty  Co. — coal   67  78 

O'Toole  &  McGillivray—  timber    ...  56  25 

Brush  and  blue  print   0  65 

Port  Elgin  Wharf- 
Cement  sacks  $58 . 70;  timber  $15 ... .  73  70 

Port  Essington,  Tel.  Serv. — 

Boscowitz,  S.S.,  Co.— anchor   14  00 

Port  Mori n — cement  sacks   468  20 

Quebec  Harbour— cart  wheels   10  00 

Regina  Pub.  Bigs. — 
Regina  Foundry  Co. — scrap  iron   32  00 

Carried  forward   25,925  43 


Casual  Revenue — Con.  $  eta 

Brought  forward   25,925  43 

Sales— Con. 

y  £i  ]  >^      rCG  ~ 

W.  J.  Dickie-old  building   5*00  00 

Richibucto  Pub.  B'lg.  -hay   5  00 

Rideau  Hall  — 

Old  furniture  sold  by  auction   516  62 

Riv.  Laguerre  works — old  timber   25  00 

St.  Georges  Wharf — surplus  materials. .  25  40 
St.  John  Custom  House — 

D.  H.  Waterbury— old  biiler  tubes. .  4  35 
Vancouver  Im.  Big — 

Can.  Pac.,  Ry. — heating  apparatus. .  150  00 
Vancouver  Post  Office- 
Old  boxes   142  15 

Windsor,  Out.  Post  office— old  fittings .  10  00 

Yarmouth— flag   6  00 

27,309  95 

Casual  Revenue.   

Rents. 

Ottawa   6,992  91 

Ottawa  River,  Chaudiere   3,201  00 

Montreal   1,536  00 

Victoria    6,560  (X) 

Sundry  places   11,08152 


29,371  43 


Ottawa. 

Brunet,  Noel   80  00 

Burean,  A.  &  Freres   200  00 

Carson,  H   780  00 

Civil  Service  Club   100  00 

D'Amour,  A   55  00 

De  la  Durantay,  J .  G   54  00 

Dube,  L.  J.  A   15  00 

Egan,  T.  J   216  00 

Ellis,  Miss  R.  G   60  00 

Esmonde,  J .  P .  &  F .  W   25  01 

Globensky,  L.  F.  M   145  00 

Grace,  J .  D    60  00 

Hart,  Miss  F   219  00 

Holzman,  John   35  00 

Kearns,  J.  C   W00 

King,  W.  F   300  00 

Leger,  H   17  00 

Leger,  U   36  00 

Leger,  Alex   180  00 

Leslie,  Est.  J   600 

Lesieur,  Madame   198  00 

Le  Temps  Print,  and  Pub.  Co   592  15 

Moyneur,  J   20  00 

McMorran,  R.  M   875  00 

Ogilvie  Flour  Mills  Co   2175 

O'Connor,  E.  E.  A   198  00 

Ottawa  Fire  Proof  Co   600  00 

Ottawa  Jobbing  Co    150  00 

Page,  E   10  00 

Pepin,  J.  C  ,   25  00 

Rogers,  Est.  Mrs.  F   75  00 

Ross,  Mrs.  M   198  00 

Seguin,  P   180  00 

Sparks  Bros   400  00 

Starrs,  Mrs.  R.  A   114  00 

Theriault,  A   180  00 

Trotter,  Alex   216  00 

United  Canada   170  00 

6,992  91 
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Casual  Revenue — Con.  $  cts. 

Rents— Con, 
Ottawi  River —  Chaudiere 

Booth,  J.  R. 

Lots'  B.  C.  D.  E.  F.  0.  H.  I.  J   900  00 

Union  Bridge  en  d   150  00 

Reserve,  Head  of  Slide    208  00 

Reserve,  Head  Chaudiere   96  00 

Bronson  Co. — 

S.  W.  Lot  1,  Amelia  Is   100  00 

Strip  of  land,  Amelia  Is   100  00 

Bridge  over  slide   10  00 

Land,  Victoria  Is   50  00 

Ottawa  Elec.  Ry.  Co. — 

Lot  Q.  R.  S.  &T  (a)  350  00 

Ottawa  Power  Co. — 

Lots  U.  V.  W.  X.  Y.  Z   600  00 

Ottawa  Electric  Co. — 

Lots  K.  L.  M.  N.  O.  P   600  00 

Lot  P.  A.  south  head   10  00 

Royal  Trust  Co  — 

Channel  slide  and  2  dams   25  00 

Upper  Ottawa   Improvement  Co., 

Part  reserve  Victoria  Is   2  00 


3,201  00 

(a)  $50  paid  May  11,  19J2.   

Montreal. 

Baillie,  Andrew   600  00 

Quintal  &  Lynch   600  CO 

Robertson,  Faiquahar   336  00 


1,536  00 


Victoria. 

Bowes,  C.  H  !   1,620  00 

Coleman,  R.  VV    24  00 

Danes  &  Ruckhaber   1,200  00 

Hall,  Richard   36  00 

Larrigan,  G.  H   480  00 

Leizer,  Simon  &  Co   1,200  00 

Pearson,  P.  J   120  00 

Pomfret,  P.  C   SO  00 

Standard  Stationery  Co   1,440  00 

Unitarian  Church   360  00 


6,560  00 


Sundry  places. 

Alberni — 

Huff,  G.  A   5  00 

Bath  &  Amherst  Is. — 

North  Am.  Tel  Co   100 

Bayfield,  N.S.— 

Gass,  Chas.  L   300 

Brook — 

Pedwell,  Win   10  00 

Spiers,  Est.  J.  D   5  00 

Burlington  Beach — 

Hamilton  P.  L  &  T.  Co   1  00 

Calumet  Island — 

Rousseau,  A   12  50 

Wark,  Franklin  &  Sprout   12  50 

Catharinestown — 

Robert,  Est.  J.  R   1  00 

Collingwood — 

Northern  Nav.  Co   1  00 

Edmonton— 

Prov.  Govt. -Land  Titles  office   672  00 


Carried  forward   724  00 


Casual  Revenue — Con.  $  cts. 

Brought  forward   724  00 

Rents— Con. 
Sundry  places — Con. 

Hull— 

Fournier,  Belloni   1  50 

Paquette,  Albert   1  00 

Kingston— 

Corporaton   1  00 

Fiontenac  Cereal  Co   312  50 

Latchford — 

Davis,  J.  S.  &  Co   184  00 

Levis — 

Paradis,  S   240  00 

Quebec  &  Levis  Ferry  Co   194  52 

Robitaille  Cyrille   2  00 

McNairn's  Cove— 

Burnham  &  Morrell   16  00 

Nanaimo  Harbour — ■ 
Gordon,  D.  W   12  00 

New  Westminster — 

Can.  Pac  Ry       2  00 

Reid,  John,  12  m    int.  on  deferred 

payments   1,500  00 

Ottawa — 

Edwards,  Mrs.  W.C   1  00 

Pond    reek — 

Anal,  T.  &  Dufresne,  A   200 

Julien,  Alphonse   2  00 

Tradel,  Henri  A   100 

Prince  Albert — 

Prov.  Govt. -Court  House   3,300  00 

Prov Govt .  -Land  Titles  office   900  00 

Quebec — 

Corporation   1  00 

Harbour  Commission   1  00 

Red  Deer — 

Prov.  Govt. -Court  House   600  00 

Regina 

Prov .  Govt .  -Sheriff's  office   1,764  00 

Rondeau  Harbour — 
School  Trustees   1  00 

Saskatchewan  River 
Edmonton,  Yukon  &  Pac.  Ry   1  00 

Sault.  Ste.  Marie- 
Nelson,  John   16  00 

St.  Charles  River— 
Blais,  Narcisse   1  00 

St.  Maurice  River— 

Burrill,  V   50  00 

Corp.  Three  River   1  00 

Dansereau,  J .  H    125  00 

Union  Bag  &  Paper  Co   100  00 

Sudbury — 

Allard,  M   450  00 

Victoria — 

Finlayson   25  00 

Thompson   25  00 

Walkerton — 
Attwood,  T.  E   1  00 

Wiarton — 

Gr.  Trunk  Ry   25  00 

William's  Head  — 
Reid,  J.  D   12  00 

Winnipeg — 

A.  A.  Assn   40  00 

Dept.  Interior    441  00 

Yale  

Rev.  C.  Croucker   5  00 


11.0S1  52 
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<  ..via;  Revenue — Con.  $  cts. 

Earnings  of  Dredges,  <feo. 

Dredge  International — 

Etienne  Dussanlt  ,   6,194  47 

Montreal  Harbour  Com   8,862  59 

Dredge  King  Edioard — 

B.C.  Electric  Ry.  Co   4,152  75 

Hire  of  scow — 

Columbia  River  Lumber  Co   82  00 

Use  Driving  apparatus  — 

Miramichi  Steam  Nav.  Co    5  00 

Rent  hoisting  engine,  &c   80  00 


19,376  81 


Overpayments. 

Dredging  O.  &  Q — 

Capt.  D.  McLean   28  61 

Harbours,  Gen.  Ont. — 

Schug  Elec.  Co   19  60 

Lighting  Dom.  Blgsr — 

Stormont  Elec.  L.  &  P.  Co   100  00 

North  Saskatchewan  Booms  — 

D.  R,  Fraser  &  Co   190  00 

Pr.  Albert  Quar.  Stn. — 

A.  &  W.  Wilson   61  25 

Pub.  Bigs.  B.C.— 

Jas.  L.  Welton   30  00 

Rideau  Hall — 

J.  Blakker   12  50 

New  York  &  Ottawa  Ry   3  15 

Vernon  &  Kamloops  Telephone  Line — 

Can.  Pac.  Ry   127  05 

Yukon  Tel.  Mtn— 

Grimes   25  00 


597  16 


Refunds  of  Advances. 

Dredging  Gen.— 

D.  Matheson    31  55 

Harbours  Gen.  Que. — 

C.  S.  A.  McKay    118  00 

Leamington  Post  Office — 

J.  B.  Lamb   14  20 


Carried  forward-   163  75 


Casual  Revenue—  Con.  $  cts. 

Brought  forward   163  75 

Refunds  of  Advances  -Con. 

Montreal  Post  Office — 

City  of  Montreal   205  04 

New  Dredging  plant — 

D.  Matheson   50  00 

Ottawa  Storage — 

A.  T.  Genest   2  17 

Pub.  Big.  Gen.— 

R.  Croll   2  15 

Renewals.  Ont. — 

W.  J.  Hickey   l  35 

Surveys — 

Jas.  Tibbits   100  00 

A.  L.  Biggar   100  00 

A.  St.  Laurent   50  00 

F.  G.  Goodspeed   15<>  00 

St.  John  Waterworks   15  00 


839  46 

Sundries.   

Damages — 

Port  Burwell  dock — 
Pennsylvania  Ont.  Transp.  Co   454  39 

Port  Stanley  pier — 
Marquette  &  Bessemer  P  &  N.  Co        168  27 
Repairing  cable  to — 

Parbridge  Is.  Quar.  Stn    . .    467  50 

Laying  cable   556  12 

Board  passengers — 

S.  S.  Speedy....    16  00 

St.  John  Commission — 

J.  T.  Chapleau,  salary   516  61 

Telegraph  Lines,  N.S. — 

Miss  E.  Chevalier,  unclaimed  wages.         16  32 

Conscience  money   16  00 

Unclaimed  cheques — 

Yukon  Bigs.  mice. — 

Bertrand  &  Lillijon   15  00 

Rene  Perron,  absent  without  leave. .         63  33 

Rebates  on  unused  tickets   7  35 

Telegraph  Mtce.  B.C.  refund   1  90 



2,298  79 

Less — Account  cheque,  Levis  Dock. . .  2  84 


2,295  95 


1  — 28v 
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Re  Telegraph  Revenues. 

Audit  Office,  Ottawa,  March  27,  1912. 

Sir, — Statement  No.  9,  received  February  2nd  was  the  last  Telegraph  Return 
received  at  this  office. 

No  return  later  than  September  has  been  received  from  some  of  the  districts  of 
British  Columbia. 

Returns  from  the  other  districts  for  November  are  not  all  to  hand,  and  but  four 
returns  for  December. 

Deposits  come  to  hand  more  promptly  than  the  returns,  but  not  as  promptly  as 
they  should. 

Your  attention  is  requested. 

I  am,  your,  obedient  servant, 
The  Deputy  Minister  of  Public  Works.  J.  FRASER,  A.G. 


Public  Works  Dept.,  Ottawa,  April  10,  1912. 

Sir — Referring  to  your  favour  of  the  27th  ult.,  I  now  have  the  honour  to  enclose 
you  memorandum  of  explanation  from  the  General  Superintendent  of  Telegraphs  in 
regard  to  the  Traffic  returns  from  Government  Telegraph  and  Telephone  Lines. 

Yours  truly, 

J.  B.  HUNTER,  D.M.  P.  W. 

The  Auditor  General 


Memorandum  for  the  Deputy  Minister  of  Public  Works. 

Having  reference  to  your  note  of  enquiry  regarding  the  advice  received  from  the 
Office  of  the  Auditor  General  concerning  the  tardiness  of  presentation  of  traffic  returns. 
The  delay  this  time  is  found  to  be  due  to  congestion  of  work  here  at  Ottawa.  Mr. 
Burgess  has  given  me  the  enclosed  list  (in  duplicate  for  your,  convenience)  of  Returns 
received  which  shows  the  whole  well  up  to  date.  Mr.  Bray  has  been  away  for  some 
time  engaged  with  the  lately  established  agencies  in  the  Temiskaming  District  but  is 
returning  this  week  and  will  help  in  getting  the  arrears  of  returns  forwarded. 

D.  H.  KEELEY,  General  Superintendent. 

Ottawa,  April  3,  1912. 


Re  Wharfs  and  Piers  not  transferred  to  Department  of  Marine 

and  Fisheries. 

Audit  Oefice,  Ottawa,  February  22,  1912. 

Sir, — I  wish  to  call  your  attention  to  the  large  number  of  wharfs  built  by  your 
Department,  which  have  not  been  transferred  to  the  Department  of  Marine  and 
Fisheries,  and  on  which  no  fees  are  collected. 

On  July  7,  1910,  your  Deputy  furnished  a  list  of  126  wharfs  completed  in  1907- 
1908,  and  1909,  which  had  not  been  transferred.  In  addition,  there  are  the  wharfs 
previously  built  and  not  transferred,  and  those  built  in  1910  and  1911  ;  probably  200 
or  more  wharfs  in  all. 
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For  years  past  I  have  been  calling  the  attention  of  your  Department  to  this 
matter,  and  in  November,  1907,  submitted  the  matter  to  the  Treasury  Board. 

I  am,  sir,  your  obedient  servant, 

J.   FRASER,  A.G. 

Honourable  F.  D.  Monk, 

Minister  of  Public  Works. 


Public  Works  Department,  Ottawa,  Feb.  24,  1912. 

Dear  Sir,- -I  have  received  your  letter  of  the  22nd  instant,  re  wharves  and  piers 
not  transferred  to  the  Department  of  Marine  and  Fisheries,  and  thank  you  for  the 
information. 

1  have  referred  the  matter  to  the  Deputy  Minister  for  careful  attention. 

Yours  very  truly, 

F.  D.  MONK. 

The  Auditor-General. 


Department  of  Public  Works,  Ottawa,  June  5,  1912. 

Sir, — I  duly  received  yours  of  the  31st  ult.,  with  reference  to  Souris,  P.  E.  I. 
wharf.  I  did  not  know  before  that  you  drew  any  line  that  only  wharves,  where  fees 
were  collected  or  should  be  collected,  should  be  transferred  to  the  Marine  Department, 
and  unremunerative  works  left  in  the  hands  of  the  Public  Works  Department. 
According  to  my  reading  of  the  Act,  Chapter  112,  R.  S.  C,  1906,  Section  4,  it  seems  to 
me  that  all  wharves,  piers  and  breakwaters — whether  remunerative  or  not — are  to  be 
transferred  to  the  control  of  the  Minister  of  Marine  and  Fisheries.  Thereafter,  it 
would  appear  to  be  a  matter  for  the  Minister  of  that  Dapartment  to  say  whether  such 
and  such  a  work  shall,  or  shall  not,  be  subject  to  tolls  ;  and  I  am  replying  in  that 
sense  to  the  Department's  letter  of  the  18th  ultimo. 

With  regard  to  your  letter  of  February  22nd  last,  I  may  say  that  as  this  is 
entirely  a  matter  of  policy,  I  made  a  memorandum  to  the  Honourable  the  Minister 
of  Public  Works,  copy  of  which  I  enclose  for  your  information. 

I  am,  sir,  your  obedient  servant, 

J.  B.  HUNTER,  D.  M.  P.  W. 

The  Auditor  General. 

Note. — See  correspondence  page  V — 433,  audit  report  1910-11. 


April  25,  1912. 

Memorandum  to  the  Minister  : — 

With  reference  to  attached  letter  from  the  Auditor  General,  under  date  of  Feb. 
22,  1912,  concerning  a  large  number  of  wharves  constructed  by  the  Department  of 
Public  Works  which  have  not  been  transferred  to  the  Department  of  Marine  and 
Fisheries,  and  on  which  no  fees  are  collected,  I  beg  to  say  that  under  section  4,  of  the 
Government  Harbours  and  Piers  Act,  Chapter  112,  R.S.C.,  1906,  which  reads  as 
follows : — 

'  4.  Excepting  such  wharfs,  piers  and  breakwaters  as  are  on  or  connected 
with  canals,  the  use,  maintenance  and  ordinary  repairs  of  all  harbours,  wharfs, 
piers  and  breakwaters  constructed  or  completed  at  the  expense  of  Canada,  or 
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in  any  way  the  property  of  Canada,  and  the  making  and  enforcing  of  regula- 
tions concerning  such  use,  maintenance  and  ordinary  repairs,  and  the  collection 
of  tolls  and  dues  for  such  use,  shall  be  under  the  control  and  management  of 
the  Minister.' 

All  harbour  and  river  works  constructed  by  the  Department  of  Public  Works  are 
required  to  be  transferred,  upon  completion,  to  the  Department  of  Marine  and 
Fisheries  for  administrative  purposes. 

As  the  Auditor  states,  however,  this  Act — since  its  enactment — has  been  honoured 
more  in  the  breach  than  in  the  observance.  A  statement  prepared  by  the  Department 
of  Marine  and  Fisheries,  under  date  of  November  28,  1911,  shows  that  of  a  total  of 
1,131  wharves,  breakwaters  and  other  works,  which  have  been  constructed,  only  325 
have  been  placed  under  the  jurisdiction  of  the  Marine  and  Fisheries  Department.  The 
statement  referred  to,  for  convenience  of  reference,  is  given  hereunder  : — 


Wharves. 

Break- 
waters. 

Other 
Works. 

Total. 

No 

Transferred. 

260 

91 

76 

427 

124 

86 

35 

43 

164 

38 

41 

11 

9 

61 

38 

240 

19 

16 

275 

72 

138 

5 

9 

152 

49 

7 

1 

8 

1 

43 

1 

44 

3 

Total   

815 

161 

155 

1,131 

325 

There  are  a  number  of  reasons  why  this  Act  has  never  fully  been  lived  up  to  ;  the 
chief  being  the  dislike  of  the  public  to  pay  tolls  for  the  use  of  a  Government  work, 
especially  in  the  smaller  farming  and  fishing  communities. 

When  a  wharf  is  transferred  to  the  control  of  the  Department  of  Marine  and 
Fisheries,  a  wharfinger  is  appointed  and  tolls  are  thereafter  collected.  In  some  cases, 
where  transfer  was  made,  such  a  storm  of  protest  was  raised  that  the  transfer  was  sub- 
sequently cancelled.  In  other  cases,  steamboat  and  forwarding  companies  would  have 
their  vessels  call  at  a  wharf  for  the  accommodation  of  the  public  :  but  when  dues  were 
levied,  they  would  refuse  and  give  notice  that  they  would  make  some  other  wharf  at 
some  distance,  where  tolls  were  not  collected,  their  port  of  call. 

Moreover,  the  wharfinger  is  authorized  to  make  only  ordinary  and  minor  repairs, 
and  in  practice  the  repairs  made  are  very  minor  indeed,  the  result  being  that  a  wharf 
not  being  kept  up  and  not  regularly  inspected  by  an  Engineer  of  this  Department — as 
it  was  no  longer  his  business  to  do  so,  having  once  completed  it, — is  allowed  to  gradu- 
ally run  down  until  its  condition  is  such  that  expensive  and  costly  repairs — in  some" 
cases,  practically  re-construction, — become  necessary,  which  might  to  a  great  extent 
have  been  avoided  if  the  work  had  been  properly  maintained. 

In  addition,  the  Department  of  Marine  and  Fisheries  did  not  care  to  accept  the 
transfer  of  other  than  revenue-bearing  works,  namely — breakwaters,  groynes,  training 
piers  and  the  like. 

The  above  are  some  of  the  reasons  which  have  led  to  the  present  state  of  affairs. 
The  Auditor  General  has,  as  stated  in  his  letter — finding  his  protest  ineffectual — 
appealed  to  Treasury  Board  to  compel  the  transfer  of  these  works,  but  Treasury  Board, 
no  doubt  moved  by  some  of  the  reasons  above  given,  has  never  seen  fit  to  take  action 
in  the  matter. 

In  my  opinion,  the  Act  should  be  amended,  and  the  Department  of  Marine  and 
Fisheries  requested  to  indicate  what  wharves  it  is  disposed  to  retain  under  its  jurisdic- 
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tion  and  re-transfer  the  others  to  the  Department  of  Public  Works.  There  are  only  a 
few  of  the  larger  works  which  produce  a  revenue  of  any  size  ;  and  the  revenue  collected 
— even  including  that  obtained  from  the  larger  wharves — is  comparatively  insignificant. 

In  any  event,  I  do  not  think  that  wharves,  which  are  used  by  the  smaller  class  of 
trading  vessels  bearing  cargo  to  or  from  a  farming  or  fishing  community,  or  doing  a 
local  trade  only,  should  be  subject  to  tolls.  It  is  merely  a  source  of  annoyance  and  a 
cause  of  grievance  to  the  users  of  the  wharf  and  the  revenue  derived  after  the  whar- 
finger  is  paid  his  commission  is  a  mere  bagatelle.  Take  for  instance,  the  farmer,  who  is 
miles  away  from  any  railway  facilities,  shipping  a  few  head  of  cattle  or  a  few  bags  of 
potatoes  over  the  local  wharf ;  it  can  well  be  imagined  how  he  resents  paying  a  few 
cents  a  bag,  or  five  or  ten  cents  per  head,  for  the  privilege. 

I  beg  to  submit,  for  your  information,  a  statement  showing  the  dues  collected  by 
the  Department  of  Marine  and  Fisheries  during  the  years  1908,  1909,  1910  and  1911, 
on  wharves,  tfcc.,  transferred  from  the  Department  of  Public  Works  to  that  Depart- 
ment. In  this  statement,  the  Provinces  are  given  separately.  It  will  be  noticed  that  a 
few  wharves  only,  in  each  Province,  contributed  the  major  portion  of  the  revenue  col- 
lected. It  will  also  be  observed  that  of  the  wharves  transferred  to  the  Department  of 
Marine  and  Fisheries,  that  Department  has  been  gradually  reducing — year  by  year — 
the  number  of  wharves  on  which  tolls  are  levied,  which  bears  out  the  statement  I  made 
above  with  reference  to  wharves  in  farming  and  fishing  communities  being  subjected  to 
this  tax.  Doubtless,  protest,  similar  to  those  received  by  the  Department  of  Public 
Works  against  a  wharf  being  transferred  in  the  first  place,  have  been  made  to  the 
Marine  and  Fisheries  Department,  after  it  had  been  transferred,  with  the  result  that 
the  tolls  were  dropped  and  the  wharf  made  free.  It  would  be  much  better  if  wharves 
situated  only  in  the  more  important  harbours,  outside  of  the  harbours  of  Toronto, 
Quebec,  Montreal,  Halifax,  Pictou  and  St.  John,  N.B.,  which  are  excluded  from  the 
application  of  this  Act,  were  left  with  the  Department  of  Marine  and  Fisheries  and  all 
others  transferred  back  to  the  Department  of  Public  Works,  and  made  free.  Some 
responsible  person  in  the  neighbourhood  could  then  be  put  in  charge  as  overseer  at  a 
small  veariv  allowance,  who  would  see  that  no  improper  use  was  made  of  the  wharf, 
and  that  it  was  not  wilfully  damaged  ;  and  who  would  report  at  regular  intervals  on  its 
condition  to  the  District  Engineer  of  this  Department. 

The  question  raised  by  the  Auditor  General  is,  as  you  will  see,  one  of  policy,  which 
will  have  to  be  dealt  with  by  the  Government. 

J.  B.  HUNTER,  D.M.P.  W. 
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1911-12:  Railways  and  Canals:  Summary  of  Expenditure 

$  cts. 

$  Cts. 

Civil  Government. 

Page  in 

Part  W. 

7,000  00 

S-il^inVs  of  nermanent  staff 

7 

129,913  24 

136,913  24 

9 

6,876  89 

9 

2,382  87 

"           Extra  clerks,  &c  

9 

2,466  37 

11,726  13 

Capital:  Canals. 

Chambly  Canal — 

9 

847  02 

9 

52  00 

New  Machinery  

9 

14,570  27 

10 

8,037  07 

Lachine  Canal — 

Bridge  at  Rockfield  ,  

10 

11,633  17 

10 

260,235  77 

New  Tug  

10 

6,000  00 

Completion  of  wharf  and  basins  

11 

35,000  00 

Quebec  Canals —  New  Tug  

11 

5,999  20 

Sault  Ste.  Marie  Canal — Extending  north  mooring  pier  at  upper  entrance 

11 

18,227  10 

Soulanges  Canal — 

11 

646  61 

New  Machinery  

12 

KC>fi  Q7 

12 

11,620  92 

Shelter  for  linemen  

12 

997  07 

Stopping  leaks  and  trimming  slopes  ,  

12 

269,867  74 

To  pay  interest  on  final  estimate,  $14,271,  of  Manning  &  Macdonald 

at  5  per  cent  from  Jan.  11,  1904,  to  May  15,  1908  

12 

3,098  57 

St.  Ours  Lock — 

13 

2,389  27 

Movable  dam  

13 

1,917  01 

Trent  Canal- 

19 

1,698,989  83 

20 

18,305  39 

Exchequer  Court  \ward 

20 

28,800  26 

Welland  Canal — 

Port  Colborne:  improvements.. 

21 

114,401  79 

21 

7,495  15 

22 

14,911  33 

22 

23,138  60 

23 

3,200  00 

2,560,938  11 

Capital:  Railways. 

Intercolonial  Railway — 

23 

11,121  01 

23 

176,810  41 

Chatham:  Diversion  of  line  and  branch  to  wharf  

24 

210,563  93 

Dartmouth-Deans:  Construction  of  railway  

25 

24,696  31 

25 

42,978  63 

26 

73,989  59 

27 

98,898  72 

Hampton  station  to  Hampton  village:  Spur  line  

27 

1,711  08 

27 

80  626  67 

Moncton:  Locomotive  and  car  shops  with  equipment,  new  freight 

28 

23  177  98 

Moncton:  Loco,  and  car  shops,  &c:  Exchequer  Court  awards  

28 

83,758  33 

Mulgrave:  Improvements  

28 

28  961  12 

New  Glasgow:  Double  tracking  

28 

26,069  15 

29 

113,406  49 

29 

15  05 

Riviere  du  Loup:  Engine-house,  &c. 

29 

6,645  41 

Stellarton:  Increased  accommodation  

29 

30,000  00 

30 

249,929  45 

St.  John:  Increased  accommodation  

31 

25,600  00 

Truro:  Increased  accommodation  

31 

24,951  14 

Airbrakes:  To  improve  triple  values  of  

31 

7,150  00, 

32 

53,551  40 

Freight  cars:  Air  brakes  to  

32 

12,160  00 

1.406,771  87 

2,709,577  48 
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1911-12:  Railways  and  Canals:  Summary  of  Expenditure— Continued.         $  cts 

Brought  forward   1,406,771 

Capital:  Railways — Concluded. 

Intercolonial  Railway — Concluded. 

Freight  cars:  To  exchange  drawbars  of  

General  protection  of  highways  

Increased  accommodation  anil  facilities  along  line  

Original  construction  

Passenger  cars:  To  equip  with  fire  extinguishers  and  tool  boxes. 

Rolling  stock  

Steamer  Scotia:  new  machinery  for  

Surveys  and  inspections  .'  


Page  in 

i ,  *uo,  iiis 

Part  W. 

32 

1,999  72 

34 

114,266  28 

34 

50,952  23 

35 

175  96 

35 

6,400  00 

35 

128,485  13 

35 

832  68 

35 

564  69 

Prince  Edward  Island  Railway — 

Harmony  to  Elmira:  Branch  line  

Kensington  to  Stanley  Bridge:  Branch  line. 

O'Leary  to  West  Point:  Branch  line  

Souris:  Extension  to  freight  shed  on  wharf.. 

Summerside:  Increased  accommodation  

Tignish:  Addition  to  station,  &c  

Rolling  stock  

Original  Construction  


National  Transcontinental  Railway — 

Surveys  and  construction  

Hudson  Bay  Railway— Construction  

Quebec  Bridge — 

Construction  

Refund  of  subsidy  paid  by  the  Province  of  Quebec,  and  City  of 
Quebec,  to  the  Quebec  Bridge  and  Railway  Co.,  for  a  highway 

and  railway  bridge  

Award  of  Superior  Court  of  Quebec  


Income:  Canals. 

Chambly  Canal — 

Addition  to  bridgeman's  house,  Bridge  No.  3  

Deepening  and  straightening  ditch,  Lock  No.  6.. .......... '. 

Engine  for  derrick  scow  

Macadamizing  road  \\\ 

Renew  approaches  to  Bridges  2  and  5. .............   

Renew  wharf  at  St.  Johns  ' 

Cornwall  Canal — 

Enlarging  canal  office  

Heating  system,  statistical  officer's  house. '. . . . . . . '. . . . . . . . . .' 

Improving  upper  entrance,  Lock  17  

Improving  upper  entrance,  Lock  19  

Reinforcing  bank  at  Robertson's  culvert  

Removing  high  spots  from  prism  of  canal              

Renewing  culverts  in  concrete  

Valves  for  guard  weir.  Lock  20    

To  pay  G.  C.  Smith  for  land  taken.  &c. ' .' ' .' .' .' .' .' ' 
Farran's  Point—  Improving  lower  entrance. .  . 
Galops  Canal — 

Improving  upper  entrance.  Lock  28  

Rebuilding  dock  at  Cardinal  

Lachine  Canal — 

Concrete  walls,  &c  

Paving  Oak  Street,  Montreal.          

Murray  Canal- 
Dredging  

Building  scow  

Quebec  Canals — 

Dredging  

Macadamizing  two  miles  of  public  road,  Hungry  Bay  Dyke 
Protection  walls,  north  and  south  side,  Lake  St.  Francis 
Rapide  Plat — 

Dredging  

Improving  lower  entrance  

Rideau  Canal — 

Rebuilding  bridges  at  Old  Sly's  and  Oliver's  Ferry. 
Compensation  to  township  of  Bedford  for  damages 
bridges  by  flooding  


37 
37 
37 
37 
37 
37 
38 
38 


278 
41 

43 


43 
43 


damages  to  roads  and 


1- 


•H 


Carried  forward. 


89,413  36 
3,508  53 
2,676  74 
1,812  93 
9,217  00 
990  24 
19,823  11 
600  00 


603,293  07 


550,000  00 
485  20 


43 

1,499  89 

43 

2,000  00 

44 

1,112  50 

44 

15,965  43 

44 

1,928  53 

44 

4,332  05 

44 

4,980  00 

45 

542  86 

45 

26,933  37 

45 

15,689  88 

45 

3,500  00 

45 

2,787  82 

45 

2,646  15 

45 

2,438  63 

45 

834  19 

46 

63,432  10 

46 

29,291  10 

46 

1,399  36 

46 

42,000  00 

46 

14,174  60 

46 

13,440  88 

47 

949  57 

47 

17,374  16 

47 

17,888  41 

48 

7,993  71 

48 

14,519  97 

48 

27,414  73 

48 

3,358  40 

48 

1,000  00 

341,428  29 

$  cts. 
2,709,577  48 


1,710,448  56 


128,041  91 

21,110,683  05 
159,632  00 


1,153,778  27 


20 


972,161  27 
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1911-12:  Railways  and  Canals:  Summary  of  Expenditure— Continued. 

Brought  forward  

Income:  Canals — Concluded. 

Page  in 

Sault  Ste.  Marie  Canal—  Part  W. 

Rebuilding  north  entrance  pier,  upper  entrance   48 

Improvements   49 

Soulanges  Canal — 

Altering  and  renewing  buildings   49 

Lining  slopes  of  ditches  with  stone   49 

Mooring  posts   49 

Wharf  at  power  house   49 

St.  Ours  Lock —  Renewing  boom  piers   49 

St.  Peter's  Canal — Improvements   50 

Trent  Canal — Improvements   53 

Welland  Canal — 

Heavy  repairs   54 

Highway  bridge  at  Jane  Street,  Welland   53 

Stone  protection  to  banks   55 

Williamsburg  Canals- 
Iron  mooring  posts   55 

New  machinery   55 

Cost  of  litigation:  Canals   55 

Surveys  and  inspections:  Canals   56 

Income:  Trent  Canal:  Voted  under  Public  Works  Department. 

Mount  Julian:  Dock  extension   53 

Peterborough:  Wharf   54 

Income:  Railways. 

Cost  of  litigation:  Railways  _  _   55 

Surveys  and  inspections:  Railways,  including  inspection  of  Grand  Trunk 

Pacific   57 

Governor  General's  cars:  Repairs,  &c   59 

Subscription  to  International  Railway  Congress,  Brussels   59 

Remuneration  to  Government  Directors  of  Grand  Trunk  Pacific   59 

Contribution  of  Government  Railways  to  the  Faculty  of  McGill  Uni- 
versity ;.  59 

Contribution  of  Government  Railways  fo  the  Faculty  of  the  Polytechnic 
School,  Montreal  

Income:  Railway  Commission:  Paid  under  Statute. 

Salaries  of  Commissioners  and  Secretary   59 

Railway  Grade  Crossing  Fund   60 

Income:  Railway  Commission. 

Maintenance  and  operation  of  Board   62 

Expenses  in  connection  with  cases  before  board   63 

Income:  Railways  generally. 

Exchequer  Court  awards   63 

Collection  of  Revenue:  Canals. 

Carillon  and  Grenville  Canal:  Staff   108 

"  "  Repairs   109 

Chambly  Canal:  Staff   109 

Repairs   112 

Cornwall  Canal:  Staff   112 

Repairs   116 

Lachine  Canal:  Staff   116 

Repairs   120 

Dredge  vessels   147 

Compassionate  allowance  to  the  widow  of  the  late  Jas. 

O'Connor   120 

Murrav  Canal:  Staff   121 

Repairs   122 

Quebec  Canals:  Maintenance   120 

Repairs   122 

Carried  forward  


$  cts. 
341,428  29 


20,673  87 
9,032  34 

2,095  91 
9,985  14 
1,798  67 
495  75 
3,998  58 
5,208  18 
74,494  84 

20,000  67 
2,494  06 
5,743  40 

1,084  29 
946  22 
576  08 
11,688  60 


2,784  40 
19,974  96 


1,234  52 

40,470  52 
13,000  00 
97  33 
2,000  00 

2,500  00 

2,500  00 


47,000  00 
7,643  14 


123,997  23 
9,999  94 


25,496  59 
11,531  20 
34,796  66 
29,508  01 
83,786  04 
59,338  24 
87,989  26 
111,004  82 
4,182  91 

250  00 
4,213  21 
3,344  46 
20,316  58 
1,294  85 


$  cts. 
26,972,161  27 


477,052  83l27,76">,570  49 
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1911-12:  Railways  and  Canals:  Summary  of  Expenditure— Continued. 

Brought  forward  


Collection  of  Revenue:  Canals — Concluded. 


Page  in 
Part  W. 
123 


Ridcau  Canal:  Staff 

"  Repairs   125 

"  Dredge  vessels   148 

Sault  Ste.  Marie  Canal:  Staff   125 

Repairs   127 

"  Allowance  to  John  Erickson   127 

Soulanges  Canal:  Staff   127 

Repairs   130 

Ste.  Anne's  Lock:  Staff   131 

Repairs   131 

St.  Ours  Lock:  Staff. 


St.  Peter's  Canal:  Staff. 


131 

Repairs   132 


Trent  Canal:  Staff. 


133 

Repairs   133 

133 


Repairs   138 

Welland  Canal:  Staff   139 

Repairs   143 

Williamsburg  Canals:  Staff   144 

"  Repairs   145 

Compassionate  allowance  to  the  widow  of  the  late 

Elgin  Serviss   146 

Miscellaneous  Canals:  Staff   146 

Repairs   146 

Canal  Statistical  Officers. 


10,586,129  46 

1,000  00 

750  00 

1,000  00 
449,962  91 
500  00 
33,854  05 

350  00 

350  00 


149 

Sunday  labour   150 

Collection  of  Revenue:  Railways. 

Intercolonial  Railway:  Working  expenses   166 

Compassionate  allowance  to  the  widow  of  the 

late  John  Morton   228 

Compassionate  allowance  to  the  mother  of  the 

late  J.  E.  McNeill   228 

Compassionate  allowance  to  the  heirs  of  the 

late  T.  Raymond   228 

Prince  Edward  Island  Railway:  Working  expenses   152 

"  "  Allowance  to  Jas.  Gunnip   158 

Windsor  Branch  Railway:  Maintenance   166 

Hudson  Bay  Railway:  Compassionate  allowance  to  the  father  of  the 

late  Alex.  Seymour   158 

"  Compassionate  allowance  to  the  father  of  the 

late  Gilbert  Smith,  Jr   158 

Railway  Subsidies. 

Subsidies  paid  on  construction   151 

Miscellaneous. 

Gratuities  paid  by  Railways  and  Canals  Department   150 

Expenses  re  investigation  of  charges  of  political  partisanship   150 

charged  by 

Railways  and  Canals  Dept.  to  1912-13   150 

Less — Trent  Canal,  Income:  Voted  under  Public  Works  Department.. 


Adjustment  with  Public  Accounts. 

Civil  Government,  Railways  and  Canals  Department  iii — 30. 

Railways  and  Canals,  Capital  iii — 34. 

"  Income  iii — 35. 

"  Collection  of  Revenue  iii — 35. 


$  cts 
477,052  83 


54,156  89 
85,912  96 
12,785  37 
26,304  50 
28,798  51 
750  00 
36,871  50 
38,554  54 
2,770  51 
2,738  40 
3,584  10 
2,259  46 
4,768  20 
361  49 
44,811  08 
50,175  72 
149,848  27 
105,056  89 
25,753  98 
25,875  25 

1,000  00 
2,564  90 
895  19 
36,573  86 
31,435  55 


2,206  82 
1,111  46 

43  22 


$  cts. 
27,765,570  49 


1,251,059  95 


11,073,896  42 


859,400  25 


3,361  50 


40,953,888  61 
22,759  36 


Carried  forward. 


40,931,129  25 


148,639  37 
26.823,190  90 

763,006  72 
12,330,462  75 


40,065,299  74 
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1911-12:  Railways  and  Canals:  Summary  of  Expenditure— Concluded. 


Brought  forward. 


Adjustment  with  Public  Accounts— Concluded. 

Railway  Subsidies  ,  »|— 

Railway  Grade  Crossing  Fund   i— 11. 

Miscellaneous  

Cheques  of  previous  years  refunded  (see  below)  


Less —Collection  of  Revenue:  Exchequer  Court  Award  paid  in  1910-11  (page  W-182)  and 
charged  in  1910-11  by  Audit  Office  and  Finance  Dept.,  but  not  by  I.  C.  Ry.  at  Moncton; 
now  charged  again  by  Finance  Dept.  to  agree  with  Moncton  books,  and  to  be  credited 
in  1912-13  


Cheques  of  previous  years  refunded—  . 
National  Transcontinental  Railway,  cheques  of  1909-10:  cheque  4492  R.  A.  Tntes, 
$278.75,  cheque  6660  P.  A.  Courtney.  S2.25,  cheque  6661  P.  A.  Courtney  $10.  cheque 
6817  A.  Morin  $40  


$  cts. 
40,065,299  74 


859,400  25 
7,643  14 
3,361  50 
331  00 


40,936,035  63 


4,906  33 


40,931,129  25 


331  00 


Note— The  amount  of  capital  expenditure,  $26,823,521 .90— $331,  gives  the  amount  $26,823,190.90,  as 
shown  in  the  detail  of  Public  x\ccounts. 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 7 

SESSIONAL  PAPER  No.  1 


Abate- 
ments. 


cts. 


250  00 

153  75 
fl05  00 
200  00 
*J32  62 
170  00 
*66  00 
*58  00 
170  00 
165  00 
145  00 

52  50 
140  00 
112  50 
*83  63 
132  50 
135  00 
*44  00 
*72  75 
*63  00 

55  16 


82  50 
42  48 

*42  00 
27  58 
85  63 

83  75 
92  50 
51  88 

40  00 


*32  00 
19  36 
43  13 
77  50 
28  75 
77  50 

*28  75 
18  39 

73  75 

74  99 
47  66 
80  00 
73  75 
53  75 
32  50 

f56  00 

60  00 
60  00 
57  50 
47  50 
60  00 
60  00 
27  50 
45  83 


Railways  and  Canals:  Salaries  at  Ottawa. 


M  inister. 

Hon.  G.  P.  Graham,  Apr.  1  to  Oct.  9,  at  $7,000. 
Hon.  F.  Cochrane,  Oct.  10  to  Mar.  31  at  $7,000. . 


Deputy  Minister  and  Permanent  Staff  (St29.9tS.24). 

Deputy  Minister — 

A.  W.  Campbell,  12  to.  to  Mar.  31  

Div.  1A— 

Alward,  H.  F.,  3  m.  at  $3,000,  9  m.  at  $3,100  

Bell,  G.  A.,  12  m.  to  Mar.  31  

Bowden,  W.  A.,  12  m.  to  Mar.  31  

Dixon,  F.  A.,  12.  to  Mar.  31  

Johnson,  E.  V.,  6  m.  at  $3,350,  6  m.  at  $3,450  

Jones,  L.  K.,  6  m.  at  $3,250,  6  m.  at  $3,350  

Little,  W.  C.  12  m.  at  Mar.  31  

Murphy,  J.,  6  m.  at  $3,350,  6  m.  at  $3,450  

Payne,  J.  L.,  6  m.  at  $3,250,  6  m.  at  $3,350  

Sherwood,  L.  P.,  12  m.  ,o  Mar.  31  

Div.  IB.— 

Cope,  W.  V.,  6  m.  to  Mar.  31,  at  $2,100  '.  

Douglas,  R.  C,  12  m.  to  Mar.  31  

Gagnon,  E.  E.,  6  m.  at  $2,200  6  m.  at  $2,300  

Maynard,  M.  W.,  3  m.  at  $2,750,  9  m.  at  $2,800  

McLachlan,  D.  W.,  6  m.  at  $2,600,  6  m.  at  $2,700  

Mothersill,  G.  A.,  6  m.  at  $2,650,  6  m.  at  $2,750  

Pugsley,  J.  W.,  12  m.  to  Mar.  31  

Ross,  C.  W.,  9  m.  at  $2,400,  3  m.  at  $2,500  

Ross,  H.  LeB.,  12  m.  to  Mar.  31  

Yates,  G.  W.,  Oct.  16  to  Mar.  31,  at  $2,400  

Private  Secretary,  Oct.  16  to  Mar.  31  at  $600  

Div.  2A  — 

Bowes,  H.  K.,  12  m.  to  Mar.  31  

Cope,  W.  V.,  6  m.  to  Sept.  30  at  $1,700  (promoted)  

Devlin,  R.,  12  m.  to  Mar.  31  

Drought,  F.  A.,  Dec.  11  to  Mar.  31  at  $1,800  

McCormick,  H.  D.,  9  m.  at  $1,700,  3  m.  at  $1,750  (resigned). 

McKee,  A.  H.,  6  m.  at  $1,650,  6  m.  at  $1,700  

McKnight,  S.  L.  T.,  12  m.  to  Mar.  31  

McLaughlin,  D.  A.,  6  m.  at  $1,025,  6  m.  at  $1,050  

(Salary  in  part  paid  by  Public  Works). 

Robinson, ,C.  B.,  6  m.  to  Mar.  31  at  $1,600  

Private  Secretary,  Apr.  1  to  Oct.  9  at  $600  

Div. 2B.— 

Almon,  A.  U.,  12  m.  to  Mar.  31  

Bowman,  C.  A.,  Dec.  5  to  Mar.  31  at  $1,200  

Campbell,  C.  E.,  9  m.  at  $850,  3  m.  at  $900  

Dechene,  A.  M.,  12  m.  to  Mar.  31  

Dorman,  R.,  6  m.  to  Mar.  31,  at  $1,150  

Falconer,  R.  S.,  12  m.  to  Mar.  31  

Hill,  W.  B.  A.,  3  m.  at  $1,400.  9  m.  at  $1,450  

Hooper,  R.  H.,  Dec.  11  to  Mar.  31  at  $1,200  

Massie,  R.,  6  m.  at  $1,450,  6  m.  at  $1,500  

O'Leary,  W.  A.,  12  m.  to  Mar.  31  

Owens,  H.  T.,  June  15  to  Mar.  31  at  $1,200  

Proulx,  J.  I.  H.,  12  m.  to  Mar.  31  

Raby,  R.  S.,  6  m.  at  $1,450,  6  m.  at  $1,500  

Reid,  R.  S.,  6  m.  at  $1,050,  6  m.  at  $1,100  

Robinson,  C.  B.,  6  m.  to  Sept.  30,  at  $1,300  (promoted)  

Wright,  J.  P.,  12  m.  to  Mar.  31  

Div.  3A.— 

Addy,  F.  W.,  12  m.  to  Mar.  31  

Belliveau,  J.  E.,  12  m.  to  Mar.  31  

Bleakney,  C.  E.,  12  m.  to  Mar.  31  

Bott,  K.,  12  m.  to  Mar.  31  

Boulay,  M.  L.  C,  12  m.  to  Mar.  31  

Costin,  F.  M.,  12  m.  to  Mar.  31  

Dorman.  R.  6  m.  to  Sept.  30  at  $1,100  (promoted)  

Flanagan,  Z.  J.,  10  m.  to  Mar.  31  at  $1,100  


Civil 
Govern- 
ment. 


4, 190  84   Carried  forward . 


cts. 


3,669  34 
3,330  66 


5,000  00 

3,075  00 
3,000  00 
4,000  00 
2,800  00 
3,400  00 
3.300  00 
2,900  00 
3,400  00 
3,300  00 
2,900  00 

1,050  00 
2,800  00 
2,250  00 
2,787  50 
2,650  00 
2,700  00 
2,200  00 
2,425  00 
2, 100  00 
1,103  23 
275  81 

1,650  00 
849  96 
2,100  00 
551  61 
1,712  50 
1,675  00 
1,850  00 
1,037  50 

800  00 
314  52 

1,600  00 
387  10 
862  50 
1,550  00 
575  00 
1,550  00 
1,437  50 
367  74 
1,475  00 
1,500  00 
953  33 
1,600  00 
1,475  00 
1,075  00 
650  00 
1,600  00 

1 , 200  00 
1,200  00 
1,150  00 
950  00 
1,200  00 
1,200  00 
550  00 
916  66 


Outside 
Votes. 


105,982  46 


cts. 
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Abate- 
ments. 


$  ets. 
4. 190  84 


57  50 
45  00 
50  00 

45  00 
59  38 

46  88 
45  00 

tl7  50 
50  00 
50  00 
45  00 

58  75 

40  00 
38  75 
40  00 
40  00 
20  64 
30  00 
40  00 
1  95 
38  75 
40  00 
40  00 
38  75 
40  00 
38  75 
38  75 
40  00 
Ms  75 
40  00 
26  25 
40  00 
29  38 
38  75 
18  21 

38  67 

25  00 
6  25 

26  64 
28  75 
40  00 


Railways  and  Canals:  Salaries  at  Ottawa. 


Civil 
Govern- 
ment. 


.Brought  forward. 


Div.  3A — Coiuludcd. 

Hartv,  W.  P.,  12  m.  to  Mar.  31  

Helmer,  D.,  12  m.  to  Mar.  31  

Jamieson,  R.  F.,  12  m.  to  Mar.  31  

Kerr,  J.,  12  m.  to  Mar.  31  

Lyons,  M.  J.,  3  m.  at  SI, 150,  9  m.  at  $1,200  

Mahon,  M.,  3  m.  at  $900,  9  m.  at  $950  

O'Regan,  W.  T.,  12  m.  to  Mar.  31  

Ryan,  W.  L.,  5  m.  to  Aug.  31  at  §1,200  (superannuated)  

Stewart,  S.  M.,  12  m.  to  Mar.  31  

Tessier,  J.,  12  m.  to  Mar.  31  

Waddell,  B.  C,  12  m.  to  Mar.  31  

Woodill,  J.  S.,  6  m.  at  $1,150,  6  m.  at  $1,200  

Div. 3B.— 

Bennett,  R.  M.,  12  m.  to  Mar.  31  

Bogart,  L.  B.,  6  m.  at  $750,  6  m.  at  $800  

Buckley,  CP.,  12  m.  to  Mar.  31  

Cameron,  L.  M.,  12  m.  to  Mar.  31  

Dale,  A.,  8  m.  to  Nov.  30,  at  $800  (deceased).. .  

Dcnneny,  C.  M.,  12  m.  to  Mar.  31  

Desjardins,  H..  12  m.  to  Mar.  31  

Dudley,  Miss  H.  H.,  Dec.  24  to  Jan  21  at  $500  (transferred). . . 

Duhamel,  F.  L.,  6  m.  at  750,  6  m.  at  $800  

Graham,  S.  L.  C,  12  m.  to  Mar.  31  

Grant,  A.  F.,  12  m.  to  Mar.  31  

Harris,  I.  A.,  6  m.  at  $750,  6  m.  at  $800  

Haves,  H.  C,  12  m.  to  Mar.  31  

Inglis,  V.  B.,  6  m.  at  $750,  6  m.  at  $800  

Jarvis,  L.,  6  in.  at  $750,  6  m.  at  $800  

LaFleche,  C.  R.,  12  m.  to  Mar.  31  

Lyman,  S.  W.,  6  m.  at  $750.  6  m.  at  $800  

Martineau,  J.,  12  m.  to  Mar.  31  

Mathie,  A.  H..  6  m.  at  $500,  6  m.  at  $550  

McCrimmon.  R..  12  m.  to  Mar.  31  

O'Toole,  B.  M.,  3  m.  at  $550,  9  m.  at  $600  

Stanistrcet,  E.,  6  m.  at  $750,  6  m.  at  $800  

Weeks,  R.  G.,  Apr.  1  to  Sept.  14  at  $800 (resigned)  

Messengers — 

Gauthier,  A.  V.,  12  m.  to  Mar.  31  at  $800  (less  12  d.  in  Nov.). 

Graziadei,  S.  C,  12  m.  to  Mar.  31  

Irwin,  S.  W.,  3  m.  to  Mar.  31  at  $500  

Pelletier,  E.  A.,  8  m.  to  Nov.  30  at  $800  (transferred)  

Querv,  E.,  6  m.  at  $550,  6  m.  at  $600  

Smith,  W.,  12  m.  to  Mar.  31  


Tern porary  Staff  {$2,466.37). 

Extra  Clerks,  Copyists,  etc.  ($2,466.37)— 

Armstrong,  Miss  M.,  Jan.  15-Mar.  31,  1912  at  $800  

Beardslev,  G.  F.,  Jan.  18-Mar.  31,  1912  at  $800  

Bryce,  Miss  J.,  Nov.  8,  1911-Mar.  31,  1912  at  $500  

Crawford,  C.  S.,  Jan.  4-Mar.  31,  1912,  at  $800  

Dudlev,  Miss  H.  H.,  June  7-Dec.  23,  1911  (less  17  d.  in  Aug.)  at 

$500  

Hillvard.  Miss  J.,  Oct.  19-Nov.  25,  1911  at  $500  

Loasbv.  Miss  U.,  Oct.  26,  1911-Mar.  31,  1912  at  $500  

Lucas,' H.  L.,  Jan.  18-Mar.  11,  1912  at  $500  

McFarlane,  Miss  J.  H.,  Apr.  1-Sept.  30,  1911  at  $500  

O'Dell,  Miss  D.,  Feb.  10-Mar.  31,  1912  at  $500  

Peachy,  J.  W.,  Apr.  1-June  30.  1911  at  $1,140  

Pringle,  A.,  June  29-Dec.  28,  1911  at  $700  

Prudhomme,  Miss  B.,  Nov.  13,  1911-Mar.  31,  1912  at  $500  

Surveys  and  Inspections,  Canals  ($2,500.00). 

Engineer,  L.  N.  Rheaume,  12  m.  to  Mar.  31,  1912  

Messenger,  T.  E.  Lloyd,  2  m.  to  Mar.  31,  1912  


$  cts. 
105,982  46 


1,150  00 
900  00 

1,000  00 
900  00 

1,187  50 
937  50 
900  00 
500  00 

1,000  00 

1,000  00 
900  00 

1,175  00 

800  00 
775  00 
800  00 
800  00 
533  28 
600  00 
800  00 
38  97 
775  00 
800  00 
800  00 
775  00 
800  00 
775  00 
775  00 
800  00 
775  00 
800  00 
525  00 
800  00 
587  50 
775  00 
364  41 

773  34 
500  00 
125  00 
533  28 
575  00 
800  00 


169  90 
163  45 
198  61 
193  55 

250  00 
52  19 
216  39 
75  25 
249  96 
70  40 
285  00 
350  00 
191  67 


5,729  84 


139,379  61 


2,500  00 


*Superannuation  Fund  No.  1.    1  Superannuation  Fund  No.  2.    }35  years'  service  completed. 


RAILWAYS 
SESSIONAL  PAPER  No.  1 


AND  CANALS  DEPARTMENT:  EXPENDITURE 
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Railways  and  Canals  Dept.:  Civil  Government  Contingencies. 

Stationery  Office  and  King's  Printer's  Account  ($6,876.89). 

Stationery  Office  supplies:  12  m.  to  Mar.  31,  1912  ($3,646.92)— 

Books  printed  and  maps,  $310.73;  paper  and  envelopes,  $629.41  

Blank  books,  scratch  pads,  &c,  $236.67;  sundry  baskets,  $20.20  

Typewriters,  4  at  $120,  1  at  $235,  1  at  $125,  1  at  $110.25,  1  at  $65,  less  $80  for  old  ones. . . . 

Typewriter  repairs  and  supplies,  $214.45;  brief  bags,  3,  $41.70  

Subscriptions  to  periodicals,  $16.93;  card  cabinets,  5,  $35.45  

Binders,  files,  &c,  $15.44;  fountain  pens,  3,  $9.70;  guides,  $291.38  

Desk  distributor,  1,  $11.50;  barometers,  2,  $60;  portfolio,  1,  $20  

Sundry  stationery  supplies,  $665.56;  parliamentary  publications,  $132.55  

King's  Printer's  Account:  printing,  binding,  lithographing,  &c  

Sundry  Contingencies  ($2,382.87). 

Telegrams,  $452.06;  telephones,  $57.25;  postage,  $17.50;  water,  $53.80  

Subscription  to  newspapers  and  publications,  $294.21;  advertising,  $500  

Typewriter  repairs  and  supplies,  $121.50;  repairing  clocks,  $4.50  

Street  car  tickets,  $57.85;  cartage,  $15.80;  model  daters,  5,  $14  

Repairing  locks,  making  keys,  &c,  $26.50;  gratuities,  $12;  soap,  $15.35  

Repairing  and  cleaning  numerator,  $4;  rubber  stamps,  $7.95;  matches,  $4.65  

Framing  pictures,  $4.50;  towels,  6  doz.  at  $3.25  

Washing  towels,  Miss  L.  Paynter,  11  m.,  $77;  sundry  small  items,  $18.75  

Travelling  expenses:  Hon.  G.  P.  Graham,  £450;  C.  B.  Robinson,  $154.20  

Extra  Clerks,  Copyists,  &c.  ($2,466.87). 

Salaries  of  extra  clerks,  copyists,  &c  (Page  W —  8) 

Chant bly  Canal:  Capital:  St.  Johns  Harbour  Improvements. 

Poupore,  J.  G.  &  Co.,  contract  work  ($847.02)— 

Detailed  in  1910-11  (W— 60),  $270.84  +  $371.68  

Extra  work:  excavation  work  for  intake  pipe  on  account  of  change  of  location,  81  cu.  yd. 
at  $1 ;  hauling  pipe  to  new  location,  $31.50;  extra  gate  valve  at  water  works  ,  $92. . . . 

Total,  carried  to  page  W-  2  

Chambly  Canal:  Capital:  Claim  for  Land. 

Gervais  Estate:  claim  for  land  used  in  connection  with  culverts  at  St.  Johns  

Chambly  Canal:  Capital:  New  Machinery. 

Salaries,  detailed  under  'Office  of  the  Superintending  Engineer'  (Page  W — 120) 

Wages,  detailed  under  'Chambly  Canal  Repairs'  (PageW — 111) 

Canada  Cement  Co.:  cement(f.o.b.  cars  Chambly  Canton),  350  brl.  at  $2.05  

Canada  Paint  Co.:  pure  white  lead,  2,300  lb.  at  6fc  »  

(  anadian  General  Electric  Co.:  inc.  street  lighting,  I  in.  goose  neck  fixtures,  140  at  $3.75; 

4  amp.  60c.  p.  Tungsten  lamps,  200  at  $1.28;  sundry,  $15.72  

Dominion  Linseed  Oil  Co.:  2  brl.  d.  b.  linseed  oil,  83f  gal.  at  91c  

Dumaine,  S.  H.,  Chambly  Canton:  galv.  cornice,  320  ft.  at  85c  

Heroux,  J.  G.,  Terrebonne:  red  and  white  pine,  3|  x  9  x  16,  6,300  ft.  at  $40  

Imperial  Wire  &  Cable  Co.:  No.  4  hard  drawn  bare  b.  &  s.  copper  clad  steel  wire,  29,383  lb. 

(145  coils)  

Marchand,  J.  T.  &  Co.:  15  pes.  pitch  pine,  12  x  12  x  29  ft.,  5,220  ft.  at  $54;  160  pes.  pine,  t.  &  g. 

d.l.s.,  3  x  12  x  12-13  ft.,  5,555  ft.  at  $39  

Montreal  L.  H.  &  P.  Co.:  100  cu.  yd.  river  sand  

O'Leary,  W.  J.  &  Co.:  6,000  v.  porcelain  insulators,  l6t  class  locust  pins  with  U  in.  shank, 

&c,  2,600  of  each  

Ostiguy,  Jos.,  Chambly  Basin:  cedar  poles,  35  ft.  long,  7  in.  at  small  end,  60  at  $6.25;  wild 

cherry  flooring,  2,262  ft.  at  $60;  plinth  with  panels,  16  in.  wide,  319  1.  ft.  at  15c;  Quebec 

heater,  $12.50;  sundry',  $26.62  

Packard  Electric  Co.,  St.  Catharines:  1\  k.  w.,  2,200-220-110  volts,  60  cycle  'C  transformers, 

4  at  $70  

Simard,  Alf.:  broken  stone,  200  cu.  yd.  at  $2  

Steel  Co.  of  Canada,  Montreal:  330  bars  flat  iron,  lj  x  \,  5,250  lb.  at  1.92§c;  sq.  head  galv. 

bolts,  600  of  f  x  10,  100  each,  f  x  11,  f  x  12,  |  x  13,  f  x  14,  |  x  17,  $92.19;  2,000  carr-bolts, 

$16.20;  1,000  coach  screws,  $10  

Travel  and  outlay:  J.  T.  Lemire,  $9.60;  L.  S.  Pariseau,  $11.30  

Sundry  payments:  700  ft.  double  glass,  $44.51 ;  hard  ware,  S43.49;  1 ,000  pore,  insulators,  $25.33; 

24  yd.  stone,  $24;  2,500  ft.  semaphore,  $21.41;  1,000  locust  pins,  $16.38;  15  gal.  turpentine, 

$12.75;  sundry,  $27.95  

Total,  carried  to  page  W — 2  


%  cts. 


940  14 

256  87 
935  25 
256  15 

52  38 
316  52 

01  50 
798  11 
3,229  97 


580  61 
794  21 
126  00 
87  65 
53  85 
16  60 
24  00 
95  75 
604  20 


2,466  37 
11,726  13 

642  52 
204  50 


847  02 


52  00 


200  00 
4,871  50 
717  50 
155  25 

796  72 
76  04 
272  00 
252  00 

4,696  87 

498  53 
100  00 

200  00 


597  69 

280  00 
400  00 


219  45 
20  90 


215  82 


14,570  27 


- 
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Cornwall  Canal:  Capital:  New  Buildings. 

Wages,  detailed  under  'Cornwall  Canal,  Repairs'  (Page  W— 114) 

Accounts,  detailed  under  'Williamsburg  Canals,  Repairs'  (Page  W— 14c) 

Caverhill,  Learmont  &  Co.:  2,094  lb.  galv.  iron  at  $4.25;  sundry,  $7.35;  freight,  $4.90. ..... 

Fallon,  J.  J.:  erection  of  machine  shop,  bulk  sum,  $4,646.40;  extra  for  pressed  brick  sub- 
stituted for  common  brick  in  face  of  walls,  $374;  extra  concrete  in  foundations,  $343.23; 
less,  $477.50  for  supplies  furnished  by  department  

Gurney,  Massey  Co.:  Oxford  steam  boiler,  $91.80;  sundry,  $10.99  

Travel  of  Ottawa  official,  C.  A.  Bowman  

Advertising  


Total,  carried  to  page  W — 2  

Lachine  Canal:  Capital:  Bridge  at  Rockfleld. 

Haney,  Quinlan  &  Robertson:  work  under  contract  •  •  (Page  W— 65) 

Strauss  Bascule  Bridge  Co.,  Chicago:  first  payment  for  plans,  specifications,  &c,  in  con- 
nection with  the  bridge  over  the  canal  at  St.  Pierre  aux  Liens  .. . 

Salaries,  detailed  under  'Office  of  the  Superintending  Engineer'  (Page  W— 121) 

Chainman,  A.  Picard,  Aug.-Sept.,  53  d.  at  $1.75  

Night  fireman  at  cement  sheds,  Wm.  O'Brien,  Jan.-Mar.,  91  d.  at  $1.75  

Caretaker,  M.  Walsh,  Jan.-Mar.,  78  d.  at  $1.75  

BeH  Telephone  Co.:  exchange  service,  H.  R.  Lordly's  office,  3  m.  to  Mar.  31,  1912  

Canadian  Fairbanks-Morse  Co.,  4  gang  moulds  

Kerwin,  Mrs.:  cleaning  office,  Sept.-Nov.,  Jan.-Mar.,  at  $6  

Lordly,  H.  R.:  horse  hire,  27  h.  at  $1;  car  fares,  $6;  telephone  messages,  S2.30  

Montreal  L.  H.  &  Power  Co.:  lighting  office,  Nov.  22  to  Mar.  20,  $5.85;  16  lamps,  $3.20  

Montreal  Sanitary  Towel  Supply:  towel  supply,  8  m.  to  Mar.  31, 1912,  $6.40;  towels  lost,  6  at  15c 

Phelan,  F.  H.:  stove  coal,  14  tons  at  $7,  6.05  at  $7.50  

Renaud,  D.:  car  fares,  $18.45;  meals,  $8.05  

Car  fares  for  three  employees  •  •.  •  •  •  ■•■ 

Sundry  payments:  water  rates,  shed  No.  2,  $36;  4  bags  sand,  $20;  2  doz.  balls  twine,  §17.70; 
white  lead,  $10.28;  sundry,  $78.90  

Stationery  Office,  Ottawa,  $72.91;  express,  $2.35  

Advertising  •  

Total,  carried  to  page  W — 2  

Lachine  Canal:  Capital:  Concrete  Vertical  Walls. 

Haney,  Miller,  Quinlan  &  Robertson,  work  under  contract  (Page  W— 65) 

Canada  Cement  Co.:  Portland  cement,  25,765  brl.  at  $1.85;  less,  sacks  returned,  129,107  at 

10c  

Salaries,  detailed  under  'Office  of  the  Superintending  Engineer'  (Page  W— 121) 

Inspectors,  days  at  $3.50:  J.  Fourr.ier,  355.7;  J.  A.  Roy,  319  

Chainman,  days  at  $1.75:  J.  McKenna,  May-Mar.,  317.9;  A.  Picard,  Apr.,  25;  J.  A.  Rose, 

Apr.-July,  84  

Collecting  cement  bags,  J.  Cunningham,  Apr.-Nov.,  256.7  d.  at  $1.75  

Cement  checker,  M.  McGuire,  Apr.,  27  d.  at  $1.75  

Watchmen,  days  at  $1.75:  J.  Mooney,  Apr.,  30;  M.  Walsh,  Jan.,  13  

Bell  Telephone  Co.:  exchange  service,  Engineer  Lordly's  office,  6  m.  to  Jan.  1,  1912,  at  $55 

Brabant,  M.,  carting  empty  cement  bags,  &c,  May-Dec,  1,070  h.  at  50c  

Lordly,  H.  R.:  horse  hire,  108  h.  at  $1;    car  fares,  $42.25;  telephone  conversations,  $22.20; 

boat  hire,  $7  

Montreal  Sanitary  Towel  Supply  Co.,  towel  supply,  4  m.  to  July  31,  4  rn.  to  Mar.  31,  at  80c. 
Car  fares:  L.  P.  Duquet  S15,  J.  Fournier,  $110.70,  J.  Lefebvre,  $1.20,  A.  Picard  $1.50, 

J.  A.  Rose  $21.20,  J.  A.  Roy  $83.30  

Cleaning  office,  at  $6  per  m.:  Mrs.  J.  Cullen,  4  m.  to  Mar.  31,  $24;  Mrs.  W.  Kerwin,  4  m.  to 

July  31,  $24  •••• 
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11,633  17 

Total,  carried  to  page  W-  2 


Lachine  Canal:  Capital:  New  Tug. 

Wages,  detailed  under  'Lachine  Dredge  Vessels'  (Page  W— 147) 

Caverhill,  Learmont  &  Co.:  ref.  iron,  749  lb.  at  3.25c,  777  at  2.2c;  rd.  iron,  1149  lb.$22.55; 

500  bolts.  $9,05  

Dotv  Engine  Works  Co.:  boiler  supplied  and  installed,  $4,800;  less  $2,754.41,  paid  in  1912-13. 
Marchand,  J.  T.  &  Co.:  277  pieces  w.  oak,  sundry  dimensions,  10,969  ft.  at  $100;  325  pieces 

pitch  pine,  3x4,  2x8,  2£x3,  &c,  12,904  ft.  at  $54.;  175  pieces  pine,  ljin.  x  6  in.,  |in.,  2,398  ft. 

at  $39  

Steel  Co.  of  Canada:  spikes,  4  x  L  1  keg  at  $3.95,  6x^,5x  TK5,  8  at  $3.35,  7  x  f,  3  at  $3.15; 

4  in.  nails,  1  keg  at  $2.35  

Wilson,  Jas.,& Co:  oakum,  400  lb.  at  7c;  caulking  cotton,  171  lb.  at  15c;  1  brl.  pine  pitch,  $4  90 
Four  payments  under  $7  each  

Total,  carried  to  page  W — 2  
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RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— H 

SESSIONAL  PAPER  No.  1 


Lachine  Canal:  Capital:  Wharf  and  Basins. 

Canada  Foundry  Co.:  supply  and  erection  of  a  Scherzer  roller  lift  bridge  at  Cote  St.  Paul, 
bulk  sum,  $9,650;  structural  steel  work,  14,789  lb.  at  4.73c;  machinery,  1,087  lb.  atl3. 62c; 
less  $1,139.72  for  opening  and  maintaining  roadway  on  account  of  the  failure  of  the  con- 
tractors to  erect  the  bridge  at  the  date  specified;  and  less  $7,335  paid  in  1910-11  (W-9). 

Canadian  General  Development  Co.,  work  under  contract  (Page  W— 66) 

Salaries,  detailed  under  'Office  of  the  Superintending  Engineer'  (Page  W-121) 

Assistant  inspector,  J.  Lefebvre,  April  to  Dec,  255.1  d.  at  $2.50  

Chainmen,  d.  at  $1.75:  E.  Lefebvre,  Apr.-Sept.,  174.4;  J.  McKenna,  Apr.  30;  A.  Picard, 

May-Julv,  79;  O.  Viau,  Apr.-Sept.,  166.7  

Caretaker,  M.  Walsh,  Apr.-Dec,  222  d.  at  $1.75  

Wages,  detailed  under  'Lachine  Canal  Repairs'  (Page  W-118) 

Canadian  Inspection  Co:  inspection  of  Scherzer  roller  lift  bridge,  June-Aug.,  1911,  1.846  m. 

at  $130  i  ;  '  

Canadian  Inspection  and  Testing  Laboratories:  calculation  of  detail  weight  of  structural 

steel  for  lift  bridge  

Labreche-Viger,  G.  E.:  car  fares,  $10.60;  meals,  $1.30  

Lordly,  H.  R.:  horse  hire,  71  trips  at  $1;  car  fares,  44  trips  at  10c  

Scherzer  Rolling  Lift-Bridge  Co.:  preparation  of  the  plans  and  specifications  for,  general 
consulting  engineering  supervision  over,  and  the  right  to  construct,  use  and  operate  a 
single  leaf  Scherzer  rolling  lift  bridge  at  Cote  St.  Paul,  $1,000;  less  $700  paid  in  1909-10 

(W-9),  and  less  $137.59  paid  in  1912-13  

Car  fares:  N.  Lacroix,  $25.30;  Ed.  Lefebvre,  $15.70;  J.  Lefebvre,  $18;  O.  Viau,  $20.50  

Cleaning  office:  Mrs.  J.  Cullen,  Nov.,  $6;  Mrs.  W.  Kerwin,  Aug.  $6  

Sundry  payments:  lighting  office,  Feb.  15  to  Nov.  22,  $2.85;  towel  supply,  8  m.  to  Nov.  30, 
$6.40;  water  rates,  $7.76;  carting  cement,  $15,  coal,  $13.36;  windows,  $5.25;  coal  oil, 

$4.50;  6  brooms,  $2.88  

Stationery  Office,  Ottawa  

Legal  services,  Georges  Mayrand,  Montreal,  services,  re  Canada  Linseed  Mills  


Less— Charged  to  1912-13  

Total,  carried  to  page  W— 2  

Quebec  Canals:  Capital:  New  Tug  No.  2. 

Wages,  detailed  under  'Lachine  Dredge  Vessels'  (Page  W — 147) 

Caverhill,  Learmont  &  Co.:  ref.  iron,  1680  lb.  at  3{c,  329  lb.  at  2.2c;  carriage  bolts,  $9.04; 

88  lb.  galv.  chain,  $9.46  

Doty  Engine  Works  Co.:  engine  and  boiler,  $4,800;  less  $1,000  paid  in  1912-13,  and  $485  held 

for  non-completion  of  installation  

Goodfellow,  G.  C;  80  pieces  3  in.  white  oak,  3,312  ft.  at  $80  

Marchand,  J.  T.,  &  Co.:  200  pieces  w.  oak,  sundry  dimensions,  9,073  ft.  at  $100;  dressing, 

planing  and  bevelling  225  pieces  at  18c  

Shearer,  Brown  &  Wills,  500  deck  plugs  

Steel  Co.  of  Canada:  807  lb.  ref.  iron.  $16,50;  3  kegs  spikes,  $10.05  

Total,  carried  to  page  W— 2  

Sault  Ste.  Marie  Canal:  Capital:  Extending  North  Mooring  Pier  at  Upper  Entrance. 

Boyd,  J.  F.,  work  under  contract  fPage  W — 68) 

Engineer  in  charge,  F.  B.  Fripp,  12  m.  to  Mar.  31  

Rodman,  T.  Fortin,  221  d.  at  $2.25  

MacLellan,  F.  M.:  officeman,  232-5  d.  at  $2.25;  timber  inspector,  7o  d.  at  $2.75  

Ice  augerers,  d.  at  $2.25:  W.  Clark  10,  J.  Doucette  20,  G.  Elliott  24,  R.  Miron  26  

Algoma  Iron  Works:  repairs  to  engine  of  launch:  labour,  $13.10;  material,  $3.12  

Queen  City  Oil  Co.:  10  gal.  motor  oil  at  90c;  gasoline,  127-3  gal.  at  W,c,  43-1  at  20c  

Small  payments:  hardware,  $8.81;  repairs,  $7.20;  20-in.  wheel,  $13.50:  sundry,  $28.45  

King's  Printer's  account,  $5.56;  Stationery  Office,  Ottawa,  $43.36;  express,  $5  

Advertising  


Total,  carried  to  page  W — 2  

Soulanges  Canal:  Capital:  Mooring  Posts. 


Canada  Cement  Co.,  cement,  150  brl.  at  $1.85  

Amesse's  Foundry,  25  collars  for  mooring  posts,  520  lb.  at  2jc  

Imperial  Oil  Co.:  5  diums  motor  gasoline,  442  gal.  at  15^c;  5  drums  at  $10;  freight  on  drums 

returned,  $2.50;  less  drums  returned,  10  at  $10  

Montreal  Sand  &  Giavel  Co.,  221-6  cu.  yd.  river  sand  at  $1.25  

Mount  Royal  Foundry  Co.,  10  nigger  heads,  2,000  lb.  at  2£c  

Sicotte,  H.,  freight  

Total,  carried  to  page  W — 2  
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3  GEORGE  V.,  A.  1913 


Soulanges  Canal:  Capital:  New  Machinery. 

Buchanan,  R.  H.  &  Co.,  Montreal:' centrifugal  pump,  6-in.  stroke,  4-in.  dia.,  with  10  h.p. 

motor  pulley  on  each  side  of  pump,  $340;  less  $11.03,  freight,  labour  and  cartage  

Gardner,  R.  &  Son.:  second  hand  Bertram  lathe,  complete  with  taper  attachment,  gears  and 

counter  shaft  


Total,  carried  to  page  W — 2 


Soulanges  Canal:  Capital:  Protection  Works,  Cpper  Entrance. 

Salaries,  detailed  under  'Office  of  the  Superintending  Engineer'  s  (Page  VV — 121) 

Rodman  and  chainman,  W.  Gauthier,  May-March,  251  d.  at  $2  

Boatmen,  days  at  $2:  J.  Moussette,  June-Oct.,  105;  F.  Prieur,  July-Oct.,  77  

Bell  Telephone  Co.:  exchange  service,  office,  6  m.  to  Feb.  17,  1912,  $10;  conversations,  $7.30. 

Lafleur,  I.  L.,  2  only  flat  bottom  boats  

Langlois,  U.:  office  rent,  3  m.  to  Jan.  31,  1912,  $15;  trips,  $11.50  

Pinhev,  C.  H.:  office  rent,  6  m.  to  Oct.  31,  1911  ~  

Travel  and  outlay:  J.  T.  Lemire,  $158.90;  L.  S.  Pariseau,  $8.50;  P.  Piche,  $13.55  

Sundry  payments:  trips,  $47.50;  sundry,  $24.34  

Detailed  under  'Lachine  Dredge  Vessels'  (Page  W — 147) 

Advertising  


Total,  carried  to  page  W — 2. 


Soulanges  Canal:  Capital:  Shelter  for  Linemen. 

Wages,  detailed  under  'Soulanges  Canal,  Repairs'  (Page  W — 130) 

Canadian  Westinghouse  Co.:  two  4  k.w.  transformers,  with  hanger  irons,  fuse  blocks  and  oil. 

Marchand,  J.  T.  &  Co.:  pine,  1  in.,  2  in.,  &c,  6,000  ft.  at  $39  

Robertson,  Thos.  &  Co.:  22  sheets  copper,  6x30x26,  289J  lb.  at  22c;  20  lb.  copper  nails,  $7.. . . 
Sundry  payments:  500  lb.  white  lead,  $31.25;  freight,  $27.65;  electrical  supplies,  $20.84;  labour 
roofing,  $20.43  


Total,  carried  to  page  W — 2. 


Soulanges  Canal:  Capital:  Stopping  Leaks,  Trimming  Slopes,  &c. 

Canada  Cement  Co.:  cement,  21,551  brl.  at  $1.85;  less,  bags  returned,  70,371  at  10c  

Haney,  Quinlan  <fe  Robertson,  work  under  contract  (Page  W — 68) 

Salaries;  detailed  under  'Office  of  the  Superintending  Engineer'  (Page  W — 121) 

Inspectors:  days  at  $3.50,  G.  A.  Biron,  July-Aug.,  47;  H.  Duval,  Sept.-Oct.,  36  

Rodmen,  days  at  $2:  W.  Gauthier,  Aug.,  14;  J.  Gourley,  Sept.,  13  

Chainmen,  Sept.,  days  at  $2:  A.  Gourley,  Aid.  Legault,  H.  Legault,  each  13  d  

Bundling  empty  cement  bags:  Em.  Isabelle,  July-Aug.,  23  d.  at  $1.75,  17  at  $2;  Conrad  Leroux, 
Sept.-Oct.,  38  d.  at  $2;  Jos.  Menard,  July-Aug.,  12  at  $2;  W.  Menard,  July-Oct.,  23  d.  at 
$1.75,  67  at  $2  

Boatmen,  28  d.  at  $2;  cook  and  boat  watchman,  5  Sept.,  $20  

Travel  and  outlay:  J.  T.  Lemire,  $65.70;  L.  S.  Pariseau,  $29.30;  P.  Piche,  $8  

Sundry  payments:  freight  on  empty  cement  bags,  $52.50.  trips,  $26.50  


Total,  carried  to  page  W — 2  

Soulanges  Canal:  Capital:  To  pay  Interest  to  Manning  and  Macdonald. 

Manning  &  Macdonald:  interest  on  $14,271  from  Jan.  11,  1904-May  15,  1908,  at  5  per  cent  

St.  Ours  Lock:  Capital:  Electrical  Equipment. 

Salaries,  detailed  under  'Office  of  the  Superintending  Engineer'  (Page  W — 121) 

Wages,  detailed  under  'Lachine  Canal,  Repairs'  (Page  W — 118) 

Wages,  detailed  under  'St.  Ours  Lock,  Repairs'  (Page  W — 132) 

Allis-Chalmers-Bullock,  Ltd. :  220  v.,  3  phase,  30  cycles,  900  r.p.m.,  type  'AN'  motors,  5  of 

1  h.p.,  5  of  3  h.p  

Gardner  (R.)  &  Son:  10  cast  iron  gear  blanks,  $55;  10  steel  pinions,  $22.50;  5  bevel  gears, 
$7.50 


Gravel,  Arthur,  &  Co.:  labour,  &c,  making  worm  wheels,  &c:  337  h.  at  50c,  45  at  35c: 
material,  $12. 15  

Hill  Electric:  altering  eight  reversible  switches  

Mount  Royal  Foundry  Co.:  iron  castings,  12,396  lb.  at  2ic  

Northern  Electric  &  Mfg.  Co.:  two  5  k.w.  Maloney  transformers,  30-cycle,  2,200-220-110  v., 
pole  type  


Carried  forward. 
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St.  Ours  Lock:  Capital:  Electrical  Equipment— Concluded. 

Brought  forward  

Phcenix  Bridge  &  Iron  Works:  16  channels  and  4  beams,  1,300  at  2'c;  40  bent  plates,  540  lb 
at  4c;  sundry,  $34.75  

Williams  &  Wilson:  13|  in.  'Worrall'  friction  cut-off  couplings  for  2^  in.  shaft,  4  for  $160; 
shafts,  2&  in  x  17$  ft.  long,  4  at  $7;  sundry,  $22.17  

Travel  and  outlay,  L.  S.  Pariseau  

Sundry  payments:  5  beams  (1,770  lb.),  $44.25;  325  lb.  steel  castings,  $27.64;  116  lb.  bronze 
castings,  $25.52;  freight  and  cartage,  $19.66;  repairs  to  electric  controller,  $19.50;  48 
shafts  cold  rolled  steel,  $18.90;  10  sprocket  wheels,  $13.80;  sundry,  $25.12  

Total,  carried  to  page  W-  2  


St.  Ours  Lock:  Capital:  Movable  Dam. 

Wages,  detailed  under  'St.  Ours  Lock  .Repairs'  (Page  W— 132) 

Canada  Cement  Co.:  cement,  15  brls.  at  $2.10  

Canada  Navigation  Co.:  freight  on:  240  pieces  timber,  $30;  800  bags  cement,  $56;  sundry, 

$40.83  

Marchand,  J.  T.,  &  Co.:  240  pieces  pitch  pine,  4  in.  x  12  in.  x  8  ft.,  7,680  ft.  at  $54  

Phoenix  Bridge  &  Iron  Works:  75  movable  steel  frames  for  dam  

Travel  and  outlay:  J.  T.  Lemire,  $7;  L.  S.  Pariseau,  $17.90  

Sundry  payments:  50  pieces  pine,  $45.50;  sundry,  $19  .10  

Total,  carried  to  page  W— 2  


Trent  Canal:  Capital:  Construction. 


Expenditure  under  Contract  ($1,225,293.84). 

Ontario — Rice  Lake  Division — 

Brown  &  Aylmer:  Sec.  No.  5  (Page 

Dennon  &  Rogers,  Sec.  No.  2  (  " 

Haney,  Quinlan  &  Robertson:  Sec.  No.  4  (  " 

Sec.  No.  6  (  " 

Larkin  &  Sangster:  Sec.  No.  1  (  " 

Sec.  No.  7  (  " 


Randolph  Macdonald  Co. 
Holland  River  Division — 

Conroy,  D.,  &  Sons  

York  Construction  Co.;  Sec.  No.  2 


W— 70) 
W— 70) 
W— 71) 
W— 72) 
W— 73) 
W— 74) 


( 


W— 74) 
W— 76) 
W— 76) 
W— 76) 
W— 77) 
W— 77) 
W— 78) 
W— 80) 


Contract  17011  (  " 

Contract  19360  (  " 

Burleigh  Falls:  Dam:  Bishop  &  Buchannan  (  ." 

Lindsay  Section:  John  Ritchie  &  Co  (  " 

Rosedale  Section:  Randolph  Macdonald  Co  (  " 

Peterborough-Lakefield  Division:  Sec.  No.  1:  Brown,  Love  &  Aylmer  (  " 

Simcoe-Balsam  Lake  Division:  Sec.  No.  3:  Brown  &  Aylmer  (  " 

Cleveland  Bridge  &  Engineering  Co.:  erecting  steel  highway  bridge  at  Trent  Bridge,  com 
plete,  $9,600;  material  delivered  at  site  of  bridge  at  Heeley's  Falls,  $5,000;  total, 

$14,600— less,  paid  in  1910-11  (W-10),  $7,740  

Collier,  H.  B.,  lock  gate  machines  (Page  W— 82) 

Canadian  General  Electric  Co.:  electrical  equipment  for  Strauss  Trunnion  Bascule  bridge  at 

Lindsay,  $2,280;  less  paid  in  1910-11  (W-10),  $2,000  

Dickson  Bridge  Works  Co.:  construction,  erection  and  completion  of  a  steel  highway  draw- 
bridge at  upper  end  of  Lock  12,  $3,998;  less,  $998,  paid  in  1912-13  

Dominion  Bridge  Co:  waggon  valves.  (Page  W — 82) 

Hamilton  Bridge  Works  Co.:  constructing  highway  bridges  over  canal  at:  Wellington  St., 
Lindsay,  $14,600,  additional  gears  $195,  extra  labour  and  material  $475.78;  Glen  Ross, 
$5,347;  Glen  Miller,  $9,284;  Glen  Ross,  C.  O.  Ry.,  $27,650;  Green  Lane,  $6,482;  Frank- 
ford,  $13,087;  2nd  Concession,  $5,655;  Yonge  St.,  $5,655;  total,  $88,430.78,  less  previous 

payments,  $82,950  (1910-11,  W-10)  

Hamilton,  Wm.  Co.:  on  account  of  supply  and  erection  of  13  cylindrical  valves  (Raney's 
Falls,  2  upper,  2  intermediate,  type  "A",  1  intermediate,  type  "B,"  2  lower;  Heeley's 
Falls,  2  upper,  2  intermediate,  2  lower),  $23,000;  less,  $2,300  drawback,  and  less  $2,390 

paid  in  1912-13  

Hamilton,  Wm.,  Co.:  4  gains  for  emergency  stop  logs,  2  for  lock  12,  2  for  lock  17,  at  $280. . . 


$  cts. 
1,871  81 
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Carried  forward   1,225,293  84 
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Trent  Canal:  Capital:  Construction— Continued. 

Brought  forward  


Cement  ($21$, 090 .82). 

Canada  Cement  Co.:  cement  at  $1 .95  per  brl.  delivered  at:  Glen  Miller  or  Frankford,  12,975 
brl.,  Campbellford  53,310  brl.,  Hastings  17,066  brl.,  Lakefield  4,105  brls;  freight  on  sacks 
returned  §319. 58— total,  $170,858.78;  less,  empty  sacks  returned,  300,037  at  10c,  and  less 
amount  paid  contractors  hauling,  &c,  $149.37  

Rogers,  Alfred,  Ltd.:  cement  delivered  at:  Trenton  Junction,  17,690  brls.  at  $1.95,  Hastings, 
17,089  brls.  at  $1.95,  Newmarket  or  Holland  Landing,  27,010  brl.  at  $2,  Campbellford,  5,075 
brl.  at  $1.95;  freight  on  sacks  returned,  $301.01 ;  total,  $132,036.31 ;  less  empty  sacks  return- 
ed, 236,485  at  10c,  and  less  $2.70,  paid  contractors  for  rebagging  


$  eta. 
1,225,293  84 


140,705  71 


Land  and  Damages  ($42,864.84) 

Eldon  Township — 

Bishop,  R.  &  Briton,  8.,  pt.  W.  },  lot  27,  con.  2  

Robinson,  Thos.,  difference  given  in  the  exchange  of  3-4  ac.  of  w.  \  lot  25,  con.  10,  and  2.75 

ac.  of  another  part  of  same  lot  

Gwillimbury  East — 

Barker,  M.  W.,  pt.  lot  7,  con  2  

Hulse,  Henry:  pts.  lots  2  and  3,  con  2,  land  $2,500;  damages  due  to  cutting  off  water  and 

closing  road,  $1,500  

Thorne,  Mrs.  V.  A.,  lot  107,  con.  1,  w.  of  Yonge  St  

Toronto  &  York  Radial  Railway  Co.,  pt.  lot  6,  con.  2,  e.  of  Yonge  St  

Watson,  Chas.,  pt.  lot  7,  con.  2  

Seymour  Township — 

Bateson,  Mary  &  J.  G.,  pts.  lots  17  and  10,  con.  6  

Boyd,  Rosannah,  pt.  lot  11,  con.  7  

Coveny,  Ed.,  pts.  lot  6  con.  2  and  for  loss  of  quarry  on  land  

Coveny,  Mary  J.,  pt.  n.  \  lot  7,  con.  2  

Cowan,  P.  J.  &  Connell,  P.,  (executors  of  O'Byrne  estate) :  pt.  n.  \  lot  17,  con.  10,  $130;  pt. 

n.  i  lots  15  and  16,  con.  11,  $111  

Dayman,  Su-?an,  pt.  lot  18  and  pts.  lots  10  and  11,  con.  7  

Doxsee,  W.  J.,  pt.  lot  9,  con.  6  

Dunn,  Margaret,  pt.  lot  21  and  lot  10,  con.  7  

Farrell,  Ellen,  pt.  lot  17,  pt.  lot  11,  and  pt.  road  allowance  between  lots  10  and  11,  con.  7 

Ferris,  J.  B.,  pt.  lot  9,  con.  6  

Foster,  A.  L.,  pts.  lot  10,  con.  7  and  pt.  road  allowance  

Gibson,  Jas.,  pt.  lot  10,  con.  6  

Green,  A.  T.,  pt.  lot  10,  con.  7  

Green,  Hulda,  pt.  lot  11,  con.  7  

Grills,  R.  N.,  pt.  n.  k  lot  9,  con.  4  

Grills,  R.  P.,  pt.  lot  8,  con.  4,  $450;  pt.  lot  9,  con.  3,  $1,100  

Haig,  Thos.,  pt.  lot  8,  con.  3  

Jewett,  F.  C,  pt.  lot  10,  con.  7  

Keir,  Wm.  pt.  lot  10,  con.  6  

Linton,  R.,  pt.  lot  10,  con.  6  

MacColl,  Miss  C,  pt.  lot  9.  con.  6  

Maines,  Carrie,  pts.  lots  10,  con.  7  and  part  road  allowance  

Morton,  E.  T.  &  Stanbury,  W.  J.,  pt.  lot  10,  con.  6  

Nicholas,  Chas.,  pt.  n.  -i  lot  16,  con.  10  

Owens,  Jas.,  pts.  lots  6,  7  and  8,  con.  3  

Potts,  S.  J.,  gore  in  front  of  lots  6  and  7  con  1  containing  pt.  of  orchard  

Potts,  Wm.  pt.  lot  7,  con.  1  and  damages  being  deprived  of  road  

Rellis,  John,  pt.  lot  11  con.  7  

Rowe,  T.  H.,  pt.  n.  h  lot  15,  con.  11  

Rowed,  Henry:  pt.  lot  10,  con.  6,  $3,735;  pt.  lot  10,  con.  7,  $200  

Shaw,  H.,  pt,  lot  10  con.  7  


Stephens:  E.  E.,  pt.  s.  ^  lot  7,  con.  3,  $325.50;  L.  H.,  pt.  lot  10,  con.  7,  $1,200. 


Stephens,  Wm.  pt.,  lot  6,  con.  1  and  pt.  lot  6,  con.  2 

Wright,  Bruce,  pt.  lot  9,  con.  6  

Sidney  Township — 

Hastings  County,  lots  11  and  12  and  w.  \  lot  10  n.-side  Bridge  St. 


Legal  Services  re  land  and  damages  ($2,617.55). 

E.  J.  Butler,  Belleville,  $1,006.48  less  $350  advances  of  previous  vears  (1909-10,  W-12)  $656.48; 
Colville  and  Humphries,  Campbellford,  $30;  D.  J.  Lynch,  Campbellford,  $817.87:  R.  J 
McLaughlin,  Lindsav,  $29.79;  G.  A.  Payne,  Campbellford,  $423.45;  Stewart  &  O'Connor, 
Lindsay,  $49.35;  W.  C.  Widdifield,  Newmarket,  $438.21;  A.  S.  Williams,  Newmarket, 
$172.40  


Carried  forward . 


1,519.360  55 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 
SESSIONAL  PAPER  No.  1 


Trent  Canal:  Capital:  Construction— Continued. 


Brought  forward . 


Head  Office:  Engineering  Staff  ($?4,548.75). 

Superintending  engineer,  Alex.  J.  Grant,  12  m.  to  Mar.  31  

Clerk  of  works,  G.  H.  Giroux.,  12  m.  to  Mar.  31  

Assistant  engineer,  D.  E.  Eason,  12  m.  to  Mar.  31  

Divisional  engineers,  12  m.  at  $150:  W.  A.  Logan,  and  A.  W.  Spenee  

Mechanical  engineer,  W.  H.  Pretty,  4  m.  at  $135,  8  m.  at  $166.67  

Transitman,  J.  S.  MacLeod,  12  m.  at  $115  

Cement  tester,  A.  J.  Raddon.  2  m.  at  $90,  10  m.  at  $112.50  ..!!!!! 

Assistant  cement  tester,  J.  H.  Metherall,  4.42  m.  at  $50  

Draughtsmen:  W,  H.  Blanchet,  6.28  m.  at  $100;  A.  E.  Armstrong,  2. 138  m.  at  $io6. . . . . . , 

Levellers,  12  m.  at  $90:  W.  Montgomery  and  R.  A.  Stewart  

Concrete  inspector,  J.  Robson,  6.833  m.  at  $90  

Officemen:  A.  C.  Kay,  1.344  m.  at  $75;  Neil  Rutherford,  10.483  m.  at  $90  

Rodmen:  A.  W.  Dayman,  12  m.  at  $50;  Harry  Smith,  2.667  m.  at  $50  

Stenographer,  J.  A.  Gordon,  12  m.  at  $45  

Cook,  M.  Murphy,  4. 193  m.  at  $60  

Axemen,  d.  at  $1.75:  I.  Bowins45,  M.  A.  Cooke,  192,  J.  Irwin  127,  F.  Metcalfe  102,  Thos.  Stone 

313,  sundry  130.25  

Axemen,  d.  at  $1.50:  F.  L.  Giroux  93,  F.  Halpenny  112,  sundry  53.5  

Sounding  man,  Geo.  Calder,  291  d.  at  $2  

Stonecutter,  J.  O.  Moss,  23|  d.  at  $4  \\ 

8  payments,  each  under  $40  


ets 


Engineering  Staff:  Accounts  ($27,974.37) 

Bell  Telephone  Co.:  exchange  service,  head  office,  9  m.  to  Mar.  31,  1912,  $42;  Water  Street 

office,  11  m.  to  Mar.  31,  1912,  $22.50;  residence,  A.  J.  Grant,  10  m.  to  Mar.  31,  1912,  $30.85; 

residence,  G.  H.  Giroux,  9  m.  to  Mar.  31, 1912,  $13.50;  Rosedale  line,  12  m.  to  July  1, 1912, 

$50;  long  distance  conversations,  $410.67  

Bennet  &  Goodwill:  rent  of  office  on  3rd  floor,  2  m.  to  Mar.  1,  1911  at  $150  per  yr.;  rent  of  new 

offices  on  2nd  floor,  12  m.  to  Mar.  1.  1912,  $450  

Best  Stove  and  Hardware  Co.:  heater  $8;  135  ft.  manilla  rope,  $19.11;  196-3gals  gasoline,$41.65 

sundry  hardware,  $29.87  

Brandon,  J.  H.:  9.085  tons  coal  at  $8.75;  hauling  cement  sacks,  $4  

Braund,  J.  T.,  groceries  and  provisions  

Burgoyne  &  Son:  100  gals,  coal  oil  at  30c;  livery,  $45.50;  sundry,  $6.21  

Canadian  General  Electric  Co.:  electrical  supplies  for  Lindsay  bridge,  $50;  2  copper  rods,  $12. 
Canadian  Inspection  &  Testing  Laboratories:  field  inspection  of  bridges,  1.265  m.  at  $130; 

testing  cement  samples,  100  at  $5;  express,  $11.20;  sundry,  $47.90  

Dayman,  Geo.:  launch  hire,  29  d.  at  $3.50,  17  half  days  at  $2;  sundry  trips,  $7.50  

Great  North  Western  Telegraph  Co.,  telegrams  

Gurley,  W.  &  L.  E.:  repairing  and  adjusting  level  and  transit,  $.35.50;  new  parts  for  same, 

$37  


Heal,  J.  H.,  provisions  and  groceries  

Heard,  W.  J.:  137  lb.  manilla  rope,  $19.68;  sundry  hardware,  $51.35 

Macdonald,  Randolph,  Co.:  use  of  tug  sweeping  channel,  10  times  at  $5;  blacksmith  repairs, 
$30.79 


MacPherson,  F.  R.  J.  &  Co.:  rent  of  motor  car,  2  d.  at  $10;  344  lb.  galv.  iron  at  8c;  sundry 

hardware  and  repairs,  $89.32  

Mowry,  L.,  postage  stamps,  $140;  Oke,  S.  A.,  meat  and  provisions,  $71.06  

Peterborough  Fuel  and  Cartage  Co.:  coal,  2|  tons  at  $7.80,  3  at  $7.75,  1|  at  $7.50;  freight 

and  cartage,  $15.65;  sundry,  $13.05  

Peterborough  Hardware  Co.:  1  refrigerator,  $18;  2  brl.  trucks  at  $7.50;  sundry  hardware, 
$40.17  


Peterborough  Light  &  Power  Co.,  electric  light  and  power  for  offices  and  laboratory,  1,575 

k.  w.  at  10c  

Peterborough  Machine  Co.:  repairing  engine  in   launch:  machinists'  time,  195  h.  at  50c; 

reverse  gear,  $35;  sundry  material,  $46.14  

Rose,  B.  A.,  railway  tickets  

Standard  Bank  of  Canada,  payment  for  Dredge  'Holland'  

Strauss  Bascule  Bridge  Co.,  part  of  second  payment  for  general  plans,  &c,  for  highway  bridge 

at  Campbellford  

Telford,  Margaret,  cleaning  offices  and  washing  towels  

Board  and  lodging:  T.  C.  Birchard,  $22;  H.  W.  Darcy,  $128.15;  J.  E.  Jackson,  $57;  W.  G. 

Montgomery,  $36.90;  J.  Twomey,  $85.35;  R.  Woods,  $20.25;  sundry,  $37  

Livery:  J.  M.  Bygott,  $143.85;  T.  N.  Carl,  $99.50;  E.  C.  Edwards,  $203;  R.  Gibbs,  $34;  Jones 

Bros.,  $225.25;  F.  L.  Robinson,  $145.50;  sundry,  $35.50  

Travel  and  outlay:  D.  E.  Eason,  $150.75;  G.  H.  Giroux,  $30.95;  A.  J.  Grant,  $1,667.21;  W. 
A.  Logan,  $24.75;  W.  H.  Pretty,  $130.05;  A.  J.  Raddon,  $36.39;  A.  W.  Spence,  $124.05; 
sundry,  $36.90  


Carried  forward  1 


1,519,366 


W— 16 


AUDITOR  UEXERAL'S  UK  PORT,  1011-1912 

3  GEORGE  V.,  A.  1913 


Trent  Canal:  Capital:  Construction— Continued. 


Brought  forward  

Engineering  Staff:  Accounts — Concluded. 

Small  payments:  blacksmith's  repairs,  $39.98;  bicycle  repairs,  $20.10;  canoe,  $29;  freight, 
$25.50;  hardware,  $81.16:  ice,  $35.25;  lumber,  $14;  provisions,  $176.05;  towing,  $23;  water 

rates,  $23.58;  sundry,  $361.77  

Detailed  under  'Trent  Canal,  Repairs'  (Page  YV— 138) 

Legal  services  re  Brown,  Love  &  Aylmer:  Thos.  Stewart,  Lindsay,  advance  to  be  accounted 
for  


Foreman,  J.  A.  Hadcock:  16  d.  in  Apr 
Carpenters,  31  d.  at  $2,  11  d.  at  $1.75... 


Hastings  Lock  Gates  ($194-74). 

at  $5;  travel  and  outlay,  $33.49. 


Holland  River  Improvements  {$44-619.20). 

Resident  engineers:  A.  T.  Kerr,  5  m.  to  Aug.  31  at  $175;  E.  G.  Cameron,  7-677  m.  to  Mar.  31 

•     at  $166.67  

Ferguson,  L.  L.:  leveller,  3  m.  at  $90;  assistant  engineer,  9  m.  at  $115  

Curtis,  H.:  rodman,  2  m.  at  $50;  concrete  inspector,  10  m.  at  $90  

Foremen:  J.  A.  Hadcock,  297  d.  at  $5;  A.  Lennox,  47  d.  at  $3  

Axemen  and  labourers,  d.  at  $1.75:  Wm.  Field,  52-5;  Chas.  Gillet,  106;  R.  Glancy,  44;  E. 
Glover,  157;  F.  Killoran,  146  5;  Wm.  Murphv,  49-5;  J.  Quinlan,  85;  J.  Ruddon,  32;  M. 

Smith,  62-5;  sundrv,  109-5  

Labourers,  d.  at  $2:  C.  H.  Curtis,  67-5;  F.  Dowell,  25-5;  J.  Killoran,  140-5;  D.  Lennox,  34.75; 

R.  Longhurst,  42.5;  S.  Thompson,  62;  sundry,  329-25  

Chainmen,  m.  at  $50:  E.  Glover,  6;  A.  G.  Stewart,  4-451;  C.  Tench,  6-7;  E.  Vernon,  7-645. . 
Carpenters:  C.  Brisbois,  112  d.  at  $3.25;  d.  at  $3:  S.  Anglesley,  90.5;  W.  Wilson,  131;  d.  at 

$2.75:  J.  Bacon,  74;  E.  Boyle,  55;  J.  Dwyer,  57-5;  Adam  Avery,  30  

Caulkers,  d.  at  $3:  G.  Boivin,  21;  P.  Bridgeman,  19;  L.  Dobbin,  36;  L.  Pronneau,  18;  A.  Sageness 

38-5;  sundry,  79-25  

Engineer  on  dredge,  Geo.  Brisbois,  73-5  d.  at  $2.50  

11  small  payments  

Allan.  J.  A.  W.  &  Co.:  repairs  and  parts  for  motor  cycle,  $26.75;  35  gal.  gasoline  at  20c;  1  doz 

axes,  $13;  sundry  hardware,  paint,  4c,  $75.90  , 

Beatty,  M_.  &  Sons:  10-in.  x  12-in.  double  cyclinder,  three  drum  engine,  with  governor,  sprocket 
and  clutch,  $2, 100:  extra  for  governor,  $35;  8-in.  x  8-in.  compound  geared  switching  engine, 
$810;  8-in.  x  8-in.  anchor  engine,  with  gearing  for  anchors  and  90  ft.  steel  rack,  $3,360.50; 
set  10  ton  A.  frame  and  leg  derrick  irons  with  steel  boom,  turntable,  anchor  keepers 
and  10  ton  padlock,  $2,020;  \\  yd.  Williams  'D'  dredging  clam  with  teeth,  $850;  spare  set 

teeth,  $48;  sundry  parts,  $266".2\5  

Bell  Telephone  Co.:  exchange  service,  9  m.  to  June  30,  1912,  $15;  long  distance  conversations, 
$65.70 


Cameron  &  Co.:  2,423  ft.  fir  timber  at  $85;  less  freight,  $26.52  

Canadian  Inspection  &  Testing  Laboratories:  field  inspection  of  bridges,  3-444  m.  at  $130; 

shop  inspection,  64-34  tons  at  30c;  travel  and  outlay,  $7.12  

Canadian  Pneumatic  Tool  Co.:  1  B.W.  Giant  Drill,  $98;  50  ft.  marlin  woven  hose  at  43c; 

sundry.  $2.20  

Canadian  Western  Lumber  Co.,  104,870  ft.  B.C.  fir  timber  

Conroy,  Ed.,  3-0725  tons  steel  rails,  at  $28  

Dominion  Wire  Rope  Co.:  wire  rope,  |-in.,  1,160  ft.  at  16-65c,  1 -in.  200  ft.  at  20- 70c.  . 
Hamilton,  Wm.,  Co.:  boltsand  washers,  5,976  lb.  at  6c,  2,265  at  5|c;  drift  bolts,  2,320  lb. 
at  3-85c;  plates  and  angles,  1,568  lb.  at  7c,  951  at  6-75c,  13,775  at  4Jc;  turnbuckles, 

1,252  lb.  at  7Jc;  sundry  labour  and  material,  $222  

Kingan  Hardware  Co.:  15  gal.  b.  oil  at  $1.25;  129  gal.  creosote  oil  at  30c;  2  pi.  adjustable 
clamps  at  $10.50;  one  jackscrew,  $24;  16  sq.  roofing  at  $1.50;  white  lead.  300  lb.  at  7^c, 

100  at  64c;  sundry  hardware,  $126.19  

London  Bolt  and  Hinge  Works,  800  machine  bolts  

MacPherson,  F.  R.  J.,  Co.:  one  Penberthy  lubricator,  $15.65;  98  lb.  galv.  iron  at  8c;  making 

smoke  pipe,  $5;  sundry  material,  $22.47  

Manning,  R.  E.:  865  lb.  steel  plates  at  4c;  making  6  sets  irons  at  $4;  machine  work,  $36.35. . 
McDonald,  A.  (Estate  of):  pine,  3, 700  ft.  at  $30,  800  ft.  at  $25;  200  oak  wedges  at  10c;  sundrv, 
$58.79 


Peterborough  Canoe  Co.,  repairs  to  launch:  labour,  113  h.  at  50c,  103  at  40c;  putting  on 

canopy,  $50;  1\  gal.  paint  at  $2.40;  sundry  material,  $39.77  

Peterborough  Fuel  &  Cartage  Co.,  freight  and  cartage  

Peterborough  Hardware  Co.:  low  down  tank  pump,  $17;  25  gal.  b.  oil  at  $1.25;  35  gal.  raw  oil 
at  $1.25;  400  lb.  white  lead  at  $7.50;  11  lb.  asbestos  metallic  packing  at  $1.25;  sundrv, 
$62.41 


Peterborough  Lumber  Co. 
at  $28;  sundry,  $12.89.. 


hemlock,  3,530  ft.  at  $19,  3,307  at  $18,  953  at  $17;  1,280  ft.  pine 


Carried  forward   1,603,014  79 


$  cts. 
1,568,487  58 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 17 

SESSIONAL  PAPER  No.  1 


Trent  Canal:  Capital:  Construction— Continued. 

Brought  forward  

Holland  River  Improvements — Concluded. 

Poison  Iron  Works:  Scotch  marine  boiler,  $2,825;  smoke  stack,  $150  

Thompson,  C.  A.:  labour  and  material  for  repairs  to  launch,  $45.44;  sundry,  $7.30  

Thompson,  S.,  400  cedar  posts  at  28c  

Wesley,  J.  H.:  rent  of  office  for  June,  $12.50;  rent  of  offices  and  vault,  9  m.  to  Mar.  31,  1912  at 

$16;  lighting  office,  6  m.  to  Jan.  31,  1912,  $15.16  

Whimster,  Jas.  &  Co.,  rubber  boots,  3  pr.  at  $6,  8  pr.  at  $3  

Widdifield,  W.  C,  rent  of  offices,  2  m.  to  May  31,  1911  at  $12.50  

Wood,  Vallance  &  Co.:  25  bales  oakum  at  $3.50;  25  kegs  ship  spikes,  $75.35;  4  doz.  ship  augers, 

$29.67  

York  Construction  Co.:  Under  agreement  of  Jan.  30,  1912  ($7,983.50): 

Material  delivered  at  Newmarket  and  subsequently  shipped  to  other  sections  of  canal: 
2  ft.  cast  iron  pipe,  112,840  lb.  at  5c;  66  east  iron  mooring  posts,  25,080  lb.  at  7c.; 
less  estimated  cost  of  placing  material  in  the  work,  112,840  lb.  pipe  at  jC  and  66  posts 
at  $2  

Alleged  damage  on  account  of  delay  and  idleness  in  the  use  of  plant  

Board  and  lodging:  Mrs.  J.  Breen  $23,  W.  A.  Graham  $24.80,  G.  Lipsett  $39.99,  W.  Wylie 

$24,  sundry  $43.55  

Livery:  E.  A.  Bovd  $346.50,  F.  L.  Robinson  $29,  Thos.  Somerville  $348,  A.  E.  Widdifield 

$304.50,  sundry  $4  

Travel  and  outlay:  E.  G.  Cameron  $174.89.  J.  A.  Hadcoek  $267.29,  A.  T.  Kerr  $111.15  

Small  payments:  coal  $9,  hardware  $116.88,  lumber  and  timber  $57.51,  photos  $19.50,  pro- 
visions $7.40,  rubber  boots,  $13.50,  tallow  $48.71,  sundry  $121.23  

Ontario — Rice  Lake  Division  ($76,137 .09 ). 

Divisional  engineers:  m.  at  $166  67,  A.  G.  Craig  12,  R.  A.  Davy  12,  F.  S.  Lazier  12;  J.  B. 
Brophy  12  m.  at  $175  

Assistant  engineers,  m.  at  $115:  H.  M.  Belfour  12,  E.  G.  Cameron  4.323,  C.  L.  Hays  12, 
J.  T.  Johnston  2.133,  J.  Mackintosh  6.7,  E.  P.  Murphy  7.258,  J.  J.  Murphy  12,  H.  M. 
West  12  

Concrete  inspectors,  d.  at  $5:  J.  Boyd  313,  J.  T.  McCabe  313,  T.  Pybus  216:  d.  at  $3,  T. 
Coughlin  155,  E.  Lajoie  231.5,  A.  J.  Maedonell  206,  R.  B.  O'Flvnn  158,;  d.  at  $3.50,  J. 
Robson  114,  J.  G.  Squier  194;  d.  at  $2.50,  C.  Hoskins  191,  J.  Londerville  186. 1,  J.  Regan 
239;  d.  at  $2,  A.  Abar  97,  J.  Einlaw  8  

Chainmcn:  W.  P.  Gormalv,  1.637  m.  at  $45;  D.  Brophy.  53  d.  at  $1.75  

Carpenters:  D.  Rowe.  37  d.  at  $2.75;  sundry,  $36.37  

Levellers,  m.  at  $90:  J.  H.  Cameron  12,  G.  C.  Cowper  i  E.  P.  Murphy  4.742,  W.  E.  Zinkan 
10.968  

Rodmen,  m.  at  $50:  V.  German  12,  J.  K.  Latchford  4.189,  W.  G.  Perks  4  

Instrument  men,  m.  at  $90:  J.  P.  Brophv  Jr.  2.833,  C.  C.  Fitzgerald  2.548,  C.  W.  West  7.258 

Office  men:  L.  McCourt,  6.866  m.  at  $60;  C.  W.  West,  4.742  m.  at  $75  

Timekeepers:  C.  Frederick,  6. 133  m.  at  $45;  A.  G.  McGie,  5  m.  at  $45;  E.  E.  O'Leary,  3  m. 
at  $45,  6  m.  at  $50;  H.  O'Rourke,  4  m.  at  $45,  8  m.  at  $60;  G.  F.  Thompson,  12  m.  at  $45 

Land  valuators,  m.  at  $100:  M.  J.  Connolly  3.757,  M.  A.  Hawley  7  

Caretakers  of  dams,  d.  at  $2:  C.  Acker  51,  W.  Corey  313,  J.  Licaw  117  

Bridgetender,  Chas.  Goodwin,  7  m.  at  $25  

Foreman,  Thos.  McGovern,  66. 5  d.  at  $5  

Stonecutter,  T.  Coughlin,  13  d.  at  $4  

Drillers,  d.  at  $2.25;  G.  Atkinson  55. 5;  Alex.  Cameron  56.5,  S.  Keller  29.5,  A.  Nichols 22.5, 
C.  Nichols  37.5,  Geo.  Scott  47.5,  sundrv  115.25  

River  men,  d.  at  $3:  H.  Garneau,  10.5,  N.  Garneau  21,  J.  Garrison  35.5,  H.  Vien  80.66  

Painter:  John  Keating,  25  d.  at  $3  

Dredge  inspector,  W.  Bovle,  203  d.  at  $2  .50  

Axemen,  d.  at  $1.75:  A.  Abar  216,  J.  p:inlaw  305,  C.  W.  Dalgleish  58,  L.  Farrell  284,  C. 
Frederick  62,  C.  Gilders  78  and  1.243  h.  at  20e.,  F.  Hill,  279,  C.  Holmes  269,  H.  C.  Hoskin 
38,  R.  Kelliher  137,  J.  Licaw  131,  D.  Melville  313,  R.  Montgomery  274,  R.  McAvoy  60, 
A.  McGowan  60,  H.  McLeod  39,  J.  G.  Nelson  313,  J.  Owens  55,  E.  Pettigrew  286,  A.  Reid 
43,  R.  F.  Raddon313,  G.  Rogers  36,  J.  Ruttan34,  D.  Scott 242,  R.  Scott  299,  W.  Spellman 
114,  sundry  69  

Axeman,  L.  Shillinglaw,  5.695  m.  at  $50  

Labourers,  d.  at  $1.75:  M.  Barrv  265,  J.  Cassidv  248,  F.  Graham  29.4,  J.  W.  Larrie  60. 5  and 
1,053  h.  at  20c,  W.  Londerville  60.3  and  778~.5  h.  at  20c,  J.  Myles  56.2,  W.  Scriver  32.9, 
sundry  176  

Labourer,  C.  Graham,  74.7  d.  at  $2.50,  612  h.  at  20c  

31  small  payments  

Bell  Telephone  Co.:  exchange  service,  Healey's  Falls,  5  m.  27  d.  to  Mar.  31,  1912,  $31.31; 
Campbellford,  office,  6  m.  to  Jan.  1,  1912,  $10;  engineer's  residence,  10  m.  to  Mar.  31, 
1912,  $19  17;  Trenton  office,_ll  m.  to  Mar.  31,  1912,  $22 .92;  Hastings,  12  m.  to  June  12, 
1912,  $22;  conversations,  $273.32;  carrying  telephone  lines  across  and  along  canal  at 
Frankford,  $130.85  

Carried  forward  
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Trent  Canal:  Capital:  Construction— Continued. 

Brought  forward  


Ontario — Rice  Lake  Division — Concluded. 


Benor,  Chas.:  making  cupboard,  $15;  700  ft.  hemlock  at  $22;  sundry  labour  and  material 
$78.60 


Brown  &  Aylmer:  use  of  planer  for  planing  timber  for  lock  gates,  103M.  ft.  at  $1;  sundry, 


$41.83. 


Canadian  Inspection  and  Testing  Laboratories:  field  inspection  of  bridges,  3.132  m.  at  $130; 

travel  and  outlay.  $36.15;  sundry,  $15.32  

Clark,  James:  test  borings,  36  ft.  earth  at  $1.60,  13  ft.  rock  at  $2  

Collins,  John:  5.1  tons  coal  at  $7.50;  rent  of  property  for  boathouse,  2  y.  to  Mar.  1,  1913,  at 

$25;  sundry,  $5.15  

Crowe,  Chas.:  coal,  14.35  tons  at  $5.50,  1  at  $6,  11  at  $7.25  

Davidson,  Elmer:  material  for  coffer  dam,  696  1.  ft.  bents  at  5c,  1,314  1.  ft.  legs  for  bents  at 

3c;  1  cord  hard  wood,  $5  50  

Dickson  Bridge  Works  Co.:  11  angles  with  splices  and  bolts,  4,196  lb.  at  4c;  unloading, 

punching,  drilling  and  planing  angles,  $45;  sundry,  $15.34  

Dominion  Bridge  Co.,  19  angles,  7,400  lb.  at  2tc  

Doxsee  Bros.:  800  ft.  pine  at  $35;  1,430  ft,  spruce  at  $24;  sundry  lumber,  $132.23  

Doxsee,  W.  J.:  hemlock,  5,044  ft.  at  $20,  1,880  at  $22;  1  ton  coal  at  $7.50;  sundry.  $29.97. . . 

Fowlds  Co.:  12  m.  electric  light  at  $2.35;  sundry  $22  90  

Fowlds,  H.  M.,  &  Son:  coal,  6-535  tons  at  $8  50,  1  at  $8,  5.5  at  $7.50;  sundry,  $9  

Frederick,  I.  T.,  13  m.  rent  of  office  to  Mar.  31,  1912,  at  $15  

German,  Mrs.  Agnes,  rent  of  premises  for  engineer's  offices,  &c,  12  m.  to  Mar.  31,  1912,  at  $12 

Gill  &  Fortune:  330  ft.  pine  at  $32;  2.847  ft.  hemlock  at  $18;  sundry,  $11.46  

Grand  Trunk  Railway  Co.:  car  rental  $611;  construction  of  portion  of  canal  within  property 
limits  of  G.T.R.  near  Trenton,  earth  excavation,  5.000  c  yd.  at  55c;  loose  rock,  2  yd. 
at  SI,  solid  rock  5,550  c  vds.  at  $1.75,  body  concrete  438  c.  yd.  at  $7.25,  face  concrete 
117  c.  vd.  at  $9.50;   less  paid  in  1910-11  (W-14)  $3,990  38,  and  less  500  sacks  returned 


$  cts 
1,665,976  8[ 


at  10c. 


Hamilton,  Wm„  Co.:  screens,  plates  and  frames,  436  lb.  at  9c;  bolts,  washers  and  pipe, 
2,192  lb.  at  5§c;  bolts  and  nuts,  1,872  lb.  at  4|c;  dowels,  942  lb.  at  3c;  freight,  $6.60; 

sundrv,  $9.60  

Haney,  Quinlan  &  Robertson:  labourers,  344.4  d.  at  $2;  carpenters,  10.4  d.  at  $3.25;  teams, 
114.5  d.  at  ?4:  7.37  tons  coal  at  $6:  300  yd.  gravel  at  5c;  sundry,  $74.91  


.85;  sundry,  $2.15. 


Keuffel  &  Esser  Co.:  repairing  2  transits, 

Lynch  &  Gibson:  hire  of  str.  Winnett  towing  cement,  55  d.  at  $15;  overtime,  23  h.  at  $1 .50 
Macdonald,  R.,  Co.:  labour,  130  h.  at  20c;  foreman,  10  h.  at  40c;  196  lb.  manilla  rope  at  12c 

Mowat  Hardware  Co.:  4  cases  dynamite  at  $11;  sundry  hardware,  $43.71  

Mussens  Ltd.,  one  25-ton  Norton  jack  

Owen  &  Birmingham:  2  kegs  nails  at  $4;  2  pr.  snowshoes  at  $4.50;  364  lb.  black  wire  at  4c; 
114  lb.  steel  bars  at  12c;  6  rolls  roofing,  $15;  63  lbs.  manilla  rope  at  18c;  sundry  hardware, 


$166.33. 


Pearce  Co.,  Ltd.:  hemlock,  26  M.  ft.  at  $18,  900  ft.  at  $20;  2,200  ft,  spruce  at  $22;  sundry, 

$172.21  

Peterborough  Canoe  Co.:  cedar  skiff,  $46:  extra  pair  of  oars,  $5  

Plant,  W.  P.:  segment  and  latch  plate  for  bridge,  $60;  sundry  machine  work,  $125.98  

Scriver,  A.,  towing  cement  with  steam  launch,  37  d.  at  $5  

Speight  &  Van  Nostrand:  preparing  plans,  descriptions,  &c,  147£  d.  at  $10;  travel  and  outlay, 
$51.35. 


Sweetman,  T.  H.:  coal,  6-1  tons  at  $7.75:  sundry,  $16.34  

Tait,  T.  S.  &  Sons:  3  squares  roofing,  $9.25;  wheelbarrow,  $7;  9  window  screens,  $11.75;  paint, 

15  gal.  at  $1.40,  16  at  $2.50;  sundrv  paints,  hardware,  &c,  $159.52  

Turner,  J.  J.  &  Sons:  2  linen  tarpaulins,  15x30,  at  $30;  sundry,  $21  

Union  Bank  of  Canada,  for  estate  of  E.  Coughlan,  office  rent,  12  m.  to  Mar.  31,  1912,  at  $8... 

Warner,  W.  J.,  groceries  and  provisions  

Wilcox  &  Lambert:  257-2  gal.  gasoline  at  18c;  roofing,  6  squares  at  $2.50,  20  rolls  at  $2;  98 

lb.  manilla  rope  at  14c;  Quebec  heater,  $10;  sundry  hardware,  $172.38  

Willoughby,  A.  G.,  deposits  re  expropriations  

Wilson,  A.:  134  gal.  gasoline  at  20c;  8  squares  roofing  at  $1.90;  sundrv  hardware,  $133.21  

Board  and  lodging:  T.  Brown,  $349.50.  J.  Hendricks,  $72.50,  A.  B.  Spellman,  $13.90  

Horse  hire:  F.  Gallagher,  $1S9.50,  A.  Greenlev,  $66.50,  R.  Gummow,  $207.25,  J.  F.  Jones. 
S104.50,  R.  Keller,  $21.50,  F.  Mavbee,  $414.50,  B.  Mulhearn,  $215,  J.  M.  Payton,  $150, 

J.  E.  Rathbun,  $240.75,  C.  W.  Spicer,  $24,  J.  H.  Vanalstinc  $34.50;  sundry,  $11  

Travel  and  outlav:  H.  M.  Belfour,  $32.12,  J.  B.  Brophv,  $462.36,  M.  J.  Connolly,  $182.30, 

A.  G.  Crai<4,  $75.39,  R.  A.  Davy,  $159.22,  F.  S.  Lazier,  $182.46;  sundry,  $121.69  

Small  payments:  bicycle  repairs,  $57.05;  blacksmith  work,  $80.80;  bolts,  $18;  car  rental, 
$46;  coal,  $21.23;  carrying  mail,  $54;  electric  light,  $68.43;  hardware,  $152.03;  ice,  $22; 
lumber  and  timber,  $55.50;  launch  hire,  $16;  automobile  hire,  $30;  use  of  barge,  $32; 
railwav  tickets,  $22.60;  repairs  to  transit,  $27;  sundry,  $246.27  •  
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RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 19 

SESSIONAL  PAPER  No.  1 


Trent  Canal:  Capital:  Construction— Concluded. 
Brought  forward  

Severn  River  Division  ($4,980.1$ ). 

Division  Engineer,  E.  B.  Jost,  3  m.  to  Mar.  31,  at  $150  

Straehan,  Thos.:  rodman,  2-29  m.  at  §50;  leveller,  -387  m.  at  $90  

Woods,  Thos.,  foreman  carpenter,  41-75  d.  at  $3  

Labourers,  d.  at  $1.50:  J.  Burgess,  72,  H.  Carson,  54,  H.  Delamaster,  60,  J.  LaBree,  62, 
W.  Marston,  36,  G.  Millard,  72,  .1.  Silvey,  62,  N.  Swales,  41;  sundry,  323-7  

Cook,  M.  Murphy,  3  m.  to  Mar.  31,  at  $00  

7  pavments,  each  under  $50:  carpenters,  86  4  d.  at  $2  

Bell,  John,  meats,  $59.96;  Carter,  J.  N.,  board  and  livery,  $140.35  

Garrity,  E.  M.,  livery  

Georgian  Bay  Lumber  Co.:  pine,  7,800  ft.  at  $15,  2,350  at  $25;  8  pr.  blankets,  $26;  stove,  $15; 
8  mattresses,  $2S;  25  pillows,  $28.13;  16  pr.  snowshoes,  $97.50;  groceries,  provisions, 
$477.99;  hardware  and  lumber,  $311.62  

Geroux,  F.:  horse  hire,  $36.50;  10k  cords  wood,  $32.50.  

Hamilton,  Wm.,  Co.,  repairing  chisels,  ice  boring  machines,  &c  

Hurl,  W.  C,  board  and  livery,  $233.80;  Jost,  E.  B.,  travel  and  outlay,  $51.95  

Nickerson,  A.  S.,  board  and  livery  

Peterborough  Canoe  Co.:  2  drawing  tables,  $73;  12  surveyor's  pickets,  $23.70;  2  special  tobog- 
gans, $17;  5  levelling  rods,  $27.50;  6  sounding  rods,  $12;  sundry,  $16  

Price,  Geo.,  meats,  $91.54;  Rose,  B.  A.,  railway  tickets,  $60.45  

Turner,  J.  J.  &  Sons:  painting  and  graduating  5  levelling  rods,  at  $11;  4  pr.  snowshoes,  $20; 
sundry,  $37.35  

Small  payments:  board  and  livery,  $118.95;  hardware,  $34.95;  2  levels,  $17.88;  punt,  $15; 
stove,  $38;  3  pr.  snowshoes,  $22.50;  travel  and  outlay,  $48.71;  sundry,  $36.76  

Sundry  ($1,169.01 ). 

Travel  of  Ottawa  official:  W.  S.  Edwards,  Department  of  Justice  

King's  Printer's  account,  $76.24;  Stationery  Office,  Ottawa,  $668.20  

Advertising,  $369.75;  express,  $35.47  

Total,  carried  to  page  VV — 2  

Trent  Canal:  Capital:  Damages  to  property  by  flooding. 

Alnwick  Township — 

Braithwaite:  A.,  lots  10  and  11,  con.  3,  $96;  Jos.,  E£  lot  2,  con.  3,  $80  

Couch,  Miss  E.  B.,  pt.  lot  2,  con.  1  

Curtis,  J.  E.,  lot  3,  con.  3  

Field,  W.  G.,  pts.  lots  5  and  6,  con.  4  

McCracken,  Janet,  Wj  lot  21,  con.  7  

McNachton,  Elizabeth,  Rock  Island,  Rice  Lake  

Stewart,  Mrs.  H.,  east  part  Margaret's  Island  

Bexley  Township — Municipal  Council,  damages  to  roadway  

Bobcaygeon,  Victoria  County — 

Bonnell,  Mrs.  M.  A.,  damages  to  property  in  village  

Burleigh  Township — 

Acton,  Jas.,  Island  No.  9,  Stonv  Lake,  $350,  E£  lot  3,  con.  3,  $48  

Grubbe,  E.  N..  Island  No.  83,  Stony  Lake  

Jackson,  E.,  lot  3,  con.  8,  lot  3,  con.  9,  lot  3,  con.  10,  $198,  lot  4,  con.  10,  $240  

McBain,  J.  J.,  16  ac.  Bear  Island,  Stony  Lake  

Douro  Township — Maloney,  D.,  pt.  lot  9,  con.  10  

Dummer  Township — 

Baptie,  Peter  (trustees  of  late),  Island  No.  12,  Stony  Lake  

Brown,  Robert,  w|  lot  30,  con.  5  

Dwyer,  W.  H.,  e^  lot  32,  con.  10  

Hubble,  John,  pts.  lots.  30  and  31,  con.  11  

Miles,  Wm.,  w|  lot  30,  con.  7,  and  part  e^  lot  31,  con.  6  

Puffer,  Wm.,  w§  lot  32,  con.  10  

Routley,  C.  B.,  s.  e.  pt.  Island  No.  7,  Stony  Lake  

Eldon  Township — Truman,  Samuel,  e|  lot  22,  con.  8  

Emily  Township — 

Bradburn,  W.  H.,  s.  50  ac.  lots  20  and  21,  con.  5  

Casey,  R.  H.,  s|  lot  18,  con.  4  

Davis,  W.  A.,  s£  lot  19,  con.  8  

Magee,  Mrs.  I.,  si  lot  22,  con.  6  

Moore,  Isaac,  n£  lot  23,  con.  6  

Municipal  Council,  road  allowances  

McCague,  T.  G.  W.,  s§  and  n.e.J  lot  19,  con.  3  
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Trent  Canal:  Capital:  Damages  to  property  by  flooding— Continued. 

Brought  forward  


Emily  Township — Concluded. 

McCarrell,  B.,  s.i  lot  18,  con.  3  

Storey,  Evans,  n.w.J  lot  19,  con.  3  

Switzer,  W.  C,  s.|  lot  19,  con.  6  

Twomey,  M.,  n.e.j  lot  18,  con.  6  

Ennismore  Township — 

Brick,  John,  n.J  lot  12,  con.  6  

Cavanagh,  Thos.,  s.§  lot  7,  con.  S  

Crough,  C.  A.,  s.i  lot  6,  con.  4  

Crowley,  P.  Y.,  g.|  lot  5,  con.  10  

O'Connor,  S.  H.,  s.t  lot  2,  con.  7  

Harvey  Township — 

Adams,  Mary  J.,  broken  lots  1  and  2,  con.  17  

Batten,  Wm.,  Island  No.  7,  Buckhorn  Lake  

Hill,  R.  T.,  lot  9,  con.  6  

Krager,  John,  n.^  w.l  lot  23,  con.  16  

Municipal  Council,  damages  to  roadways   |  

McGuire,  Wm.,  w.i  lot  5  and  lot  4,  con.  13  

McKinty,  Mrs.  A.,  lot  2,  con.  13  

Hamilton  Township — 

Anderson,  Miss  Annie,  pt.  lot  12,  con.  9  

Burns,  Jos.,  lots  31  and  32,  con.  8  

Chalk,  T.  B.  and  Eakins,  J.  R.  (trustees  for  Mrs.  E.  Eakins),  w.'  lot  29,  con.  10,  and  lot 
30,  con.  10  

Couchman,  W.,  lots  1  and  2,  block  1,  lots  1  and  2,  block  4,  lot  2  and  pt.  lot  17,  block  B, 
village  of  Bewdley  

Michie,  John,  lots  5  and  6,  block  1,  village  of  Bewdley  

Richard,  F.  C.,  lot  4,  block  B,  village  of  Bewdley  

Ruttan,  Mrs.  C.  C,  pt.  lot  34,  con.  8  

Sidey,  Mrs.  Agnes,  pt.  lot  33,  con.  8  

White,  Wm.,  pts.  lots  32  and  33,  con.  9  

Hope  Township — 

Gainer,  M.  E.  M.,  s.|  lot  1,  con.  9  

Omemee,  Victoria  County — 

Nichols,  J.  J.,  lots  9  and  10,  n.  Church  St.,  and  lots  13,  s.  Victoria  St  

Otonabee  Township — 

Thomson,  C.  G.,  pt.  block  'B,'  Hiawatha  Indian  Reserve  

Smith  Township — 

Eastwood,  V.,  pt.  lot  12,  w.  communication  road  

Elliott,  Alex.,  pt.  Esplanade  St.,  in  Chemong  Park  

Fallis,  John,  lot  7,  con.  3  

Irwin,  Wm.,  pt.  lots  48  and  49,  con.  15  

Jopling,  G.  J.,  lots  6-8  and  21-23,  in  village  of  Bridgenorth  


Kelly,  W.  B.  (estate  of),  e.^  lot  2,  con.  17. 


Municipal  Council,  pt.  Esplanade  St.,  in  Chemong  Park  

Northey:  J.  J.,  n.^  lot  31,  con.  15,  §100;  Roy,  lot  28,  con.  14,  $60  

South  Monaghan  Township — 

Barnard,  H.  S.  &  H.  W.,  lot  6,  broken  front,  con.  'A'  

Harris,  Thos.  &  Ed.,  Cow  Island,  Rice  Lake  

Stanhope  Township — 

Johnston, Tl.  W.,  lot  6,  con.  4  

Legal  services  rc  land  and  damages:  A.  J.  Armstrong,  Cobourg,  ?46.80;  Bennett  &  Goodwill, 
Peterborough,  $502.37;  W.  S.  Davidson,  Peterborough,  $548.75;  G.  W.  Hatton,  Peter- 
borough, $137.67;  G.  H.  Hopkins,  Lindsay,  $86.50;  O.  A.  Langley,  Lakefield,  §56.59; 
R.  F.  Lyle,  Morrisburg,  $16.77;  W.  H.  Moore,  Peterborough,  $20;  R.  J.  McLaughlin, 
Lindsay,  §349.81;  D.  O'Connell,  Peterborough,  $318.73;  Stewart  &  O'Connor,  Lindsay, 

$224.75  

Valuators  and  surveyor — 

Dickson,  Jas.:  valuator,  67  d.  at  §10;  travel  and  outlav,  §135;  detailed  in  1910-11,  (W-18) 

$133.85  

Kidd,  Ti.  J.,  valuator,  8  d.  at  §10,  travel,  $29.35;  Bartlett,  F.,  valuator,  1  d.  at  $10  

Fitzgerald,  J.  W.,  O.L.S.:  surveying,  preparing  plans,  &c,  13  d.  at  §10;  travel,  ?3.70; 

assistant,  6|  d.  at  §2.50  

Liveiy  for  Mr.  Dickson:  E.  C.  Edwards,  $6;  M.  Storey,  $52.50  


Total,  carried  to  page  W- 


Trent  Canal:  Capital:  Construction:  Exchequer  Court  Award. 

Brown,  Love  and  Aylmer,  detailed  on  page  W — 79  


$  cts. 
7,963  00 


150  00 
240  00 
100  00 
75  00 

60  00 
108  00 
125  00 

30  00 
400  00 

63  00 

75  00 
320  00 

60  00 
950  00 
150  00 

78  00 

30  00 
200  00 

40  00 

250  00 
50  00 
40  00 
70  00 
50  00 
25  00 

70  00 

80  00 

120  00 

400  00 
150  00 
560  00 
750  00 
150  00 
48  00 
300  00 
160  00 

80  00 
75  00 

85  00 


2,308  74 


938  85 
119  35 

149  95 
58  50 


18,305  39 


28,800  26 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 21 

SESSIONAL  PAPER  No.  1 


Welland  Canal:  Capital:  Improvements  at  Port  Colborne. 

Hogan,  M.  J.,  work  under  contract  (Page  W — 82) 

Hogan,  M.  J.,  work  under  contract  (Page  W — 83) 

Assistant  engineer,  E.  P.  Johnson,  12  m.  to  Mar.  31,  1912  

Transitman,  J.  C.  Ball,  Aug.-Mar  

Rodman,  H.  Murray,  12  m.,  302.w.d.  at  $2;  timber  inspector,  J.  W.  Young,  Aug.  15-Sopt.  23, 
$104 


Axeman,  Jas.  Twohey,  313  w.  days  at  $1.75  

Assistant  ferrymen,  at  $50  per  m.:  Wm.  Christmas,  Oct.  18  to  Jan.  17,  Feb.  28  to  Mar.  31, 

$203.45;  Merritt  Dunlop,  Apr.  to  Oct.  4,  less  5  d.  in  July,  $299.68  

Double  teams,  d.  at  $4:  F.  Manning,  38.5;  sundry,  15.5  

Axemen,  240.8  d.  at  $2;  labourers,  67  d.  at  $1.75;  painter,  3  d.  at  $2.50  

Ferrymen,  $29.52;  horse,  $33.50  

Labour  on  West  Pier  Conduit,  Sept.  to  Nov.,  1911  ($1,946.50)— 

Concrete  foreman,  Geo.  Sinnett,  62  d.  at  $3.60  

Engine  runner,  G.  MahafTv,  241  h.  at  25c  

Carpenters,  at  30c.  per  h.:  D.  Gee,  200  h.;  Ed.  Kennedy,  385^  h  

Double  team,  at  40c.  per  h.:  H.  Allan,  60  h.;  F.  Manning,  213  h  

Labourers,  6,891  h.  at  20c  

Augustine,  A.  E.:  oak,  \\  in.,  &c,  1,890  ft.  at  $50;  100  cedar  posts,  $25;  sundry,  $100.44  

Battle,  Joseph,  Thorold,  7  barge  loads  gravel,  1,623  c.  yd.  at  $1  

Beam,  P.,  423  loads  clay  filling  

Bell  Telephone  Co.:  exchange  service,  9  m.  to  July  1,  1912,  office,  $16.50;  Mr.  Johnson's  resi- 
dence, $15;  conversations,  $5.40  

Canada  Cement  Co.,  Montreal,  cement,  526  bbls.  at  $1.90  

Garner,  L.  V.,  valuator:  services,  4  d.  at  $10;  expenses,  $8.50  

Gibbons,  J.  P.,  hardware,  $166.18;  Harrison,  J.  H.,  hardware,  $46.55  

Hogan,  M.  J.,  lumber  to  bridge  over  conduit  on  north  wall,  171  pes.,  5,213  ft.  at  $20  

Imperial  Wire  &  Cable  Co.,  Montreal:  No.  2  B.  and  S.  strd.  single  conductor  paper  insulated, 

lead  covered  cable  for  12,000  v.  service,  }  in.  pure  lead  sheath,  16,950  ft.  at  23'c;  reels, 

18  at  $15;  splices,  $22.20  

Johnson,  E.  P.:  travel,  $71.15;  freight,  express,  &c,  $62;  labour,  $27.90;  postage,  $10;  sundry, 

$7.06  

McGillivary,  D.,  rent  of  engineer's  office,  4  m.  to  Mar.  31,  1911,  $44,  12  m.  to  Mar.  31,  1912, 

$240  

Northern  Electric  and  Manufacturing  Co.,  Montreal  ($3,742.25) — 

Single  conductor,  No.  6  B.  and  S.  stranded  rubber  insulated  with  s\  in.  wall,  20  per  cent 
para  rubber  compound,  and  taped  for  6,000  v.  service,  with  B5T  in.  pure  lead  sheath, 
11,000  ft.  at  21c  

No.  6  B.  and  S.  single  conductor,  paper  insulated,  lead  covered  cable  for  6,000  v.,  .230 
in.  paper,      in.  pure  lead,  11,000  ft.  at  9c  

5  pair  cable  each  conductor,  No.  16  B.  and  S.,  insulated  with  2  wrappings  paper  conductors, 
3,000  ft.  at  8\c  

Splices,  $32;  reels,  2  at  $24,  1  at  $15,  10  at  $9.25,  1  at  $7.25  

Steel  Co.  of  Canada,  Hamilton,  13,000  bars  §  rd.  steel  4  ft.  9  in.,  41,770  lb.  at  1.85c  

Weller,  W.  H.,  gravt?l,  73  yd.  at  $1  

Wettlaufcr  Bros.,  Toronto,  one  quarter  yard  cone  mixer  complete    with    lift    hopper  and 

gasoline  power  

Woods,  F.  &  Sons,  machine  work  

Board  and  lodging,  John  Rae  

Sundry  payments:  gas  supplied,  $49.50;  towing,  $40;  169  gal.  gasoline,  $33.80;  hardware,  $23.38; 

sundry,  $81.06  

Advertising,  $410.23;  express,  $1.50  ;  

King's  Printer's  account  


Land  and  Damages  re  Siding  to  Elevator,  (S5J82.46). 

Anderson,  Wm.,  damage  to  property  caused  by  raising  street  level  

Irwin,  Geo.,  damage  to  property  caused  by  raising  street  level  

Winn,  C.  D.:  land  taken,  part  lot  No.  29,  1st  con.,  Tp.  Humberstone,  $4,000;  damages,  $550. 
MacDonald,  G.  S.,  Port  Colborne:   legal  services,  re:  Anderson,  $26.03;  Irwin,  $54.15; 
Winn,  $112.28  


Total,  carried  to  page  W — 2. 


Welland  Canal:  Capital:  Widen  Canal  near  Welland. 

Russell,  J.  E.:  earth  excavated,  40,470  c.  yd.  at  25c;  less  $4,500,  paid  in  1910-11  (W— 21) . . . 

Salaries  detailed  under,  '  Welland  Canal.  Staff'  (Page  W— 106) 

Inspector,  Wm.  McGinnis,  Apr.  to  May,  35  d.  at  $2.50  

Travel  and  outlay:  L.  D.  Hara,  $2S.70;  W.  H.  Sullivan,  $34.45  

Warner,  P.  R.,  horse  hire  

Total,  (  arried  to  page  W — 2  


W— 22 
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Welland  Canal:  Capital:  Turning  Basin,  Thorold. 

Weddell,  R.  &  Co.,  dredging  to  form  basin,  earth  excavation,  36,597  c.  yd.  at  36|c  

Salaries,  detailed  under  'Welland  Canal,  Staff'  (Page  W— 106) 

Inspector,  Wm.  McGinnis,  Sept.  to  Nov.,  54  w.  d.  at  $3  

Travel  and  outlay:  L.  D.  Hara,  $32.12;  H.  C.  Maguire,  $28.85;  W.  H.  Sullivan,  $9.19  

Sundry  payments:  1,000  ft.  galv.  sash  cord,  $16;  horse  hire,  &c,  $6.35  

Advertising  


Total,  carried  to  page  W — 2. 


Welland  Ship  Canal:  Capital:  To  Complete  Survey. 


Engineer  in  charge,  J.  L.  Weller,  C.E.,  3  m.  to  Mar.  31,  U12  at  $7,500  

Salaries,  detailed  under  'Welland  Canal,  Staff'  (Page  W— 106) 

Surveyor,  W.J.  Boulton:  Apr.  1  to  Oct.  2,  156  d.  at  $5;  board,  185  d.  at  50c  

Surveyors:  J.  C.  Ball,  4  m.  to  July  30,  $360;  E.  Gardener,  2  d.  at  $10  

Assistant  engineer,  A.  Bradt,  3  m.  to  Mar.  31,  1912  

Leveller,  A.  Bradt:  Apr.  to  Dec,  less  2  d.  in  May,  at  $100;  board,  Apr.  to  Oct.,  214  d.  at  50c 
Draughtsmen,  at  $100  per  m.:  F.  J.  Anderson,  Apr.  1  to  June  17,  $257.69;  G.  H.  Whitely, 

12  m.,  $1,200  

Draughtsman,  A.  W.  L.  Butler:  12  m.  at  $100;  board,  Apr.  to  Oct.,  214  d.  at  50c  

Chainmen,  d.  at  $2:  W.  Dunlop,  60;  A.  Greenwood,  35;  V.  O'Donoghue,  17;  J.  Stuart,  66. .  .  . 
Chainmen  and  pioketmen,  d.  at  $1.75:  T.  Flynn,  69;  C.  Hounsberry,  85;  W.  Hynes,  137;  T. 

Keating,  27;  T.  M.  McCarron,  113;  H.  McGeachie,  36;  D.  O'Donoghue,  155;  N.  Ritten- 

house,  84;  J.  Stuart,  73;  2  men,  7  d.;  in  all  786  d.  at  $1.75  

Chainmen,  board  at  50c.  per  d.:  T.  Flvnn,  82  d.;  C.  Hounsberry,  98  d.;  W.  Hynes,  162  d.;  T.M. 

McCarron,  132  d.;  D.  O'Donoghue,  183  d.;  N.  Rittenhouse,  97  "d.;  J.  Stuart,  84  d  

Rodman,  J.  B.  McAndrew,  May  2  to  Sept.  30  at  $60  

Rodmen,  d.  at  $1.75:  T.  McClelland,  30};  C.  Willows,  39  

Rodmen,  board  at  50c.  per  d.:  J.  B.  McAndrew,  153  d.;  C.  Willows,  46  

In  charge  of  boring:  F.J.  Hara,  9  m.  at  $75,  3  m.  to  Mar.  31, 1912,  at  $90;  board,  366  d.  at  50c. . 

Driller,  C.  E.  Stoner:  25  w.  d.  at  $3,  288  at  $3  .25;  board,  366  d.  at  50c  

Driller,  Wm.  Smith:  May-Sept,,  Dec.  29-Mar.,  205  w.  d.  at  $3;  board,  233  d.  at  50c  

Drillers:  36  d.  at  S3,  35|  at  $2  .50,  60  at  $1.75;  board,  73  d.  at  50c  

Traction  engine  and  locomotive  engineer,  W.  High,  May-July,  39  d.  at  $4.50  

Fireman,  M.  Williams:  services,  25  d.  at  $1.75,  288  at  $2:  board,  366  d.  at  50c  

Firemen,  davsat  $1.75:  A.  Crysler,  207,  F.  Flynn  30,  R.  Flynn  14,  F.  W.  Hara  37,  Ed.  Smith 

82,  Ed.  Williams,  87  

Firemen,  board:  davs  at  50c:  A.  Crysler  231,  F.  Flynn  34,  R.  Flynn  16,  F.  W.  Hara  43,  Ed. 

Smith  96,  Ed.  Williams  86  

Cook,  Gordon  Gunn:  April-Sept,,  158  d.  at  $2;  board,  183  d.  at  50c  

Foremen,  5  d.  at  $3;  carpenters,  12  d.  at  $2.70;  labourers,  7i  d.  at  $2  

Teamsters  and  teams,  215}  d.  at  $4  

Canadian  Rand  Co.,  Montreal:  paits  for  F-2  Calyx  drill:  twenty  10  ft.  drill  rods,  $159.60, 

8    shot  bits,  $41 .20,  500  lb.  shot  $39.24,  8-ft.  core  barrel  $27.80,  sundry  $78.43  

Coy  Bros.  &  Sout.hcott:  60  ft.  2  in.  suction  hose.  $60;  sundry,  $116.54  

Cunningham  &  Son,  castings,  &c,  $80.54;  Gourlay,  S.  P.,  supplies,  $157.08  

Grenville,  F.,  soft  coal,  14-1175  tons  at  $5;  Independent  Cordage  Co.,  1  coil  cable,  $65.15. . 

Lemon,  L.,  Thorold,  rent  of  house,  6m.  to  Sept.  30,  1911  

Manson  Co.,  Thorold,  repairs  to  drills,  &c  

Murphy,  Est,  James,  horse  and  team  hire,  Apr.-Oet.,  92  trips  at  $2,  15  at  $3,  1  at  $4  

McCordick,  W.  H.:  soft  coal,  2.065  tons  at  $5.20,  26-81  at  $4.50;  hardwood,  4  tons  at  $8.50; 

delivering  coal  and  wood,  $29.50;  sundry,  $2.05  

Riddell,  And.  &  Son:  4  in.  pipe,  238  ft.  at  40c;  refrigerator,  $14;  sundry  supplies,  cutting  and 

threading  pipe,  &c,  $117  

Sanderson,  Newman  &  Hough:  livery,  Oct. -Mar.,  77  trips  at  $2  

Taylor,  C:  2  heavy  wagons,  yoke  and  trees,  $68.50,  $72  '  

Warner,  P.  R.:  live.rv,  horse  and  buggy,  9  trips  at  $2;  team  hire,  35  d.  at  $4;  keep  of  horse, 

$1.70  

Compensation  for  damage  to  land,  crops,  &c,  when  drilling,  11  pavments  

Travel  and  outlav:  W.  J.  Boulton  $107.46,  A.  Bradt  $33.65,  F.  J.  Hara  $115.30,  L.  D.  Hara 

$19.58,  H.  C.  Maguire  $47.15,  sundry  $20.86  

Sundry  payments:  18-885  tons  coal,  $94.94;  hauling  drills,  &c,  $62.60;  drilling  hole,  $51; 

duplex  pump,  $49;  2  force  pumps,  $32;  drill  supplies,  $48.75;  testing  apparatus,  $44.20; 

machine  and  smith  work,  $23.08;  board,  $15;  tent  fly,  $15;  lumber,  $15.40;  stove  and 

fixtures.  $12.27;  grate  bars,  $12;  livery,  $11;  sundry,  $82.16  

Stationery  Office,  Ottawa  


Total ,  carried  to  page  W — 2. 


196  9 

226  2 
154  C 
140  5 

159  7 
131  C 

404  Ou 


568  40 
1,898  80 

23,138  60 
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Williamsburg  Canals:  Capital:  Lockmastcr's  Residence,  Morrisburg. 

Purchase  of  land:  Francis  A.  McKenzie,  south  half  of  lots  19  and  20,  Morrisburg  

Detailed  under'Williamsburg  Canals:  Repairs'  '.  (Page  W— 145) 

Detailed  under 'Cornwall  Canal:  Repairs':  wages  $160.36  (VV-115),  accounts  $23.3  90  (W-115) 

Beckstead,  Albert,  55J  yd.  gravel  at  $1.50  

Canadian  General  Electric  Co.:  2,000  ft.  R.C.  wire,  $18.53;  sundry  supplies,  $10  39 

Castleman,  W.  B.,  318  M  brick  at  $8.75   ........ 

Styles,  Geo.,  33  loads  sand  at  $1 .50  !".!!!'!!!!!!! 

Small  payments:  hardware,  $17. 17;  lumber,  $4.32;  sundry,  $9.49  

Legal  services,  re  purchase  of  land  from  F.  A.  McKenzie:  R.  F.  Lyle,  Morrisburg. . ........ 

Advertising  


Total,  carried  to  page  W-2. 


I.  C.  Ry.:  Capital:  Alba  to  Baddeck:  Construction  of  Railway. 

Browning  Engineering  Co.,  detailed  under  'Railway,  Dartmouth  to  Deans'. 
Taylor,  Alex.,  registrar:  certifying  and  filing  plan  


(Page  W-25) 


Detailed  under  'Working  Expenses,  Stores,  &c.':  wages  $4,779.04,  expenses  $364.22,  advertis- 
ing $1,663.46,  provisions  $821.71,  board  $95.42,  horse  hire  $102,  board  of  teams  $61  50, 
board  and  horse  hire  $143.75,  tents  $128.80,  sundry  $174.11  

Stores  Department:  stationery  $106. 19,  sundry  $81 .60  

Freight  charges  $14.84,  electric  lighting  $8.84  

Cheques  issued  at  Ottawa:  advertising  

Less — Perishable  goods  sold  

Total,  carried  to  page  W-2  

I.  C.  Ry.:  Capital:  Campbell* on:  Increased  Accommodation. 

Anderson,  F.  M.,  Campbellton:  services  as  arbitrator,  10  d.  at  $10;  expenses,  $13.85  

Bacon,  R.  C,  Moncton:  furnishing  and  applying  Sparham  roofing,  new  engine  house. 

575-8  sq.  yd.  at  $5.50   

Bates  &  Flood,  St.  John:  erection  and  completion  of  a  brick  and  stone  passenger  station  

Canadian  Crocker  Wheel  Co.,  St.  Catharines:  30  R.  W.,  2,500v.,  compound  wound,  direct 
current  generator,  complete  with  accessories,  $1,557.94;  blue  Vermont  marble  switch- 
board ,-$222. 06  

Mussens,  Ltd.:  detailed  under  'General  Protection  of  Highways'  (Page  W-33) 

Richard,  E.  Rene,  Dalhousie,  N.B.:  legal  services  re  land  taken  from  Mrs.  J.  C.  Duncan. . 

Detailed  under  Working  Expenses,  Stores,  etc.:  wages,  $68,830.51;  expenses,  $1,243.79;  lumber 
$1,524.07;  advertising,  $1,212.26;  cement,  $881.55;  electrical  supnlies,  $853.74;  taps  and 
drills,  §578.91;  roofing,  $515.70;  parts  for  drop  pit,  $310;  pipe,  $236.41,  sand  $103.83;  tele- 
graph poles,  $101.80;  door  hinges,  $88.59;  cedar  po'es,  $78;  gauge  tester,  $54;  duty,  $28.10- 
messages,  $25.30;  sundry,  $1,248.04  

Stores  Department — 

Steel  rails:  80  lb.  to  yd.:  413  ft.  =  ll,013§  Ibs.=4.9166  gross  tons  at  $32.75  

Steel  rails:  80  lb.  to  yd.:  1,523  ft.  =40,613$  lbs.  =  18. 13  gross  tons  at  $27.. 
Steel  rails:  67  lb.  to  yd.:  32,843  ft.=733.493|  lbs.=327.4525  gross  tons  at  $27 
Steel  rails:  80  lb.  to  yd.:  11,229  ft,  =  299,440  lbs.  =  133.6785  gross  tons  at  $22.. 

Ties:  No.  1,  5,680  at  33c.;  No.  2,  5,943  at  23c  '  

Ties:  hard  pine.  14  sets  at  $76;  pitch  pine,  7  sets  at  $39;  hemlock,  3  sets  at  $33  

Switch  ties,  2  sets  at  $39;  guard  rails,  58  sets  at  $8  

Split  switches,  25  sets  at  $45,  2  at  $34;  Burpee  stands,  18  at  $15  

Frogs:  spring,  8  at  $58;  rigid,  1  at  $25,  16  at  $30  

Angle  plates,  307  pr.  at  $1.15,  316  at  60c,  512  at  45c;  switch  lamps,  13  at  $5. . 
Bolts,  75  at  10c, 1,010  at  6c,  6,402  at  4c,  240  at  3c,  1.800  at  2c. 

Track  spikes,  23,133  lbs.  at  2\  c,  800  at  1|  c;  350  ft.  fire  hose,  $260  

Metal  hose  $256.96,  450  ft.  clay  pipe  $175,  pipe  fittings  $963.06. 

Cement,  1,649  bags  at  $2;  lumber,  $3,250.76  

Paint,  oil,  etc.,  $260.49;  677  ft.  terra  cotta  pipe,  $115.25  

Sundry,  $2,589.06,  store  expenses  $27.31  

Work  train  service  

Distribution  of  fuel,  $549.28,  freight  charges,  $261.27  

Less — Credits,  detailed  on  page  W — 24  

Total,  carried  to  page  W — 2  


$  cts. 

500  00 
1,450  31 

394  26 
83  00 
28  92 

278  25 
49  50 
30  98 
13  90 

370  88 


3,200  00 


2,532  90 
1  05 


2,533  95 


8,334  01 
187  79 
23  68 
48  13 


11,127  56 

6  55 


11,121  01 


113  85 

3,166  90 
52,250  00 


1,780  00 
500  00 
17  25 


57,828  00 


77,914  60 

161  02 
489  53 
8,841  23 
2,940  92 
3,241  29 
1,436  00 
542  00 
1,463  00 
969  00 
838  05 
367  38 
850  33 
1,395  02 
6,548  76 
375  74 
2,616  37 
13,335  88 
810  55 


182,964  67 
6,154  26 


176,810  41 
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Capital:  Campbellton:  Increased  Accommodation— Concluded. 

Credits:  deducted  on  page  W — 23. 


Steel  rails:  80  lb.:  4,022  ft,  =  107,253§  lbs.  =  47.8809  gross  tons  at  $20. . 
Steel  rails-  67  lbs.:  9,105  ft.  =  203,345  lbs.  =  90.77S9  gross  tons  at  $24.. 
Steel  rails:  67  lb.:  8,687  ft,=  194,010  lbs.  =86. 61 15  gross  tons  at  S20.. 

Scrap  steel  rails:  1,479  ft.  =15. 1885  gross  tons  at  $12  

Angle  plates,  352  prs.  at  45c;  rigid  frogs,  4  at  $20,  4  scrap  at  $4.80.... 

Guard  rails,  9  at  $6,  9  at  $4;  split  switches,  11  at  $34  

Frogs  for  repairs:  4  spring  at  §30,  6  rigid  at  $15,  3  at  $13  

Burpee  stands,  4  at  $10;  tie  plates,  357  at  5c;  steel  switches,  5  at  $15. 


Total,  deducted  on  page  W—  23  

I.  C.  Ry.:  Capital:  Chatham:  Diversion  of  Line  and  Branch  to  Wharf. 


-83) 


Morrison  &  Clark:  work  under  contract  (Page  W 

McNeil,  W.  P.  &  Co.:  detailed  in  1910-11  (W— 23)  

Canadian  Inspection  Co.:  shop  inspection  of  undercrossing  bridge,  W.  P.  McNeil  &  Co's  con- 
tract, 19,500  lbs  =  9.75  tons  at  35c  

Land  and  damages,  Northumberland  Co.— 

Brimner,  estate  Jos.:  lot  no.  129,  2.41  ac.  land  $175,  damages  $425,  interest  $2o  

Burchill,  J.  P.:  lot  No.  9A,  .41  ac.  including  damages,  $400;  interest,  $30  

Burchill.J.  P.  and  Josephine  Sargent,  Trustees:  lot  No.  9B,  -41  ac.  including  damages 

$400;  interest,  $30  , 

Creao-han,  J.  D.:  lot  No.  93,  1,600  sq.  ft,  $160,  damages,  $140,  interest,  $51.62  | 

Dickeson,  Helen:  lot  No.  134,  29,567  ft.  $100,  buildings,  $1,2.50,  damages,  $250,  interest 

$30.25  •  

England,  Peter:  lot  No.  135,  374  sq.  ft.  $35,  damages,  $65,  interest,  83c  

Fraser,  Alex.:  lot  No.  63A.,  7,410  sq.  ft.  including  damages,  $150,  interest,  $21.88 
Gardner,  Joseph:  lot  No.  2,  .08  ac,  including  all  damages,  $50,  interest,  $3.54 


Irving,  John  A.:  lot  No.  122,  .8  ac.  $100,  damages,  $350,  interest,  $18.75. 


Loggie  W.  S.:  lot  No.  96,  7,400-sq.  ft.  including  all  damages,  $2,500;  interest,  $114.58.... 
Miller,  John  C:  lot  No.  97,  5,400  sq.  ft.,  lot  No.  98  (shore  rights)  28,660  sq.  ft.  land  cover- 
ed with  water,  including  all  damages,  $10,000;  interest,  $375  

McEwen,  Mrs.  Frances,  wife  of  Jos.  McEwen:  lot  No.  133,  3,372  sq.  ft.  $100,  buildings, 

$1,150,  damages,  $250,  interest,  $28.36  

McLaughlin,  Mary:  lot  No.  106,  612  sq.  ft,  $30,  buildings,  $15,  damages,  $55,  interest,  $3.33 

Theberge,  Rev.  Jos.:  lot  No.  8SA,  11  sq.  ft,  including  damages  $10,  interest  08c  

Tweedie  F.  M.:  lot  No.  81,  21, 212sq.  ft,  land,  more  or  less,  iucluding  all  damages.  $14,750; 

interest,  Oct.  19,  1908— Feb.  12,  1912  at  5  per  cent,  $2,446.88  ,  

Walsh,  Richard:  lot  No.  85,  43,700  sq.  ft.,  $5,000;  buildings,  $2, 500,  damages,  $7,500,  inter- 
est $437.50  

Expenses  re  land  and  damages — 

Fish,  W.  E.,  deputy  surveyor,  Newcastle:  surveying  sundry  lots,  $25;  expenses,  $8.25.. . 

Lawlor,  J.  R.,  registrar,  Chatham:  filing  plans,  &c  

Read,  Henry  C,  valuator,  Sackville:  services,  Dec.  1910  to  Aug.  1911,  29§  d.  at  $10; 

expenses,  $33.75  

Scott,  Wm.,  valuator,  Chatham:  services,  Oct,  1910  to  Dec,  1911,  38  d.  at  $5  

Williams,  A.  P.,  valuator,  Chatham:  services,  Oct.,  1910  to  Dec,  1911,  38  d.  at  $5;  ex- 
penses, $12.05  

Winslow,  Geo.  C,  Chatham:  services  as  law  clerk,  Feb.,  16  to  May  13,  1911,  at  $100... 
Winslow,  W.  C,  Chatham,  N.B.,  (paid  to  his  widow,  Mary  Josephine  Winslow,  admi- 
nistratrix): legal  services  re  land  taken  for  right  of  way  


Detailed  under  'Working  Expenses,  Stores,  &c.' — 

Wages,  £5,785,21;  expenses,  $620.68;  spikes,  $999.10;  lumber,  $732.79;  bolts,  $240.66;  mov- 
ing telegraph  poles,  S181.93;  messages,  $72.70;  advertising,  $11.20;  sundry,  $167.26. 
Stores  Department — 

Steel  rails:  67  lb.  to  yd.:  54.129|  ft.  =  1,208,892  lb.  =  539-683  gross  tons  at  $27  

Steel  rails:  56  lb.  to  yd.:  247  ft,  =  4, 610§  lb.  =  2-0584  gross  tons  at  $27  

Ties:  No.  1,  12, 611  at  33c;  No.  2,  2, 245  at  23c  

Ties:  hemlock,  3§  sets  at  $33;  switch,  2  sets  at  $39  

Split  switches,  2  sets  at  $65.20,  2  at  $45;  Burpee  stands,  4  at  $15  

Diamond  crossings,  4  at  $26.70;  angle  plates,  898  pr.  at  45c  

Rigid  frogs,  3  at  $20,  2  at  $26;  guard  rails,  4  at  S6,  4  at  $8.35;  nutlocks,  3,000  at  2^c  

Lumber,  $765.76;  iron  pipe,  $214.16;  paint  ,  $99  

Stationery,  $74.78,  sundry,  $514.85  

Electric  lighting  

Freight  charges  

Less — Proceeds  of  sale  of  old  buildings  

Total,  carried  to  page  W — 2  


cts. 


957  62 
2,178  70 
1,732  23 
182  26 
257  60 
464  00 
249  00 
132  85 


6,154  26 


120,775  01 
202  86 

3  42 

625  00 
430  00 

430  00 
351  62 

1,630  25 
100  83 
171  88 
53  54 
468  75 

2,614  58 

10,375  00 

1,528  36 
103  33 
10  08 

17,196  88 

15,437  50 

33  25 
25  00 

328  75 
190  00 

202  05 

288  37 

7,004  75 


180,581  06 


8,811  53 

14,571  44 
55  58 
4,677  98 
193  50 
280  40 
510  00 
244  40 
1,078  92 
589  63 
9  18 
90  31 


211,693  93 
1,120  00 

210,563  93 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— 


I.  C.  Ry.:  Capital:  Dartmouth  to  Deans:  Construction  of  Railway. 

Archibald,  P.  S.,  C.E.,  Moncton:  services,  &c,  inspecting  and  reporting  on  proposed  line, 
Nov.  to  Dec,  1911,  12  d.  at  $25;  expenses,  $35.65  

Browning  Engineering  Co.,  Cleveland,  Ohio:  No.  8  standard  Browning  Steam  derrick, 
$7,600;  less,  $2,532.90,  charged  to  'Railway,  Alba  to  Baddeck',  (W— 23);  and  less 
$2,  532.90,  charged  to  'Railway  at  or  near  New  Glasgow,  &c.',  (W— 29)  

Mclnnis,  Mellish  &  Fulton,  Halifax:  legal  services  preparing  agreement  for  compensation.. 

Stewart,  Thos.  E.,  Dartmouth:  services  as  valuator,  Feb.  to  Mar.  1912,  22  d.  at  $5;  expenses, 
22  d.  at  $2  

White,  A.  J.,  registrar,  filing  location  plan  


Detailed  under  'Working  Expenses,  Stores,  &c.',  — 

Wages,  $9, 212. 75;  expenses,  $964.53;  board,  horse  hire,  &c,  $2, 544.63;  advertising,  $1,511.12 
services  of  engineer,  $930;  rent  of  office,  $302;  services,  of  janitor,  $66;  tents,  $172.40; 

sundry,  $296.62  

Cheques  issued  at  Ottawa — 

Logan,  W.  J.,  travel  and  outlay  

Advertising,  $89.98;  express,  $14.51  

King's  Printer's  Account,  $9.60;  Stationery  Office,  Ottawa,  $349.26  

Stores  Department — 

Steel  rails:  156-25  gross  tons  at  $27  

Stationery,  $457.72;  sundry,  $306.59  

Freight  charges  


Total,  carried  to  page  W — 2. 


I.  C.  Ry.:  Capital:  Fredcricton:  Increased  Accommodation. 


Mitchell,  Moses:  services  as  inspector,  Oct.  to  Nov.,  1911,  48  d.  at  $3.50  

Ryan,  J.  F.:  erection  and  completion  of  a  station  building  with  brick  walls  and  stone  trim- 
mings, bulk  sum,  $20,184;  excavation  and  back  fill  of  trenches  of  drain  and  water  pipes, 
154  cu.  yd.  at  50c;  8  in.  ci.  drain  pipe,  including  all  fittings,  225  1.  ft.  at  65c;  2  in.  galv. 
iron  water  pipes,  including  all  fittings,  200  1.  ft.  at  25c  

Land  and  damages — 

Boyd,  John  C.:  on  account  of  land  taken  

Coy,  Estate  of  Catherine  E.:  lot  No.  3,  1,932  sq.  ft.  land,  and  damages,  $400;  interest, 
$10.96  

Flanagan,  Mrs.  Ellen:  lot  No.  4,  9,400  sq.  ft.  land,  and  damages,  $650;  buildings, 
$3,950;  interest,  $126.03  

Lynn,  Jas.  D.:  lot  No.  2,  718  sq.  ft.  land  and  damages,  $550;  interest,  $15.07  

Moore,  N.:  lot.  No.  5,  7,500  sq.  ft.  land  and  damages,  $600;  interest,  $17.01  

McLellan,  R.  W.:  buildings  and  leasehold  on  lot  No.  5  (lot  property  of  N.  Moore),  $3,780; 
interest,  $107.18  

Randolph,  A.  F.  &  Sons:  lot  No.  6,  9,115  sq.  ft.  land,  $500;  buildings,  $2,100;  displace- 
ment of  buildings  and  stock,  $1,000;  interest,  $102.08  

Thomas,  A.  D.:  compensation  for  buildings  and  leasehold  on  lot  No.  3  (lot  the  property 

of  the  Estate  of  Catherine  E.  Coy),  $3,000;  interest,  $82.19  

Expenses  re  land — 

Colter,  Thos.,  registrar,  certifying  plans,  &c  


Detailed  under  'Working  Expenses,  Stores,  &c.' — 

Wages,  $2,451.72;  expenses,  $356.79;  advertising,  $638.49;  sundry,  $12.60. 
Stores  Department:  stationery,  $20.33;  small  stores,  $273.43  


Total,  carried  to  page  W — 2  

I.  C.  Ry.:  Capital:  Halifax:  Increased  Accommodation. 

Land  east  side  of  Campbell  Road,  in  connection  with  the  re-arrangement  of  the  Richmond 
yard  and  damages — 

Creighton,  Isaac:  lot  No.  5,  10,320  sq.  ft.  and  two  houses,  $1,300;  lot  No.  7,  7,657  sq. 

ft.,  house  and  out  buildings,  $2, 175;  interest,  on  $3,475  at  5  per  cent  from  Nov.  9,  191 1 

to  Apr.  9,  1912,  $72.40  

Dwycr,  Patrick:  lot  No.  4,  4,785  sq.  ft.,  house  and  out  buildings,  $2,275;  interest,  Nov. 

9,  1911  to  Apr.  9,  1912,  at  5  per  cent,  $47.40  

Flynn,  Thos.:  1,238  sq.  ft.  land,  $200;  interest,  Nov.  9,  1911  to  Apr.  9,  1912  at  5  per  cent, 

$5.41  

Hunt,  Mrs.  Abigail:  lot  No.  3,  4,734  sq.  ft.,  $525;  interest,  Nov.  9,  1911  to  Apr.  9,  1912, 

at  5  per  cent,  $10.94  

Knight,  Jas.  A.,  per  power  of  attorney  from  Emma  F.  Knowlan  and  Susan  L.  Knowlan: 

lot  No.  9,  12,521  sq.  ft.  land,  2  houses  and  out  buildings,  $3,700;  interest,  Nov.  9, 

1911  to  Apr.  9,  1912,  at  5  per  cent,  $77.08  


Carried  forward. 


$  eta 

335  6! 


2,5.34  2C 
7  5C 

154  00 
40 


3,031  75 


16,000  05 

156  55 
104  49 

358  86 

4,218  75 
824  31 
1  55 


24,696  31 


168  00 

20,457  25 

1,600  00 

410  96 

4,726  03 
565  07 
617  01 

3,887  18 

3,702  08 

3,082  19 

9  50 


39,225  27 

3,459  60 
293  76 


42,978  63 


3,547  40 
2,322  40 
265  41 
535  94 

3,777  08 


10,448  23 
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AUDITOR  GENERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Capital:  Halifax:  Increased  Accommodation — Concluded. 


Brought  forward. 


Land  east  side  of  Campbell  Road,  &c. — Concluded. 

McKinnon,  John:  lot  No.  6,  5,108  sq.  ft.,  house,  out  buildings  and  fruit  trees,  $2,300; 
interest,  Nov.  9,  1911  to  Apr.  9,  1912,  at  5  per  cent,  §47.91  

Shea,  Richard:  lot  No.  8,  5,543  sq.  ft.,  house  and  outbuildings,  §2,225;  interest, Nov.  9, 1911 
to  Apr.  9,  1912  at  5  per  cent,  $46.35  

White,  A.  J.,  registrar,  riling  plans,  &c  '.  

Land  for  double  tracking,  Cotton  Factory  Branch — 

Roche,  William:  interest  on  $65  paid  to  Wm.  O'Brien,  in  1909-10  (W— 21),  July  25,  1908 

to  Mar.  25,  1912  at  5  per  cent.  

Legal  services  re  land:  R.  T.  Macllreith,  Halifax:  services  re;  Estates  Garnett  and  Holland, 

$64.51;  Halifax  City,  $37.31;  Halifax  Terminals,  $5;  F.  A.Ronnan,  $10.80;  H.V. Weir,  $9.55. 
Beazley  Bros.,  Halifax  ($119.40)— 

Self  propelling  lighter  drill,  rent,  Apr.  28-29,  May  1-2,  1911,  4  d.  at  $15  

Men  working  at  deep  water  terminus,  taking  borings,  $51;  superintendence,  &c,  $5.40. . 
Canadian  Westinghouse  Co.,  Montreal:  new  style  triple  valve  test  rack,  $300:  less,  $52  for 

old  test  rack  returned  _  

Holden  &  Co.,  Montreal:  12  in.  Curtis  cylinder  air  hoist,  complete  with  automatic  cut-off,  &c. 
Wilmarth  &  Morman,  Grand  Rapids,  Mich.:  new  Yankee  driil  grinder  


Detailed  under  'Working  Expenses,  Stores,  &c.' — 

Wages,  $19,287.37;  expenses,  $568.85;  wrenches,  $318.15;  parts  for  drop  pit,  $300;  duty 

$39.16;  horse  hire,  $20.50;  sundry,  5049.66  

Stores  Department — 

Steel  rails:  SO  lb.  to  yd.:  12,295  ft. =327,866! lb. =146 -3686  gross  tons  at  $32.75  

Steel  rails:  80  lb.  to  vd.:  2, 146  ft.  =  57,226|  lb.  =  25-5477  gross  tons  at  $27  

Steel  rails:  67  lb.  to  vd.:  37,031  ft.  =  827,025|  lb.  =  369-2079  gross  tons  at  $27  

Steel  rails:  56  lb.  to  yd.:  787  ft.  =  14,690|  lb.  =  6-5584  gross  tons  at  $27  

Scrap  steel  rails:  56  lb.  to  vd.:  5-4975  tons  at  $12  

Ties,  No.  1,  15,000  at  35c,  821  at  33c;  No.  2,  6,291  at  23c  

Ties:  switch,  51  sets  at  S39;  hard  pine,  3  sets  at  $76;  hemlock,  7  sets  at  $33  

Switches,  split,  8  at  $45  stub,  3  at  $20  4  at  $15;  guard  rails,  45  at  $8,  18  at  S6  

Rigid  frogs,  43  at  $30,  43  at  $26,  9  at  $20;  Burpee  stands,  58  at  $15,  1  at  $10  

Steam  drills,  5,  and  hose,  $1,404.50;  dvnamite,  $389.50  

Angles,  89  pr.  at  S!  .15.  4  at  60c,  2,902  at  45c,  25  at  25c  

Track  spikes,  18,330  lb.  at  2|c,  2,688  at  He;  track  bolts,  1,517  at  4c,  1,708  at  2c  

Pipe  fittings,  $508.20;  51  brl.  cement,  $102  

Split  blades,  10  at  $14;  labour,  $131  77;  sundry,  $510.95  

Work  train  service,  $6,241.52;  fuel.  $310.56  


Less — Credits,  see  detail  below. 


Total,  carried  to  page  W — 2. 


Credits,  deducted  above. 

Refund  of  costs  withheld  from  Exchequer  Court  award.  King  vs.  Cunard  (see  W-26,  1909-10). 
Macllreith,  R.  T.,  to  Blanche  Smith,  interest  on  cheque  issued  in  favour  of  estates  Garland 

and  Holland  

Creosoted  piles — 

Transferred  to  'Maintenance  of  Way  and  Structures,'  3,016  ft.  at  44|c  

Shipped  to  A.  H.  Somers,  2,206  ft.  at  44|c  

Suspense  account,  947  ft.  at  44Jc  

Sold  to  Marine  and  Fisheries  Department,  613  ft.  at  55c  

Sold  to  McKay  Bros,  825 §  ft.  at  60c  


Total,  deducted  above  

I.  C.  Ry.:  Capital:  Halifax:  Docks  and  Wharves. 

Falconer  &  McDonald  ($24,175.34)— 

Erection  of  a  freight  shed  on  quay  No.  9,  contract  complete  

Square  cedar,  10  x  10,  7,083  ft.  at  $23;  freight  on  same,  $37.43  

Kennedy,  John,  C.E.  ($13,654)- 


Services, 
Services, 


lj  per  cent  of  $914,662  (bulk  sum  of  contract  of  N.  S.  Construction  Co.). 


2|  per  cent  of  $54,748  (amount  of  progress  estimate). 


Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $1,459  21;  expenses, 
rising,  $3,363.31;  Mazda  wire,  $294  07 ;  covered  wire,  $62.03;  transformer,  \ 
supplies,  S134.83;  sundry,  $13.50  

Stores  Department,  small  stores  


$289  .85,  adver- 
98  . 97;  electrical 


Carried  forward. 


$  cts. 
10,448  23 

2,347  91 

2,271  35 
1  34 

11  92 

127  17 

60  00 
59  40 

248  00 
116  00 
94  00 


15,785  32 
21,183  69 

4.793  58 
689  79 

9,968  59 
177  08 
65  97 

6.967  86 

2,448  00 
948  00 

3,468  00 

1.794  00 
1,416  90 

593  41 
610  20 
782  72 
6,552  08 


78,245  19 
4,255  60 


73,989  59 


571  49 

121  87 

1,334  58 
976  16 
419  05 
337  15 
495  30 


4,255  60 


23,975  00 
200  34 

12,195  00 
1,459  00 


37,829  34 


5,715  77 
233  15 


43,778  26 
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I.  C.  Ry.:  Capital:  Halifax:  Docks  and  Wharves— Continued. 
Brought  forward  


Expenditure  by  the  Department  of  Railways  and  Canals,  Otlatca  ($55, ISO. !fi ). 

Nova  Scotia  Construction  Co.,  progress  estimate  No.  4  to  March  31.  1912,  on  bulk  sum 

contract  of  $914,662  for  reinforced  cement  concrete  pier  and  a  shed  at  Deep  Water  Terminus. 
Expenses  in  Engineer's  office,  Halifax  ($353.51) — 

Inspector  of  timber  work,  D.  L.  Bell,  Feb.  12  to  Mar.  31,  1912  

Office  boy,  It.  McDonald,  Dec.  6  to  Mar.  31  at  $17.50  

Dwyer,  A.  F.,  outlay  

Advertising  

Total,  carried  to  page  VV — 2  


I.  C.  Ry.:  Capital:  Hampton  Station  to  Hampton  Village:  Spur  Line. 

Detailed  under  'Working  Expenses,  Stores,  &c:  wages,  $183  63;  expenses,  $58. 10;  advertising, 

$1,450.22;  filing  plan,  25c  

Stores  Department,  small  stores   

Total,  carried  to  page  W — 2  i  


I.  C.  Ry.:  Capital:  Moncton:  Addition  to  General  Office  Building. 

Canndian  Inspection  and  Testing  Laboratories,  Montreal,  inspection  of  68  radiators  for 
heating  system,  It  d.  at  $7.50  

Otis-Fensom  Elevator  Co.,  Montreal,  progress  estimate  No.  1  for  contract  for  supply  and 
erection  of  elevator  

Rhodes,  Curry  &  Co.,  Amherst:  progress  estimate  No.  10  to  Mar.  31,  1912,  on  contract  for 
the  erection-of  an  addition  to  the  general  office  building  (bulk  sum  $74.500)  

Sumner  Co.,  Moncton:  progress  estimate  No.  2  on  contract  for  supply  and  installation  of  hot 
water  heating  system  

Detailed  under  Working  Expenses,  Stores,  &c.':  wages,  $3,836.54;  expenses,  $61.80;  adver- 
tising, $846.86;  Mazda  wire,  $455.79;  condulets,  $472.51;  shade  holders,  $494.28;  duplex 
wire,  $387.06;  sundry  electrical  supplies,  $1,077.08;  sundry,  $150.87  

Stores  Department:  stationery,  $192  56;  desks,  $334.80;  sundry,  $74.82  

Electric  lighting,  $17.68;  freight  charges,  $26.47  

Total,  carried  to  page  W — 2  


I.  C.  Ry.:  Capital:  Moncton:  Locomotive  and  Car  Shops,  &c. 

Services  and  expenses  in  connection  with  Exchequer  suit,  Moncton  Land  Co.  vs.  King:  R.  C. 
Bacon  $81 .50,  J.  A.  Bourque  $65,  J.  Edington  $30,  G.  P.  Jardine  $25  80,  A.  H.  Jones,  $66.40, 
B.  N.  Jones  $84,  T.  D.  Leblanc  $61.50,  J.  S.  Magee  $53  .95,  J.  A.  McQueen  $94.40,  F.  C. 
Robinson  $64,  G.  A.  Taylor  $50,  T.  Williams  $63.50,  John  Winter  $65.75  

Archibald,  P.  S.,  C.E.,  services  and  expenses  inspecting  and  reporting  on  proposed  cut-off 
line:  services,  Nov.  12-19,  5  d.  at  $25;  expenses,  $47.65  

Frie!,  Jas.,  Dorchester,  N.B.,  legal  services  re:  cut-off  line  at  Moncton,  sundry  persons, 
8639.79;  double  tracking,  Moncton  to  Painsec  Jet.,  $158.78  :  

Macdonald,  Shepley  &  Donald,  Toronto:  legal  services  re  Wallberg  

Richard,  A.  D.,  registrar,  registering  deeds,  &c  

Willett,  G.  B.,  and  F.  M.  Tennant,  compensation  for  land,  lot  No.  7,  Westmorland  Co.,  N.B., 
for  cut-off  line:  land  for  right-of-way,  413  acres,  $124,  compulsory  taking  $13,  interest 
$17.13;  land  outside  right-of-way,  .515  acre,  $103,  compulsory  taking  $10,  interest  $8.64. 

Canadian  Westinghouse  Co.,  Hamilton,  new  style  triple  valve  test-rack  

Davis-Bournonville  Co.,  Halifax,  oxy-acetylene  cutting  and  welding  plant  

Fleming,  Jas.,  St.  John,  N.B.,  mechanical  parts  for  drop  pit  

Morrison  (Jas.)  Brass  Co.,  2  hydraulagraphs  

Wood,  E.  D.,  &  Co.,  Philadelphia:  time  and  expenses  of  engineer  superintending  the  erection 
of  the  new  gas  plant  at  Moncton,  Feb.  25  to  Apr.  25,  1911:  services,  51  d.  at  $7.50;  board, 
$73.50;  travel,  $22.88  

Carried  forward  
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I.  C.  Ry.:  Capital:  Moncton:  Locomotive  and  Car  Shops,  &c— Concluded. 

Brought  forward  


Cheques  issued  at  Ottawa — 

Friel,  Jas.,  Dorchester:  legal  services  re:  Moncton  Land  Co.,  H.  J.  Govang  and  P.  D. 

Breau,  §1,357.85;  Wallberg,  $633.64  

Powell,  H.  A.,  Sackville,  N.B.,  legal  services  re  Moncton  Land  Co  

Russell,  C,  &  Co.,  London,  Eng.,  legal  services  in  appeal  of  E.  A.  Wallberg  before  Privy 

Council  

Thomson,  Tilley  &  Johnson,  Toronto,  legal  services  re  Wallberg  

Advertising  

Detailed  under  "Working  Expenses,  Stores,  &c.':  wages,  $S,468.21;  expenses,  $805.14;  adver- 
tising, Sl,070.76;  furnace,  §665;  fire  brick,  §195.26;  pitch  and  gravel,  §107.50;  pipe,  §89.10 
ventilator,  §88;  catch  basin,  §70. 8S;  duty,  §63.25;  hydrant,  §37;  cement,  S33;  sundry, 


$80.65. 


Stores  Department:  hose,  §1,0S2  .24;  castings  and  iron,  §258.68;  iron  forgings,  $198 . 66;  sewing 

machine,  $189;  stationery  §127.02;  sundry,  §318.60  

Electric  lighting,  §9.18;  freight  charges,  §46.50  

Railway  tickets  issued  to  witnesses  


Total,  carried  to  page  W — 2. 


I.  C.  Ry.:  Capital:  Moncton:  Locomotive  and  Car  Shops,  &c:  Exchequer 

Court  Awards. 

Breau,  P.  D.:  land  taken,  $150;  taxed  costs,  S50  

Moncton  Land  Co.:  land  taken,  §27,280;  interest  on  $16,100  from  Oct.  29,  1909,  to  Feb.  14, 
1912,  at  5  p.c.,  §1,848.19;  costs  of  action,  $1,549.36  

Wallberg,  E.  A.:  principal  of  award,  $53,205.63;  taxed  costs,  $2,742.91;  total,  $55,948.54;  less 
costs  Exchequer  Court  $512.05,  Supreme  Court  §2,315.74,  Judicial  Committee  of  Privy 
Council  §239  97  

Total,  carried  to  page  W — 2  

I.  C.  Ry.:  Capital:  Mulgrave:  Improvements. 

Wilson,  Frank,  erection  and  completion  of  a  brick  and  stone  passenger  station,  bulk  sum  

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages  §6,107.44,  expenses  $193,  advertising 
§638.92,  pipe  $279.34,  condulets,  $259.65,  flatted  cedar  §1,247.49,  spruce  §159.30,  poles 
$124,  sundry  §243.27  

Stores  Department — 

Steel  rails:  80  lb.  to  yd.:  1.094  ft.:  13.0236  gross  tons  at  $27  

Steel  rails:  67  lb.  to  yd:  931  ft.:  9.2821  gross  tons  at  $27  

Ties,  240  at  33c,  79  at  23c;  hard  pine  ties,  1  set,  $76  

Spring  frogs,  2  at  $58;  rigid  frog,  $26;  timber,  §1,261.41  

Sundry  stores,  

Work  train  service,  §1,445.32;  distribution  of  fuel,  $57.95  

Freight  charges  ■.  

Total,  carried  to  page  W — 2  


I.  C.  Ry.:  Capital:  New  Glasgow:  Double  Tracking. 

Mussens,  Ltd.:  detailed  under  'General  Protection  of  Highways'  (Page  W — 33) 

McNeil,  W.  P.  &  Co.,  New  Glasgow:  deck  plate  girder  span  for  overheadcrossing,  37  ft.  long 

39,537  lb.  at  3.2c  

New  Glasgow,  Town  of:  wTater  for  building  2,800  yd.  concrete  

Western  L/nion  Telegraph  Co.:  taking  down  and  re-stringing  signal  and  semaphore  wires  


Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  §13,273.44,  expenses,  $291.55,  gravel. 

§642.50,  loading  and  hauling  gravel,  $398.75  

Stores  Department — 

Steel  rails:  80  lb.  to  yd.:  1,056  ft.=2S,  160  lb.  =  12. 5714  gross  tons  at  §32.75  

Steel  rails:  80  lb.  to  yd.:  1,884  ft.  =  50,240  lb.  =  22. 4285  gross  tons  at  $27  

Steel  rails:  67  lb.  to  yd.:  162  ft.  =3, 618  lb.  =  1.6151  gross  tons  at  $27  

Ties:  No.  1,  1,062  at  33c;  No.  2,  294  at  23c  

Cement:  7,827  bags  at  50c,  243  bis.  at  S2  

Lumber  $521.12,  angle  plates  $108.95,  3  spring  frogs  §174  

Sundry  stores  

Work  train  service  §1,443.14;  distribution  of  fuel  §174.23  


Total,  carried  to  page  W — 2. 
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I.  C.  Ry.:  Capital:  New  Glasgow- Guy  sboro: 


Construction  of  Railway. 

.  (Page  VV— 25) 


Browning  Engineering  Co.:  detailed  under  'Railway,  Dartmouth  to  Deans' 

Buckley,  J.  H.,  registrar:  certifying  and  filing  copies  of  plans  , 

Graham,  R.  H.,  New  Glasgow,  N.S.,  legal  services  re  purchase  of  Sunny  Brae  Railway 
Harris,  Henry,  Rogers  &  Harris,  Halifax,  N.S.:  legal  services  re  purchase  of  railway  


Detailed  under  'Working  Expenses,  Stores,  &c.':  wages  $5,083.88,  expenses  $449.50,  services 
of  engineer  $756.45,  advertising  $1,926.24,  board  $539.72,  provisions  $298.65,  horse- 
hire  and  truckage  $186.60,  tents  $184.10,  board  and  horse  hire  $178.25,  sundry  $116.90. 

Stores  Department:  stationery,  $614.34;  sundry,  $132.97  

Cheques  issued  at  Ottawa — 

Nova  Scotia  Steel  &  Coal  Co.:  purchase  of  railway  from  Ferrona  Jet.  to  Sunny  Brae, 
including  the  right-of-way,  all  station  grounds  and  buildings,  and  all  land  within 

the  railway  fences  on  the  main  line  

Advertising  


Total,  carried  to  page  W — 2. 


113,406  49 


I.  C.  Ry.:  Capital:  Princess  Pier:  Additional  Facilities. 


Detailed  under  'Working  Expenses,  Stores,  &c.':  wages. 


I.  C.  Ry.:  Capital:  Riviere  du  Loup:  Engine  House,  &c. 

Legal  Services — 

Dugal,  L.  J.,  Fraserville,  P.Q.:  services  re  Yeo  

Stein,  Adolphe,  Fraserville,  P.Q.:  services  re  Dclagc  $12.60,  Yeo  $10  

Matthews- Davies  Tool  Co.,  St.  Louis,  Mo.:  No.  11  Davis  expansion  boring  tool  

McLean,  E.  B.,  Riv.  du  Loup:  engineering  services,  Sept.  1,  1909-May  31,  1910  

Norton,  A.  O.,  Coaticook:  25  ton  journal  jacks,  (No.  61),  6  for  S212.S0;  35  ton  high  speed 

jacks,  No.  3,260,  4  at  $95  

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $841.35;  expenses,  $56.25;  duty, 
$210.27;  drills,  $1,509.70;  stay  bolts,  $375.90;  small  tools,  $351.84;  grinders,  $171.53;  milling 
cutter,  $161.48;  feed  expanders,  $121.21;  anvils,  $116.50;  pipe  cutters,  $79.54;  emery  wheels, 
$67.41;  vises,  $65.25;  drill  vises,  $64.80;  sundry,  $634.67  

Stores  Department — 

Steel  rails:  67  lb.  to  yd.:  521  ft.  =  ll,635|  lb.  =  5. 1946  gross  tons  at  $27  

Ties,  51  at  33c;  iron  pipe  (lot),  $214.29  

Tools,  $354.90;  sundry,  $239  

Freight  charges  


15  05 


Total,  carried  to  page  W — 2. 


I.  C.  Ry.:  Capital:  Stellarton:  Increased  Accommodation. 

Canada  Foundry  Co.,  Toronto:  72  in.  x  18  ft.  H.R.T.  boiler,  with  fittings  

Falconer  &  McDonald:  on  account  of  contract  for  an  addition  of  six  stalls  to  the  engine  house, 

and  enlarging  power  house  

Smart-Turner  Machine  Co.,  Hamilton:  10x7x12  duplex  end  outside  packed  plunger  pump 

with  pot  valve  

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $1,911.87;  expenses,  $143.87;  adver- 
tising, $909.85;  pipe,  $551.18;  unions,  elbows,  &c,  $344.55;  bricks,  $207;  valves,  $133.02; 
nipples,  $85.54;  air  cell  covering,  $51.81;  sundry,  $144  93  

Stores  Department — 

Steel  rails:  80  lb.  to  yd.  =  288  ft.  =3.4285  gross  tons  at  $27  

Steel  rails:  67  lb.  to  yd.  =  1,790  ft.  =  17. 8467  gross  tons  at  $27  

Steel  rails:  56  lb.  to  yd. =414  ft.  =  3.45  gross  tons  at  $27  

Ties,  274  at  33c;  rigid  frog,  $26;  Burpee  stand,  $15  

Labour  on  engine  house,  $317.51;  stationery,  $60.77;  sundry  stores,  $324.64  

Cost  of  pump  moved  from  Moncton  

Transferred  from  'To  Strengthen  Bridges':  cement,  30  brl.,  at  $2  (Page  W— 32) 

Freight  charges  ' 

Total,  carried  to  page  W — 2  


19  10 
22  60 
117  00 
100  00 

592  SO 


Sol  .50 


4,827  70 

140  26 
231  12 

593  90 
93 


6,645  41 


922  50 
22,052  10 
638  80 


23,613  40 


4,483  62 

92  57 
481  87 

93  15 
131  42 
702  92 
253  65 

60  00 

87  40 


30,000  00 
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I.  C.  Ry.:  Capital:  Sydney  Mines:  Diversion  of  Line. 


Canadian  Inspection  Co.:  shop  inspection  of  bridges  under  contract  with  W.  P.  McNeil  & 

Co.:  Georges  River  Bridge,  722,705  lb.  =  361-35  tons;  Glebe  House  Cove  Bridge,  48,6^0 

lb. =24-335  tons;   under  crossing  approach  to  Georges  River  Bridge,  19,750  lb.  =  9-875 

tons;  in  all,  395-56  tons  at  35c  

Dominion  Iron  and  Steel  Co.,  80-lb.  rails  (§38,835.35)— 

Firsts-  33  ft.  in  length:  2,764  rails:  2,500,750  lb.  =  1,116-4062  gross  tons  at  S32  25  

Firsts:  203  rails  of  30  ft.,  32  of  28  ft.,  13  of  26  ft.:  196,650  lb. =87-7901  gross  tons  at  $32.25 

Kirk  D.  Grant,  Antigonish,  work  under  contract  (Page  W— 84) 

McNeil,  W.  P.  &  Co.,  New  Glasgow  ($14,172 .48)— 

Detailed  in  1910-11  (Page  W—  30)   ■■■■■  

Georges  River,  under  crossing:  steel  deck  plate  girder  bridge,  $600;  increasing  thick- 
ness of  transverse  angle  bracing,  §58  .27  V  A V 

Sandberg,  C.  P.,  Sydney,  inspection  and  testing  of  1.200  tons  of  80-lb.  steel  rails  at  Dom.  1. 

&  S.  Co's.  works  3    

Sydney  Mines,  Town  of,  connecting  C.  Waugh's  house  with  water  line  on  Atlantic  Street  

Land  and  damages,  Cape  Breton  Co.—  .  _ 

Cox  Richard:  lot  No.  62,  -85  ac,  $525;  damages,  §/ 5; interest,  §17.50  

Gannon,  Pius:  lot  No.  51,  6-41  ac.  §160;  damages,  §140;  interest,  §18.75  

Guthro,  Duncan,  moving  buildings,  2  houses  and  2  barns   .  ■  ■ 

Jessome,  Mrs.  Susan:  lot  No.  9,  2-62  ac,  §185;  damages,  §100;  trees  destroyed,  §50; 
interest,  §20.94  

Moore  Wm.:  lot  No.  59,  -02  ac,  §10;  damages,  §15;  interest,  7oc  

McKay,  Estate  J.  L.:  lot  No.  1a,  2-13  ac.  §130;  damages,  §70;  interest,  §12.50  

McMullin,  John:  lot  No.  1,  1.04  ac  §65,  damages,  §135,  interest,  §12  50  

McPherson,  Estate  Rev.  M.  A.:  lot  No.  2,  -77  ac.  §50;  damages,  §100;  interest,  §3.^5.... 

O'Handley,  Jos.:  lot  No.  18,  -96  ac,  §70;  damages,  §80;  interest,  §9.38  

O'Handley,  Mrs.  Mary  Ann:  lot  No.  19,  101  ac,  §75;  damages,  §85;  interest,  §10  

Piplar,  Mrs.  Jas.  H.:  lot  No.  8,  -73  ac,  §45;  damages,  §50;  trees  destroyed,  §55;  interest. 

eg  23   

R  C  Episcopal  Corporation  of  the  Diocese  of  Antigonish:  land  and  land  covered  with 
water  lot  No.  41,  2-46  ac.  §213  65;  damages,  §450;  interest,  $44.24  

School  Trustees,  District  No.  53,  Little  Bras  d'Or  West,  and  C.  W.  W.  and  Harriet 
MofTatt:  lot  No.  20a,  §50;  buildings,  §700;  damages,  §150,  interest,  $56  25. . . .  

Young,  Mrs.  Alice,  compensation  for  damage  to  mowing  machine,  caused  by  running  into 
reference  hub  and  stake  placed  outside  of  rightof way  

Young,  Mrs.  Wm.:  lot  No.  42a,  -48  ac,  covered  with  water,  §24;  interest,  §2  


$  cts. 


Expenses  re  land  and  damages— 

Johnston,  R.  F.,  N.  Sydney:  Servians  as  valuator,  Aug.-Nov.,  13  d.  at  §10;  horse  hire, 

1\  d.'at  §3  

MacMillan,  N.  A.,  N.  Sydney,  legal  services  re  sundry  cases  

Musgrave,  Bart.  N.  Sydney,  services  as  valuator,  2  d.  in  Dec  

Treen,  J.,  N.  Sydney:  services  as  valuator,  12  m.  to  Nov.  13,  1911, 12\  d.  at  §10;  expenses, 
$10.18  


Lrss— Overpayment  in  1910-11  to  Mrs.  Chas.  Jessome. 


Detailed  under  'Working  Expenses,  Stores,  &c.':   wages,  §10,453  03;   expenses,  §1,726  68 
spikes,  §3,584;  track  bolts,  §2,887. 12;  hard  pine,  §1,241 .02;  rail  frogs,  §275.60;  sundry 

§66.87  

Stores  Department — 

Steel  rails:  80  lb.  to  yd.:  40  ft. =1,0661  lb.  =  -4762  gross  tons  at  §27  

Steel  rails:  67  lb.  to  yd.:  4,214  ft.=94,112§  lb. =42-0144  gross  tons  at  §27  

Scrap  steel  rails:  56  lb.  to  yd.:  1,000  ft.  =  18,666|  lb. =9-333  tons  at  §12  

Hemlock  switch  ties,  6  sets  at  §33;  bolts,  1,600  at  4c  

Split  switches,  6  at  §45;  rigid  frog,  §30;  2  guard  rails,  §16  

Stands:  Burpee,  5  at  §15;  Ramapo,  1  at  $14  50  

Stationery,  §75.90;  sundry,  §160.87  

Work  train  service,  §137.68;  freight  charges,  §1,918.58  

Electric  lighting  •  

Transfer  of  amount  charged  Kirk  and  Whitney  for  time  of  crew  

Total,  carried  to  page  W— 2  


138  45 

36,004  12 
2,831  23 
165,668  21 

13,514  21 

658  27 

300  00 

22  66 

617  50 
318  75 
595  00 

355  94 

25  73 
212  50 
212  50 
153  75 
159  38 
170  00 

159  38 

707  89 

956  25 

15  25 

26  00 


152  50 
720  44 
20  00 

735  18 

225,451  09 


16  97 
225,434  12 


20,234  32 


12  86 
1,134  39 
112  00 
262  00 
316  00 
89  50 
236  77 
2,056  26 
8  84 
32  39 

249,929  45 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 31 

SESSIONAL  PAPER  No.  1 


I.  C.  Ry.:  Capital:  St.  John:  Increased  Accommodation. 


Goldie  &  McCuiloch,  Gait,  Ontario:  72  in.  x  16  ft.,  return  tubular  boiler  with  fixtures 
and  fittings,  $970;  less,  $46,  freight  to  Montreal  

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $10,808.70;  expenses,  $545.00; 
Hanged  gate,  &c.,  $302.08;  bricks,  $195;  unions,  elbows,  &c.,  $129.60;  pipe,  $94.60; 
flanges,  $73.92;  roofing,  $50;  sundry,  $63.24  


Stores  Department — 

Steel  rails:  80  lb.  to  yd.:  483  ft.  =  14.946s  lb.  =5 -75  gross  tons  at  $27  

Steel  rails:  67  lb.  to  yd.:  11,172  ft.  =249.508  lb.  =  111-3875  gross  tons  at  $27. . . . 

Ties:  No.  1,  3,640  at  33e.;  No.  2,  81  at  23c  

Hard  pine  ties,  1  set,  $76;  switches,  2  at  $45,  1  at  $34;  Burpee  stands,  3  at  $15. 

Track  spikes,  12,544  lb.  at  2$c;  frogs,  3  at  $58;  guard  rails,  8  at  $8  

Angle  plates,  24  pr.  at  $1 .15,  385  at  45c;  electrical  supplies,  $202  .98  

Cement,  $199;  lumber,  $131.84;  460  ft.  clay  pipe,  $299  

Paving  blocks,  $2,938.25;  sundry,  $383.76  

Work  train  service,  $2,844.96;  distribution  of  fuel,  $34.02  


$  cts. 


924  00 


12,262  20 


Total,  carried  to  page  W — 2. 


I.  C.  Ry.:  Capita!:  Truro:  Increased  Accommodation. 


Mathers,  Wra.  R.,  St.  John:  assistance  preparing  plans,  structural  steel,  concrete  floors  and 
heating  plans,  13j  d.  at,  $10  

McCurdy,  R.  O.  &  Co.,  Truro:  progress  estimate  No.  1  on  account  of  bulk  sum  contract  of 
$24,838  for  brick  freight  shed  

Wilson,  F.  W.,  Truro:  progress  estimate  No.  1  on  account  of  bulk  sum  contract  of  $132,770 
for  a  stone  passenger  station  


Land  and  damages — 

Christie,  Howard  O.:  14,476  sq.  ft.  more  or  less,  of  land,  and  damages,  $2,000;  interest, 
$50.96...'  

Hopper  Bros.:  compensation  for  damages  to  machinery,  and  loss  of  time  for  shutting 
down  of  factory  for  repairs  caused  by  ice  jam  and  high  water  in  Leper  Brook,  Mar. 
9,  1906,  due  to  construction  of  bridge  supports  

Ross,  Jas.  D.:  16,104  sq.  ft.,  more  or  less,  of  land,  and  damages,  $1,000;  interest,  $24.93 

Expenses  re  land — 

Archibald,  P.  McG.,  Truro,  services  as  valuator,  5  d.  at  $10  

Bill,  J.  P.,  Truro:  legal  services  re:  Christie,  $29.52;  Ross,  $35  

Linton,  W.  F.,  Truro,  services  as  valuator,  5  d.  at  $10  

Putnam,  H.,  registrar,  searching  records,  &c  


Cheques  paid  at  Ottawa:  advertising  

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $6,366.42;  expenses,  $235  65;  adver- 
tising, $2,512  24;  cedar,  $385.20;  shifting  poles  and  wires,  $36.15;  sundry,  $14.70  


Stores  Department — 

Steel  rails:  80  lb.  to  yd.:  3,852  ft.  =  102,720  lb. =45-8569  gross  tons  at  $32.75  

Steel  rails,  re-rolled:  80  lb.  to  yd.:  2,141  ft.=57,093£  lb.  =  25-488  gross  tons  at  $22. . 

Ties:  No.  1,  883  at  33c;  No.  2,  844  at  23c  

Ties:  hard  pine,  7  sets  at  $76;  hemlock,  11  sets  at  $33  

Split  switches,  5  sets  at  $45;  Burpee  stands,  17  at  $15  

Rigid  frogs,  6  at  $30,  11  at  $20;  guard  rails,  34  at  $6  

Stationery,  $118.88;  sundry,  $419.44  

Electric  lighting,  $9  18;  freight  charges,  $30  


Total,  carried  to  page  W — 2. 


I.  C.  Ry.:  Capital:  Air  Rrakes:  To  Improve  Triple  Valves. 

Stores  Department:   triple  valves,  $3,824.52;   labour  improving  valves,  $3,157.92;  store 
expenses,  $167.56  


W— 32 
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I.  C.  Ry.:  Capital:  Strengthen  Bridges. 

Canadian  Inspection  and  Testing  Laboratories:  shop  inspection  of  steel  bridges:  Bagot  tank 
bridge,  22.47  tons;  Etchemin  River  bridge,  21.02  tons;  Nelson  undercrossing  bridge, 
12.95  tons;  Riviere  du  Sud  bridge,  449.37  tons — in  all,  505.81  tons,  at  35c  

Canadian  Pneumatic  Tool  Co.:  No.  60  New  Boyer  rivetters,  with  f  in.  button  sets,  2  at 
$103.50;  Little  Giant  drills,  sizes  "C"  and  "D,"  2  at  §113;  f  in.  button  rivet  sets,  6  at 


$1.75. 


Dominion  Bridge  Co.  ($28,331.53)— 

Etchemin  bridge,  42,030  lb.  at  3.04c  

Nelson  undercrossing,  25,898  lb.  at  3.13c  

Riviere  du  Sud  bridge,  898,740  lb.  at  2.92  c  

Hamilton  Bridge  Works  Co.:  steel  bridge  at  Bagot,  44,930  lb.  at  2.84c. 


Detailed  under  'Working  Expenses,  Stores,  &c":  wages,  $20,487.02,  expenses,  $1,203.75;  hard 
pine,  $5,085.15;  paint,  $1,187.20;  flatted  cedar,  $1,015.99;  cement,  $406.60;  sundrv, 
$197.22  

Stores  Department:  stationery,  $71.62;  sundrv,  $665.51;  less — cement  transferred,  75  brl. 
at  $1.80  

Work  train  service,  $228.64;  fuel,  $422.70  

Freight  charges  

Less — Credits:  see  detail  below  

Total,  carried  to  page  W — 2  

Credits  deducted  above. 

Scrap  sold,  $3,077.32;  goods  sold,  $7.60  

Scrap  bridge  material,  $714.64;  steel  rail  girders  sold,  $137.53  

Second-hand  bridge  taken  at  Bic  and  used  in  overhead  crossing,  St.  George  St.,  Moncton.. . 

Second-hand  bridge  sold  to  Salisbury  and  Albert  Ry  

Cement  transferred:  'Stellarton,  Increased  Accommodation,'  30  brl.  at  $2  (Page  W — 29) 

Cement  transferred:  'General  Protection  of  Highways':  625  brl.  at  $2  (Page  W — 34) 

Transferred  to  'Maintenance  of  Way  and  Structures':  flatted  cedar,  850  1.  ft.  at  10c  


Total,  carried  above. 


I.  C.  Ry.:  Capital:  Freight  Cars:  Air  Brakes. 

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages  

Stores  Department — 

Air  brakes,  21  sets,  $724.50;  air  brake  material,  $290.82  

Air  brakes,  25  sets  for  steei  dump  cars  

Labour  fitting  cars  with  air  brakes  


Less — Transferred  to  General  Ledger:  30  sets  air  brakes,  $810;  store  expenses,  $64.80. 
Total,  carried  to  page  W — 2  


I.  C.  Ry.:  Capital:  Freight  Cars:  Exchange  Drawbars  of. 

Detailed  under  'Working  Expenses,  Stores,  &c.':  duty  on  25  pairs  Tower  couplers. 
Stores  Department:  46  pairs  drawbars  


Less — National  Malleable  Castings  Co.:  difference  in  cost  of  couplers. 
Total,  carried  to  page  W — 3  


I.  C.  Ry.:  Capital:  General  Protection  of  Highways. 

Dickson  Bridge  Works  Co.,  Campbellford,  Ont.:  highway  bridge  for  Proberts  Crossing  

General  Supply  Co.  of  Canada,  Toronto:  extras  in  connection  with  crossing  signal  bells: 
insulated  rail  joints,  52  at  $6.50;  wire,  1,500  ft.  at  6c;  wood  trunking,  1,100  ft.  at  4c: 
sundry,  $4.95  


Carried  forv  ard . 
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I.  C.  Ry.:  Capital:  General  Protection  of  Highways— Continued. 


Brought  forward. 


Hamilton  Bridge  Works  Co.  ($2,119.99) — 

Material  complete  for  steel  plate  girder  spans  for  undercrossing  at  Chaudiere  Jet,  3  at 

$523.33  

D.  P.  girder  span,  25  ft.,  shipped  to  St.  Fabien  _  

Mussens,  Ltd.,  Montieal:  Smith  concrete  mixers,  on  trucks,  with  engine  and  boiler,  with 
Smith  batch-feeding  hopper  with  frame,  complete,  4  at  $1,344;  less  $500  charged  to 
Campbcllton,  increased  accommodation,  (W-23),  and  less  $475,  charged  to  "  New  Glas- 
gow: Double  Tracking"  (W— 28)  

McNeil,  VV.  P.,  &  Co.,  New  Glasgow  ($8,833)— 

Hopewell,  N.  S.:  Bethelem  rolled  girder  span  

Moncton:  subway,  west  crossing,  Main  St.:  steel  girder  bridge  

Ste.  Flavie:  subway:  2  sets  half  through  plate  girder  spans  


Railway  Signal  Co.  of  Canada,  Lachine:  crossing  signals  completed  at  the  following  places: 
3  m.  west  of  Amqui;  $395;  west  of  Mill  Creek,  east  of  Campbellton,  $407;  Hcriot  St., 
Drummondville,  $326;  Bennett's  crossing,  near  Hadlow,  $419;  west  of  Mctapcdia, 
bridge,  $326;  west  of  Metapedia  station,  $326;  Cook's  Brook,  near  Moncton,  $548;  Little 
Harbour  road,  1^  m.  east  of  New  Glasgow,  $395;Matheson's,New  Glasgow, $419 ;Shediac, 
$317;  Acadia  Ave.,  Stellarton,  $410;  1\  m.  east  of  Ste.  Flavie,  $407;  total,  $4,695;  less, 
$2,235.52,  paid  in  1910-11  (W-34)  

Railway  Signal  Co.  of  Canada,  Lachine:  labour  and  material,  insulating  switches,  &c  

Railway  Signal  Co.  of  Canada,  Lachine  ($5,783.70)— 

Crossing  signals,  20  at  $78  .24;  inter-locking  relays,  20  at  $35  

Battery  chutes,  9  ft.  c.i.;  with  2-cell  elevators,  40  at  $19.58  

Batteries:  Columbia  track,  150  at  $2.23;  Edison,  B.S.C.O.,  capacitv  400  amp.  h.,  200  at 

$2.50  

Channel  pins,  40  at  $4.25;  Weber  insulated  joints,  120  at  $5.20  

Copper  clad  bond  wires,  No.  6,  b.  and  s.,  12,000  ft.  at  5.4c,  8,000  at  5.74c  

Whyte  Railway  Signal  Co.,  Toronto  ($8,585)— 

Highway  crossing  signals,  including  mast,  base,  anchor  bolts,  &c,  30  at  $115  

D.  C.  Hall  interlocking  relays,  30  at  $32.50;  c.i.  battery  chutes,  60  at  $16  

Joints:  Weber  insulated,  100  at  $5.50;  continuous  type,  200  at  $6.50  

Batteries:  Columbia  track,  150  at  $2;  B.S.C.O.,  400  amp.  h.,  300  at  $3  .50  


Land  and  Damages  ($6,158  88). 

Chaudiere  Curve,  Notre  Dame  de  Charny:  subway:  Pierre  Fontaine  $107,  Gabriel  Lemieux 
$263,  Seigneury  de  Lauzon  $30.63  (to  commute  seigneurial  rights  on  lots  taken  from 
P.  Fontaine  and  G.  Lemieux)  

Hopewell,  N.S.:  Wm.  McDonald,  .235  acre  land  

Londonderry,  N.S.,  road  diversion:  Murdock  Currie,  2.28  acres,  $400;  Ed.  McLean,  3.65  ac. 
$300;  Mrs.  Annie  Slack,  1.88  ac,  $300  

Maccan,  N.S.:  Clarence  McCabe,  .64  ac,  $96;  Jas.  Nelson,  1.62  ac,  $500;  Cyrus  Pugsley, 
.27  ac,  $40.50;  David  Pugsley,  .87  ac,  $108.75  

Moncton,  N.B.:  St.  George  St.  overhead  bridge:  R.  C.  Maddison,  420  sq.  ft.  (more  or 
less),  $232.50;  W.  J.  McDevitt,  $250;  E.  C.  Steeves,  $730  

Proberts'  Crossing:  heirs  of  J.  L.  Rogers,  1.15  ac  land  for  road  diversion  

Ste.  Flavie:  Subway,  Metapedia  Ave:  Alph.  Beaulieu,  $200;  J.  M.  Bourdeau,  $1,300;  Dr. 
J.  A.  Ross,  $600  

Expenses  re  land  and  damages  ($51,2.81). 

Bacon,  R.  C,  Moncton:  services  as  valuator  rc  land  taken  at  Moncton,  1  d  

Friel,  Jas.,  Dorchester,  N.B.,  legal  services  re  land  taken  

Hewson,  R.  W.,  Moncton,  legal  services  re  land  at  Moncton  

Jones,  B.  N.,  Moncton,  services  as  valuator  re  land  at  Moncton,  1  d  

Macllreith,  R.  T.,  Halifax:  legal  services  re  land  taken  at:  Londonberry  $175.98,  Maccan 

$103.01  

McKenzie,  A.  G.,  Amherst,  N.S.,  legal  services  re  D.  Pugsley  

Plourde,  L.,  Ste.  Flavie,  services  as  valuator,  appraising  damages,  5  d.  at  $10.  

Raymond,  Paul,  Rimouski,  services  as  valuator  to  appraise  damage  to  properties  at  Ste. 

Flavie  


Sundry  ($78,882.04). 

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $50,519.15;  expenses,  $388.72;  hard 
pine,  $638.06;  electrical  supplies,  $438.85;  broken  stone,  $388.05;  plumbing,  $110.15;  sundry, 
$111.60  


Carried  forward. 


$  cts 
1,476  95 


1,569  99 
550  00 


4,401  00 

560  00 
6,548  00 
1,725  00 


2,459  48 
42  63 

2,264  80 
783  20 

834  50 
794  00 
1,107  20 

3,450  00 
1,935  00 
1,850  00 
1,350  00 


400  63 
300  00 

1,000  00 

745  25 

1,212  50 
400  00 

2, 100  00 


10  00 
15  00 
111  66 
10  00 

278  99 
17  10 
50  00 

50  00 


40,402  94 


52,594  58 


92,997  52 
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C.  Ry.:  Capital:  Genera!  Protection  of  Highways— Concluded. 
Brought  forward  


Sundry — Concluded. 

Stores  Department — 

Steel  rails:  67  lb.  to  yd.:  2,695  ft.  =  60, 188$  lb.  =  26-8699  gross  tons  at  $27  

Steel  rails:  56  lb.  to  yd.:  360  ft.  =  3  gross  tons  at  $27  

Split  switches,  2  sets  at  $45;  rigid  frogs,  2  at  $20;  55  ties,  $17.85  

Cement:  l,049i  brl.  at  $2,  10,010  bags  at  50c,  3,823  at  30c  

Lumber,  $3,817.20;  piling,  5, 187  1.  ft.  at  lie;  cedar  posts,  552  at  10c  

Sundry  pipe,  $1,015.07;  scrap,  $189.33;  ref.  iron,  $153.15  

Wheelbarrows,  24  at  $4;  3  mud  cars,  $90;  pine  ties,  2  sets  at  $39  

Stone,  $580.40;  sundry  stores,  $1, 171.38  

Work  train  service,  $1,051.43,  fuel,  $165  

Second  hand  bridge  transferred  from  Bic  for  overhead  crossing  St.  George  St.,  Moncton.  . . . 
Cement,  transferred  from  'To  Strengthen  Bridges',  625  brl.  at  $2  (Page  W— 32) 


Less — 

Wood  sold  

Freight  charges. 


4 
14 


00 
70 


Total,  carried  to  page  W — 3  

I.  C.  Ry.:  Capital:  Increased  Accommodation  and  Facilities. 

Cameron,  Dan.  J.,  New  Glasgow:  erection  of  a  waiting  room  and  dwelling  apartments  at 
Lourdes,  N.S.,  $700;  adding  2i  ft.  to  posts,  $60  

Canadian  Inspection  and  Testing  Laboratories,  Montreal:  services  of  inspector,  supervising 
asphalt  macadamized  pavement,  Amherst,  Nov.  6  to  27,  1911,  $110;  expenses,  $28.25; 
analyses  of  asphalt,  $24.70  

Central  Paving  Co.,  Ottawa,  Ont.:  laying  of  a  permanent  pavement  with  a  combined  curb 
and  gutter  on  Station  St.,  Amherst,  N.S.:  labour:  progress  estimate  No.  1  to  Dec.  4, 
1911,  $12,115.24;  less,  $1,211.52,  drawback,  and  less,  $4,955.85,  pay  rolls  advanced  

St.  Pierre,  Geo.  &  Co.,  Fraserville:  erection  and  completion  of  a  standard  sand  house  at  Ste. 
Flavie  

Woodworth,  Thos.,  boring  well  at  Beau  Rivage,  85  ft.  at  $2.50  

Land  and  damages — 

Dewar,  Alex.,  Dewar  Mills,  N.S.,  -4  acres  land  at  Bear  Brook  Siding  

Rhodes,  Est.  Wm.,  1,783  sq.  ft.  land  at  Levis,  P.Q.,  in  connection  with  widening  of  the 

crib  work  near  Levis,  $713.20;  5  yr.  interest,  $178.30  

Ulderic,  Jean  (alias  John  Fleurant),  land  taken  at  Ste.  Perpetue,  1-284  ac  

Expenses  re  land — 

Desautels,  M.,  Ste.  Rosalie,  estimating  land  at  Ste.  Perpetue  

Lemieux,  J.  R.  L.,  Levis,  legal  services  re  Rhodes  


Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $15,051.25;  expenses,  $632.80;  am- 
bulance supplies,  $712.53;  fire  hose  and  cart,  $660.50;  enamel  sinks,  $97. OS;  plumbing, 
$73.25;  sundry,  $75.73  

Transferred  from  Suspense  Account — 

Icehouses,  labour,  &e:  Levis,  $303.22;  Ste.  Flavie,  $1,017.93  

Sidings:  labour,  &c:  McKay's,  $281.20;  between  Old  Lake  Road  and  St.  Alexandre, 

$512.98  

Culvert:  labour,  &c,  Moir's  

Stores  Department — 

Steel  rails:  80  lb.  to  yd.:  301  ft.  =  3-5833  gross  tons  at  $32.75  

Steel  rails,  80  lb.  to  yd.:  1,266  ft.  =  15-0714  gross  tons  at  $27  

Steel  rails:  70  lb.  to  yd.:  832  ft.  =  8 -6665  gross  tons  at  $27  

Steel  rails:  67  lb.  to  yd.:  2,559  ft.  =  25-514  gross  tons  at  $27  

Ties:  No.  1,  946  at  33c;  No.  2,  20  at  23c  

Ties:  hemlock,  3  sets  at  $33;  hard  pine,  1  set  at  $76  

Split  switches,  4  at  $45;  Burpee  stands,  4  at  $15,  1  at  $10;  rigid  frogs,  2  at  $26  

Guard  rails,  4  at  $8,  4  at  $6;  angle  plates,  12  at  $1.15,  12  at  60c,  38  at  50c,  102  at  45c. . 

Cement,  SO  brl.  at  $2,  6,354^  bags  at  50c;  358-95  tons  crushed  stone,  $1,070.85  

Paving  blocks,  $3, 108.11;  8,500  gal.  asphalt,  $1,700  

Lumber,  $1,066.66:  iron  pipe  and  fittings,  $519.13  » 

Terra  cotta  pipe,  $871.01;  180  ft.  clay  pipe,  $198;  stand  pipe,  $247.42  

Heating  apparatus,  including  boiler,  &c,  for  Tatamagouche  

Stationery,  $173.51 ;  store  expenses,  $4.64;  sundry,  $1,927.62  

Work  train  service,  $1, 178.93,  distribution  of  fuel,  $31.20  

Freight  charges  


Less — Old  sand  valve  sold . , 
Total,  carried  to  pa?e  W — 3. 


$  cts. 
92,997  52 


725  48 
81  00 

147  85 
8,250  40 
4,442  97 
1,357  55 

264  00 
1,751  78 
1,216  43 
1,800  00 
1,250  00 


114,284  98 


18  70 


114,266  28 


760  00 


162  95 


5,947 

87 

1,519 

00 

212 

50 

50 

00 

891 

50 

256 

80 

5 

00 

62 

56 

9,868 

18 

17,303 

14 

1.821 

15 

794 

18 

756 

45 

117 

36 

406 

93 

234 

00 

688 

89 

316 

78 

175 

00 

302 

00 

141 

90 

4,414 

10 

4,  SOS 

11 

1,585 

79 

1,310 

43 

403 

C7 

2,105 

77 

1,210 

13 

2,202 

27 

50,972 

23 

20  00 


50,952  23 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 35 

SESSIONAL  PAPER  No.  1 


I.  C.  Ry.:  Capital:  Original  Construction. 

Macllreith,  R.  T.,  Halifax,  legal  services  re  Margaret  Houlihan's  claim  for  land  damages  at 
Windsor  Jet  , 

Pero,  Wm„  compensation  for  land  and  damages.  Sydney  Mine3,  extension  of  line  ($143.46) — 

Land,  9,782-2  sq.  ft.,  $500;  less,  $385.42  paid  in  1910-11  (W— 32)  

Land,  4060-8  sq.  ft.,  $160;  less,  $106.12,  taxed  costs,  and  less,  $25,  stenographer's  fees  

Total,  carried  to  page  VV  3  


I.  C.  Ry.:  Capital:  Passenger  Cars:  To  Equip  with  Fire  Extinguishers  and- 

Tool  Boxes. 

Mitchell,  Robt.,  Montreal:  Arctic  fire  extinguishers  with  charged   cartridge   and  calcium 
chloride  charge, 550  at  $10.65;  less,  $115.31,  charged  to  'Working  Expenses,  &c.,(Page  W— 172) 

Detailed  with  'Working  Expenses,  Stores,  &c,  wages  

Stores  Department,  small  stores  


Less — Freight  charges  

Total,  carried  to  page  W — 3. 


I.  C.  Ry.:  Capital:  Rolling  Stock. 

American  Hoist  and  Derrick  Co.,  St.  Paul  ($8,374.87)— 

Clam  shell  American  Railroad  ditcher  $6,000,  duty  $1,650,  freight  $350  

Clam  shell  attachment  for  No.  474  American  Railroad  ditcher  

Hayward  clam  shell  bucket,  f  yd.,  class  'E',  $455;  less  $130.13,  detailed  under 'Working 

Expenses,  Stores,  &c.'  (Page  W — 166)  

Canadian  Car  &  Foundry  Co.,  Montreal:  steel  underframe  tank  cars,  Nos.  14541  to  14555, 

inclusive,  15  at  $2,093  

Canadian  Inspection  Co.,  Montreal,  inspection  of  steel  tank  cars  at  Can.  Car  and  Foundry  Go's 

works,  15  at  $8  

Canadian  Locomotive  Co.,  Kingston,  Ont.:  switching  locomotives,  Nos.  325,  138,  140  and  9, 

New  Nos.  818,  819,  820,  821,  4  at  $17,500;  3  front  number  plates,  $8.90  

Collector  of  Customs:  duty  on  goods  imported  from  American  Hoist  &  Derrick  Co.,  27|  per 

cent  of  $455  


Goods  delivered  after  Mar.  St,  1912,  charged  in  error  to  19tt-lS. 

Canadian  Car  and  Foundry  Co.:  baggage  cars,  Nos.  767  and  768,  2  at  $7,500;  freight  on  air 
brake  equipment,  $7.86  


Detailed  under  'Working  Expenses,  Stores,  &c.':  services  and  expenses  of  engineers,  $161.09, 
labour,  $29.96  

Transferred  from  Suspense  account,  one  store  car  

Stores  Department :  air  brakes,  2  sets,  2  sets  signals,  2  sets  slack  adjusters,  $285;  store  expenses, 
$22.80  


Total,  carried  to  page  W— 3. 


I.  C.  Ry.:  Capital:  Steamer  Scotia':  New  Machinery. 

Canada  Machinery  Agency,  Montreal:  auto  C.C.  vertical  steam  engine,  4J  x  4?,  including 

throttle  valve,  &c  

Canadian  Fairbanks  Morse  Co.,  Montreal,  20  in.  back  geared  crank  shaping  machine  


Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $116.43;  expenses,  $30.35;  duty,  $9.18; 

sundry,  $27.91  

Stores  Department:  installing  shafting,  $25.38;  labour,  $2.86  

Freight  charges  


Total,  carried  to  page  W— 3. 


I.  C.  Ry.:  Capital:  Surveys  and  Inspections. 

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $362.11;  expenses,  $186.58;  making 
plan,  $16  


1— 3|w 


cts. 


32  50 

114  58 

28  88 


175  96 


5,742  19 
271  67 
478  66 


6,492  52 
92  52 


6,400  00 


8,000  00 
50  00 

324  87 
31,395  00 

120  00 
70,008  90 

125  13 


15,007  86 


125,031  76 

191  05 
2,954  52 

307  80 


128,485  13 


88  50 
480  00 


568  50 


183  87 
28  24 
52  07 


832  68 


564  69 
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1911-12:  I.  C.  Ry.:  Capital:  Summary  of  References. 


Alba  to  Baddeck:  Construction  of  railway  

Campbellton:  Increased  accommodation  

Chatham:  Diversion  of  line,  &c  

Dartmouth  and  Deans:  Constructiun  of  railway  

Fredericton:  Increased  accommodation  

Halifax:  Increased  accommodation  

Halifax:  Docks  and  wharves  

Hampton  Station  to  Village:  Spur  line..  

Moncton:  Addition  to  general  office  building  

Moncton:  Locomotive  and  car  shops,  &c  

Moncton:  Locomotive  and  car  shops,  &c:  Exchequer  Court  awards. 

Mulgrave:  Improvements  

New  Glasgow:  Double  tracking  

New  Glasgow  to  Guysboro':  Construction  of  railway  

Princess  Pier:  Additional  facilities  

Riv.  du  Loup:  Engine  house,  &c  

Stellarton:  Increased  accommodation  

Sydney  Mines:  Diversion  of  line  

St.  John:  Increased  accommodation  

Truro:  Increased  accommodation  

Strengthen  bridges  

Freight  cars:  Air  brakes  

Freight  cars:  Exchange  draw  bars  

General  protection  of  highways.   

Increased  accommodation  and  facilities  

Original  construction  

Passenger  cars:  To  equip  with  fire  extinguishers,  &c  

Steamer  Scotia:  New  machinery  

Surveys  and  inspections  

Rolling  Stock  


Total,  carried  to  page  \V — 166. 
Total,  carried  to  page  W — 166. 


Page 
in 

Part  W 


23 
23 
24 
25 
25 
26 
26 
27 
21/ 
27-28 
28 
28 
28 
29 
29 
29 
29 
30 
31 
31 
32 
32 
32 
33 
34 
35 
35 
35 
35 
35 


Detailed 

with 
Capital. 


$  cts. 

2,533  95 

57.828  00 
180,581  06 

3,031  75 
39,225  27 
15,785  32 

37.829  34 


72,197  55 
5,618  28 
83,758  33 
15,166  00 
2,117  54 
2,835  11 


851  50 
23,613  40 
225,434  12 

924  00 
10,156  56 
30,228  07 


40,402  94 

9,868  18 

175  96 

5,742  19 

568  50 


125,031  76 


991,504  68 


Detailed 
with 

Working 
Expenses, 
Stores,  &c. 


cts. 


8,334  01 

77,914  00 
8,811  53 

16,000  05 
3,459  60 

21,183  69 
5,715  77 
1,692  20 
7.7S2  79 

11,773  75 

"9,252  41 
14,606  24 
9,720  29 
15  05 
4,827  70 
4,483  62 
20.234  32 
12,262  20 
9,550  36 
29,582  93 
4,139  98 
120  00 
52,594  58 
17,303  14 

271  67 
183  87 
564  69 
191  05 


325,572  09 


P.  E.  I.  Ry.:  Capital:  Harmony  to  Elmira:  Rranch  Line. 

Mac-Donald,  F.  S.  ($3,026.62)— 

Elmira:  booking  station  with  platform,  bulk  sum,  $1,655.37;  excavation,  including  back- 
fill, 190  c.  yd.  at  40c;  earth  filling  and  grading,  241  c.  yd.  at  50c;  concrete,  52-6  c. 

yd.  at  58;  hemlock,  2x10,  1,252  1.  ft.  at  20c;  4,614  ft.  spruce  deals  and  boards,  1137.30; 

6-in.  vitrified  clay  drain  pipe,  215  1.  ft.  at  25c  t  

Elmira  and  Harmony:  2  tool  houses,  bulk  sum,  $260;  earth  filling  and  grading,  45  cu. 

yd.  at  50c;  flatted  hemlock,  150  1.  ft.  at  20c  

Whitehead  Bros.,  work  under  contract  (Page  W — 85) 

Land  and  damages,  King's  Co.,  sundrv  ($914.45) — 

Campbell,  J.  J.  and  H.  J.:  2-5  ac,  lot  58,  $275;  less  $195,  paid  in  1909-10(\Y— 36)  

Cheverie,  Mrs.  Ellen:  -77  ac,  lot  No.  7,  $30,  less  $10,  previously  paid  for  severance  

Gaudet  &  Haszard,  -12  ac,  lots  Nos.  20  and  21,  $165;  Morrow,  Alf.,  -19  ac,  lot  No.  66a, 

$150  

Home,  Isaiah,  damage  to  property  caused  by  cutting  down  of  trees  by  surveyors  

Macdonald,  Barton,  and  Mary  Jane:  compensation  for  surrender  of  all  rights  to  farm 

crossing  on  lot  No.  31  

McDonald,  Chas.  and  Angus:  1-58  ac,  lot  No.  45,  $158;  interest,  Aug.  23,  1909-May  10, 

1912,  at  5  per  cent,  $21.45  

Strahan,  Jas.:  compensation  for  surrender  of  all  rights  to  a  farm  crossing  on  lot  No.  30  

Land  and  damages:  Interest,  from  Aug.  23,  1909-May  10,  1912,  at  five  per  cent  on  amounts 
detailed  in  1909-10:  heirs  of  Peter  Cheverie,  on  $165,  $22.40;  Barton  E.  MacDonald,  on 
$99,  $13.44;  Dan.  J.  MacDonald,  on  $99,  $13.44;  Matthew  McDonald,  on  $84,  $11.40;  Neil 
J.  McDonald,  on  $124,  $16.83;  M.  D.  McLellan,  on  $127.50,  $17.31;  John  Pierce,  on  $79, 

$10.72  ■.  


Less— Cheques  of  1909-10,  refunded:  D.  F.  Macauley,  $90.40;  R.  J.  McLellan,  $59. 

Carried  forward  


$  cts. 


2,714  12 

312  50 
63,111  38 

80  00 
20  00 

315  00 
20  00 

200  00 

179  45 
100  00 


105  54 


67,157  99 
149  40 

67,008  59 
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P.  E.  I.  Ry.:  Capital:  Harmony  to  Elmira:  Branch  Line— Concluded. 

Brought  forward  

Detailed  under  'Working  Expenses, Stores,  &c.':  wages, $7,934. 67;  expenses, $503. 46;tics, $3, 660.82; 

lumber,  $1,522.93;  horse  hire,  &c.,  $462.50;  roofing,  $180.90;  pipe,  $158.57;  board,  $76; 

freight  and  truckage,  $30.75;  inspecting  ties,  $34.70;  telephone  rental  and  tolls,  $36.95; 

sundry,  $33.99  

I.  C.  Railway:  services  and  expenses,  $3,590.33;  bolts  and  nuts,  $310;  turntable,  $167  50- 

sundry,  $15.73  

Stores  Department:  sundry,  $1,203.77;  store  expenses,  $112.91  

Engine  and  car  hire  „  

Freight  charges  \ 

Total,  carried  to  page  W — 3  


P.  E.  I.  Ry.:  Capital:  Kensington  to  Stanley  Bridge  via  Long  River  and 

Clifton:  Branch  Line. 

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $1,218.75;  advertising,  $602.95;  sup- 
plies, $413.53;  expenses,  $65.33;  horse  hire,  $61.50;  certifying  plan,  $1.25;  laundry,  §1.70.  . 

I.  C.  Railway:  services  of  engineers,  &c  

Stores  Department:  sundry  stores,  $30.57;  store  expenses,  $3.06  


Total,  carried  to  page  W — 3. 


P.  E.  I.  Ry.:  Capital:  O  Leary  to  West  Point:  Branch  Line. 

Detailed  under 'Working  Expenses,  Stores,  &c.':  wages,  $803.90;  advertising,  $588  01-  sup- 
plies, $166.12;  expenses,  $75.40;  sundry,  $15.80  

I.  C.  Railway:  services  and  expenses  of  engineers,  $854.47;  posters,  &c,  $121.41  

Stores  Department:  stationery,  $6.60;  sundry,  $34.88;  store  expenses,  $3.49  

Freight  charges  


Total,  carried  to  page  W — 3. 


P.  E.  I.  Ry.:  Capital:  Souris:  Wharf. 

Transferred  from  Suspense  Account — 

Final  estimate  for  wharf:  detailed  in  1909-10,  W — 131,  under  'Working  Expenses,  Stores,  & 

Services  and  expenses,  $211.50;  labour,  $265.06  

Labour  and  material,  $33.05;  lumber,  $67.15  

Engine  and  car  hire  


Total,  carried  to  page  W — 3. 


P.  E.  I.  Ry.:  Capital:  Summerside:  Increased  Accommodation. 

Schurman,  M.  F.  &  Co.,  progress  estimate  No.  3,  to  Jan.  18|  1912,  on  contract  for  construe 
tion  of  a  freight  shed  and  extension  to  wharf  

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $465.93;  piles,  $189;  freight  on  piles 
$185;"advertising,  $17.40;  sundry,  $25.84  

I.  C.  Railway:  services  and  expenses,  $110.35;  labour  on  ties,  $30.55;  freight,  &c,  $19.50. . . . 

Stores  Department:  stationery,  $7.15;  sundry,  $48.16;  store  expenses,  $4.82;  

Freight  charges  


Total,  carried  to  page  W — 3. 


P.  E.  I.  Ry.:  Tignish:  Addition  to  Station,  &c. 

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $544.25;  lumber,  $282.05;  sundry, 

$4.83  

Stores  Department:  sundry  stores,  $144.65;  store  expenses,  $14.46  

Total,  carried  to  page  W— 3  


$  Ct8. 

67,008  59 

14,642  24 

4,083  56 
1,316  68 
1,584  80 
777  49 


89,413  36 


2,365  01 
1,109  89 

33  63 


3,508  53 


1,649  23 
975  88 
44  97 
6  66 


2,676  74 


994  57 
476  56 
100  20 
241  60 


1,812  93 


8,097  30 

883  17 
160  40 
60  13 
16  00 


9,217  00 


831  13 
159  11 


990  24 
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P.  E.  I.  Ry.:  Capital:  Rolling  Stock. 

Detailed  under  'Working  Expenses,  Stores,  &c.':  wages,  $3,942.98;  expenses,  $32.65;  supplies 
for  15  cars,  $1,500;  bolsters,  &c.,  $1,350;  lumber,  $648.37;  axles,  $554.61;  journal  boxes, 
$354;  couplers,  $265.78;  coupler  attachments,  $195;  brake  beams,  $210;  steel  angles,  $137.24; 
springs,  $114.04;  turnbuckles,  $75;  freight  and  truckage,  $351.29;  sundry,  $63.29  

I.  C.  Railway:  3,000  gal.  oil  tank  for  car,  $466.07;  freight,  $75;  expenses  loading  car,  $5  

Stores  Department — 

Wheels,  $1,784;  brass  and  iron  castings,  $692.62  

Lumber,  $1,609.28;  105,390  lb.  forgings,  $3,161.70  

Sundry  stores,  S1.3S8.56;  store  expenses,  $839.21  

Stationery  

Total,  carried  to  page  W — 3  


P.  E.  I.  Ry.:  Capital:  Original  Construction. 


Wood,  Estate  Lady  Louisa  A.:  compensation  in  full  of  all  demands  for  past,  presentand  future, 
in  connection  with  land  taken  for  railway  purposes,  between  Grafton  and  Kent  streets, 
Charlottetown  


P.  E.  I.  Ry.:  Suspense  Account:  Increased  Accommodation  and  Facilities. 


Detailed  under  'Working  Expenses,  Stores,  etc.:'  wages,  $3,884.06;  lumber,  $2,726.31;  shingles, 

$162.79;  scale,  $89;  heating,  $486.95;  sand,  etc.,  $15.15  

Intercolonial  Ry.:  services  

Stores  Department:  sundry  stores,  $838.50;  store  expenses,  $81.95  

Charged  to  Capital  in  1912-13  


P.  E.  I.  Ry.:  Capital:  Summary  of  References. 


Harmony  to  Elmira:  Branch  line  

Kensington  to  Stanley  Bridge:  Branch  Line. 

O'Leary  to  West  Point:  Branch  line  

Summerside:  Increased  accommodation  

Tignish:  Addition  to  station,  etc  

Rolling  Stock  

Original  construction  

Increased  accommodation  and  facilities  


Total,  carried  to  page  W — 152. 
Total,  carried  to  page  W — 152., 


Page 
in 

Part  W, 


36-37 
37 
37 
37 
37 
38 
38 
38 


Detailed 

under 
Capital. 


$  cts. 
67, 157  99 


8,097  30 


600  00 


75,855  29 
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Hudson  Bay  Railway:  Capital:  Construction. 

Work  under  Contract  ($32,206.98). 

Mc  Arthur,  J.  D.:  construction,  Lc  Pas  to  Thicket  Portage  (Page  W — 85) 

Mackenzie  &  Mann:  Le  Pas  bridge  substructure  (Page  W — 85) 

Salaries  and  wages  ($72,076.44)- 

Chief  engineer,  John  Armstrong,  12  m.  to  Mar.  31,  1912  

Assistant  chief  engineer,  J.  P.  Gordon,  Jan.  16-Mar.  31,  1912,  at  $250  

Right-of-way  surveyor  and  assistant  chief,  T.  Turnbull,  Apr. -Aug.  20,  1911,  at  $300  (see  also 

$500  under  accounts)  !  

Auditor,  W.  J.  Logan,  Aug.  15-Mar.  31,  at  $250  

Assistant  engineers:  W.  J.  Clifford,  Feb.-Mar.  1911, 1416.66;  A  W.  Gusty,  \  each  June  and  July, 

$208.34;  J.  S.  Tempest,  8  d.  in  Mar.,  $55.55  

Draughtsmen:  W.  A.  Phillips,  June  8-Feb.  29,  at  $85,  Mar.,  $100;  C.  G.  Stuart,  June-Feb.,  at 

$85,  Mar.,  $100  

Draughtsmen  at  $85:  G.  H.  Parker,  June-Aug.,  $255;  T.  D.  Ruggles,  Apr.  -May,  $170  

Draughtsman,  W.  H.  West,  3  m.  at  $100,  9  m.  to  Mar.  31,  1912,  at  $150  

Secretary,  R.  H.  McNeill,  4  m.  to  Mar.  31,  1912  

Clerk,  J.  C.  Dowd,  12  m.  to  Mar.  31,  1912  

Stenographer,  A.  V.  Franklin,  Oct.-Dec,  at  $60,  Jan.-Mar.,  at  $70  

Office  caretaker,  M.  Lees,  6  m.  at  $25,  6  m.  at  $35  

Party  No.  2  ($12,069.81)— 

Engineer,  J.  P.  Gordon,  Mar.  1,  1911-Jan.  15,  1912  at  $208.33  

Transitmen,  S.  Hett,  12  m.  to  Feb.  29,  1912,  less  f  June,  at  $120 


Levelman,  W.  J.  Moffatt,  11  m.  to  Jan.  31,  1912  less  §  June,  at  $95. 


Draughtsman,  C.  G.  Stuart,  3  m.  to  Mar.  31,  1911 

Rod  men,  chainmen,  and  axemen  

Packers,  $1,884.95;  cooks,  $1,212.03  

Overpayments  (refunded  in  1912-13)  

Party  No.  3  and  Location  Party  ($16,854.11) — 

Engineer  in  charge,  F.  P.  Moffatt,  12  m.  to  March  31,  1912,  at  $208.33  

Transitmen:  C.  J.  Bruce,  Apr.  16- Feb.  29,  at  $120;  H.  W.  Bruce,  April,  $100  

Leveller,  T.  J.  Christiana:  \  Apr.,  15  d.  in  May,  June-Mar.  12,  at  $95  

Draughtsman,  A.  J.  Morris:  Apr.-May,  at  $100;  June-Feb.,  at  $85  

Topographer,  W.  R.  Gillespie:  6  d.  in  Apr.,  $13;  May  24-Mar.  12,  at  $85  

Rodman,  H.  E.  Warren,  May  24-Mar.  12,  at  $50  

Rodman,  J.  A.  Clark,  Apr.,  $50;  leveller,  E.  A.  E.  Sullivan,  25  d.  in  Apr.,  $79.16 

Chainmen:  J.  N.  McKay  at  $50,  $457.90;  A.  E.  Rogers  at  $45,  $416.61  

Topographical  party  at  $45  perm.:  J.  A.  Bruce,  $434.01;  J.  A.  Gingras,  $326.61;  R.  McBride 
$434.01;  V.  Robinson,  $434.01  

Axemen,  picketmen,  etc.,  $1,825.62;  packers,  dog  teamsters,  etc.,  $3,721.80  

Cooks,  $1,255;  sundry,  $294.10  

Party  No.  4  and  Location  Party  ($12,743.04)— 

Engineer  in  charge,  C.  J.  Bruce,  March,  1912  

Engineer  in  charge,  A.  W.  Gusty;  \  April,  at  $200;  May,  $208.33  

Engineer  in  charge,  F.  M.  Lawledge:  June-March  at  $200  

Transitmen  at  $120  perm.:  F.  M.  Lawledge,  Apr.-May,  $240;  G.  M.  Margash,  June-March, 
less  33  d.,  $1,069.42  

Levellers  at  $95  per  m.:  L.  A.  Brotherston,  June-March,  less  33  d.,  $846.33;  G.  M.  Mar- 
gash,  Apr.-May,  $190  •.  

Topographer,  L.  A.  Brotherston,  Apr.-May,  $130;  draughtsman,  F.  W.  Wenger,  Apr. ,$85 

Topographer,  A.  E.  Cameron,  May  15-Sept  20,  at  $75  

Rodman,  L.  A.  Albers:  Apr.-May,  at  $45;  June-Mar.,  less  33  d.,  at  $50  

Rodman,  H.  Easton,  Apr.-May,  $90;  head  chainman,  A.  O.  Keefer,  Apr.-May,  $90  

Pieketman,  D.  S.  McArthur,  June-Mar.,  less  33  d.,  at  $50  

Chainmen,  $2,566.78;  dog  drivers,  $864.72  

Cooks,  $1,176.15;  sundry,  $1,617.35....*  

Photographic  party  ($1,206)— 

Photographer,  R.  H.  McNeill,  7  m.  to  Nov.  30,  1911  

Canoemen  

Transport  ($5,300.77)— 

Transport  officer,  R.  E.  McKenzie,  11  m.  to  Feb.  29,  1912,  at  $150  

Cachekeepers,  teamsters,  &c  

Construction  ($8,105.33)— 

Engineer,  H.  Bannister,  12  m.  to  Mar.  31,  1912  

Resident  engineers,  at  $135  per  m.:  M.  Cinq  Mars,  \  Aug.,  Sept. -Nov.,  $438.75;  W.  J. 
Moffatt,  |  Feb.,  Mar.,  $202.50;  G.  H.  Parker,  Feb.  26-Mar.  31,  $153.62;  W.  J.  D. 
Reed-Lewis,  Sept. -Mar.,  $945  

Leveller,  W.  J.  Moffatt,  §  Feb.,  $47.50;  rodman,  R.  McDougall,  Sept,  6-Mar.  31,  $341.66 

Axeman,  M.  Harris,  Apr.,  June  16-Mar.  31,  at  $45  

Chainmen,  at  $45  per  m.:  R.  Bradley,  $172.50,  A.  Frizelle,  $127.50,  A.  Hanson,  $127.50. 

General  time  keeper,  W.  Law,  Mar.,  $75;  in  charge  of  sounding, W.  Law,  Feb.,  $75  

Time  keeper,  &c,  R.  N.  MacPherson,  Apr. -Nov.,  Jan.-Mar.,  at  $45  


Carried  forward. 
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AUDITOR  GEXERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Hudson  Bay  Railway:  Capital:  Construction— Continued. 

Brought  forward  

Salaries  and  Wages. — Continued. 

Construction — Concluded. ' 

Time  keeper,  $50;  rodmen,  $35.09;  tape  men,  $92.55  

Cooks,  $708.71;  sundry,  $544.95  

Sundry  wages,  $467.18;  less,  $201  65  wages  cheques  of  1910-11,  cancelled  

Accounts  (958,587.82). 

Armstrong,  John:  travel  and  outlay,  self  and  others,  $970.40;  freight  and  express,  $212.17; 

board,  $87.50;  office  expenses,  $67.91;  sundry,  $40.67  

Ashdown  (J.  H.)  Hardware  Co.,  Winnipeg:  48  tarpaulins,  $172.80;  36  paddles,  $63;  cartridges, 

$91;  6  canoe  sails,  $39;  shot  gun,  $25;  5  camp  heaters,  $22.50;  sundry,  $359.47  

Booth  J  H.,  Winnipeg:  12  stationery  boxes,  $58.20;  making  and  fitting  11  screens,  $30  

Bromley  &  Hague,  Winnipeg:  tents,  12  x  14—4,  5  at  $22.70,  12  x  14—5,  1  at  $24.30;  6  asbestos 

pipe  shields,  $9  •  •  •  •  ••■  •••••••  i*  •  

Chestnut  Canoe  Co.,  Fredericton,  N.B.:  18-ft.  No.  2  cruiser  canoes  and  paddles,  3  at  $4o.  .. . 
Finger  Lumber  Co.,  Le  Pas:  lumber,  2x4,  2x6,  &c,  7,017  ft.  at  $24.50,  2,000  at  $26.50;  sundry, 


$42.60. 


Finnie  &  Murray,  Winnipeg:  38  tents,  $1,056.61;  35  canoe  covers,  $196.10;  sundry,  $131.94. . 

Fredette,  J.,  Le  Pas:  moving  building  (contract)  ■  ■  ■  • 

Gordon  Ironside  &  Fares  Co.,  Winnipeg:  ham,  826  lb.  at  15c,  2,473  at  16§c,  331  at  18c;  bacon 
3,132  lb.  at  18c,  299  at  18k-;  long  clear,  110  lb.  at  lie,  532  at  12*0.;  sundry,  $82.68. . 

Guymer,  L.,  Le  Pas:  construction  of  cache  at  Le  Pas,  on  account  of  contract  of  $220  

Halcrow,  G.,  Sr.:  board,  lodging,  &c,  for  men  

Hart,  J.  A.  &  Co.,  Winnipeg,  stationery  

Hyer,  H.  C,  Cross  Lake,  supplies   ■■  ■ 

Hudson's  Bay  Co.,  Cross  Lake:  supplies,  etc.,  for  engineers  and  parties:  v\  .  J.  Clinord,  $3o.o7; 

J.  P.  Gordon,  $171.44;  F.  P.  Moffatt,  $150.37;  R.  H.  MacNeill,  $48.85  

Hudson's  Bay  Co.,  Cross  Lake:  Transport  officer  MacKenzie:  services  of  York  boats  and 

crews,  transport,  provisions,  &c  

Hudson's  Bay  Co.,  Le  Pas:  provisions,  &c:  H.  Bannister,  $155.39;  M.  Cinq-Mars,  $3/0.4o; 
W  J  Clifford,  S131.12;  F.  M.  Lawledge,  $135.45;  F.  P.  Moffatt,  $125.49;  R.  E.  Mac- 
Kenzie, $832.99;  R.  H.  MacNeill,  $177.70;  G.  H.  Parker,  $34.12;  W.  J.  D.  Reed-Lewis, 


$495.21. 


HutUm's  Bav  Co..  Norway  House:  provisions,  &c:  J.  P.  Gordon,  S273.12;  H.  C.  Hyer, 

$74.50;  F\  P.  Moffatt,  $340.17  

Hudson's  Bay  Co.,  Norway  House:  transport  officer  MacKenzie:  freighting,  provisions,  &c, 
$2,692.91;  less,  3  pointers,  $100,  13  ash  oars,  $40,  sundry  supplies,  $124.10,  and  less  $350 

for  goods  taken  over  at  Split  Lake  

Hudson's  Bay  Co.,  Split  Lake:  provisions,  &c:  J.  P.  Gordon,  $246.59;  F.  P.  Moffatt,  $487.53; 

R.  H.  MacNeill,  $11S.15   .    .  .... 

Hudson's  Bay  Co.,  Winnipeg:  sundry  provisions  and  equipment  for  parties  in  the  held  

Hudson's  Bav  Co.,  Winnipeg:  provisions  and  equipment  for  residencies,  March  1912:  Res. 
No.  1,  $3^55.24;  No.  2,  $354.85;  No.  3,  $355.39;  No.  4,  $355.39;  No.  5,  $355.39;  No.  6, 


$353.31. 


Hudson's  Bay  Co.,  Winnipeg:  furnishings  for  office  in  Fort  Garry  Court  

Hudson's  Bay  Co.,  York  Factorv:  J.  P.  Gordon,  provisions,  &c  

Hudson's  Bay  Co.,  York  Factory:  R.  H.  MacNeill:  provisions,  $9.80;  transport  of  Mr.  Mac- 
Neill from  York  Factory  to  St.  John's,  Newfoundland,  $100  

Jobin,  Marrin  &  Co.,  Winnipeg,  groceries  

Kerr  Robt    LePas:  16§  ft.  canoe,  $50;  provisions  and  sundry  supplies,  $83. 15  

Leslie's,  Winnipeg:  desk,  $24.50;  tables,  1  at  $16,  1  at  $6;  chairs,  1  at  $10,  3  at  S7;  high 

stools,  2  at  $3.50;  book-case,  $9  .. ...  

Manitoba  Government  Telephones:  exchange  service,  8  m.  to  Apr.  1,  1912,  $33.35;  6  m.  to 

Apr.  10,  1912,  $37  •  

McDonald,  N.  J.,  Le  Pas:  labour  and  tools  on  office  buildings  at  Le  Pas  (contract)  

MacKenzie,  Mann  &  Co.,  Winnipeg:  lurses,  4  at  $50;  provisions,  $52.37  

Northern  Fish  Co.,  Selkirk:  fares,  freight,  &c  

Noith-West  Navigation  Co.,  Selkirk:  fares,  freight,  &c  

Office  Specialty  Mfg.  Co.,  Winnipeg:  desks,  roll  top,  2  at  $59.40,   1  typewriter,  $34.88,  1 
standing,  $25.97;  chairs,  tiltcr,  2  at  $15.30,  arm,  4  at  $8.91,  typewriter,  1  at  $6.75,  side, 

2  at  $5.18;  banner  table,  $33.66;  section  and  end,  $27.72;  sundry,  $15.33  

uandt,  Irvine  &  Derrell,  Winnipeg:  6  surveyor's  rods,  $41 .50;  6  pickets,  $26  


Q 

Richardson  &  Bishop,  Winnipeg,  stationery 

Ross,  Capt.  H.  H.,  fares  and  freight  

Scott,  F.  W.,  Winnipeg:  rent  of  office,  room  No.  26,  Scott  Block,  6  m.  to  Sept.  30,  1911  

Smith  &  Vickers,  Le  Pas,  painting  3  buildings,  one  coat  outside  

Strain,  Robert  &  Co.,  Winnipeg,  photographic  work  and  supplies  

Swift  Canadian  Co.,  Winnipeg:  7,301  lb.  bacon,  $1,237.81;  3,738  lb.  ham,  $673. 12;  3,000  1b. 
tallow,  $270;  4201b.  lard,  $49.35;  sundry,  $19.25  


Carried  forward. 
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Hudson  Bay  Railway:  Capital:  Construction— Concluded. 

Brought  forward  


Accounts — Concluded. 

Turnbull,  Thos.,  Edmonton,  professional  services,  Dec,  1911  

Ward,  E.,  Winnipeg:  rent  of  offices,  Fort  Garry  Court,  6  m.  to  Sept.  30,  1911  at  $110,  6  m.  to 
Mar.  31,  1912  at  $185  

Watts,  E.  R.  &  Son,  Winnipeg:  2  transits,  $187.50,  $170;  2  levels,  $100,  $90;  sundry,  $296.55 

Western  King  Garment  Co.,  Winnipeg:  tents,  12  x  16x5,  7  at  $23.15,  12  x  14x5,  12  at  $22.30; 
sundry,  $86  

Willson  Stationery  Co.,  Winnipeg:  blue  printing,  3,795  sq.  ft.  at  4c,  180  at  5c,  on  linen,  164 
sq.  ft.  at  12c  

Winnipeg  Paint  and  Glass  Co.  ($1,337.44) — 

Cabinets  for  Winnipeg  offices,  3:  $117,  $110,  $27  

Lumber,  roofing,  sash,  &c,  shipped  to  Le  Pas  

Winnipeg  Safe  Works,  cabinet  

Freight:  C.  N.  Ry.,  $207.14;  C.  P.  Ry.,  $37.35  

Telegrams:  C.  N.  Tel.  Co.,  $29.36;  C.  P.  Ry.  Go's.  Tel.,  $25.20  

Travel  and  outlay:  H.  Bannister,  $155.05;  C.  J.  Bruce,  $401.35;  A.  E.  Cameron,  $145.45; 
M.  Cinq-Mars,  $96.22;  W.J.  Clifford,  $662.54;  J.  P.  Gordon,  $891.95;  A.  W.  Gusty, 
$76.20;  W.  Law,  $27.20;  F.  M.  Lawledge,  $611.81;  W.  J.  Logan,  $234 . 15;  J.  E.  Meighen, 
$40.05;  F.  P.  Moffatt,  $988.85;  W.  J.  Moffatt,  $111.70;  W.  J.  Morris,  $16.80;  R.  E. 
MacKenzie,  $928.15;  R.  H.  MacNeill,  $474.59;  G.  H.  Parker,  $23.25;  W.  J.  D.  Reed- 
Lewis,  $364.81  

Sundry  payments:  provisions  and  sundry  supplies,  $224.06;  framing  photos,  $64.50;  drugs, 
$61.99;  3  medicine  cases,  $59.65;  18  pr.  snowshoes,  $54;  2  tents,  $44.46;  typewriting, 
$42;  range,  $37;  3  heaters,  $36:  canoe,  $35;  2  pencil  sharpeners,  $19;  premium  on  guar- 
antee bond,  $18.60;  sundry,  $265.81  

King's  Printer's  Account,  $1,065.80;  Stationery  Office,  Ottawa,  $1,807.65   

Advertising,  $3,041.14;  express,  $154.09  


Less — 

Supplies  furnished  employees   521  40 

Dept.  of  Agriculture,  horses  slaughtered  at  Le  Pas   150  00 

Sundry   4  30 

Charged  to  1912-13   2,563  54 


Total,  carried  to  page  W7 — 3. 


t  Quebec  Bridge:  Capital:  Construction. 

Work  under  contract  ($544,559.19). 

Davis,  M.  P.  &  J.  T.,  work  under  contract  (Page  W — 86) 

Koenig,  Chas.  &  Co.:  removal  of  debris  of  old  Quebec  Bridge,  contract  complete,  $45,000; 

less,  $31,995,  paid  in  1910-11  (Page  W— 40)  

Phoenix  Bridge  Co.  ($10,002.85)— 

Taking  down  approach  spans  and  falsework  at  site  of  bridge,  contract  complete,  $22,750; 

less  $13,644,  paid  in  1910-11  (Page  W— 41)  

Cost  of  shunting  cars  loaded  with  bridge  material  between  the  bridge  site  and  south 

storage  yard,  103  cars  at  $5  

Locomotive  service  moving  cars  from  bridge  site  to  storage  wards,  $331.75;  removing 

office  building,  $49.60;  liability  insurance  on  labour,  50c  

St.  Lawrence  Bridge  Co.:   manufacturing  and  testing  46  test  members  $12,211.10;  less, 
scrap,  245,225  ib.  at  36c.  per  100  lb  


$  cts. 
143,986  20 
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162,871  24 


3,239  24 


159,632  00 


Salaries  of  Members  of  Board,  Engineering  Staff,  &c.  ($54,252.70). 

Chairman,  Chas.  Macdonald,  Apr.  1-4,  1911  at  $12,000  

Chairman,  C.  N.  Monsarrat,  11  m.  to  Mar.  31,  1912  at  $12,000  

Engineer,  R.  Modjeski,  April,  1911,  $1,000,  11  m.  to  Mar.  31,  1912  at  $500  

Engineer,  C.  C.  Schneider,  May  15,  1911  to  Mar.  31,  1912  at  $6,000  

Principal  assistant  engineer,  Jos.  Mayer,  12  m.  to  Mar.  31  

Assistant  engineer,  H.  P.  Borden,  12  m.  to  Mar.  31  

Stenographer,  P.  E.  Cote,  6  m.  to  Sept.  30  at  $85,  6  m.  to  Mar.  31  at  $100  

Chief  draughtsman,  A.  J.  Meyers,  12  m.  to  Mar.  31  

Draughtsman,  M.  B.  Atkinson,  12  m.  to  Mar.  31  

Draughtsman,  O.  V.  de  Gaigne,  May  23  to  Dec.  31  at  $125,  3  m.  to  Mar.  31,  at  $150  

Draughtsman,  R.  E.  Chadwick,  Jan.  15  to  Mar.  31  at  $100  

Resident  engineer,  J.  D.  Wilkins:  12  m.,  $4,000;  bonus  for  compressed  air  work,  July-Oct., 
S200 


Clerk,  J.  H.  Paquet,  Apr.,  $125,  May-Nov.,  $1,050  

Clerk,  C.  J.  Tomney,  Apr. -June  at  $90,  July-  Mar.  at  $105. 


Carried  forward. 
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Quebec  Bridge:  Capital:  Construction— Continued. 

Brought  forward  

Salaries  of  Members  of  Board,  &c. — Concluded. 

Inspector,  H.  E.  Bates:  12  m.  to  Mar.  31  at  $150;  bonus,  June  28-Oct.  31,  $205  

Inspector,  A.  C.  Fellowes:  May  23-Mar.  31  at  §125;  bonus,  Nov.,  $25  

Inspector,  F.  Lichtenberg:  June  5-Nov.  30  at  $100;  bonus,  Nov.,  $25  

Inspector,  G.  A.  McKay:  July  4-Nov.  30  at  $125;  bonus,  Nov.,  $25  

Inspector,  Owen  O'Sullivan:  Apr.  20-Nov.  30  at  $100;  bonus,  July-Oct.,  $200  

Inspectors:  J.  A.  Brunet.  Apr.  1-June  10,  $233  33;  C.  T.  Laidlaw,  June  28-Oct.  6,  $296.42. 

Rodman,  P.  W.  Bates,  May  24-Dec.  11  at  $60  

Marine  engineer,  Paul  Degan,  Apr.  -Nov.  at  $75  

Assistant  surveyor,  A.  Barthe,  Apr.-Nov.  at  $75  

Yacht  'Mimi'  ($2,097.80). 

Captain  of  yacht  .Malcolm  Roberge,  May-Nov.,  202  d.  at  $2  

Fillion,  Ovide,  St.  Laurent,  I.  O.:  repairs  to  hull  and  upper  work,  Dec.  26,  1911,  Feb.  9-May 
9,  1912  ($1,090.53)— 

Labour:  foreman,  43  d.  at  $3:  boat  carpenters,  199-26  d.  at  $2.50;  painters,  20  d.  at 
$2.50;  blacksmiths,  &c,  $39.90  

Lumber,  paint,  bolts,  &c  

Superintendence,  &c,  15  per  cent  on  $909.81  ($717.05  +  $192.76)  

Wintering  yacht,  $35;  board  of  engineers,  &c,  $15.25  

Picard  &  Bureau,  Quebec  ($563.02)— 

Repairs  to  gasoline  engines  of  yacht,  as  per  contract  of  Feb.,  1911  

Disconnecting  machinery  and  shipping  to  shops  and  cleaning  

Repair  work  on  piston  rings,  $46.26;  erecting  and  connecting  motor  in  boat,  $8.77;  sundry, 
$48.77;  superintendence,  &c,  15  per  cent  on  $103.80,  $15  56  

Sundry  labour  and  material  

Sundry  payments:  21  yd.  linoleum.  $28.25;  repairing  cushions,  $6  

Sundry  Accounts  ($14,535.34). 

11.S95  at  $7  50;  kindling  wood,  $6  


Archer  &  Co.,  Quebec:  coal,  14.115  tons  at 
Bell  Telephone  Co  ($424.67)— 

Montreal:  exchange  service.  Can.  Express  Building,  13  m.  to  June  30,  1912,  $76.39;  extra 

name  in  directorv,  $2  

Quebec,  exchange  service:  St.  Louis  Road,  12  m.  to  June  30,  1912,  $127;  32  Bedard  St., 

6  m.  to  Jan.  1,  1912,  $14  50;  105  Dalhousie  St.,  12  m.  to  May  1,  1912,  $42  

Etchemin,  exchange  service,  12  m.  to  May  21,  1912  

Long  distance  conversations  

Borden,  H.  P.:  travel  and  outlay,  $717  02;  office  expenses,  Montreal,  $92.07  

Canadian  Inspection  Co.,  Montreal:  inspecting  cement,  June-Sept.,  54,870  brl  

Cannon,  R.,  Cap  Rouge:  caretaker,  Jan.  9-Mar.  31,  1912,  at  $30  

Dubeau,  Alb.:  services,  caretaker,  Apr.  1-20,  at  $30;  cook,  Apr.  21-Oct.  31,  22  d.  in  Nov.,  at 


560. 


Grand  Trunk  Railway  System:  rent  of  space  in  Can.  Express  Building,  Montreal,  Apr.  1  to 

Sept,  14,  1911,  at  $2,350,  Sept.  15,  1911,  to  Mar.  31,  1912,  at  $1,800  

Herald  Co.,  Montreal,  printing  specifications  for  superstructure,  &c  

Hughes-Owens  Co.,  Montreal:  blue  printing,  12  in.,  $125  56;  anemometer,  $43  30;  single 
register,  $87.50;  3  steel  tapes,  $16;  Imperial  cloth,  36  in.,  5  rolls  at  $7.44,  30  in.,  3  rolls 

at  $6.82;  sundry,  $78.45  

Imperial  Oil  Co.,  Montreal:  45  drums  motor  gasoline,  885  gal.  at  17c,  1,245  at  16c;  drums, 

15  at  $10;  sundry,  $35.30;  less,  drums  returned,  15  at  $10  

Intercolonial  Ry.:  hire  of  six  fiat  cars,  June  20  to  July  28,  1911,  228  d.  at  $1  

Jobin,  Alex.:  cook's  help,  services,  Apr.  21-June  30  at  $30  

Lavallee,  Elz.:  cook's  help,  services,  July  1-Nov.  2,  less  1  d.,  at  $30  

Maguire,  J.  D.,  caretaker,  Cap  Rouge,  Dec.  4-Jan.  8  at  §30  

Mechanics'  Supply  Co.,  Quebec:  engineer's  supplies,  &c  

Modjeski,  R.,  travel  and  outlay,  April-February  

Monsarrat,  C.  N.,  travel  and  outlay,  May-March  

MacKay,  H.  M.,  McGill  Univ.:  services  Jan.  7-17,  1912.  10  d.  at  §25;  travel  to  Phcenixville, 

Pa.,  $55.88  .m  

McGill  University,  deformation  test  of  prism  "  

Paquet  Co.,  Quebec:  refrigerator.  $38;  kitchen  utensils,  &c,  $45  32  

Quebec  Board  of  Trade,  rent  of  office,  3  m.  at  $600,  9  m.  to  Jan.  31,  1912,  at  $700  

Quebec  Railwav  Light,  Heat  &  Power  Co.:  electric  current  supplied,  105  Dalhousie  St., 
12  m.  to  Mar.  7,  1912,  $35.99,  Cap  Rouge,  12  m.  to  Mar.  21,  1912,  $190.80;  charging 

batteries,  $4.50;  less  84c.  for  fuse  plugs  supplied  

Schneider,  C.  C,  travel  and  outlay,  May-March  

Vautelet,  H.  E.:  desk,  $50;  chair,  $10  


Carried  forward. 


$  cts. 
591,182  84 
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Quebec  Bridge:  Capital:  Construction— Concluded. 


Brought  forward. 


Sundry  Accounts — Concluded. 

Travel  and  outlay:  A.  Barthe,  $11.05;  H.  E.  Bates,  $238.58;  J.  A.  Brunet,  $10.45;  V.  O.  de 
Gaigne,  $33.45;  P.  Degen,  $14  25;  A.  C.  Fellowes,  $48.07;  F.  Lichtenberg,  $11.75;  J 
Mayer,  $33  80;  G.  A.  McKay,  $9  50;  C.  J.  Tomney,  $20  92;  J.  D.  Wilkins,  $134  03  

Telegrams:  CP.  Ry.  Co.'s  Tel.,  $67.03;  G.  N.  W.  Tel.  Co.,  $9.04  

Provisions:  J.  Coulombe,  $688.69;  W.  Fiset,  $795.93;  J.  Jobin,  $90  20;  sundry,  $63.69  

Sundry  payments:  hardware,  paint  &c,  $108.53;  photographic  work  and  supplies,  $62.81; 
cartage,  $57.60;  ice,  $55;  elec.  supplies  and  repairs,  $53.54;  laundry,  $41.27;  furniture, 
$35.80;  typewriter  supplies  and  repairs,  $27;  plumbing,  $25;  4  pr.  gum  boots,  $25;  print- 
ing and  stationerv,  $22.48;  sundry,  $203.85  

King's  Printer's  account,  $42.57;  Stationery  Office,  Ottawa,  $72  63  

Advertising;  $578.06;  express  paid  at  Ottawa,  $6.70  

Legal  services:  Raoul  Demers,  St.  Romuald  d'Etchemin,  services,  re  Quebec  Improve- 
ment Co  

Over  payment  


Less — Articles  returned  to  Canadian  Inspection  and  Testing  Co   106  52 

Meals  furnished  employees   717  15 

Charged  to  1912-13   11,328  29 


Total,  carried  to  page  W-3. 


Quebec  Bridge:  Capital:  Refund  of  Subsidies  paid  by  the  Province  of  Quebec 
and  the  City  of  Quebec  to  the  Quebec  Bridge  and  Railway  Co. 

Province  of  Quebec  

City  of  Quebec  

Total,  carried  to  page  W-3  

Quebec  Bridge:  Capital:  Award  of  Superior  Court  of  Quebec. 

Tanguay,  G.  Emile,  architect,  Quebec  ($485.20) — 

One  half  of  fees  as  third  arbitrator  in  the  arbitration  between  Quebec  Bridge  and  Railway 
Co.  and  the  Quebec  Improvement  Co.,  $315;  interest  on  $315,  Nov.  5,  1909,  to  Apr.  3, 

1912,  at  5  per  cent,  $37.97  

Costs  of  action,  $132.23;  interest  on  $132.23,  Nov.  5,  1909,  to  June  26,  1912,  at  5  per  cent, 
$17.45  

Less— Charged  to  1912-13  

Total,  carried  to  page  W-3  

Chambly  Canal:  Income:  Addition  to  House,  Bridge  No.  3. 

Wages,  detailed  under  'Chambly  Canal,  Repairs'  (Page  W — 111) 

Laprairie  Brick  Co.,  Montreal,  7  M  plastica  at  $10.50  

Pepin,  Geo.,  Chambly:  2-in.  spruce,  5,300  ft.  at  $30;  pine,  2,333  ft.  at  $38  

Sundry  payments:  lumber,  $42.09;  2,500  lb.  lime,  $12;  drain  pipe,  $10.70;  galv.  sheets,  $9.16. 

Total,  carried  to  page  W — 3  

Chambly  Canal:  Income:  Deepening  and  Straightening  Ditch. 

Detailed  under  'Chambly  Canal,  Repairs'  (Page  W — 112) 

Barre,  E.,  field  stone,  100-58  cu.  yd.  at  $1  (1  cu.  yd.  =3, 125  lb.)  

Dansereau,  Geo.,  Grenville,  500  cedar  posts  

Dominion  Wire  &  Rope  Co.,  Montreal:  |-in.  galv.  semaphore  (4,000  ft.),  515  lb.  at  4c;  16,000 

ft.  plain  twist  fence  wire,  925  lb.  at  3c;  reel,  $1.25  

Standard  Drain  Pipe  Co.,  St.  Johns:  pipe,  30  ft.  of  24-in.  at  $1.04,  375  ft.  of  18-in.  at  51c,  90 

ft.  of  8-in.  at  15c;  2  chimney  tops,  $3.60  

Steel  Co.  of  Canada,  1  keg  galv.  staples  

Total,  carried  to  page  W — 3  


$  cts. 
611-643  46 


565  85 
76  07 
1,638  51 


717  88 
115  20 
584  76 

102  05 
1  25 


615,445  03 


12,151  96 


603,293  07 


250,000  00 
300,000  00 


550,000  00 


352  97 
149  68 


502  65 
17  45 


485  20 


1,104  79 
73  50 
247  65 
73  95 


1,499  89 


1,507  42 
100  58 
100  00 

49  60 

239  55 
2  85 


2,000  00 
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Chambly  Canal:  Income:  Engine  for  Derrick  Scow. 

Wages,  detailed  under  'Chambly  Canal,  Repairs'  (Page  W — 111) 

Leonard,  E.  &  Sons,  London,  Can.,  one  25  h.p.  upright  boiler,  with  fixtures  

McLennan  Lumber  Co.,  Montreal,  499  pes.  of  1-in.  spruce,  3,510  ft.  at  $20  

Sundry:  300  ft.  I-in  best  c.c.s.,  $30.60;  654  lb.  galv.  iron,  $28.45;  repairs,  $25.34  

Total,  carried  to  page  W — 3  

Chambly  Canal:  Income:  Macadamizing  Road. 

Brault,  David,  crushed  stone  supplies  to  Nov.  15,  1911:  If  to  2|-in.,  1,235-5  tons,  1  to  If  in.. 

677-5  tons,  under  1-in.,  575  tons:  fn  all,  2,488  tons  of  2,000  lb.  at  $2.35  

Brault,  David,  crushed  stone  supplied,  Jan.  1912,  291-145  tons  at  $2.35  

Lord,  Narcisse,  crushed  stone  supplied,  Sept.  30-Nov.  14,  1911,  2,622-215  tons  at  $2.35  

Wages,  detailed  under  'Chambly  Canal,  Repairs'  (Page  W — 111) 

Salaries,  detailed  under  'Office  of  the  Superintending  Engineer'  (Page  W — 120; 

Buchanan,  R.  H.  &  Co.,  Montreal:  force  pump,  S35;  hose,  $26.50;  sundry,  $6.90  

O'Cain,  Jas.,  steam  coal,  18-7946  gross  tons  at  $5.50  

St.  Johns,  Corporation  of:  rent  of  steam  road  roller,  including  wages  of  engineer,  Sept.  25- 

Nov.  14,  1911,  44  d.  of  10  h.  at  $7.50;  extra  for  engineer,  107  h.  at  25c.;  expenses  taking 

roller  to  site  of  work,  $3  

Sundry  payments:  234  loads  sand,  $35. 10;  board  of  engineer,  $28;  48  d.  rent  of  scale,  $24: 

5  trips,  $23;  drain  pipe,  $22.95;  tolls,  $6.20;  cask,  $1.75  

Travel  and  outlay:  J.  T.  Lemire,  $32.50;  L.  S.  Pariseau,  $19  10  

Advertising  


Total,  carried  to  page  W — 3. 


Chambly  Canal:  Income:  Renew  Approaches  to  Bridges  Nos.  2  and  5. 

Wages,  detailed  under  'Chambly  Canal,  Repairs'  (Page  W— 111) 

Canada  Cement  Co.,  cement,  150  brl.  at  $2.05  

Dansereau,  Geo.,  Grenville,  72  pes.  hemlock,  12  x  12,  19, 188  ft.  at  $25  

Total,  carried  to  page  W — 3  


Chambly  Canal:  Income:  Renewing  Wharf  at  St.  Johns. 

Wages,  detailed  under  'Chambly  Canal,  Repairs'   (Page  W — 111) 

Amesse's  Foundry:  4  c.  i.  mooring  posts  and  8  collars,  4,112  lb.  at  2jc;  freight  on  patterns, 

$1.20  

Canada  Cement  Co.:  cement,  540  brl.  at  $1.90;  cartage  on  sacks  returned,  $1.90;  less  sacks 

returned,  1,870  at  10c  

Fredette,  G.,  sr.,  St.  Johns:  spruce  boards,  2,850  ft.  at  $25;  sundry  lumber,  2,001  ft.  at  $20; 

sundry,  $33.66  

Goyette,  F.,  St.  Johns,  sand,  150  cu.  yd.  at  $1.10  

Lord,  Narcisse,  St.  Johns:  crushed  stone,  July  4-Aug.  19,  1911,  736,920  lb.  =  328-982  cu.  yd. 

at  $2,194;  rent  of  shed,  3  m.  to  Nov.  10,  1911,  $15  

Sundry  payments:  25  cu.  yd.  river  sand,  $25;  nails  and  spikes,   $11.65;   25  pes.   drain  pipe, 

$6.75;  sundry,  $11.30  

Total,  carried  to  page  W — 3  

Cornwall  Canal:  Income:  Enlarging  Canal  Office. 

Wages,  detailed  under  'Cornwall  Canal,  Repairs'  (Page  W — 114) 

Accounts,  detailed  under  'Cornwall  Canal,  Repairs'  (Page  W — 115) 

Accounts,  detailed  under  'Williamsburg  Canals,  Repairs'  (Page  W — 145) 

Atchison  &  Co.:  7  h.  sawing  timber  at  $3;  2  brl.  mortar  at  $S  

DuFresne,  J.:  7  window  sills,  $31;  12  brackets  at  $1;  sundry,  $17  

Grand  Trunk  Railway  Co.,  freight  on  brick  

Laprairie  Brick  Co.:  17  M  pressed  brick  at  $19.50;  sundry,  $3.38  

Lewis  Bros.:  100  sheets  galv.  iron,  1,526  lb.  at  $3.90;  less  freight,  30c  

Mills,  A.  K.  &  Son,  2  Peerless  dampers  at  $5  

McAulifTc- Davis  Lumber  Co.,  2,006  ft.  maple  flooring  at  $52  

McNally,  W.  &  Co.,  9-in.  vents,  60  ft.  at  28c  

Steel  &  Radiation,  Ltd.:  3, 120  sq.  ft.  steel  sheets  at  $2.98;  less  freight,  $3.95  

Advertising  

Total,  carried  to  page  W — 3  
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Cornwall  Canal:  Income:  Heating  System,  Statistical  Officer's  House. 

Wages,  detailed  under  'Cornwall  Canal,  Repairs'  (Page  W — 114) 

Hermiston  &  Comrie:  111  elbows,  $8.70;  pipe,  564f  ft.,  $54.67;  45  valves,  $26.05;  labour  fitting 

in  furnace,  252  hr.  at  30c.,  242  at  20c.;  sundry,  $53.12  

Star  Iron  Co.:  N.  S.  boiler,  complete  with  headers,  $86;  632  sq.  ft.  radiators,  $159.27  


Total,  carried  to  page  W — 3. 


Cornwall  Canal:  Income:  Improve  Upper  Entrance,  Lock  17. 

Fallon,  J.  J.,  V.  S.  &  T.  D.,  work  under  contract  (Page  W— 64) 

Wages,  detailed  under  'Cornwall  Canal,  Repairs'  (   "   W — 114) 

Canada  Cement  Co.:  2,525  brl.  cement  at  $2;  less  9,748  sacks  returned  at  10c  


Total,  carried  to  page  W — 3. 


Cornwall  Canal:  Income:  Improve  Upper  Entrance,  Lock  19. 

Fallon,  J.  J.,  V.  S.  &  T.  D.,  work  under  contract  (Page  W— 64) 

Wages,  detailed  under  'Cornwall  Canal,  Repairs'  (    "  W — 114) 

Canada  Cement  Co.,  670  brl.  cement  at  $2  

Advertising  


Total,  carried  to  page  W — 3. 


Cornwall  Canal:  Income:  Reinforcing  bank  at  Robertson's  Culvert. 

Wages,  detailed  under  'Cornwall  Canal,  Repairs'  (Page  W — 114) 

Hopkins,  F.  H.  «fe  Co.:  4  second-hand  dump  cars  at  $162;  13  04  tons  steel  rails  at  $40.55;  2  light 

rail  split  switches  at  $35;  2  ground  lever  throws  at  $12.25;  2  standard  rail  hops  at  $25; 

sundry,  $60.28  

Manson,  W.,  2  loads  small  cedars  


Total,  carried  to  page  W — 3. 


Cornwall  Canal:  Income:  Removing  high  spots  from  Prism  of  Canal. 

Macdonald,  R.  Co.,  work  under  contract  (Page  W — 64) 

Wages,  detailed  under 'Cornwall  Canal,  Repairs'  (  "    W — 114) 


Total,  carried  to  page  W — 3. 


Cornwall  Canal:  Income:  Renewing  Culverts  in  Concrete. 

Wages,  detailed  under  'Cornwall  Canal,  Repairs'  (Page  W-114) 

Accounts,  detailed  under  'Cornwall  Canal,  Repairs'  (Page  W-115) 

Wages,  detailed  under  'Williamsburg  Canals,  Repairs'  (Page  W-144) 

Canada  Cement  Co.,  170  brl.  cement  at  $2  

Dominion  Radiator  Co.,  200  lb.  black  mall,  tees  at  10c;  simdry,  $5.18  

Phillips,  G.  R.,  30  yd.  gravel  at  $1.50  

Total,  carried  to  page  W — 3  


Cornwall  Canal:  Income:  Valves  for  guard  weir,  Lock  20. 

Wages,  detailed  with  'Cornwall  Canal,  Repairs'  (Page  W-114) 

Accounts,  detailed  with  'Cornwall  Canal,  Repairs'  (Page  W-115) 

Derochie  Bros.,  2,111  lb.  castings  at  2jC  

Ryan.M.:  22,050  ft.  white  oak  at  $48;  less  freight,  $99.54  


Total,  carried  to  page  W — 3. 


Cornwall  Canal:  Income:  To  pay  G.  C.  Smith  for  land  taken,  and  Interest 

from  June  2,  1908. 

Smith,  G.  C,  land  taken  near  Lock  18,  $675;  interest  on  $675  from  June  2,  1908,  to  Mar.  31, 

1912,  at  5  per  cent,  $129.19  

Kirkpatrick,  J.  T.,  services  appraising  land,  3  d.  at  $10  

Total,  carried  to  page  W— 3  ,  
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Farran's  Point:  Income:  Improving  Lower  Entrance. 

Macdonald,  Randolph,  Co.,  work  under  contract  (Page  W-64) 

Inspector,  J.  S.  Morgan,  5.633  m.  at  §90  

Labourers:  Wm.  Barr,  132  d.  at  $1.75;  I.  Hough,  53  d.  at  $1.50  

Canada  Cement  Co.,  1,300  brl.  cement  at  $2;  less,  freight,  $409.48  

Travel  and  outlay:  M.  Mcintosh  $4:  J.  J.  Thompson  $28.45;  F.  A.  Weegar  $4  

Advertising  

Total,  carried  to  page  W — 3  

Galops  Canal:  Income:  Improving  Upper  Entrance. 

Macdonald,  Randolph,  Co.,  work  under  contract  (Page  W-65) 

Inspector,  E.  E.  Gilbert,  5- 161  m.  at  $115  

Timber  measurers,  at  $50  per  m.:  A.  Cameron,  5.72  m.;  W.  B.  Adams,  .772  m  

Canada  Cement  Co.,  150  brl.  cement  at  $2  

Board  and  livery:  D.  M.  Dillon  $19.60;  livery:  A.W.Jackson  $19.75;  R.  A.  Turner  $45.25 
Advertising  

Total,  carried  to  page  W — 3  

Galops  Canal:  Income:  Rebuilding  Dock  at  Cardinal. 

Wages,  detailed  under 'Cornwall  Canal,  Repairs'  (Page  W-114) 

Wages,  detailed  under  'Williamsburg  Canals,  Repairs'. .  .*  (Page  W-144) 

Accounts,  detailed  under  'Williamsburg  Canals,  Repairs'  (Page  W-145) 

Canada  Cement  Co.,  170  brl.  cement  at  $2  

Grand  Trunk  Railway  Co.,  freight  on  cement  

Thompson,  J.  M.:  hardware  $3.60;  pine  board  40c  

Total,  carried  to  page  W — 3  

Lachine  Canal:  Income:  Concrete  Walls,  &c. 

Haney,  Quinlan  &  Robertson:  work  under  contract  (page  W-66),  $35,001.02;  less,  $45  55, 
charged  to  'Lachine  Canal,  Repairs'  (page  W-119)  

Salaries,  detailed  under  'Office  of  the  Superintending  Engineer'  (Page  W-121) 

Inspectors,  at  $3.50  per  d.:  C.  Shanahan,  Apr  -Dec,  232.1  d.;  J.  Yorgan,  Apr. -June,  Oct., 
113.1  d  

Collecting  empty  cement  bags,  R.  Aikman,  Apr. -Dec,  269  d,  $1 .75  

Cement  checker,  M.  McGuire,  May-Dec,  2.35. 1  d.  at  $1.75  

Cleaning  debris  and  ice  at  entrance  to  shed  No.  2,  Apr.  1911,  14. 1  d.  at  $1 .75  

Brabant,  M.,  carting  empty  cement  bags,  &c,  May-Nov.,  900  h.  at  50c  

Canada  Cement  Co.:  cement,  2,000  brl.  at  $1.85;  less,  sacks  returned,  7,933  at  10c  

Lordly,  H.  R.:  horse  hire,  48  trips  at  $1;  telephone  conversations,  $4.10;  car  fares,  $3.50. . . 

Car  fares,  $15.85;  ice  for  season,  $7.50;  repairs,  35c  

Advertising  

Total,  carried  to  page  W — 3  

Lachine  Canal:  Income:  Paving  Oak  St. 

Haney,  Quinlan  &  Robertson,  work  under  contract  (Page  W-67) 

Canada  Cement  Co.:  cement,  2,600  brl.  at  $1.85;  less,  sacks  returned,  10,230  at  10c  

Inspector,  C,  Shanahan,  Dec-Mar.,  91  d.  at  $3.50  

Collecting  empty  cement  bags,  &c:  R.  Aikman,  Dec-Mar.,  107.2  d.  at  $1.75  

Cement  checker,  M.  McGuire,  Dec. -Mar.,  93. 2d.  at  $1.75;  night  fireman,  M.  O'Brien,  Dec, 

19  d.  at  $1.75  

Kerwin,  Mrs.  W.,  cleaning  office  at  shed  No.  2,  Dec  

Total,  carried  to  page  W — 3  

Murray  Canal:  Income:  Dredging. 

Phin,  W.  E.,  work  under  contract  (Page  W-67) 

Timekeeper,  G.  G.  Clegg,  1.806  m.  at  $60  

Assistant  engineer,  E.  B.  Jost,  1  m.  at  $150  

Rodmen  and  2  chainmen,  1.967  m.  at  $50  

Boatman,  A.  E.  M.  Lovett,  20  d.  at  $45  per  m  

Cameron,  N.  K.,  rent  of  motor  boat  15  d.  at  $2  50  

Jost,  E.  B.,  sundry  supplies  ;  

Detailed  under'Murray  Canal,  Repairs'  (Page  W-122) 

Advertising  

Total,  carried  to  page  W — 3  
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Murray  Canal:  Income:  To  build  scow. 

Wages,  detailed  under  'Cornwall  Canal,  Repairs'  (Page  W-114) 

Accounts,  detailed  under  'Williamsburg  Canals,  Repairs'  (Page  W-145) 

Detailed  under  'Cornwall  Canal,  Repairs' —                                                  (Page  W-115) 
Material  taken  from  stores:  12,708  ft.  fir  for  $476.49;  sundry,  $26.61  

Total,  carried  to  page  W-3  

Quebec  Canals:  Income:  Dredging. 

Detailed  under  'Lachine  Dredge  Vessels'  (Page  W — 147) 

Chambly  Canal  ($5,769  40)— 

Wages,  detailed  under  Chambly  Canal,  Repairs  (Page  W— 111) 

Moore,  S.  F.,  Co.,  Montreal:  coal,  47-634  tons  at  $4.35  

O'Cain,  Jas.,  St.  Johns:  steam  coal,  15  tons  at  $5  50  

Sincennes-McNaughton  Line,  towing   dredge  and    scow,  Chambly  to  St.  Ours,  and 

return  

Sundry  payments:  repairs,  $69.60;  freight  on  2  cars  coal,  $29.18;  unloading  53.35  tons 

coal,  $21.34;  smith  work,  $18.15;  towing,  $15;  sundry,  $8.70  

Less — Supplies  furnished  Ogdensburg  Coal  &  Towing  Co  

Total,  carried  to  page  W-3  


Quebec  Canals:  Income:  Hungry  Bay  Dyke:  Macadamizing  Road. 

Cossette,  Alf.  ($15,157.67) — 

Contract  of  Oct.  5,  1909:  detailed  in  1909-10  (W-46)  

Contract,  of  July  8,  1911:  crushed  stone:  to  2|  in.  size,  1,968.61  tons  of  2,0001b.;  to  If  in. 

size,  1,139.3  tons;  to  1  in.  size,  1,153.39  tons;  in  all,  4,261.3  tons  at  $1.85  

Besner  &  Chasle:  soft  ccal,  22.545  tons  at  $5;  sundry,  $38.92  

Sundry  payments:  repairs,  $21.68;  trips,  $14.50;  sundry,  $9.94  

Watchman,  C.  Thivierge,  103  d.  at  $2  50  

Weigher,  E.  Poirier,  67  d.  at  $2  .75;  over-increase,  75c  

Engineer,  E.  Cousineau,  72.8  d.  at  $3.25  ~.  

Horse  and  cart,  days  at  $2.25:  L.  Cote,  27;  C.  Deschamps,  75-7;  A.  Hemond,  28-6;  O. 

Leduc,  52-8;  O.  Legros,  38-2;  O.  Sauve,  30-9;  M.  Taillefer,  35-2;  3  payments  under  $50, 

$30.05  

Labourers,  days  at  $1.75:  J.  Brisebois,  32-7;  E.  Deschamps,  42-5;  A.  Joinette,  66-2;  A. 

Laberge,  33;  A.  Lafleur,  65-3;  L.  Leduc,  65-6;  O.  Legault,  40-7;  D.  Legros,  53-7;  L. 

Leroux,  63-4;  M.  Montreuil,  42-8;  C.  Payant,  69-6;  J.  B.  Quenneville,  37-3;  I.  Theoret, 

34-9;  W.  Thibault,  31-5;  J.  Verneur,  33;  8  payments  under  $50,  $164.86  

Detailed  under  'Quebec  Canals:  Repairs'  (Page  W — 122) 

Less — Charged  to  'Miscellaneous  Canals:  Repairs'  (Page  W — 146) 

Total,  carried  to  page  W — 3  

Quebec  Canals:  Income:  Lake  St.  Francis:  Protection  Walls. 

Salaries,  detailed  under  'Office  of  the  Superintending  Engineer'  (Page  W — 121) 

Employees  with  varying  wages  or  duties — 

Asselin,  F.:  foreman,  295  h.  at  27§c;  labour,  290  h.  at  17^c  

Caron,  A.,  labour,  310  h.  at  I7jc,  30  at  20c  

Cuillerier,  J.,  labour,  300  h.  at  17£  c,  30  at  20c  

Labelle,  L.,  foreman,  300  h.  at  25c,  320  at  27^c  

Lalonde,  A.:  labour,  130  h.  at  17jc;  foreman,  320  h.  at  27jc;  team,  20  h.  at  37§c  

Lalonde,  O.,  labour,  330  h.  at  17}c,  30  at  20c  

Menard,  N.:  horse  and  cart,  5  h.  at  22§c;  foreman,  500  h.  at  27^c  

Pilon,  N.,  labour,  523  h.  at  17^c,  30  at  20c  

Foremen:  J.  B.  Fournier,  295  h.  at  25c;  Elie  Lalonde,  460  h.  at  27Jc  

Stone  receiver:  A.  Lefebvre,  500  h.  at  25c  

Team:  I.  Lalonde,  220  h.  at  37§c  

Labourers,  hours  at  17£c:  O.  Bray,  300;  D.  Cousineau,  Sr.,  320;  D.  Cousineau,  Jr.,  302;  L. 

Denis,  320;  H.  Deschambault,  330;  E.  Labelle,  397;  E.  Labelle  (fils  de  Samuel),  295; 

E.  Lauzon,  380;  A.  Leduc,  350;  O.  Leduc,  305;  F.  Lefebvre,  345;  R.  Sauve,  360;  R. 

Viau,350  '  


Carried  forward. 
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Quebec  Canals:  Income:  Lake  St.  Francis:  Protection  Walls — Concluded. 


Brought  forward. 


Sundry  payments  under  §50:  labourers,  13,517  h.  at  17^.,  30  at  20c;  horse  and  cart,  630  h. 
at22§c;  teams,  224  h.  at  37^c;  stone  measurer,  220  h.  at  20c;  foreman,  170  h.  at  25c. 

Stone  (Coteau  Landing),  transport,  663-57  tons  at  37jC,  11  payments  

Stone  (Riviere  Beaudette),  transport,  toise  at  $4.50:  A.  Houle,  15-63;  C.  Labelle,  17-31;  S. 
Labelle,  12-64;  A.  Methot,  14-54;  J.  Methot,  12-88;  B.  Vallee,  14-74;  11  payments  each 
under  $50,  $273.59  

Stone  (Ste.  Barbe),  103-82  toise  at  $4.25,  45  payments  

Stone  (St.  Stanislas),  toiseat  $4.25:  J.  B.  Girouard,  18-52;  Jos.  Girouard,  26-45;  L.  Loisclle, 
28-02;  P.  Loiselle,  108-79;  T.  Menard,  18-66;  H.  Robert,  15-10;  L.  Vallee,  34-58;  18 
payments  each  under  $50,  $327  

Boulders,  Grand  Trunk  Railway  System,  1,188-24  c.  yd.  at  5c  

Blacksmithing,  $42.50;  hardware,  $24.91;  weighing  stone,  $14.30:  plank.  $13.22:  sundry, 
$9.16  

Travel  and  outlay:  J.  T.  Lemire,  $152.40;  L.  S.  Pariseau,  $18.60  


Total,  carried  to  page  W — 3. 


Kapide  Plat:  Income:  Dredging. 

Fallon  Bros.,  work  under  contract  (Page  W — 67) 

Timekeeper,  M.  R.  Plantz,  3-452  m.  at  $60  

Advertising  


Total,  carried  to  page  W — 3. 


Kapide  Plat:  Income:  Improving  Lower  Entrance. 

Miller,  R.  &  Sons,  work  under  contract  (Page  W — 67) 

Assistant  engineer,  A.  E.  Eastman,  4  m.  at  $100,  7  m.  at  $125  

Inspector,  Jas.  Irving,  4-833  m.  at  $75  

Boulder  measurer,  Jas.  Meikle,  6-167  m.  at  $60  

Chainmen,  m.  at  $50:  S.  E.  Barclay,  7-745;  H.  H.  Hagle,  3-861;  H.  E.  Hutcheson,  3-633; 

M.  E.  Barclav,  187  d.  at  $1.50  

Rodmen,  m.  at  $50:  C.  A.  Cameron,  4-382;  E.  P.  Pollock,  3-861  

Wages,  detailed  under  'Williamsburg  Canals,  Repairs'  (Page  W — 144) 

Bradfield  Bros.  &  Co.,  sundry  hardware  

Eastman,  A.  E.,  travel  and  outlav  

Merkley,  A.  H.,  lumber,  $13.25;  M.  Mcintosh,  livery,  $13  

Advertising  


Total,  carried  to  page  W — 3. 


Rideau  Canal:  Income:  Rebuilding  bridges  at  Old  Slys  and  Oliver's  Ferry. 

Wages,  detailed  under  'Rideau  Canal,  Repairs'  (Page  W — 124) 

Cameron  &  Co.,  detailed  under  'Rideau  Canal,  Repairs'  (Page  W — 124) 

Clark  &  Lewis,  hardware  

Edward*.  W.  C.  &  Co.:  hemlock,  23,  184  ft.  at  $16,  800  ft.  at  $19;  red  pine,  312  ft.  at  $30,  880 

ft.  at  S37;  cartage,  $1.25  

Foster  &  Co.,  3  tons  coal  at  $7.25  

Kerr,  J.  R.,  use  of  motor  boats  and  scow,  $21;  sundry,  39c  

McGillivray,  W.  E.,  material  and  labour  making  bolts,  pins,  &c  

Ryan,  M.,  pine,  4,015  ft.  at  $26.50;  cartage,  $1  

Summers,  Jas.,  travel  and  outlay  !  

Small  payments:  hardware,  $2.30;  repairs,  $7.75;  teaming,  14  d.  at  54.50;  wood,  $2.75. .. . 


Total,  carried  to  page  W — 3  

Rideau  Canal:  Income. 

Compensation  to  the  township  of  Bedford  for  damages  to  roads  and  bridges  by  flooding. . 

Sault  Ste.  Marie  Canal:  Income:  Rebuilding  North  Entrance  Pier,  Upper 

Entrance. 

Collins,  J.  J.,  work  under  contract  (Page  W — 68) 

Inspector  T.  Thompkins,  128  d.  at  $4.50;  travel,  $46.30  

Canadian  Inspection  Co.,  testing  16  samples  cement  at  $5  

Grc;vt  Lakes  Dredge  and  Dock  Co.,  511  c.  yd.  rock  placed  behindjiier  at  35c  


Total,  carried  to  page  W — 4. 
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Sault  Ste.  Marie  Canal:  Income:  Improvements. 

Wages,  detailed  under  'Sault  Ste.  Marie  Canal,  Repairs'  (Page  W— 126) 

Algoma  Iron  Works:  32  ft.  leather  belting,  $22.90;  sundry,  $2.85  

Canada  Foundry  Co.:  repairs  to  movable  dam:  steel  delivered,  66,461  lb.  at  4c.:  erection 
$4,500;  less  paid  in  1910-11  (Page  W— 111),  $2,820  

Hamilton  Bridge  Works  Co.,  433  ft.  steel  I.  beams  

Inland  Lines,  Ltd.,  3  tons  coal  at  $5.50  

Kennedy,  Wm.  &  Sons:  1  Francis  turbine  gate  case  and  runner  complete  with  gate  operating 
mechanism  and  inside  bearing,  1  N.  3  Riva  hydraulic  governor,  1  fly  wheel  pulley,  77-in. 
diameter,  $2,365;  engineer's  time,  4  d.  at  $6,  travelling  expenses,  $22;  erection  of  single 
wheel  type  39-36  and  No.  3  Riva  Governor,  foreman's  time,  516  h.  at  45c,  travelling 
expenses,  $94.88;  sundry,  $57.19  

Steel  and  Radiation,  Ltd.:  220  sq.  yd.  mesh  lath  at  lie;  less  freight,  $2.28  

Tagona  Water  and  Light  Co.,  3,159  lb.  cast  iron  pipe  at  2c  

Union  Building  Material  Co.,  461  sacks  cement  at  $2. 10  per  brl,  


Total,  carried  to  page  W — 4. 


Soulanges  Canal:  Income:  Altering  and  Renewing  Buildings. 

Wages,  detailed  under  'Soulanges  Canal,  Repairs'  (Page  W — 130) 

Canada  Cement  Co.,  50  brl.  cement  

Canada  Paint  Co.,  1,000  lb.  pure  white  lead  

Caverhill,  Learmont  &  Co.:  galv.  iron  pipe,  l1,  in.,  403J  ft.  at  9-63c,  1}  in.,  292^  ft.  at  8  03c; 

galv.  iron,  1,311  lb.  at  3-85c  

Montpetit,  G.:  pine,  2  x  10,  2,000  ft.  at  $33,  1{  in.,  13,138  ft.  at  $33;  spruce,  2  x  4,  2,344  ft.  at 

$23,  2  x  6,  1,800  ft.  at  $22;  hemlock,  3  in.,  1,870  ft.  at  $23,  1  in.,  9,118  ft.  at  $21  

Sundry  payments:  tarred  felt,  $24.57;  board,  $7.80;  2  kegs  wire  nails,  $5.80;  sundry,  $10.64. 


Total,  carried  to  page  W- 


Soulanges  Canal:  Income:  Lining  Slopes  of  Ditches  with  Stone. 

Wages,  detailed  under  'Soulanges  Canal,  Repairs'  (Page  W — 130) 

Dominion  Concrete  Co.,  pipe,  18  in.,  75  ft.  for  $42.19,  10  in.,  100  ft.  for  $26.25  

Kaufman  Rubber  Co.,  12  pr.  wen's  boots  

Lalonde,  H.,  steam  coal,  13-48  tons  at  $5.75  

Sauve,  L.  A.,  disbursements  for  freight  


Total,  carried  to  page  W — 4. 


Soulanges  Canal:  Income:  Mooring  Posts. 

Wages,  detailed  under  'Soulanges  Canal,  Repairs'..  (Page  W — 130) 

Amesse's  Foundry,  15  mooring  posts,  21,000  lb.  castings  at  2jc  

Canada  Cement  Co.,  cement,  100  brl.  at  $1.85  

Haney,  Quinlan  &  Robertson,  25  cu.  yd.  stone  


Total,  carried  to  page  W — 4  

Soulanges  Canal:  Income:  Wharf  at  Power  House. 

Wages,  detailed  under  'Soulanges'  Canal,  Repairs  (Page  W— 130) 

Canada  Cement  Co.,  cement,  125  brl.  at  $1.85  

Robertson,  Thos.  &  Co.,  Montreal,  2  steel  pl-ates,  980  lb  

Tremblay,  D.,  board  of  J.  B.  Juillet  


Total,  carried  to  page  W — 4  •  

St.  Ours  Lock:  Income:  Renewing  Boom  Piers. 

Wages,  detailed  under  'St.  Ours  Lock,  Repairs'  (Page  W — 132) 

Beauchemin  &  Co.,  Sorel:  repairing  boiler,  new  tubes,  &c,  112  h.  at  50c;  400  ft.  tubes,  $48; 

sundry,  $3.30;  special  coupling,  $1.50  

Canada  Cement  Co.:  cement,  f.o.b.  St.  Ours  Lock,  300  brl.  cement  at  $2.10;  cartage,  sacks 

returned,  $1.44;  less  sacks  returned,  1,850  at  10c  

Marchesseault,  H.  &  Fils:  106  pine  piles,  3,035  1.  ft.  at  16c;  pine,  planed,  t.g.,  6,800  ft. 

at  $39;  stone,  49  toise  at  $6;  sundry,  $27.87  

Sansoucy,  Philippe,  sand,  245  yd.  at  $1.15  

Sundry  payments:  freight,  $60.13;  towing,  $35;  5  tons  coal,  $25;  trips,  $10  


Total,  carried  to  page  W- 


$  cts. 

1,192  26 
25  75 

4,338  44 
337  00 
16  50 


2,795  27 
21  92 
63  IS 
242  02 


9,032  34 


942  70 
92  50 
61  50 

112  85 

837  55 
48  81 


2,095  91 


9,772  76 
68  44 
39  42 
77  52 
27  00 


9,985  14 


1,109  92 
472  50 
185  00 
31  25 


1,798  67 


215  10 
231  25 
44  60 
4  80 


495  75 


1,958  79 

108  80 

446  44 

1,072  67 
281  75 
130  13 


3,998  58 
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St.  Peter's  Canal:  Income:  Improvements. 

Resident  engineer,  H.  G.  Stanton,  10-419  m.  at  $166.66  

Assistant  engineer,  H.  E.  McDonald,  8  097  m.  at  $90  

Axeman,  Wm.  Kehoe,  5-663  m.  at  $45  

Rodman,  J.  Johnston,  3-656  m.  at  $60  t  

Payments  under  S50:  labourers,  208^  d.  at  $1.50;  4  sundry  payments,  $121.53  

Johnson,  G.  E.:  drawing  table,  $8.50;  office  desk,  $16.50  

MacCuish,  Alex.:  heating  stove,  $10;  sundry  supplies,  $33.18  

Sargent,  C.  D.,  travelling  expenses  

Stanton,  H.  G.,  travel  and  outlay  

Small  payments:  coal,  $12.05;  hardware,  $8.30;  lumber,  $15.90;  travel,  $20.90;  sundry,  $10.32 

King's  Printer's  account,  $26.11;  Stationery  Office,  Ottawa,  $58.89;  express,  $10.35  

Advertising  

Total,  carried  to  page  W — 4  


Trent  Canal:  Income:  Improvements 


Buckhorn:  Entrance  Pier  ($3,623.39) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Canada  Cement  Co.,  450  brl.  cement  at  $1.95  

Davis,  R.,  2,945  meals  at  15c  

Young,  W.:  640|  yd.  gravel  at  70c.;  loading,  44|  d.  at  $1.75  

Small  payments:  hardware,  $62.35;  meals,  $37.40;  lumber,  $31.78;  sundry,  $12.87  

Campbellton:  Dock  on  Otonabee  River  ($1,312.37) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Conroy,  Ed.,  33  M.  ft.  hemlock  timber  at  $15  

Cormier's  Cookery,  883  meals  at  15c  

Small  payments:  hardware,  $36.46;  stone,  $72;  sundry,  $8.20  

Chemong  Lake:  Wharf  at  Braden's  Landing  ($1,316.25) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Kelly,  W.  B.,  Lumber  Co.,  hemlock,  16, 198  ft,  at  $18,  7,013  at  $17  

New-nham,  John:  25  cords  stone  at  $2.25;  15  cords  stone  in  field  at  25c  

Provisions:  R.  C.  Braund,  $66.52;  Alex.  Gordon,  $19.29;  Jopling   Bros.,   $27.60;  Geo. 

Matthews  Co.,  $16.25;  Wm.  Thompson,  $87.93;  J.  H.  Yelland,  $53.43  

Small  payments:  hardware,  $74.68;  sundry,  $6.64  

Kirkfield:  Hydraulic  lift-lock  ($87.49) 

Booth-Coulter  Copper  &  Brass  Co.,  320  lb.  Tobin  bronze  bars  at  25c  ,  

3  small  payments  

Kirkfield:  Improvements  to  Lockmasters'  houses  ($210.88) 

Btest  Stove  &  Hardware  Co.:  2  reliance  furnaces  at  $45;  12  registers,  $21.80;  labour,  10  d. 

at  $3;  sundry,  $69.08  

Lakefield-  Peterborough:  Dredging  ($181.47) 

Weaver,  F.  P.  Coal  Co.,  39-45  tons  coal  at  $4.60  

Lakefield- Young's  Point:  Dredging  ($2,314.11) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Davis,  R.,  2,267  meals  at  15c  

Greening,  B.,  Wire  Co.:  best  plow  steel  rope,  J-in..  100  ft,  at  $14.20,  1-in.,  175  ft.  at  $17.85; 

wire  rope  grease,  200  lb.  at  15c;  less  freight,  $8.17  

Hamilton,  Wm.,  Co.,  labour  and  material  repairing  dredge  'Fenelon*  

Small  payments:  hardware,  $120.44;  railway  fares,  $27.15;  provisions,  $27.90;  sundry, 

$35.42  

Lake  Simcoe-Balsam  Lake  Division:  Dredging  ($8,104.42) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Goodyear  Tire  &  Rubber  Co.:  75  ft.  1-in.  5  ply  steam  hose,  $55.61;  couplings,  80c  

Hamilton,  Wm.,  Co.:  one  yd.  dipper  for  dredge,  'Fenelon',  $332.60;  labour  and  material, 

$40.77  

Kingan  Hardware  Co.:  B.  Friend  special  submarine,  60  x  1|  x  12,  6,608  lb.  at  25c,  60  x 

i  x  8,  1,160  lb.  at  22£c.;|12  ft,  electric  fuses,  1,000  at  10c;  freight,  $105.42;  sundry, 

$28.80  

Peterborough  Fuel  &  Cartage  Co.,  53-2  tons  coal  at  $4.75  

Weaver,  F.  P.,  Coal  Co.,  25-9  tons  coal  at  $4.60  

Provisions:  J.  L.  Arnold,  $34.68;  S.  J.  Charlton,  $73.46;  P.  Haygarth,  $211.74;  Mrs.  D. 

McCallum,  $32.48;  D.  J.  McEachern,  $312.19;  J.  McGirr,  $25.01;  G.  W.  Staples, 

$34.17;  sundry,  $39.77  

Small  payments:  cartage,  $13.59;  coal,  $23.96;  electrical  supplies,  $12.78;  force  pump, 

$24.80;  forge,  $28;  hardware,  $80.29;  horse  hire,  $41;  lumber,  $31.05;  meals,  $56.60; 

sundry,  $34.80  

Lake  Simcoe-Balsam  Lake  Division:  Rip-rapping — 

Wages,  detailed  with  'Trent  Canal,  Repaira'  (Page  W— 136) 

Carried  forward  
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Otonabee  River  below  Peterborough:  Dredging  ($4,373.17) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W — 136) 

Cassidy,  Thos.:  318  meals  at  15c.;  provisions,  $4.73  

Green,  G.  W.  Co.:  putting   new  friction  and  drum  on  hoist,  518  lb.  cast  iron  at  4c 

machinists'  time,  104*  h.  at  50c;  less  old  iron,  $2.72  

Greening,  B.,  Wire  Co.,  760  ft.  best  plow  steel  rope  at  $14.20  

Hickey,  Fred,  rent  of  tug  Arthemise,  87  d.  at  $4  

Irwin,  Wm.,  rent  of  dredge  Little  Lake,  87  d.  at  $13.50  

Kingan  Hardware  Co.:  220  lb.  manilla  rope  at  15c;  sundry,  $25.62  

Ontario  Coal  Co.,  62-8  tons  coal  at  £4.60  

Provisions:  W.  J.  Byers,  $80.24;  W.  Finnie,  $24.06;  Alex.  Gordon,  $39.52;  B.  Johnston, 

$17.15;  Geo.  Matthews,  $62.15;  W.  M.  Roebuck,  $49.58;  Ed.  Young,  $43.71..  .  . 
Small  payments:  hardware,  $24.10;  oil,  $33.60;  repairs  to  dredge,  $31.08;  25  ft.  steam 

hose,  $19.33;  sundry,  $45.50  

Peterborough:  Flood  dam  above  Hunter  St.  ($2,019.37) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Kingan  Hardware  Co.:  1,110  lb.  round  iron  at  3c;  154  lb.  manilla  rope  at  15c;  sundry, 

$28.35  

Peterborough  Hardware  Co. :  2  steel  barrows  at  $5;  1,612  lb.  round  iron  at  2£c;  30$  lb. 

nuts  at  8c  

Ruth  &  Condon:  2  stop  log  winches  at  *75;  sundry,  $7.45  

Small  payments:  lumber,  $56.22;  hardware,  $11.40;  sundry,  $6  

Peterborough  Hydraulic  Lift-Lock:  Lockmasters'  houses  ($5,745.93) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W — 136) 

Alexander  &  Miller:  wiring,  38  light  openings  at  75c,  10  .switch  openings  at  50c;  28  drop 

lamps  at  $1;  6  fixtures,  $41.50;  sundry,  $19 
Hall,  Adam:  installing  heating  systems  for  two  houses,  $230;  installing  plumbing,  $290; 

sundry,  $66.45  

Hetherington,  John:  lathing,  1,600  yd.  at  3c;  shingling,  11  M  at  $1 ;  papering,  $2.50 

Hicks,  R.  &  Co.:  1,000  ft.  maple  at  $49;  sundry,  55c  

Hill,  Geo.,  plastering,  800  yd.  at  15c 


ft. 


at  35c;  sundry  lumber  for 
building  piers 


Kingan  Hardware  Co.:  14  kegs  nails  at  $4;  51 J  gal.  b.  oil  at  $1.25;  sundry  hardware, 

paint,  &c,  $245.29  

Mann  Lumber  Co.:  material  for  window  blinds,  121| 

interior  finishing,  $116.27  

Mein,  W.  J.:  laying  29  M  brick  and  supplying  lime  and  sand,  at  $9  per  M 

and  beam  filling,  77  h.  at  50c  

McDonald,  A.  (Est.  of):  46  window  frames,  $136.50;  56  door  frames,  $63;  52  doors, 
$128.80;  16  M  shingles  at  $2.50;  hemlock,  8,500  ft.  at  $18,  2,400  at  $20;  pine,  2,250  ft. 

at  $25,  1,200  at  $30;  spruce,  1,000  ft.  at  $22;  sundry,  $229.16  

Peterborough  Hardware  Co.:  75  brl.  cement  at  $1.85;  sundry,  $34.74  .'  

Peterborough  Lumber  Co.:  hemlock,  6,352  ft.  at  $19,  1,376  at  $18,  2,500  at  $16;  pine 
1,000  ft.  at  $26,  1,400  at  $20;  spruce,  1,000  ft.  at  $22,  2,133  at  $18;  23  M  lath  at  $3.75; 

18  M  shingles  at  $2.50;  sundry,  $8.98  

Saxby,  Wm.,  plastering  800  yd.  at  15c  

Small  payments:  architect's  plans,  $45;   hardware,  $41.80;   shingles,  $14.40;  window 

shades,  $26.36;  sundry,  $29.33  

Peterborough  Hydraulic  Lift-Lock:  Electric  Light  System  ($4,490.30) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Alexander  &  Miller:  1  switch  board,  60x24x1 1,  blue  Vermont  marble,  fitted  with  Wcst- 
inghouse  standard  volt  metre  220  volt  gauge,  1,220  amp.  triple  pole  combination 
knife  switch,  complete,  $310;  pipe,  5-in.,  125  ft.  at  65c,  3-in.,  175  ft.  at  35c,  If-in., 
150  ft.  at  10c:  3-in.  couplings,  25  at  $1;  T's,  25  at  $1.35;  25  cast  bases,  4,750  lb.  at  4c; 
conduit,  f-in.  to  2-in.,  5,500 ft.,  $945;  32  elbows,  1-3  in.,  $105;  wp.  condulets  with  globes, 
11  at  $4.58:  16,580  ft.  R.C.D.B.  cable,  $475;  globes  and  holders,  58  at  $2.25;  Tungsten 

lamps,  72  at  $1.75,  36  at  90c;  sundry,  $216.29  

Hamilton,  Wm.,  Co.:  shop  work,  31|  h.  at  55c,  20  at  50c,  45  at'45c,  sundry,  $9.45; 

material,  $39.61  

Peterboro  Hardware  Co.,  200  ft.  hose  at  21  {c  

Peterborough-Lakefield  Division:  Rip-rapping  ($1,512.03) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  Tage  W— 136) 

Breen,  John,  rent  of  Str.  Myrtle,  23  d.  at  $4  

Curtis  Bros.,  236  yd.  clay  at  25c  

Small  payments:  board,  $16;  gravel,  $5.25;  meals  and  provisions,  $37.02;  use  of  scow,  $6 
Rice  Lake:  Kylie's  landing  dock  ($416.72) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Burnet,  F.:  3,483  ft.  elm  timber  at  $16;  delivery,  $5  

Small  payments:  hardware,  $2.45;  lumber,  $19.62;  provisions,  $61.04;  stone,  $18.50  

Scow  No.  8  ($1,193.62) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Peterborough  Lumber  Co.:  hemlock,  2,000  ft.  at  $20,  1,950  at  $19,  13,713  at  $17  

Small  payments:  coal,  $7;  elm,  $36.80;  hardware,  $55.89;  tallow,  $12  


Carried  forward. 
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Scugog  River:  Dredging  (S7.312.83) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Baker  Lumber  Co.:  coal,  10-63  tons  at  S5,  47  at  $4.70;  unloading  coal,  43-3  tons  at  50c; 

1,950  ft.  cedar  at  $20;  1,050  ft.  hemlock  at  $20;  sundry,  $62.03  

Canadian  Rand  Co.:  6  universal  head  stuffers  for  drills,  $21.76;  sundry,  $36.51  

Carew  (John)  Lumber  Co.:  1,750  ft.  elm  at  $30;  950  ft.  hemlock  at  $20;  sundry,  $57.50. . 

Cinnamon,  D.:  1,000  lb.  dynamite  at  25c;  sundry  hardware,  $284.77  

Edwards,  J.  G.  &  Co.:  200  lb.  dynamite  at  25c;  sundry  hardware,  $56.72  

Greening,  B.,  Wire  Co.:  best  plow  steel  rope,  |-in.,  350  ft.  at  $8.95,  l-in.,  250  ft.  at  $10.95, 

f-in.,  175  ft.  at  $14.20,  1-in.,  175  ft,  at  $17.85  

Kingan  Hardware  Co.:  1,366  lb.  cast  steel  at  15c;  700  electric  fuses  at  10c;  sundry,  $1.65 
Madison  Williams  Manufacturing  Co.:  repairs  to  dredge,  265  h.  at  50c;  material,  $88.49. 

McLennan  &  Co.:  14-55  tons  coal,  $71.28;  390  lb.  dynamite  at  20c;  sundry,  $44.01  

Peterborough  Fuel  and  Cartage  Co.,  43-3  tons  coal  at  $4.75  

Wardrobe,  F.  J.:  264  meals  at  25c;  82  beds  at  25c  

Provisions:  Jos.  Brown,  $289.33;  G.  H.  Calvert  &  Son,  §106.68;   A.  L.  Campbell,  $94.58; 

P.  J.  Campbell,  $39.08;  T.  A.  Fisher,  $64.49;  P.  Haygarth,  $41.34;  J.  L.  Murphy, 

$29.78;  M.  O'Halloran,  $104.89;  sundry,  $27.71  

Small  payments:  cartage,  $15.05;  4  pr.  rubber  boots,  $20;  hardware,  $95.28;  meals,  $44.50; 

machine  work,  $21.78;  horse  hire,  $21.50;  sundry,  $45.35  


Scugog  River:  Lighthouses  ($1,541.31) 

Austin,  H.:  5,320  ft.  cedar  at  $17;  labour,  $2  

McLellan  &  Co.:  electric  fuses,  12  ft.,  100  at  60c,  500  at  4^c;  sundry,  $27.32  

Siche  Gas  Co.:  50  lb.  gas  machines,  equipped  with  10  light  buoys  with  piping  and  lamps 

10  at  $115;  special  float  buoy,  $100;  sundry,  $58.25  

Small  payments:  towing  cedar,  $18;  timber,  $12.80  


Stony  Lake:  South  Beach  Dock  ($1,185.42) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W — 136) 

Brooks,  W.,  3,268  ft.  cedar  at  $18  

Davis,  R.,  1,471  meals  at  15c  

McDonald,  A.  (Est.  of):  hemlock,  2,952  ft.  at  $18,  2,000  at  $17;  sundry,  $4.80  

Young,  Edward,  provisions  

Small  payments:  lumber,  $6.50;  meals,  $18.60;  teaming,  $31.75  

Sturgeon  Lake:  Dredging  ($129.95) 

Weaver.  F.  P.  Coal  Co.,  28}  tons  coal  at  $4.60  

Union  Creek:  Improving  channel:  Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 
Young's  Point:  Lower  Entrance  Pier  ($1,900.77) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Canada  Cement  Co.,  500  brl.  cement  at  $1.95  

Davis,  R.,  554  meals  at  15c  

Peterborough  Lumber  Co.,  3,005  ft.  hemlock  at  $18  

Stenson,  J.  T.  &  Sons,  rubber  boots,  6  pr.  at  $5,  5  at  $4.50  

Young,  W.:  165  yd.  gravel  at  70c;  sundry,  $2.75  

Small  payments:  hardware,  $106.72;  valves,  $37.80;  sundry,  $12.55  

Reservoir  Waters:  Burnt  River,  White  Lake  dam  ($5,457.88) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Canada  Cement  Co.:  277^  brl.  cement  at  $1.95;  freight,  $82.53  

Craig  &  Austin:  hemlock,  2,000  ft.  at  $17,  4,070  ft,  at  $16;  887  ft.  pine  at  $20  

Green,  G.  W.,  Co.:  2  winches  at  $75;  sundry,  $12.07  

Herlihey,  F.,  hauling  lumber  and  cement,  15-3  d.  at  $3.50  

Hopkins  Bros.  &  Mark:  66  bags  cement  at  65c. ;  provisions,  $124.13;  sundry,  $10.38. . 

Hunter,  Mrs.  A.  &  Sons:  hemlock,  3,176  ft.  at  $13,  3,000  at  $15  '  

Switzer,  S.:  198  meals  at  25c;  hauling  gravel  and  stone,  $33.25  

Small  payments:  hardware,  $43.30;  meals,  $78.75;  provisions,  $101.62;  lumber,  $48.33; 
teaming,  $30.50;  sundry,  $26.70  


Reservoir  Waters:  Deer  Bay  Creek,  Cox  Lake  Dam  ($1,620.79) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Cavendish  Lumber  Co.,  provisions  for  men  and  horses  

Kerneghan,  D.  H.,  groceries  and  provisions  

Kingan  Hardware  Co.:  5,542  lb.  rd.  iron  at  3c;  115  lb.  manilla  rope  at  15c;  sundry 

hardware,  $97.07  

Small  payments:    blankets,  $11.20;   meals  and  provisions,  $143.67;    teaming,  $10.25; 

sundry,  $15.83  

Reservoir  Waters:  Deer  Bay  Creek,  Crane  Lake  Dam  ($1,789.20) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136) 

Cavendish  Lumber  Co.:  meals,  420  at  16|c;  feed  for  horses,  $13.24  

Johnson,  John:  5,000  ft.  cedar  at  $18;  500  ft.  hemlock  at  $16  

Small  payments:  board  and  meals,  $55.95;  hardware,  $13.20;  lumber,  $20.77;  provisions, 

$171.59;  3  pr.  rubber  boots,  $15;  sundry,  $7.25  


Carried  forward. 
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Reservoir  Waters:  Eel's  Lake  Dam  ($850.14) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W — 136) 

Brown,  Duncan:  45  lb.  butter  at  20c;  3  bags  flour  at  $3.25;  100  lb.  sugar  at  61c;  1  doz 

axes  and  handles,  $14.40;  sundry  supplies,  $51.58  

Kingan  Hardware  Co.:  2  saws  at  $5;  §  doz.  shovels,  $6;  wheelbarrow,  $7.50;  sundry, 

$30.40  

Peterborough  Lumber  Co.:  teams,  8  d.  at  $3,  8  at  $2.75,  36  at  $2;  board  of  men,  52  d.  at 

50c;  nails  and  lumber,  $14  

Small  payments:  board  and  meals,  $10;  horse  hire,  $15.50;  provisions,  $54.78;  range,  $30- 

sundry,  $12.23  '  '.  

Reservoir  Waters:  Gull  River,  Hawk  Lake  Dam  ($643.17) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W — 136) 

Small  payments:  hardware,  $1.60;  provisions,  $89.57;  2  pr.  rubber  boots,  $8.  . 
Reservoir  Waters:  Gull  River,  12  Mile  Lake  (.§6,021.65) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W — 136) 

Canada  Cement  Co.:  350  brl.  cement  at  $1.95;  freight,  $79.63  

Gartshore,  J.  J.:  4,300  lb.  steel  rails  at  $1.75;  plates  and  bolts,  $5.10  

Green,  G.  W.,  Co.:  4  winches,  $307.30;  freight,  $11.62;  sundry,  $7.30  

Hamilton,  Wm.,  Co.:  shop  work,  23  h.  at  55c,  21  at  45c;  material,  $59.21  

Hartle,  D.  J.:  hardware,  $76.33;  provisions,  $43.37  

Hayes,  John,  travel  and  outlay  

Hogg,  H.:  5  cords  wood  at  $3;  350  yd.  sand  and  gravel  at  10c  

Peterborough  Hardware  Co.:  steel  bars,  3,020  lb.  at  $2.50,  1,400  at  $2.75;  blacksmiths 

vise,  $10.13;  sundry,  $59.27  

Rogers  Bros.:  hemlock,  2,010  ft  at  $17,  5,084  at  $16,  2,000  at  $14;  sundry,  $37.... 
Provisions:  C.  Kirkwood,  $39.94;  J.  Taylor,  $81.62;  Welch  Bros,  $207.37;  sundry,  $4.80 
Small  payments:  bed  clothing,  $16.20;  freight,  $28.20;  hardware,  $56.34;  30  ft.  steam  hose 

$22.24;  tent,  $30;  meals,  $15.85;  sundry,  $44.14  

Reservoir  Waters:  Gull  River,  Trout  Lake  Dam  ($1,835.83) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W — 136' 

Shields,  Mrs.  W.  L.,  f-in.  rd.  iron,  1,286  lb.  at  4|c  '.  

Turner,  J.  J.  &  Sons:  2  tents,  12|  x  12£  x  6,  at  $31.50;  express,  $1.20  

Provisions:  D.  J.  Hartle,  $173.93;  Geo.  Matthews,  $34.80;  H.  Soward,  $57.89;  W  H 

Stevens,  $32.99;  sundry,  $63.64  

Reservoir  Waters:  Gull  River,  White  Lake  Dam  ($1,499.29) 

Canada  Cement  Co.:  258  brl.  cement  at  $1.95;  freight,  $81.01  

Hopkins  Bros,  &  Mark,  groceries  and  provisions  

Hunter,  Mrs.  A.  &  Sons:  hemlock,  6,994  ft.  at  $13,  2, 128  at  $15;  lath,  40c              

Kingan  Hardware  Co.:  spikes,  headed  and  pointed,  2,493  lb.  at4|c;  sundry  hardware 

$50.15  ; 

Peterborough  Hardware  Co.:  expanded  metal,  752  sq.  ft.  at  10c;  2  trowels,  50c  

Small  payments:  gravel,  $22.50;  hardware,  $75.15;  lumber,  $37.82;  meals,  $33.75;  provi- 
sions, $107.11;  teaming,  $46.25;  9  pr.  rubber  boots,  $42.70;  sundry,  $31.15  

Reservoir  Waters:  Mississaugua  River,  Scott's  Dam  ($730.87) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W — 136) 

Green,  G.  W.,  Co.:  2  winches,  at  $75;  sundry,  $7.45  

Peterborough  Lumber  Co.:  hemlock,  1,167  ft.  at  $26,  1,067  at  $25,  3,300  at  $21,  6,167  at 

$20,  2,700  at  $19,  6, 133  at  $17;  471  ft,  cedar  at  $19;  2,019  ft,  spruce  at  $20  

Reservoir  Waters:  Squaw  River  Dam  ($2,613.44) 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W — 136) 

Kingan  Hardware  Co.:  1,000  lb.  rd.  iron  at  3c;  51  gal.  coal  oil  at  25c;  2  cases  B.  Friend 
at  $12.50;  150  fuses  at  10c;  sundry,  $56.84  

Provisions:  H.  Bradshaw,  $73.81;  Wm.  Peacock,  $34.37;  sundry,  $43.95  

Small  payments:  gravel,  $7.65;  lumber,  $35.95;  teams,  $20  

Detailed  in  1910-11  (Page  W— 51)  


Less— charged  to  1912-13... 
Total,  carried  to  page  W — 4. 


.         Trent  Canal:  Income:  Mount  Julian  Dock  Extension. 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W — 136) 

Davis,  R.,  1,436  meals  at  15c  

Northey,  Thos.,  41.42  cords  stone  at  $2.50   [ 

Peterborough  Lumber  Co.,  hemlock,  1,667  ft.  at  $20,  6,200  at  $19,  8,210  at.  $18,  17,211  at  $17 

Shearer,  A.  G.,  groceries  and  provisions  

Small  payments:  hardware,  $55.02;  rent  of  room,  $31;  stone,  $54.33;  sundry,  $19.95  

Total,  carried  to  page  W — 4  


$  eta. 
58,624  67 

424  75 
90  98 

53  90 

158  00 

122  51 

544  00 
99  17 

3,627  61 
762  13 

80  35 
326  22 

81  31 
119  70 

63  71 
50  00 

183  40 
180  52 
333  73 

212  97 

1,353  72 

54  66 

64  20 

363  25 

584  11 
163  71 
123  24 

156  10 
75  70 

396  43 

118  87 

157  45 

454  55 

2,258  12 

139  59 
152  13 
63  60 
1,917  28 


74,736  34 
241  50 


74,494  84 


1,613  17 
215  40 
103  56 
591  51 
100  46 
160  .30 


2,784  40 
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Trent  Canal:  Income:  Peterborough  Wharf. 

Wages,  detailed  with  'Trent  Canal,  Repairs'  (Page  W— 136 

Adamsoncfc  Dobbin:  50  ft.  1-in.  6-ply  steam  hose,  $64;  1  B.  B.  Penberthy  injector,  $11;  10 

globe  valves  at  $1.75;  pipe,  f— 2-in..  396  ft.,  $43.98;  sundry,  $78.36  

Brown,  W.:  583  yd.  gravel  at  95c.;  9.07  cords  wood  at  $3.50... .  

Cameron,  A.  J.:  services  surveying  and  making  plans,  $51;  assistant,  2  d.  at  $2  

Canada  Cement  Co.:  570  brl.  cement  at  $1.95;  freight,  $19.95  

Canadian  General  Electric  Co.,  2,644  loads  earth  at  25c  

Detcher,  R.  G.,  making  spikes  and  irons,  226  h.  at  40c  

Greening,  B.,  Wire  Co.,  best  plow  steel  rope,  573  ft.  at  $14.20  

Hamilton,  Wm,  Co.:  2-in.  boiler  tubes,  735  ft.  at  9|c;  machine  work,  158  h.  at  45c,  y3  at 

55c,  30  at  60c;  mooring  posts.  3,071  lb.  at  2^c;  anchor  bolts,  642  at  4c;  sundry,  $69.29. . 

Hickey,  Fred.,  rent  of  tug  Arthemise,  18  d.  at  $4  

Higgins  Hardware  Co.:  1,532  lb.  rd.  iron  at  3c;  1  doz.  shovels,  $9;  3  kegs  spikes,  $12.40;  8 

kegs  nails,  $23.00;  sundry,  $52.10  

Irwin,  Wm.,  rent  of  dredge  Little  Lake,  73  d.  at  $13.50  

Kingan  Hardware  Co.:  3,394  lb.  rd.  iron  at  3c;  9,820  lb.  rd.  iron  made  to  special  shape  at 

5c;  2  kegs  nails  at  $5;  6  ft.  suction  hose  at  $2.50;  sundry,  $116.45  

Mann,  E.  H.  &  Co.:  4,465  ft.  timber  at  $18;  sawing,  $1.50    

McDonald,  A.  (Est.  of):  hemlock,  15,538  ft,  at  $18, 1,500  at  $17, 1,700 at  $16;  2,900ft.  elm  at 

$24;  2,950  ft.  pine  at  $25;  2,000  ft.  spruce  at  $22;  22  cords  stone  at  $2.50;  sundry,  $230.05 

McFarlane,  John:  stone,  8.415  cords  at  $4,  7^  cords  at  $3.50  

Noble,  L,  20.93  cords  stone  at  $3.50  

Ontario  Coal  Co.:  coal,  93.35  tons  at  $4.60,  3.805  tons  at  $5.50;  sundry,  $2  

Peterborough  Hardware  Co.,  sundry  hardware  

Peterborough  Lumber  Co.:  hemlock,  900  ft.  at  $24,  1,120  at  $21,  6,700  at  $19,  53.280  at  $18, 

145,960  at  $17;  pine,  640  ft,  at  $20;  spruce,  510  ft.  at  $20;  sundry,  $196.19  

Rehill,  T.,  51.25  cords  stone  at  $3.50  

Provisions:  R.  C.  Braund,  $50.62;  R.  Dale,  $33.06;  G.  A.  Goheen,  $84.69;  J.  Mervin,  $24.16. 
Small  payments:  blankets,  $7.90;  cartage,  $33.17;  gravel,  $18;  hardware,  $34.24;  lumber,  $24.43 

4  pr.  rubber  boots,  $17;  stone,  $225.01;  sundry,  $95.64  

Total,  carried  to  page  W— 4  


$  cts. 

8,565  72 

214  84 
585  60 
55  00 
1,131  45 
661  00 
90  40 
81  36 

384  57 

72  00 

142  46 
985  50 

734  27 
81  87 

804  78 
58  60 

73  26 
452  34 
140  65 

3,831  97 
179  40 
192  53 

455  39 

19,974  96 


Wetland  Canal:  Income:  Heavy  Repairs. 


Wages,  detailed  under  'Welland  Canal,  Staff'  (Page  W— 106) 

Wages,  detailed  under  'Welland  Canal,  Repairs'  (Page  W— 141) 

Auger,  Em.,  Dunnville,  125  yd.  gravel  

Battle,  Jos.,  Thorold:  stone,  rubble,  131.62  cords  at  $4,  crushed,  120  yd.  at  $1.25;  gravel, 
to  Port  Maitland,  75J  yd.  at  40c,  to  Welland,  123.66  cu.  yd.  at  90c;  towing,  27  h.  at  $3.50 

Calbeck,  Geo.,  Dunnville,  railing  on  approach  to  bridge  at  Dunnville,  $73;  sundry,  $5.08  

Canada  Cement  Co.:  cement,  175  brl.  at  $1.90;  less,  sacks  returned,  3,314  at  10c  

Canadian  Steel  Foundries,  Welland:  252  pes.  iron,  U  and  |  in.  rd.,  11,290  lb.  at  1.75c  

Congdon  &  Marshall,  Dunnville:  cement,  791  brl.  at  $1.75;  sacks,  100  at  10c;  white  paint,  10 
gal.  at  $2.15;  barrows,  3  at  $4.50;  sundry,  $42.79  

Crow,  J.  H.,  Welland:  zinc,  280  lb.  at  12|c;  sundry  supplies,  $11.45;  iabour,  $42  

Hogan,  M.  J.:  removing  slide  on  west  side  of  canal,  north  of  air  line  bridge:  dredging,  meas- 
ured in  place,  9,343  cu.  yd.  at  30c  

Kratz,  J.  H.  &  Co.,  Vineland:  587  pes.  pine,  2x10x16  ft.,  15,653  ft.  at  $30;  dressing  same,  $31.31 

Moote,  S.  S.,  Dunnville:  3  in.  w-oak  plank,  5,000  ft.  at  $45;  cedar  posts,  10  ft.,  100  at  40c, 
12  ft.,  80  at  50c;  129  pes.  cedar,  3x6x12  ft.,  2,322  ft,  at  $24;  pine,  1x10x16  ft.,  2,000  ft.  at 
$32;  sundry,  $111.49  

Mussens  Ltd.,  Montreal:  No.  1  Sterling  concrete  carts,  4  at  $22;  No.  9  Sterling  barrows,  \ 
doz.  at  875;  freight,  $3.99  

McMahon  Bros.,  Thorold:  soft,  coal,  delivered  at  Ailanburg  Weir,  38-478  tons  at  $5  

Smith,  Geo.  R.,  Dunnville:  cleaning  outlet  ditch  from  Maple  Creek  Culvert,  3,400  c.  yd. 
earth  excavation  at  49^c  

Wettlaufer  Bros.,  Toronto:  cone  shaped  mixer  complete  with  lift  hopper  and  gasoline  power, 
$475;  freight,  $15  

Board  and  lodging:  Mrs.  T.  Jones,  $68.57;  Capt.  Ed.  Martin,  $10.50  

Board,  lodging  and  horse  feed:  R.  Upper,  $82.10;  sundry,  $80.75  

Carfares:  B.  Cain,  $22.25;  J.  McNeil,  $15.55;  sundry,  $14.50  

Travel  and  outlav,  L.  D.  Hara  

Sundry  payments:  73^  c.  yd.  stone,  $68  .23;  machine  work,  $60.71;  2,335  lb.  id.  steel,  $41.35; 
45  yd.  gravel,  $33.75;  200  ft.  oak  piling,  $30;  use  traction  engine  and  outfit,  $15;  set  grate 
bars,  $12;  privilege  of  passing  over  land,  $10;  sundry,  $23.95  


Total,  carried  to  page  W — 4. 


125  00 
11,313  64 
125  00 

912  48 
78  08 
1  10 
197  58 

226  49 
88  45 

2,802  90 
500  90 


536  21 

129  49 
192  39 

1,683  00 

490  00 
79  07 

162  85 
52  30 
8  75 


294  99 


20,000  67 
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Holland  (  anal:  Income:  Highway  Bridge,  Jane  St.,  Welland. 

Wages,  detailed  under  'Welland  Canal,  Repairs'  (Page  W — 141) 

Canadian  Steel  Foundries,  Welland,  castings,  29,812  lb.  at  l-75c  

Transportation  of  employees  

Sundry  payments:  board,  lodging,  &c,  $25.70;  rd.  steel,  $18.60;  sundry,  $19.42  


Total,  carried  to  page  W— 4  

Welland  Canal:  Income:  Stone  Protection  to  Banks. 

Battle,  Joseph:  stone  furnished  and  placed  along  banks  between  Thorold  and  Port  Colborne, 

5,383  c.  yd.  at  95c  

Salaries,  detailed  under  'Welland  Canal:  Staff'  (Page  W— 106) 

Inspector,  John  Tobin,  Sept.  29-Nov.  30,  54  w.  d.  at  $3  

Travel  and  outlay:  L.  D.  Hara,  $10.95;  H.  C.  Maguire,  $15.40;  W.  H.  Sullivan,  $6.30  

Sundry  payments:  horse  hire,  $4;  260  stakes,  $5.90  


Total,  carried  to  page  W — 4  

Williamsburg  Canals:  Income:  Iron  Mooring  Posts. 

Wages,  detailed  under  'Cornwall  Canal,  Repairs'  (Page  W — 114) 

DeRochie  Bros.,  40,937  lb.  castings  at  2{c  

Macdonald,  R.,  Co.:  freight  paid  on  2  cars  cement,  $70.60;  unloading,  teaming  and  storing 
same  in  storehouse,  $45  .80  


Total,  carried  to  page  W — 4  

Williamsburg  Canals:  Income:  New  Machinery. 

Canadian  Fairbanks  Co.:  No.  3  Hercules  portable  crane  hoist,  $85.25;  low  down  tank  pump, 
$27;  less  freight,  $5.03  

Mussens  Ltd.:  Pulsometer  pumps,  with  2  extension  suction  pipes,  6  ft.  long  with  foot  valves 
and  strainers,  1  No.  5  at  $270,  1  No.  8  at  $569  


Total,  carried  to  page  W- 


Costs  of  Litigation:  Income. 

Canals  ($576.08). 

Galops  Canal — 

Chrysler,  Bethune  and  Larmonth,  Ottawa:  legal  services  re  Beach  

Rideau  Canal — 

Chrysler,  Bethune  &  Larmonth,  Ottawa:  legal  services  re  reserve  lands,  especially 

reserve  at  Jones'  Falls,  and  making  report  

Welland  Canal — 

Dewart,  H.  H.,  Toronto:  legal  services  re  St.  Catharines  Hydraulic  Co.:  bill  as  rendered, 
$1,440.50;  less  $150  taxed  off,  and  le33,  $882  paid  in  1910-11,  (W— 53)  


Railways  ($1,234.52). 

C.  P.  Railway- 
Kennedy,  J.  D.,  New  Westminster,  B.C.:  legal  services  re  light-of-way  

I.  C.  Railway — 

Friel,  J.,  Dorchester,  legal  services  re  Moncton  Land  Co  

Macllreith,  R.  T.,  Halifax,  legal  services  re  Hart  

Registrar  of  the  Exchequer  Court,  stenogiaphei 's  fees,  &c,  re:  Guay,  $12.95;  Reid  & 

Co.,  $30.10...  

Quebec  Southern  Railway — 

Geoffiion,  Aime,  Montreal,  detailed  under  'Exchequer  Court  Award'  (Page  W— 63) 


Surveys  and  Inspections:  Canals. 

Murray  Canal  ($1,679.51). 

Assistant  engineer,  E.  B.  Jost,  Aug.  3-31,  Oct. -Dec,  1911,  at  $150  

Assistant  engineer,  A.  J.  Milden,  Mar.  7-31,  1912,  at  $125  

Rodmen  and  chainmen,  $371 . 10;  timekeeper,  $13.56  

Boatmen,  $102.34;  labourers,  107  d.  at  $1.75  

Cameron,  N.  K.,  boat  hire,  Aug-Nov.,  50  d.  at  $2.50  '. 

Travel  and  outlay:  E.  B.  Jost,  $72.18;  A.J.  Milden,  $11 .50  

Sundry  payments:  horse  hire,  $55;  board  of  A.  J.  Milden,  $21;  supplies,  $14.55;  300  stakes 
$4  .90;  rent  of  building  for  storing  tools,  Mar.  12-31,  $10  


Carried  forward. 


1,679  51 
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Surveys  and  Inspections:  Canals— Concluded. 

Brought  forward  

Quebec  Canals:  Remarking  Boundaries,  Surveys,  &c.  ($3,999.79). 

Salaries,  detailed  under  'Office  of  the  Superintending  Engineer'  (Page  W— 121) 

Transitman,  P.  Bourbonnais:  May  25-July  31,  at  $70;  Aug.  1-Sept.  9,  at  $80   

Chainmen,  &c,  May-Oct.,  days  at  $2:  Adam  Gourley,  121;  John  Gourley,  122;  Ald.Legault, 

121;  Herm.  Legault,  106  •■•  

Cook  and  boat  watchman,  Art.  Dcschamps,  May  15-Oct.  11,  1911  at  $40  

Bourbonnais,  P.:  board  allowance,  May  25-Sept.  9,  $70.51;  travel,  $3.15  

Sullivan,  J.  H.,  C.E.,  services  and  expenses  re  Government  and  Dion  homage  

Travel  and  outlay:  J.  T.  Lemire,  $5;  L.  S.  Pariseau,  $273.35;  P.  Piche,  $141 .39  ..... . .  . . . . 

Sundry  payments:  horse  hire,  $66.50;  paint  and  oil,  $13.76;  board,  $16.35;  sundry,  $10. 35.. 

Rideau  Canal,  Bank  St.  Bridge. 
Inspector,  W.  R.  Smith,  services,  Feb.-Mar.,  1912,  51  d.  at  $5  


Rideau  Canal.  Survey. 

Provision  for  Str.  Loretta:  Bate  &  Co.,  Ottawa,  $58.23;  J.  Redden  &  Co.,  Kingston,  $26.79 

Sundry  Accounts  ($3,729.79). 

Bell  Telephone  Co.,  long  distance  conversations  

Parkinson,  J.,  Inspector  Secret  Service,  travel  and  outlay  re  Max  Katz  

Topley  Co.,  repairs  to  3  levels  and  2  transits  

Telegrams:  C.  P.  Ry.  Co's.  Tel.,  $92.91;  G.  N.  W.  Tel.  Co.,  $139.74  

King's  Printer's  account,  $108.86;  Stationery  Office,  Ottawa,  $311.68  

Express,  $5.15;  typewriter  repairs,  $8  •  •  •  •  •  •  • 

Salaries  at  Ottawa  (Page  3> 

Travel  and  Outlay  of  Ottawa  Officials. 

Travel  and  outlay:  H.  F.  Alward,  $37.70;  W.  A.  Bowden,  $48;  G.  E.  Beardsley,  $32.55; 
A.  W.  Campbell,  S78.20;  W.  V.  Cope,  $69.08;  L.  Lavoie,  $4.20;  R.  Massie,  $18.35; 
G.  A.  Mothersill,  S460.45;  John  Murphv,  $112.55;  H.  D.  McCormick,  $115.63;  D.  W 
McLachlan,  $497.21;  W.  A.  O'Leary,  $24.50;  L.N.  Rheaume,  $389.77;  L.Sherwood 
$51.30  

Total,  carried  to  page  W — 4  

Surveys  and  Inspections:  Railways:  Income. 

Grand  Trunk  Pacific:  Inspection,  Western  Division  ($18,961.13). 

Chestnut,  K.  R.,  Government  Inspecting  Engineer  ($1,916.60) 

Services,  12  m.  to  Mar.  31,  1912  

Travel  and  outlay,  12  m  

Ford,  A.  L.,  Government  Inspecting  Engineer,  Prince  Rupert  ($3,598.11) 

Services,  12  m.  to  Mar.  31,  1912  

Travel  and  outlay,  12  m  •  

Law,  G.  L.,  Government  Inspecting  Engineer,  Mountain  Division  ($4,326.44) 

Services,  12  m.  to  Mar.  31,  1912  

Travel  and  outlay,  12  m  

Building  house  at  Moose  Lake,  mile  25  B.C  •  ■  

Leslie,  R.  F.,  Government  Inspecting  Engineer,  Fourth  District,  mile  164  to  mile  240,  inclu 
sive  ($3,334.19) 

Services,  12  m.  to  Mar.  31  

Travel  and  outlay,  $214.19;  rent  of  office,  12  m.,  $120  

Loftus,  S.  R.,  travel  and  outlay  •  •  •  •  ■  •  •  

Martin,  Murphy,  Government  Inspecting  Engineer,  Big  Eddy  to  mile  120  ($3,331.85) 

Services,  11  m.  to  Feb.  29,  1912,  at  $3,000  

Travel  and  outlay,  11  m   •  •  •  •  •  • 

Pierce,  E.  H.,  Government  Inspecting  Engineer,  miles  180-240,  Hazelton  East,  B.C. 

($1,603.05) 

Services,  6  m.  to  Sept.  30,  1911  

Travel  and  outlay  

Schreiber,  Collingwood,  C.E.:  travel  and  outlay,  $145.58;  provisions,  &c,  for  private  car, 

$531.78  

Telegrams  

Carried  forward  


$  cts. 
1,679  51 

1,887  50 
259  81 

940  00 
176  12 
73  66 
136  00 
419  74 
106  96 


255  00 


85  02 


317  65 

12  30 
233  50 
232  65 
420  54 

13  15 
2,500  00 


1,939  49 


11,688  60 


1,500  00 
416  60 

3,000  00 
598  11 

3,000  00 
1,026  09 
300  35 


3,000  00 
334  19 
163  50 

2,750  00 
581  85 


1,500  00 
103  05 

677  36 
10  03 

18,961  13 
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Surveys  and  Inspections:  Railways:  Income— Concluded. 

Brought  forward  

Grand  Trunk  Pacific:  Western  Division  ($550). 

Lafleur,  MacDougall,  Macfarlane  &  Pope,  Montreal,  legal  services  re  draiting  contract  for 
extension  of  the  delay  in  construction  


National  Transcontirental  Investigation  Commission  ($150). 

Private  Secretary  to  Commissioner,  F.  R.  Sayer,  2  m.  to  Mar.  31,  1912  

Intercolonial  Railway   Appraisal  of  Rolling  Stock  ($2,416.36 ). 

Aird,  Wm.:  services,  Jan.  19-Feb.  29,  1912,  36  d.  at  $5;  travel  and  outlay,  $110.05  

Evans,  Evan,  clerk,  services,  Dec.  19/ 1911,  to  Mar.  31,  1912,  at  $50  

King,  S.:  services,  Feb.  9-Mar.  31,  1912,  43  d.  at  $6;  travel  and  outlay,  $169  

Williams,  T.:  services,  Dec.  11,  1911  to  Mar.  31,  1912,  92  d.  at  $15;  travel  and  outlay,  $148.34 

Sundry  Accounts  ($15,490.48). 

American  Railway  Accounting  Officers'  Association:  membership  fees,  G.  A.  Bell  and 

W.  V.  Cope,  2  at  S7;  publication,  37c  

Bell  Telephone  Co.,  long  distance  conversations  

Telegrams:  C.  P.  Ry.  Co.'s  Tel.,  $201.36;  G.  N.  W.  Tel.  Co.,  $402.35  

Intercolonial  Railway  ($684.95)— 

McKendrick,  A.  L.,  stenographer  and  typist:  services  w>ile  engaged  on  special  work  for 
the  Department  at  Ottawa,  Dec.  6-Mar.  31,  at  $65;  travel  and  outlay,  $164.15  

Surette,  C,  travelling  auditor:  services  while  on  special  work  for  the  Department, 
May,  July  22-Aug.  5,  1911,  at  $100.83;  travel  and  outlay,  $115.10  

Telephone  tolls,  $1.65;  linen  bag,  47c  

Express:  Can.  Express  Co.,  $5.20;  Dom.  Express  Co.,  $9.70  

King's  Printer's  Account,  $918.23;  Stationery  Office,  Ottawa,  $74.91  

Detailed  under  'Official  Cars'  (Page  W— 58) 

Travel  and  Outlay  ($2,902.55). 

Travel  and  outlay:  H.  F.  Alward,  $34.25;  G.  A.  Bell,  $638.98;  W.  A.  Bowden,  $72.05;A.  W. 
Campbell,  $189.85;  W.  V.  Cope,  $290.33;  E.  V.  Johnson,  $729.77;  L.  K.  Jones,  $26.50; 
D.  W.  McLachlan,  $57;  John  Murphy,  $201.05;  W.  A.  O'Leary,  $258.02;  J.  L.  Payne, 
$77.30;  J.  W.  Pugsley,  $76.90;  L.  N.  Rheaume,  $34.30;  L.  Sherwood,  $211.25;  W.  Smith 
(advance)  $5  

Total,  carried  to  page  W — 4  


Official  Cars. 

Porters  ($4,446.64). 

Chief  porter,  E.  Pelletier,  4  m.  to  Mar.  31,  1912,  at  $1,100  

Porters,  each  12  m.:  Jas.  B.  Cameron,  $1,020;  John  B.  Cameron,  $1,020;  C.  E.  Derome, 
$1,020;  W.  S.  Easveld,  $1,020  

Car  'Ottawa'  ($558.26). 

Bishop,  A.  F.,  &  Co.,  glassware,  &c  

Kingsland,  H.,  electrical  repairs,  &c,  labour,  198  h.  at  50c;  supplies,  $62.24  

Rooney  &  Cooper,  2  suits  for  Porter  Easveld  

Supplies,  repairs,  &c:  C.  P.  Ry.,  $99.28;  G.  T.  Ry.  System,  $84.38;  I.  C.  Ry.,  63o  

Provisions  for  car:  Bate  &  Co.,  $64.91;  Kavanagh  Bros.,  $9.55;  M.  L.  Pinkerton,  $8.20  

Laundry,  Ottawa  Sanitary  Laundry  

Sundry  payments:  repairing  furniture,  $21;  2  doz.  towels,  $5.50;  sundry,  $9.05  

Car  'Nipissing'  ($262.19). 

C.  P.  Ry.  Co.,  supplies,  repairs,  &c,  $57.44;  Imperial  Laundry,  $16  

Ross  (C.)  Co.,  carpet,  90|  yd.  at  $1.95  

Sundry  payments  

Carried  forward  
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Official  Cars— Concluded. 

Brought  forward  

Car  No.  28  ($6,079.51 ). 

Bishop,  A.  F.,  &  Co.,  glassware,  crockery,  &c  

Cameron,  Jas.  B.,  expenses  in  Montreal:  board,  $12.50;  car  fares,  60c  

G.  T.  Rv.  System  (-55,188.56) 

Repairs,  October,  1911:  material,  $2,018.51;  labour,  8,030  h.  at  30c;  superintendence, 
&c,  15  per  cent  on  $4,427.51  (($2,018-51  +  $2.409)  

Sundry  supplies  and  repairs  

Kingsland,  H.:  electrical  repairs,  &c,  labour,  26  h.  at  50c;  supplies,  $50.38  

Rooney  &  Cooper,  2  suits  for  porter  Jas.  B.  Cameron  

Ross  (C.)  Co.:  carpet,  62  yd.  at  $1.95;  sewing,  laying,  &c,  $53  05;  sundry,  $45  

Stewart  &  Co.:  8  mahogany  diners,  $39.60;  2  leather  chairs,  $90  

Supplies,  repairs,  &c:  C.  P.  Ry.  Co.,  $71.67;  I.  C.  Ry.,  63c  

Provisions:  Bate  &  Co.,  $115  46;  I.  C.  Ry.,  $11.52;  Kavanagh  Bros.,  $14  35;  R.  McGregor, 

$62.75  ,  

Laundry,  Ottawa  Sanitary  Laundry  

Sundry  payments:  switchboard  clock,  $24.75;  machine  work,  $11.85;  sundry,  $15  65  

Car  No.  109  ($676 40). 

Derome,  C.  E.:  board  and  lodging,  $13.70;  laundry  for  car.  $2.16  

Kingsland,  H.:  electrical  repairs,  &c,  labour,  119  h.  at  50c;  supplies,  $116.91  

Rooney  &  Cooper,  2  suits  for  porter  Derome  

Victoria  Foundry  Co.,  machine  work  

Supplies,  repairs,  &c:  C.  P.  Ry.  Co.,  $100.94;  G.  T.  Ry.  System,  $101.94;  I.  C.  Ry.,  $1.57: 

N.  Y.  C.  &  H.  R.  R.  R.  Co.,  $10.72  

Provisions:  Bate  &  Co.  $17.27;  Kavanagh  Bros.  $3.30  

Laundry:  Imperial  Laundry  

Sundry* payments:  smithwork,  $17.55;  crockery,  &c,  $12.60;  sundry,  $8.13  

Car  No.  139  ($590.06). 

Kingsland,  H.:  electrical  repairs,  &c:  labour,  43  h.  at  50c;  supplies,  $3.60  

Rooney  &  Cooper:  2  suits  for  porter  John  B.  Cameron  

Ross,  (C.)  Co.:  4  cushions,  $18;  2  rugs,  $17;  table  cover,  $6  

Supplies,  repairs,  &c:  C.  P.  Ry.  Co.,  $79.02;  G.  T.  Ry.  System,  $109.60;  I.  C.  Ry.,  $7.73. . . 

Provisions:  Bate  &  Co.,  $13.50;  Kavanagh  Bros.,  $5.50;  R.  McGregor,  $56.42  

Laundry:  Baker's  Laundry,  $21.12;  Ottawa  Sanitary  Laundry,  $118.58  

Sundry  payments:  crockery,  &c,  $28.55;  sundry,  $33.94  

General  ($162.75). 

Pelletier,  E.,  chief  porter,  trip  to  Brockville  

Sunbeam  Incandescent  Lamp  Co.,  Toronto,  300  lamps  at  53c  

Total,  carried  to  page  W — 57  

Governor  General's  Cars:  Income:  Repairs,  Alterations,  &c. 

Car  'Canada'  ($556.84). 

C.  P.  Ry.  Co.:  equipment  placed  on  car:  linen  and  bedding,  $539.32;  miscellaneous,  $17.52. . 

Car  'Cornwall'  ($5,513.34).  . 

C.  P.  Ry.  Co.  ($5,460.23) 

Material  and  labour  expended  at  Angus  Shops,  repairing  car,  July  to  Oct.,  1911:  material, 

$737.90;  handling,  $73.79;  labour,  $1,668.70  

Equipment  placed  on  car:  silverware,  $1,058.35;  crockery,  $209.70;  tea  service,  $294.25; 

glassware,  $217.51;  kitchenware,  $43.44;  linen  and  bedding,  $420.48;  sundry.  $5.98... 
Remodelling  porter's  room  into  a  pantry:  labour,  $304.22;  material,  $114.07;  store  ex- 
penses, $11.40  

Sundry  alterations,  $123.77;  cleaning,  fuel,  Ac,  $176.67  

G.  T.  Ry.  System:  supplies,  fuel,  &c  

Kingsland,  H.:  5  dry  batteries,  $1.75;  labour,  29  h.  at  50c  

Car 'York'  ($4,260.48). 

C.  P.  Ry.  Co.  ($3,415.48) 

Material  and  labour  expended  at  Angus  Shops  repairing  car,  July  to  Oct.,  1911:  material, 

$816.52;  handling,  $81.65;  labour,  $1,867.08  

Equipment  placed  on  car:  linen  and  bedding,  $292.64;  miscellaneous,  $9.59  

Alterations  and  repairs,  $202.27;  cleaning,  &c,  $145.73  

Carried  forward  
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Governor  General's  Cars:  Income:  Repairs,  Alterations,  &c. — Concluded. 

Brought  forward  

Car  'York' — Concluded. 

G.  T.  Ry.  System:  supplies,  fuel,  &c  

Kingsland,  H.:  storage  batteries,  28  cells  assembled  in  14  tanks,  $716.10;  freight  on  same  from 

Cleveland,  Ohio,  $34.83;  labour,  49  h.  at  50c;  expenses,  $7.25;  5  batteries,  $1.75; 

14  ft.  link  dynamo  belting,  $44.10  

Cars  'Cornwall'  and  '  York'  ($1,708.87). 

Ross,  C.  Co.  ($1,703.27)— 

Supplies  from  England:  Jacobean  linen,  203i  yd.,  $280.14;  204^  yd.  carpet,  $373;  sundry, 

$62.32  

Duty,  express,  freight,  insurance  and  shipping  

Handling,  &c,  10  per  cent  on  $940.88,  ($715.46  +  $225.42)  

Green  Wilton  carpet,  5H  yd.,  $110.09;  fringe,  177  yd.  at  90c  

Satin  sheeting,  53  yd.  at  $2.50;  loops,  30  at  $1.25  

Sundry  supplies,  $23.90;  making  carpets,  covers,  curtains,  &c,  $205.02  

Sundry  ($1,152.04). 

Caretaker,  S.  W.  Irwin,  9  m.  to  Dec.  31,  1911  

Detailed  in  1910-11  (W— 55)  

Less— Charged  to  1912-13  

Total,  carried  to  page  W — 4  

Subscription  to  International  Railway  Congress,  Brussels. 

Treasurer  of  the  Railway  Congress  

Grand  Trunk  Pacific  Railway:  Remuneration  to  Government  Director. 

Brunet,  A.,  services,  12  m.  to  Mar.  31,  1912  

Polytechnic  School,  Montreal. 

Contribution  of  the  Government  Railways  to  the  Faculty  of  the  Pohjlechnic  School,  Montreal,  for 
the  advancement  of  learning  in  connection  with  Railway  Engineering  and  Transportation  in 
General,  provided  the  railway  companies  contribute  an  equal  amount. 


Faculty  of  the  Polytechnic  School. 


School  of  Railway  Engineering. 

Contribution  of  the  Government  Railways  to  the  Faculty  of  McGill  University  toward  the  foundation 
of  a  School  of  Railway  Engineering  and  Transportation  in  General,  in  connection  with  the 
Faculty  of  Applied  Science. 

Royal  Institute  for  the  advancement  of  learning  

Railway  Commission:  Paid  under  Statute. 

Chief  Commissioner,  Hon.  J.  P.  Mabee,  12  m.  to  Mar.  31,  1912  

Assistant  Chief  Commissioner,  D'Arcy  Scott,  12  m.  to  Mar.  31,  1912  

Deputy  Chief  Commissioner,  Hon.  M.  E.  Bernier,  12  m.  to  Mar.  31  

Commissioner,  James  Mills,  12  m.  to  Mar.  31  

Commissioner,  S.  J.  McLean,  12  in.  to  Mar.  31  

Secretary,  A.  D.  Cartwright,  12  m.  to  Mar.  31  

Total,  carried  to  page  W — i  
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Railway  Grade  Crossing  Fund: 


Paid  under  Statute: 
Chap.  32. 


Sec.  239,  8-9  Ed  w. VI J, 


Boston  and  Maine  Railroad. 


Bell  installed  at  Lennoxville,  P.Q.,  §623.57;  \  paid  by  Commissioners. 


Canadian  Pacific  Railway  Company. 


Bells  installed,  Quebec:  Cote  des  Neiges  Rd.,  S450.27;  Lachute,  $425.19;  Piles  Jet.,  one  fourth 
mile  west,  .3422.79;  1  paid  by  Commissioners  

Gates  installed,  Quebec:  St.  Louis  Rd.,  Farnham,  $695.13;  Montreal  West,  intersection  of 
Westminster  Ave.,  $1,146.47,  I  paid  by  Commissioners  

Bells  installed,  Ontario:  Almonte,  $574.13;  Britannia,  $392.89;  Carleton  Place,  Lake  Ave., 
$558.93,  William  St.,  $399.01;  Guelph  and  Goderich,  Subdivision,  Moffat  and  Corwhin 
Station,  $346.22;  Mechanicsville,  $434.61;  Milton,  Martin  St.,  $360.53;  Renfrew,  $1,034.12; 
Stittville,  $428.83;  j  paid  by  Commissioners  

Gates  installed:  Eramosa  Rd.,  Guelph,  Ont.,  $707.69;  1  paid  by  Commissioners  

Gates  installed:  Main  St.,  Medicine  Hat,  Alberta,  $756.16;  §  paid  by  Commissioners  


Canadian  Northern  Railway. 
Bell  installed:  Gore  St.  Crossing,  Fort  William,  Ont.,  $552.80;  \  paid  by  Commissioners... 

Grand  Trunk  Railway  System. 

Bells  installed,  Pierce's  Crossing,  west  of  Richmond,  P.Q.,  $479.87;  J  paid  by  Commissioners 

Bells  installed,  Ontario:  Arnprior,  Daniel  St.,  $380.32;  Belleville,  St.  Charles  St.,  $633.86; 
Chatham,  Park  and  Degge  St.,  $1,149.39;  Colborne,  3  m.  east  of,  $730.74;  Ernestown, 
$897.55;  gravel  road,  between  Millbrook  and  Port  Hope,  $488.20;  Mount  Forest,  1  m. 
north,  $336.33;  Xelles  Corneis,  $389.04;  Thamesville,  London  Rd.  Crossing,  $744.48;  Tor- 
onto, St.  Clair  Ave.,  $486.54;  Wales  Stn.,  1st  highway  west,  $694.02;  i  paid  by  Com 
missioners  

Gates,  John  St.,  Aylmer,  Ont.,  $765.23;  \  paid  by  Commissioners  

Gates  and  Shanty,  Cornwall,  Ont.,  $635.49;  i  paid  by  Commissioners  

Diversion  of  highway,  Dorchester  Township,  $1,898.63;  \  paid  by  Commissioners  

Overhead  bridge,  Brooker's  Crossing,  Mallorytown,  Oct.,  $3,266.14;  |paid  by  Commissioners 

Overhead  bridge  between  Concessions  Nos.  1  and  2,  tp.  King,  $2,618.11;  |  paid  by  Commis- 


sioners  

Overhead  bridge,  township  Ops.,  2  m.  west  of  Lindsay,  Ont.,  $5,487.03;  §  paid  by  Commis- 


sioners. 


Great  Northern  Railway  Company. 

Bells  installed  at  public  crossings  between  sections  24  and  13,  township  3,  range  30,  just  south 
of  Boissevain,  Man.,  $633.25;  |  paid  by  Commissioners  


Maine  Central  Railway  Company. 

Bell  installed  at  Eaton  Corners,  Compton  Co.,  P.Q.,  $388.13;  £  paid  by  Commissioners  

Michigan  Central  Railway  Co. 

Highway  crossing  alarm,  installed  at  Diltz  road,  2nd  crossing  east  of  Attercliffe,  Ont.,  Can 
ada,  $1,681.18;  |  paid  by  Commissioners  , 

Gates  and  gate  house,  at  Queen  St.,  Tilbury,  Ont.,  $928.54;  \  paid  by  Commissioners  

Diverting  highway,  known  as  Palmer's  Crossing,  just  east  of  Catfish  fill,  $1,540.22;  £  paid  by 
Commissioners  


Toronto,  Hamilton  and  Buffalo  Railway  Co. 

Pneumatic  highway  crossing  gates,  installed  at  Wentworth  St.,  Hamilton,  $1,301.55;  5  of 
$1,301.55  paid  by  Commissioners,  $260.31;  less,  $129.51  paid  in  1912-13  


Total,  carried  to  page  W — 4  

Railway  Commission:  Maintenance  and  Operation  of  Hoard. 

Salaries  {$88,881.66). 

Chief  engineer,  G.  A.,  Mountain,  12  m.  to  March  31,  1912  

Chief  traffic  expert,  J.  Hardwell,  12  m.  to  March  31  

Chief  operating  officer,  A.  J.  Nixon,  12  m.  to  March  31  

Law  clerk,  A.  G.  Blair,  12  m.  to  March  31  

First  assistant  engineer,  T.  L.  Simmons,  12  m  

Asst.  engineer,  H.  A.  K.  Drury:  12  m.  $2,700;  living  allowance  Winnipeg,  §300. 
Second  asst.  engineer,  A.  A.  Belangcr,  12  m  


Cairied  forward 


24,000  00 
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W 


Railway  Commission:  Maintenance  and  Operation  of  Board— Continued. 

Brought  forward  


Third  asst.  engineer,  A.  T.  Kerr:  Sept.  1-Mar.  31,  at  $2,500;  living  allowance,  Calgary,  Oct.  1- 
Mar.  31,  $150  

Assistant  secretary,  E.  A.  Primcau,  12  m  

Inspectors,  operating  department,  each  12  in.  at  $2,200:  E.  C.  Lalonde,  J.  Ogilvie  

Assistant  chief  operator,  A.  F.  Dillinger:  services,  Apr.  1-8,  at  $2,000;  living  allowance,  Apr. 
1-8,  at  $300  

Inspectors:  J.  Clarke,  12  m.,  $1,900;  A.  Poulin,  12.  m.,  $1,200  

Inspector,  W.  S.  Blyth:  12  m.,  $1,900;  living  allowance,  Winnipeg,  12  m.,  $300  

Inspector,  M.  J.  McCaul:  12  m.,  $1,900;  living  allowance,  Calgary,  $300  

Inspector,  J.  H.  Shinnick:  12  m.,  $1,300;  living  allowance,  Winnipeg,  May  15-March  31, 
$262.50  

Private  secretary  to  chief  Commissioner  and  clerk,  R.  Richardson,  12  m  

Chief  traffic  clerk,  G.  A.  Brown,  12  m  

Clerks,  each  12  m.:  J.  S.  Allen,  $1,050;  J.  Arhick,  $900;  E.  A.  H.  Barber,  $750;  M.  Bliss,  $000; 
T.  G.  Britton,  $900;  E.  M.  Cameron,  $800;  H.  Casey,  $800,  N.  Casey,  $800;  D.  H.  Cham- 
bers. $850;  C.  M.  B.  Chapman.  $850;  F.  R.  Demers,  $850;  A.  E.  Ecclestone,  $1 ,400;  R.  W. 
Empey,  $700;  J.  R.  Foulds,  $950;  M.  Hache,  $700;  C.  S.  Huband,  $1,200;  W.  A.  Jamieson, 
$950;  F.  Lalonde,  $1,050;  D.  Langelier,  $900;  A.  Lapointe,  $950;  A.  Larocque,  $850;  R. 
Larose,  $850;  L.  J.  Lewis,  $800;  J.  E.  Martin,  $900;  W.  H.  Messinger,  $1,050;  C.  E. 
McManus,  $1,250;  G.  M.  O'Conner,  $700;  N.  F.  O'Connor,  $750;  M.  G.  Ross,  $700;  C.  C. 
Routhier,  $1,150;  J.  W.  Thomson,  $1,250;  A.  M.  Turcot,  SG00;  J.  R.  Usher,  $900;  M 
Vaughan,  $600;  W.  G.  Wainwright,  $900;  H.  H.  Ward,  $1,000;  R.  J.  White,  $750  

Clerks  and  stenographers,  sundry — 

Brcthour,  L.  L.:  June  5-March  31,  at  $800  

Harvey,  R.:  June  12-March  31,  at  $800  

Lyon,  N.  B.:  12  m.  to  March  31,  1912,  $800;  to  increase  to  $800 from  Jan.  1-Mar.  31, 1911, 

$45.98  

McDonald,  N.:  12  m.  to  March  31,  $050;  living  allowance,  12  m.,  $150  :  . 

Riddell,  G.  T.:  Apr.  1-Oct.  19,  1911,  at  $1,000  

Clerks  and  stenographers,  days  at  $2:  E.  Belliveau,  Apr.-June,  36;  J.  P.  Carruthers,  Oct.-Mar. 
138;  C.  Fligg,  July  10-Mar.  31,  226;  E.  Jessup,  Aug.-Sept.,  17;  J.  V.  Lajoic,  Nov.-Mar 
126;    L.  Murphy,  July  10-Nov.  18,  112;  E.  McGuire,  12  m.  to  Mar.  31,  292;  W.  Parent,  1; 
E.  W.  Wadsworth,  July-Mar.  228  

Chief  messenger  and  court  usher,  T.  Chandler:  12  m.  to  Mar.  31,  1912,  $900;  increase,  6  m.  to 
March  31,  1911,  $49.97  

Messengers,  each  12  m.:  E.  S.  Barbeau,  $650;  T.  D.  Latour,  $700  

Messengers:  W.  Downes,  Oct.-Mar.,  137  d.  at  $2;  A.  J.  Wallace,  Jan.  29-Mar.  31,  54  d.  at  $1.50; 
M.  Wallace,  10  m.  to  Jan.  31,  1912,  $545.66  

Porter  of  Car  'Acadia',  W.  Pile,  12  m  


"  Stenographers  {$10,895.29) 

Butcher,  N.  R.  &  Co.  ($10,727.57)— 

Reporting  contract,  12  m.  to  Mar.  31,  1912  

Reporting  proceedings,  supplying  5  bound  copies,  4  copies  to  Commissioners  and  one  divid- 
ed among  engineer's,  traffic  and  operating  departments,  vols.  123-144,  both  inclusive: 

28,549  folios  at  ISfc  

Fifth  annual  report,  5  copies,  2,589  folios  at  7c  

Telegraph  cases:  copies  for  Mr.  Buell  and  Mr.  Pitblado,  3,520  folios  at  7ic,  193  at  10c, 

10  at  15c  

Investigations:  Sorel,  480  folios  at  15c;  Toronto,  201  folios  at  15c  

Extra  copies,  173  folios  at  3£c. . ,  

Owens,  T.  P.:  reporting,  typewriting,  furnishing  5  copies  of  proceedings,  pages  12,898-13,008, 
13,800-13,978,  867  folios  at  15c,  copies  for  chief  engineer  and  other  officers,  1,005  at  3f c  

Travel  and  Outlay  ($11,395.18). 

Travel  and  outlay  of  officials:  A.  A.  Belanger,  $559.65;  W.  S.  Blyth,  $705.60;  G.  A.  Brown, 
$90.55;  A.  D.  Cartwright,  $78.20;  J.  Clarke,  $780.40;  H.  A.  K.  Drurv,  $659.10;  J.  Hard- 
well,  $217.40;  A.  T.  Kerr,  $582.64;  E.  C.  Lalonde,  $1,156.65;  G.  A'.  Mountain,  $297.65; 
John  Murphy,  $77.75;  M.  J.  McCaul,  $688.48;  A.  J.  Nixon,  $919.20;  J.  Ogilvie,  $879.10- 
A.  Poulin,  $437.31;  J.  H.  Shinnick,  $629.55;  T.  L.  Simmons,  $470.89;  H.  H.  Ward, 
$258.40 


Prirneau,  E.  A.:  cab  for  Commissioner  McLean,  $1.50;  telegrams,  $3.82  

Richardson,  R.  ($1,901.34)— 

Expense  accounts:  Chief  Commissioner,  $282.02;  Assistant  Chief  Commissioner,  $173.05; 
Commissioner  Mills,  $66.42;   Commissioner  McLean,  $133.30-   Mr.  Mountain,  $60- 

Mr.  Butcher,  $21;  Mr.  Hardwell,  $28.60;  Mr.  Nixon,  $2.50  ' 

Travel  and  outlay,  R.  Richardson  et  al  

Expenses  of  western  trip,  Aug.  7-Sept.  18,  1911  

Outlay  W.  Pile:  cartage  of  files,  $30.35;  provisions  for  car,  $26.54;  sundry,  $26.35  '. . 


Carried  forward. 


$  cts 
24,000 


1,608 
2,600 
4,400 

51 

3,100  00 
2,200  00 
2,200  00 

1,562  50 
2, 100  00 
2, 100  00 


111,172  13 
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Railway  Commission:  Maintenance  and  Operation  of  Board— Concluded 

Brought  forward  

Printing  and  Stationery  ($7,302.81 ). 

King's  Printer's  account:  printing,  lithographing,  &c  

Government  publications  

Stationery  Office,  Ottawa  ($4,758.63)— 

Typewriters:  Smith  Premier,  2  at  $120,  1,  $125.50;  Monarch,  1  at  $101.25  

Typewriters:  Noiseless,  2  at  $135;  rubber  tips,  $4;  less  $50  for  old  Smith  Premier 
Carbon  paper,  90  boxes  at  $3.25,  36  at  $2.10;  typewTiter  paper,  96  boxes,  $122.40.... 

Waterton  tub  sized  linen  finish  paper,  100  boxes  at  $1.39;  37  at  75c  

Envelopes,  25,000,  $167.75;  2,500  5th  cut  dividing  cards,  $150  

Pockets,  13.000.  $147.25;  81.  pen  knives,  $112.25;  2  brief  bags,  $31.50  

Card  index,  $53.79;  7  fountain  pens,  $32.60;  5  passcases,  $10.10  

Sundry  volumes,  subscriptions,  &c  

Sundry  stationery,  typewriter  supplies,  &c  


Sundry  Accounts  ($2,445.28). 

American  Ry.  Engineering  Assn.,  Chicago:  fee  of  Engineer  Mountain,  $10;  sundry,  $2  

Bell  Telephone  Co.,  exchange  service  to  Mar.  31,  1912  ($797.53)— 

Offices,  12  m.:  Assistant  Chief  Commissioner,  $41.13;  Dr.  Mills,  $40;  Dr.  McLean,  $40; 
secretary,  $55;  chief  clerk,  $55;  chief  engineer,  $59.05;  traffic  officer,  $49.05;  law 
clerk,  $40;  operating  officer,  $43.01;  assistant  secretary,  $45.92;  messenger,  $35  

Offices  and  sundry:  Deputy  Commissioner  Bernier's  office,  4j  m.to  Mar.  31,  1912,  $20.63; 
chief  traffic  clerk,  Nov.  30,  1911  to  Mar.  31,  1912,  $13.44;  J.  Clarke,  Toronto,  July 
8,  1911  to  Mar.  31,  1912,  $38.10  

Residences:  secretary,  $35;  private  secretary  to  chairman,  $35  i  

Long  distance  conversations  

Blackwood's,  Ltd.,  Winnipeg:  water  contract  for  office  in  Trader's  Bank  building,  10  m.  to 

Feb.  29,  1912  

Chandler,  T.,  outlay:  express  and  freight,  $75.57;  cab  hire  and  cartage,  $3i. 30;  laundry,  $32.43 

Christmas  gratuities,  $10;  sundry,  $70.03  

Coutlee,  L.  W.,  copies  of  notes  of  reasons  for  judgments  

Manitoba  Government  Telephones:  exchange  service  in  Mr.  Drurv's  office,  May  1  to  Sept. 

26  at  $52,  Sept.  27  to  Apr.  30,  1912,  at  $64  

Ottawa  Typewriter  Co.:  rental  of  typewriters,  $36.50;  repairs,  $30.80  

Railway  Signal  Assn.,  Bethlehem,  Pa.:  membership  fee  of  T.  L.  Simmons,  $3;  vol.  8,  $1.50 

Telegrams:  C.  P.  Ry.  Go's  Tel.,  $526.85;  G.  N.  W.  Tel.  Co.,  $219.65  

Sundry  payments:  6  special  leather  cases,  $45;  repairs  to  typewriters,  $37.60;  framing  and 

hanging  14  photos,  $18.50;  cartage,  $13.57;  cannel  coal  and  wood,  $12.35;  club  bag,  $12; 

6  doz.  towels,  $12;  sundry,  $19.67.  

Advertising  


Car  'Acadia'  ($3,077.06). 

American  Car  Screen  Co.,  Pittsburgh:  Scott  adjustable  car  window  screens,  11  for  passage- 
ways and  2  bedrooms,  4  for  observation  room,  3  for  1  bedroom  and  bathroom  

Baldwin,  B.  H.,  Ottawa,  rewinding  1  car  lighting  dynamo  armature  

Canadian  Pacific  Ry.  Co.:  repairs,  labour  and  material,  $769.19;  provisions,  $156.87;  clean- 
ing and  heating,  $122.25;  ice,  $17.74;  sundry,  $2.82  

Courian,  Babayan  &  Co.,  Toronto,  rugs:  1  Sparta,  $100;  1  Shiraz,  $40;  1  Boukhara,  $35. . . 

Grand  Trunk  Ry.  System,  repairs,  heating,  &c  

Kingsland,  H.,  Ottawa,  repairs  to  electric  light  system  

Murphy-Gamble  Ltd.,  Ottawa:  linen  pillow  cases,  6  doz.  at  $10;  sheeting,  99  yd.  at  55c 
sundry, $67  

Murray- Kay,  Toronto:  12  damask  cloths,  $47;  3  doz.  table  napkins,  $18;  sundry,  $9.65  

Rooney  &  Cooper,  Ottawa,  2  uniforms  for  porter  Pile  

Laundry:  C.P.R.  Laundry,  Winnipeg,  $8.46;  Imperial  Laundry.  Ottawa,  $138.40;  Ottawa 
Sanitary  Laundry  Co.,  $96.04;  Snow  Flake  Steam  Laundry,  Edmonton,  $13.78;  Star 
Steam  Laundry,  Vancouver,  $16. S2  

Provisions  ($783.55)— 

Ottawa:  Bate  &  Co.,  $138.47;  Gloucester  Trading  Co.,  $406.44  

Toronto:  Gallagher  &  Co.,  $59.10;  Ed.  Mallon  &  Co.,  $25.34;  D.  G.  Stuart  &  Co.,  $54.95 

Vancouver:  Dominion  Fish  Co  

Sundry  payments:  100  frosted  12  c. p.  lamps,  $55;  duty,  &c,  on  18  car  screens,  $35.60;  electric 
repairs,  $23.25;  kitchen  utensils,  $19.35;  cleaning  carpets,  $12;  freight,  $11.40;  sundry, 
$30.45  


Total,  carried  to  page  W — 4. 
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Railway  Commission:  Income:  Eipenses  in  Connection  with  Cases  before 

the  Hoard. 

$  cts. 

Boyle,  A.  E.,  Brockvillc  ($4,540.70) 

Services-  Julv  ?  Aue    Spot  23  to  Doc  21  1Q11  3  m  to  Mar  31  1 Q 1 2  at  $400  ner  m 

Travel  and  outlay 

Carpenter,  G.  E.,  Winnipeg:  travel  and  outlay,  2  trips  Winnipeg  to  Ottawa  and  return,  Feb. 

-Mnr  1Q19 

Yv      1  f"  1  Q      T-T     \A/       IVinnmonr     f  rurnl    onrl   ah  flair   rtx                             IP  rvi  i  nrl  i       T-^afrta  ImrAof  innti/tn 

>>  in  ]  i,  xt.  i!  .  |  >i  i.  :  [i       1  rjvi'i  cinu  ouiiay  re  vvt'Mtin  i  [ .  i  1 1 1  iviivh  in\  <\m  l^-uion  

3  100  00 

Oft  yj\t 

1,155  00 
285  70 
1,551  40 

3,193  04 

CfiQ  CO 

Less— Charged  to  1912-13  

10,012  61 
12  67 

9,999  94 

Railways:  Generally:  Income:  Exchequer  Court  Awards. 

Re  Quebec  Southern  Railway  Co. 

Geoffrion,  A.,  K.C.,  Montreal:  legal  Services,  re-  H.  A.  Hodge,  $616.95;  Standard  Trust 
Co.,  $4,959.41;  F.  D.  White,  $586.45;  total,  $6,162.81;  less,  $1,000,  charged  under  Costs 
of  Litigation  (W— 55)  

Standard  Trust  Co.,  New  York:  taxed  costs:  Exchequer  court,  $859.11;  Supreme  court, 
$551.24;  Judicial  Committee  of  the  Privy  Council,  $1,889.13  

5,162  81 
3,299  48 

Total,  carried  to  page  W — 4  

8,462  29 
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Cornwall  Canal: 


Income:  Improving  Upper  Entrance  to 
Lock  No.  17. 


J.  J.,  V.  S.  and  T.  D.  Fallon:  Final  Estimate,  Dec.  81,  1911. 

1  Dredging  excavation  c.  yd. 

2  Dry  excavation  

3  Excavation  in  weir  and  tail  race   " 

4  Puddle  

5  Pine  plank  in  crib  work  f.  b.rn. 

6  Wire  nails,  10-in   lb- 

7  Wrought  iron  in  bolts,  &c  

8  Stone  filling  in  cribs  and  behind  walls  c.  yd. 

9  Oak  sheeting  f-  b.m. 

10  Concrete  in  approach  wall  c.  yd. 

11  Concrete  in  regulating  weir  

12  Reinforcing  steel   lb. 

13  Stone  paving  in  tail  race  c.  yd. 

14  Stone  protection   u 

15  Earth  filling  

16  Weir  valves  and  frames  each 

17  Mooring  posts  

18  Sodding  sq.  yd. 

19  Removal  of  old  masonry  c.  yd. 

Unwatering  in  prism  of  canal  bulk  sum 

Un watering  weir  pit  and  tail  race  

Extra  unwatering  due  to  increased  length  of  unwater^d  area  conse- 
quent upon  change  of  alignment  

Freight  paid  on  empty  cement  bags  returned  


20 
21 


Quantity. 


22,221 
956 
2,628 
53 

467,243 
18,711 
1,568 
5,627 
1,800 
1,630-85 
578-29 
2,436 
176-2 
33-7 
8,476 
3 
11 
3,896 
97-8 


Rate. 
$  cts. 


0  69 
0  67 

0  30 

1  90 

33  50 
0  05 
0  10 

0  90 
95  00 
4  95 
6  00 
0  03 
80 
25 


1 

2 

0  35 
130  00 
32  00 

0  19 

1  60 


Less — Cement  supplied  for  machine  shop   brl. 

Paid  in  1910-11  (W— 43),  $33,700;  in  1911-12  (W— 45),  $22,312.17.... 


Cornwall  Canal:  Income:  Improving  Upper  Entrance  to 

Lock  No.  19. 

J.  J.,  V.  S.  and  T.  D.  Fallon:  Final  Estimate,  Dec.  SI,  1911. 


36 


1  Plank  in  earthwork,  4  in.  x  12  in  f.  b.m. 

2  Stone  filling  in  cribs,  between  walls  and  talus  c.  yd. 

3  Wire  nails,  10-in   lb. 

4  Wrought  iron  in  bolts,  &c   " 

5  Oak  sheeting  f-  b.m 

6  Concrete  c.  yd. 

7  Snubbing  posts  each. 


Paid  in  1911-12  (W— 45). 


Cornwall  Canal:  Income:  Removing  High  Spots  in  Canal. 

Randolph  Macdonald  Co.:  Final  Estimate,  June  9,  1911. 

1  Dredge  hour 

2  Dump  scow,  less,  short  paid,  6c  

3  Tug   " 

Paid  in  1910-11  (W— 44),  $7,400.50;  in  1911-12  (W— 45),  $2,721.82... 


Farran's  Point:  Income:  Improving  Lower  Entrance. 

Randolph  Macdonald  Co.:  Progress  Estimate  No.  10  to  June  SO,  1912. 

1  Earth  excavation  c.  yd. 

2  Earth  filling   " 

3  Timber  in  cribwork,  12  in.  x  12  in  c.  ft. 

4  Stone  filling  c.  yd. 

5  Wrought  iron  in  bolts..  ".   lb. 

Materials  delivered  

Freight  paid  on  cement  delivered  


Paid  in  1911-12  (W- 
$752  


-46),  $59,705.88;  in  1912-13,  $3,500;  drawback, 


219,322 
2,668 
9,458 
926 
1,575 
509-97 
4 


1  60 


1,071 

2,072^ 

1,071 


15.000 
2,500 
85,400 
11,020 
45, 100 


30  40 
1  00 
0  05 
0  10 
100  00 
5  45 
33  00 


6  00 
0  75 
2  00 


0  25 
0  25 

0  37 

1  25 
0  06 


3,750  00 
625  00 
31,598  00 
13,775  00 
2,706  00 
11,165  00 
338  88 


63,957  88 
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Galops  Canal: 


Income:  Improving  Upper  Entrance  to  Lock 

No.  28. 


Randolph  Macdonald  Co.:  Progress  Estimate  No.  9  to  June  SO,  1912. 

1  Earth  excavation  c.  yd. 

2  Earth  filling   " 

3  Plank  in  crib  work,  4  in  f.b.m. 

4  Wire  nails  in  eribwork,  10  in   lb. 

5  Stone  rilling  in  cribs  c.  yd. 

6  Stone  on  frost  batter   " 

7  Concrete   " 

8  Mooring  posts   each. 

Stone  talus  c.  yd. 

Material  delivered  

Loading  and  shipping  cement,  Farran's  Point  to  Cardinal  

Paid  in  1911-12  (W— 46),  §27,350;   in  1912-13,  $9,500;  drawback, 

$4,097.60  


1 

2 
3 
4 
5 
6 
7 
8 
11 


Lachine  Canal:  Capital:  Bridge  at  Rocklteld. 

Hancy,  Quinlan  &  Robertson:  Substructure  of  Bridge:  Progress 
Estimate  No.  4  to  June  SO,  1912. 

Earth  excavation  c.  yd. 

Rock  excavation   " 

Filling   " 

Grading  surface  sq.  yd. 

Rubble  stone  foundation  for  roadway   " 

Broken  stone  covering  on  roadway   " 

Concrete  foundation  c.  yd. 

Iron  rods   lb. 

Drilling  in  rock  and  concrete  1.  ft. 

Work  done  on  schedule  rates  ($681 .03)— 

Foreman,  60  h.  at  35c;  labourers,  1,370  h.  at  22c  

Fore  carpenter.  42  h.  at  50c;  carpenters,  360  h.  at  40c  

Carts,  262  h.  at  40c  

Use  of  tools,  superintendence,  &c,  15  per  cent  on  $592.20  

Paid  in  1911-12  (W— 10),  $2,463.75;  in  1912-13,  $7,576.82;  drawback, 

$1,115.61  


Lachine  Canal:  Capital:  Concrete  Vertical  Walls. 

Haney,  Miller,  Quinlan  &  Robertson-  Progress  Estimate  No.  4S  to 

June  SO,  1912. 

1  Concrete  facing  c.  yd. 

laConcrete  facing   " 

2  Dry  masonry  walls   " 

3  Stone  revetment  and  filling  revetment   1.  ft. 

4  Mortar    c  yd. 

5  Timber  left  in  work  f.b.m. 

7  Steel  rods  in  concrete,  spindles,  &c   lb. 

Handholes  and  ladder  rung  

Handholes  and  ladder  rung  

Mooring  posts,  cast  iron   lb. 

Boxes  for  drains  per  mould 

Boxes  for  drains  

Excavating  to  make  roadway  normal  width  

Dynamite  caps  and  fuses  

Wire  nails  

Material  supplied  *  

Labour  at  schedule  rates  ($78,292.67)— 

Superintendent,  1,854  h.  at  50c;  foreman,  12,415  h.  at  30c  

Drillers,  62,497  h.  at  20c;  labourers,  219,645  h.  at  17|c  

Teams,  6,827  h.  at  50c;  carts,  8,655  h.  at  35c  

Fore-carpenters,  400  h.  at  30c;  carpenters,  14,271  h.  at  25c  

Timekeeper,  1,730  h.  at  30c;  watchman,  280  h.  at  17jC  

Blacksmith,  2,484  h.  at  25c;  helpers,  3,854  h.  at  20c  

Engineer,  260  h.  at  30c;  diver,  191  h.  at  50c  

Steam  driller,  410  h.  at  30c;  derrick,  70  h.  at  $1.50  

Use  of  tools,  superintendence,  &c,  15  per  cent  on  $68,080.57  


Quantity. 


24, 000 
5,775 
484,000 
17,680 
5,240 
50 
214 
5 

3,558 


675 
91 
2,130 
4,589 
5,300 
6,132 

576 
4,200 

110 


20, 521  07 
88,424-32 
961-22 
2,059 
36-5 
38,637 
100,  690 
177 
1,634 
22,801 
72 


Less — Stone  supplied  by  the  Department  c.  yd. 

Previous  payments,  $616,139.13  (See  W— 61,  1910-11,  $477,691.86  + 
$138,447.27);  in  1911-12  (W— 10),  $218,999.15;  in  1912-13, 
$66,157.23;  drawback,  $7,350. SI  


1 — 5w 


601-22 


Rate. 
$  cts. 

0  25 

0  28 
34  80 


10 
00 
00 
50 


35  00 
1  50 


0  75 
0  75 


75 
L5 


0  30 
0  40 
5  50 

0  07 

1  00 


95 
00 
25 
65 
25 


23  00 
0  07 


00 
00 


0  04§ 

1  00 


3  00 


Amount. 

$  cts. 

6,000  00 
1,617  00 
16,843  20 
1,768  00 
5,240  00 
50  00 
963  00 
175  00 
5,337  00 
2,867  50 
86  90 

40,947  60 


506  25 
68  25 
1,597  50 

688  35 
1,590  00 
2,452  80 
3,168  00 

294  00 

110  00 

322  40 
165  00 
104  80 

88  83 

11,156  18 


101,579  29 

707,394  56 

5,046  41 

3,397  35 

82  12 

888  65 

7,048  30 

354  00 

1,634  00 

1,026  05 

72  00 

59  33 

270  48 

61  50 

12  00 

3,230  67 

4,651  50 

50,937  27 

6,442  75 

3,687  75 

568  00 

1,391  80 

173  50 

228  00 

10,212  10 

910,449  98 

1,803  66 


908,646  32 
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Lachine  Canal:  Capital:  Wharf  and  Basins. 

Canadian  General  Development  Co.:  Progress  Estimate  No.  18  to  June 

SO,  1911 


Detailed  in  1910-11  (W— 62)  

2  Earth  excavation  c.yd. 

3  Rock  excavation   " 

7  Crushed  stone  for  macadam  roadway  sq.yd 

8  Rubble  stone  for  foundations  c.yd. 

19bPine  boards  for  boarding  inside  of  roof  f.b.m. 

20  Studding  pine   " 

22cNails  -   lb. 

Materials  delivered  

Filling  approach  to,  and  concreting  beams  for  lift  bridge:  labour, 
$458.64;  use  of  tools,  &c,  $68.80  


Quantity. 


1,700 

54.52 
1,280 

23.92 
1,000 
410 

50 


Paid  in  190S-9  (W— 14),  SI, 377. 36;  in  1909-10  (W— 9),  $128,572.67;  in 
1910-11,  (W— 9),  §72,035.51;  in  1911-12  (W— 11),  §29,640.57;  draw 
back,  S7.958.45. 


Lachine  Canal:  Income:  Concrete  Walls,  &c. 


Hancj,  Quinlan  &  Robertson:  Final  Estimate,  March  SO,  1912. 

2  Earth  excavation  s  c .  yd 

3  Earth  filling   " 

4  Concrete  in  wall   " 

5  Hand  holes  and  ladder  rungs  per  1  rung  and  2  holes 

6  Steel  nosing  on  coping   lb. 

7  Mooring  posts — 

Castings   lb. 

W.  I.  spindles   " 

8  Granite  block  pavement.  sq.yd 

8aMetropolitan  block  pavement   " 

8bScoria  block  pavement   " 

lOaForms  for  concrete  curb  l.yd. 

11  Lifting  and  cleaning  old  blocks  sq.yd. 

12  Relaving  old  blocks   " 

13  Gullies   ea. 

14  Drain  pipes,  8-in   l.ft. 

16aGalvanized  steel  roofing,  26  gauge  sq.  of  100  ft. 

17  Galv.  eave  trough,  11-in.  girt   l.ft. 

18  Galv.  spouts,  4-in  dia   " 


lb. 


Materials  without  labour — 

Bar  iron  for  land  ties,  &c  

Angle  iron  i   " 

Planks,  2-in.,  3-in.  pine  f.b.m 

Drift  and  anchor  bolts   lb. 

Sundry  


Labour  at  schedule  rates  (§2, 358.60)— 

Superintendent,  20  h.  at  50c;  time-keeper,  100  h.  at  30c. 

Foremen,  500  h.  at  30c;  carpenters,  1,232  h.  at  25c  

Pavers,  200  h.  at  40c ;  drillers,  80  h.  at  17Jc  

Labourers,  8,436  h.  at  15c,  1,251  at  20c  

Teams,  244  h.  at  50c;  carters,  430  h.  at  30c  

Use  of  tools,  &c,  15%  on  $2,358.60  


Accounts — 

Materials  supplied:  15  rolls  roofing,  $60;  8  pes.  24-in.  tile,  $30; 
dynamite,  $16;  sundry,  $42  

Lining  large  tank  in  shed  No.  1  (12  ft.  x  4  ft.  x  2  ft.)  with  heavy 
galv.  iron,  with  connections  for  closets,  braces,  fitting  in 
closets,  vent  pipes,  &c  


Total,  carried  to  page  W — 46. 


1,615.74 
235.72 
897.81 
52 

8,078 

1,150 

262.8 
6,269.81 

490 

232.04 

103.1 

400 
13.33 
3 

234 

147.96 

762 

440 


10,717.5 
4,941 
9,250 
1,032 


Rate. 


eta. 


0  38 
2  00 
0  90 
2  20 
35  00 
29  00 
0  05 


0  50 

0  35 
4  70 

1  00 
0  07 

0  05 
0  07 
3  10 
3  50 
3  70 
0  60 
0  60 
0  60 

40  00 
0  35 

13  00 
0  30 
0  30 


0  06 
0  07 
25  00 
0  07 
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Lachinc  Canal:  Income:  Paving  Oak  Street. 


Haney,  Quinlan  &  Robertson:  Final  Estimate  to  March  30,  1912. 


4  Concrete  in  wall  c.  yd 

8  Granite  block  pavement  sq.yd 

9  Extra  rilling  for  roadway  c.  yd. 

lOaForms  for  concrete  curb  1yd. 

11  Lifting  and  cleaning  old  blocks  sq.yd, 

12  Relaying  old  blocks   " 

13  Gullies   ea. 

14  Drain  pipes,  8-in   l.ft. 

Materials  without  labour — 

Drift  bolts   lb. 

Square  timber  and  spruce  f.b.m, 


Total,  carried  to  page  W — 40. 


Murray  Canal:  Income:  Dredging. 

W.  E.  Phin:  Final  Estimate,  Nov.  SO,  191 1. 


Dredge  

Dump  scows. 
Tug  


hour 


Quantity. 


178.06 
, GOO. 56 
643.29 
251.33 
28 
28 
2 
18 

144 
576 


Paid  in  1911-12  (W— 46). 


Rapide  Plat:  Income:  Dredging. 

Fallon  Bros.:  Dredging  certain  high  areas  in  Canal,  &c:  Final  Estimate, 

Oct.  81,  1911. 

1  Dredge  ,  hours 

2  Deck  scows   " 

3  Tug   ;; 

4  Steam  travelling  derrick  

Total,  carried  to  page  W— 48  


Rapide  Plat:  Income: 


Improving  Lower  Entrance  at  Lock 
No.  24. 


Roger  Miller  &  Sons:  Progress  Estimate  No.  9  to  July  31,  19 IS. 

1  Earth  excavation  below  34+  c.yd. 

2  Earth  excavation  above  34+   " 

3  Boulder  excavation  below  34+   " 

4  Boulder  excavation  above  34+   " 

5  Earth  filling  behind  cribs  and  walls   " 

6  Plank  in  cribwork,  9  in.  x  12  in  f.b.m. 

7  Stone  filling  in  cribs  c.yd. 

8  Wire  nails,  10-in   lb. 

9  Structural  steel   " 

10  Concrete  in  wall  in  cribs   c.yd. 

11  Stone  filling  on  post  batter  

14  Concrete  and  stone  protection  to  slopes   " 

15  Cutting  trench  for  concrete  and  stone  protection   l.ft. 

17  Removing  old  masonry  c.yd. 

18  Redressing  and  resetting  old  masonry  sq.ft. 

Materials  delivered  


Paid  in  1911-12  (W— 48),  $22,400;  in  1912-13,  $16,930;  drawback,  $4,379, 

1— 5|w 


1,031.9 
2,063.8 
1,031.9 


938.3 
1,914.2 
938.3 
975.9 


24,500 
32,800 
250 
272 
3,000 
290,000 
1,900 
10,000 
3,000 
360 
60 
500 
1,200 
170 
100 


Rate. 
$  cts 


4  70 
3  10 
0  75 
0  60 
0  60 
0  60 
40  00 
0  35 

0  07 
30  00 


8  00 

1  00 

2  00 


8  25 

1  00 

2  50 
1  75 


0  41 

0  30 

1  00 
0  75 

0  22 
36  15 

1  10 
0  04 
0  04^ 


95 
00 


0  65 


2.', 
00 


Amount. 
$  cts. 


836  88 
8,061  74 
482  47 
150  80 
16  80 

16  80 
80  00 

6  30 

10  08 

17  28 

9,679  15 


8,255  20 
2,063  80 
2.0G3  80 

12,382  80 


7,740  98 
1,914  20 
2,345  75 
1,707  83 

13,708  76 


10,045  00 

9,840  00 
250  00 
204  00 
660  00 
10,483  50 

2,090  00 
400  00 
135  00 

1,782  00 
75  00 

1,500  00 
780  00 
212  50 
200  00 

5,052  00 

43,709  00 
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Sault  Ste.  Marie  Canal: 


Capital: 
Pier. 


Extend  North  Mooring 


J.  F.  Boyd:  Progress  Estimate  No.  8  to  July  31,  1912. 


l.ft. 


1  Timber  for  sides  and  ends  of  cribs,  sawn,  12  in.  x  12  in  — 

2  Timber  for  binders,  sawn,  10  in.  x  10  in   " 

Timber  for  levelling,  sawn,  6  in.  x  12  in  

Timber  for  ties,  stringers  and  bottom,  sawn,  10  in.  x  12  in  

Blocks,  used  in  cribwork  per  piece 

Binding  pieces,  for  cribwork,  sawn,  4  in.  x  10  in  f.b.m. 

.  Plank,  3-in.  thick,  for  levelling  

8  Wrought  iron,  in  bolts,  &c   lb. 

9  Pressed  spikes  

13  Stone  filling  cribs  c.yd. 

15  Concrete  in  superstructure  below  water  

16  Concrete  in  superstructure  above  water  

17  Backfill  :  

Materials  delivered  


Paid  in  1911-12  (W— 11),  $14,436;  in  1912-13,  §9,145;  drawback,  §2620.17 


Sault  Ste.  Marie  Canal:  Income:  Rebuild  North  Pier: 
Cpper  Entrance. 


J.  J.  Collins:  Final  Estimate,  Dec.  27,  1911. 


1  Excavation,  earth  cy, 

2  Excavation,  rock  -  

Excavation,  rock,  half  price  for  one  foot  below  grade  

3  Excavation,  old  cribwork   " 

4  Sides  and  ends  of  cribs,  timber,  11  in.  x  11  in   l.ft. 

5  Timber,  6  in.  x  11  in  

6  Ties  and  bottom  timbers,  10  in.  x  11  in  

7  Floor  for  concrete  superstructure,  10  in.  x  10  in  

8  Blocks  f-b.m. 

9  Pine  plank  

10  Binders,  4  in.  x  10  in   1ft. 

11  Wrought  iron  in  bolts   lb. 

12  Pressed  spikes  

13  White  oak  fenders,  12  in.  x  12  in   l.ft. 

14  Cast  iron  mooring  posts   lb. 

15  Stone  filling  c.yd. 

16  Broken  stone  and  gravel  

17  Concrete  

18  Backfill   " 

Paid  in  1909-10  (W— 41),  S3, 360;  in  1910-11  (W— 47),  $34,480;  in  1911-12 
(W— 48),  $19, 792.72. 


Soulanges  Canal:  Capital:  Stopping  Leaks,  &c. 


Honey,  Quintan  &  Robertson:  Lining  banks  with  concrete:  Progress  Esti- 
mate No.  17  to  July  1,  1912. 


4  Concrete  lining  in  place,  where  lining  is  done  under  water, 

including  moulds  c.yd. 

Excavation  for  retaining  wall  between  locks  1  and  2,  on  the 
n.  side  of  the  canal   " 

Rock  excavation   " 

Concrete  in  place  above  retaining  wall   " 

Paid  in  1909-10  (W— 10),  $118,206;  in  1910-11  (W— 9),  $71,752.03;  in 
1911-12  (W— 12),  $235,257.74;  in  1912-13,  $10,857.60;  drawback, 
$1,206.40. 


Quantity. 


14,638 
4,056 
636 
21,343 
87 
4,192 
400 
24,815 
1,341 
4,552 
213 
326 
950 


1,944 

1,286 
210 
10,974. 
25,145 

1,603 
34,637 
11,940 
16,526 

2,094 

2,521 
44,783 

2,942 

1,000 
12,685 

9,568 
368 

2,031.84 

3,433 


48,883 

18,381.68 
105.25 
5,843.41 


1  00 
3  00 
1  50 
0  88 
0  25 
0  13 
0  23 
0  21 
25  00 
40  00 
0  09 
0  04 
0  05 
0  75 
0  05 

0  65 

1  50 
6  25 
0  40 


8  00 

0  60 

1  20 
6  00 
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Trent  Canal:  Constrnction:  Ontario— Rice  Lake  Division. 


Brown  &  Aylmer:  Sec.  No.  5:  Progress  Estimate  No.  49  to  July  SI,  1912. 

1  Clearing   acre 

2  Grubbing  

3  Fencing   rod 

3a  T  post  fencing  

4  Iron  gates   each 

5  Earth  excavation  •  c.  yd. 

6  Loose  rock  excavation  

7  Solid  rock  excavation   ' 

7a  Solid  rock  excavation  (above  water)   " 

7d  Solid  rock  excavation  (under  watei )   " 

9  Body  concrete   " 

10  Face  concrete   ' 

11  Plain  steel  bars   lb. 

12  Deformed  steel  bars  

13  Expanded  metal  sq.  ft. 

14  Sheet  piling  f.bm. 

16  White  oak  in  mitre  sills   " 

17  Douglas  fir  in  stop  logs   " 

18  White  pine   " 

19  Bolts,  nuts,  See.,  for  mitre  sills   lb. 

20  W.  I.  plates  for  mitre  sills   " 

21  Structural  steel   ' 

22  C.  I.  pipe   " 

23  C.  I.  in  hollow  quoin  casings   " 

24  Steel  rails   " 

25  Staples,  &c,  for  stoplogs   " 

26  C.  I.  in  stop  log  winches  

27  W.  I.  in  stop  log  winches   " 

28  Brass  in  stop  log  winches   ' 

30  W.  I.  in  mooring  pins  

32  Drilling  holes  in  rock  L  ft. 

33  Reinforced  concrete  mooring  posts  each 

34  W.  I.  in  pipe  rail  and  fittings   lb. 

35  Cutting  notch  for  stone  lining  c.  yd 

36  Stone  protection  lining  

37  Coping  for  stone  protection  lining  1.  ft. 

39  Grading  roads  I   " 

40  Macadam  for  roads  c.  yd. 

41  Gravel  for  roads   " 

42  Stone  filling  behind  abutments  of  dam  

44  6  in.  drain  pipe   1.  ft. 

45  12  in.  drain  pipe   " 

46  18  in.  drain  pipe  :  

47  24  in.  drain  pipe  

49  Puddle  c.yd. 

51  Unwatcring   b.  sum 

52  Foreman  days 

53  Labourers  

57  Teams,  waggon,  &c  


Supplemental  Agreement  No.  19105  (§27,155  55)— 

1  Clearing  

2  Earth  excavation  

9  Solid  rock  excavation  

11  Body  concrete  

12  Face  concrete  —  

51  Stone  protection  lining  

60.  18  in.  sewer  pipe  

64  18  in.-6  in.  junction  sewer  pipe  

73  2  C.  I.  8  in.  gate  valves  b. 

74  Cast  iron  in  manhole  frames,  &c  

75  W.  I.  or  steel  in  manhole  frames,  ladders,  &c  


acre 
c.  yd 


1.  ft. 

each 


sum 
lb. 


Accounts  ($4,343.14)— 

Detailed  1910-11,  page  W-65  

11  Additional  work  on  lower  gate  arm  recesses  and  valve  wells, 

Lock  No.  13  ■• 

12  Removing  buildings  and  repairing  sewers  east  river  wall 

13  Closing  temporary  drain  through  canal  embankment  and  core 

14  Making  up  temporary  dam  above  Lock  No.  13  

15  Connecting  and  backfilling  sewers  and  removing  stop-logs. . . 


Carried  forward. 


Quantity. 


28 
3.4 

386 
366 
5 

95,000 
26,310 
38,180 
3,550 
2,750 
47,050 
2,300 
17,600 
99,350 
12.2S0 
3,000 
3,300 
100,000 
15,000 
2,910 
3,150 
122,000 
83,110 
25,648 
18,260 
5,900 
6,851 
2,102 
140 
1,296 
164 
55 
5,200 
1,180 
2,790 
3,140 
8,600 
284 
3,870 
800 
265 
462 
152 
97 
38 


4.1 
43.6 
1 


2 

16,400 
200 
4,320 
145 
740 
1,310 
23 


1,180 
360 


Rate. 
$  cts. 


50  00 
110  00 

1  50 
3  50 

14  00 
35 
70 

2  50 


1  50 

2  30 
4  80 
6  00 

06 
08 
09 
50  00 
110  00 
75  00 
50  00 
08 
08 
07 
04 
09 
04 
06 
08 
08 
35 
08 
50 
10 
10 
35 
00 
30 
30 
1  00 
1  00 
1  00 
35 
80 

1  00 

2  00 
1  50 


1 


5  00 
2  25 
5  00 


50  00 

32 


25 
15 
00 
25 
25 


2  25 


07 
07 


Amount. 
$  cts. 


1,400  00 
374  00 
579  00 
1,281  00 
70  00 
33,250  00 
18,417  00 
95,450  00 
5,325  00 
6,325  00 
225,840  00 
13,800  00 
1,056  00 
7,948  00 
1,105  20 
150  00 
363  00 
7,500  00 
750  00 
232  80 
252  00 
8,540  00 
3,324  10 
2,308  32 
730  40 
354  00 
548  08 
168  16 
49  00 
103  68 
82  00 
550  00 
520  00 
413  00 
2,790  00 
942  00 
2,580  00 
284  00 
3,870  00 
800  00 
92  75 
369  60 
152  00 
194  00 
57  00 
28,000  00 
20  50 
98  10 
5  00 


100  00 
5,248  00 
362  50 
17,928  00 
725  00 
925  00 
1,637  50 
51  75 
70  00 
82  60 
25  20 


2,403  10 

287  55 
148  17 
194  27 
51  73 
63  18 

509,717  54 
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Trent  Canal:  Construction:  Ontario— Rice  Lake 
Division — Continued. 

Brown  &  Aylmcr:  Sec.  No.  5— Concluded. 


Brought  forward. 


Accounts — Concluded. 

16  Excavating  from  side?  of  canal  prism,  sinking  shaft,  &c... 

17  Rent  of  plant  and  labour,  grouting  and  excavation  cut-off. 
Materials  delivered  


Quantity. 


Le3S — Empty  cement  sacks  not  returned. 


Previous  payments  (see  W-65.  1910-11),  $425,010  (S288.2C0+S136.720); 
in  1911-12  (W-13),  $70,410;  in  1912-13,  $11,160;  drawback,  $6,283. 

Dennon  &  Rogers:  Sec.  2:  Progress  Estimate  No.  1)9  to  July  81,  1912. 


1  Clearing  

2  Grubbing  

3  Fencing  

5  Earth  excavation.  

6  Loose  rock  excavation  

7  Solid  rock  excavation  

7aSolid  rock  excavation  (above! water). 

8  Watertight  embankment  

9  Body  concrete  

10  Face  concrete  

11  Plain  steel  

12  Deformed  steel  

13  Expanded  metal  

14  Sheet  piling  

15  White  oak  in  mitre  sills  

17  Douglas  fir  in  stop  logs  

18  White  pine  

19  Bolts,  nuts,  &c,  for  mitre  sills  

20  Wrought  iron  plates  for  mitre  sills. . .  . 

21  Steel  I  beams  and  stop  log  gains  

22  Cast  iron  pipe  in  lock  culverts  

23  Cast  iron  in  h.  q.  casings  

24  Steel  rails  and  fastenings  

25  Proof  chain,  &c,  for  stop  logs  

26  Cast  iron  in  stoplog  winches  

27  Wrought  iron  in  stop  log  winches  

28  Brass  in  stop  log  winches. 


acre 

u 

rod 
c.  yd, 


lb. 


Sq 


it 


.b.m 


18. 


lb. 


lb. 


30  Wrought  iron  in  rock  bolts.... 

31  Wrought  iron  in  mooring  pins. 

32  Cast  iron  in  mooring  posts. 


33  Wrought  iron  anchor  rods  for  mooring  posts  

35  Drilling  holes  in  rock  

38  Stone  protection  lining  

41  Grading  roads  

42  Macadam  for  roads  

43  Gravel  for  roads,  &c  

44  Stone  filling  at  dams  

49  Vitrified  pipe,  24  in  

52  Puddle  

56  Hauling  truss  span  from  Glen  Miller  b 

CO  Unwatcring  

Contractors'  accounts  ($1,278.40). 

Detailed  in  1910-11  (W— 67)  

7  Building  sheds  over  stop  logs  

8  Rental  of  boiler,  &c,  at  Dam  No.  3  

9  Expansion  joints,  Dam  6,  removing  buildings,  &c,  

10  Storing  and  rehandling  'Star'  Cement  

Material  delivered  


Lit. 
c.yd 

L.  ft 
c.  yd 


c.  yd  j 
1.  ft.  I 
c.  yd.  j 
.  sum. 


35  04 
.31 
520 
83,026 
13,336 
36,525 
44,463 
457 
46,022 
2,079 
9,681 
53,631 
11,996 
3,900 
4,400 
105,804 
14,357 
6,212 
5,295 
91,338 
132,230 
30,609 
7,096 
30,056 
1,984 
412 
25 
27 
1,976 
13,060 
3,906 
138 
3,843 
90 
115 
71 
171 
462 
33 
600 
15,000 


Rate. 
$  cts. 


Amount. 
$  eta. 

509,717  54 


577  89 
617  25 
2,050  50 


30  00 
50  00 
1  50 
33 
60 
1  43 
60 
20 

4  55 

5  55 
07 
07 
I2h 

39  00 
85  00 
55  00 
45  CO 
06 
05| 
06 
04| 
07 
OH 

07 

m 

60 
0  06 
0  05| 
0  06 
0  06 

0  40 

1  20 

0  70 

1  40 
0  90 

0  75 

1  95 
1  10 


512,963  18 
100  00 


512,863  18 


1,051  20 
15  50 
789  00 
27,398  58 
8,001  60 
52,230  75 
26,677  80 
91  40 
209,400  10 
11,538  45 
677  67 
3,754  17 
1,499  50 
152  10 
374  00 
5,779  62 
646  06 
372  72 
291  22 
5,480  28 
5,950  35 
2,142  63 
319  32 
2,103  92 
248  00 
51  50 
15  00 
1  62 
108  68 
783  60 
234  36 
55  20 
4,011  60 
63  00 
161  00 
63  90 
128  25 
900  90 
36  30 
50  00 
9,800  00 


411  34 
378  27 
36  50 
30S  72 
143  57 
14,788  53 

400,117  78 


Paid  in  1903-09  (W— 16),  $64,530;  in  1909-10  (W— 11),  $79,430;  in  1910-11 
(W— 10),  $123,260;  in  1911-12  (W— 13),  $101,570;  in  1912-13,  $26,310; 
drawback,  $5, 017.78  
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Trent  Canal:  Construction:  Ontario— Rice  Lake 
Division— ( 'onf  inued. 


Hancy,  Quintan  &  Robertson:  Sec.  No.  4-'  Progress  Estimate  No.  23  to 

July  31,  1912. 

1  Clearing  acre 

2  Grubbing   " 

4  Fencing  with  T  posts  4   rod 

5  Taking  down  old  fene?s   " 

7  Earth  excavation  c.  yd. 

8  Lo.">se  rock  excavation   " 

9  Solid  rock  excavation   " 

11  Body  concrete   " 

12  Face  concrete   " 

14  Plain  steel  bars   lb. 

15  Deformed  steel  bars   " 

16  Expanded  metal   sq.ft. 

17  Expansion  joints  each 

18  Sheet  piling  f.b.m. 

20  White  oak  in  mitre  sills   " 

21  Douglas  fir  in  stop  logs   " 

22  White  pine  in  water  seal  checks   " 

23  Bolts,  nuts,  &c,  for  mitre  sills   lb. 

24  W.  I.  plates  for  mitre  sills   " 

25  Steel  I  beams,  channels  and  plates,  &c   " 

26  C.  I.  pipe  in  lock  culvert   " 

27  Unloading  and  placing  C.  I.  pipe  each 

28  C.  I.  in  hollow  quoin  casings   lb. 

29  Steel  rails  and  fastenings   " 

30  Proof  chains,  &c   " 

31  C.  I.  in  stop  log  winches   " 

32  W.  I.  in  stop  log  winches   " 

33  Brass  in  stop  log  winches   " 

34  W.  I.  in  rock  bolts   " 

36  W.  I.  anchor  rods,  &c   " 

37  Unloading  and  placing  88  mooring  posts  b.  sum 

39  W.  I.  pipe  railing  and  fittings   lb. 

42  W.  I.  in  spikes   " 

45  Pine  plank,  3  in  x  12  in  f.b.m. 

48  Drilling  holes  in  rock  for  rock  bolts  r  I.  ft. 

50  Cutting  notch  for  stone  protection  lining  c.yd. 

51  Stone  protection  lining   " 

56  Macadam  for  roads   " 

57  Gravel  for  roads   " 

58  Sewer  pipe  6  in  1.  ft. 

59  Straight  vitrified  pipe  12  in   " 

60  Straight  vitrified  pipe  18  in   " 

63  Junction  vitrified  pipe,  12  in-6  in  each 

64  Junction  vitrified  pipe,  18  in-6  in   "  . 

66  Elbows  or  bends,  vitrified  pipe,  6  in   " 

68  Elbows  or  bends,  vitrified  pipe,  18  in   " 

70  Reinforced  concrete  pipe,  24  in   1.  ft. 

74  C.  I.  in  manhole  covers  and  gratings   lb. 

76  Steel  rails,  &c,  for  siding  to  paper  mill  ton. 

77  Ties  each 

78  Track  laying  100  1.  ft. 

79  Ballast  c.  yd. 

83  Taking  down  and  re-erecting  Trout  Creek  bridge  b.  sum 

8S  Unwatering   " 

Accounts  C?l ,  654.15) — 

Detailed  1910-11,  (page  W— 66)  

7  Painting  ends  and  protecting  stop  logs  

8  Enlarging  washers  and  repairing  water  main  

9  Alterations  of  forms  for  abutments  and  repairs  to  pipe  

10  and  12  Rebagging  cement  

11  Building  temporary  trestle  for  paper  mill  spur  

13  Raising  wires,  digging  test  pits,  sinking  manhole  

14  Moving  lumber,  hauling  cement,  &c  

Materials  delivered  


Quantity 


63 
6- 

80 
668 
145,970 
2,200 
109,260 
65,990 
2,290 
18,830 
76,250 
10,560 
6 

58,000 
6,000 
120,000 
14,000 
5,075 
5,500 
24,860 
41,400 
65 

47,300 
6,680 
47,300 
1,800 
550 
35 
280 
2,470 


8,060 
300 
6,000 
42 
3,710 
3,000 
640 
640 
70 
790 
2,080 
9 
26 
7 
2 

80 
1,070 


1,700 
20 
1,000 


35,000 


Paid  in  1910-11  (W— 10),  $109,800;  in  1911 
1912-13,  $11S.600;  drawback,  $15,703.75. . 


12  (W— 13),  $312,930;  in 


Rate. 
$  cts. 


50  00 
75  00 
3  25 
0  50 
0  32 

0  32 

1  25 
15 
00 


4 
5 
0  06 
0  07 
0  10 
12  00 
25  00 
105  00 
75  00 
50  00 
0  08 
0  07 
0  06 
0  04 
3  00 
0  10 
0  04 
0  08 
0  08 
0  08 
0  40 
0  05 
0  07 


0  10 
0  06 
40  00 
0  50 

0  35 

1  25 
1  00 
0  25 
0  25 
0  75 


25 
25 


0  60 


(10 
00 


0  07 
38  00 

0  75 
20  00 

0  75 


Amount. 

$  cts. 


3,150  00 
502  50 
260  00 
334  00 
46,710  40 
704  00 
136,575  00 
273,858  50 
11,450  00 
1, 129  80 
5,337  50 
1,056  00 
72  00 
1,450  00 
630  00 
9,450  00 
700  00 
406  00 
385  00 
1,491  00 
1,656  00 
195  00 
4,730  00 
267  20 
3,784  00 
144  00 
44  00 
14  00 
14  00 
172  90 

57  00 
806  00 

18  00 
240  00 
21  00 
1,298  50 
3,750  00 
640  00 
160  00 
17  50 
592  50 
2,600  00 
11  70 

58  50 
4  20 
4  00 

160  00 
74  90 
304  00 

1,275  00 
400  00 
750  00 
175  00 

5,000  00 


478  00 
388  65 
39  25 
•40  20 
8  50 
345  19 
119  91 
234  45 
30,288  40 

557,033  75 


W— 72  AUDITOR  GENERAL'S  REPORT,  1911-19 J 2 

3  GEORGE  V.,  A.  1913 


Trent  Canal:  Construction:  Ontario — Rice  Lake 
Division— Continued. 


Haney,  Quinlan  &  Robertson:  Sec.  No.  6:  Progress  Estimate  No.  23  to 

July  SI,  1912 

1  Clearing   acre 

2 
3 
7 
8 
9 
10 
11 
12 
14 
15 
16 


11k 


Grubbing.. 

Taking  down  old  fences   rod 

Earth  excavation  c.  yd. 

Loose  rock  excavation   " 

Solid  rock  excavation   " 

Body  concrete   " 

Face  concrete   " 

Plain  steel  bars   lb. 

Deformed  steel  bars   " 

Expanded  metal   sq.  ft. 

Expansion  joints   each 

19  White  oak,  15  in  x  15  in  f.b.m. 

21  White  pine,  12  in  x  12  in  

22  Bolts  for  mitre  sills  

23  Wrought  iron  plates  for  mitre  sills. 

24  Steel  I  beams,  &c  

25  Cast  iron  pipe  

26  Cast  iron  in  h.  q.  casings  

27  Steel  rails,  &c  

29  Cast  iron,  &c,  for  stop  log  winches 

30  Wrought  iron  lor  stop  log  winches.. 

31  Brass  for  stop  log  winches  

33  Cast  iron  in  mooring  posts   " 

34  Wrought  iron  in  anchor  rods  for  mooring  posts   " 

44  Stone  filling  in  and  over  cribs  c.  yd. 

45  Drilling  holes  in  rock  for  rock  bolts   1.  ft. 

48  Stone  protection  lining  c.  yd. 

52  Grading  and  ditching  roads   1.  ft. 

53  Macadam  for  roads  c.  yd. 

54  Gravel  for  roads   " 

56  Vitrified  pipe,  12-in   1.  ft. 

57  Vitrified  pipe,  18-in   " 

62  Taking  down,  &c,  the  bridge  at  Healey  Falls  b  sum 

63  Unwatering,  on  total  of  §15,000  

Accounts  ($1,249.49)— 

Detailed  1910-11,  page  W— 66  

4  Clearing  seams  in  rock  

Materials  delivered  


lb. 


Quantity. 


60-7 
4-5 
75 
27,050 
22,300 
90, 170 
43,400 
1,552 
1.0S0 
53,700 
7,000 
8 

2,400 
18,000 
2,300 
2,400 
50, 700 
78,000 
21,000 
10,000 
1,700 
500 
35 
11,000 
3,650 
118 
40 
1,400 
3,700 
1 , 980 
680 
32 
144 


Paid  in  1910-11  (W— 10)  $90,800;  in  1911- 
13,  $47,660;  drawback,  $8,050.99  


12  (W— 13)  $169,040;  in  1912- 


Larkin  &  Songster: 


Sec.  No.  1:  Progress  Estimate  No.  44  to  July  31, 
1912. 


1  Clearing   acre. 

2  Grubbing   " 

3  Fencing  (ordinary)   rod 

3aFencing  (with  sills  and  braces)   " 

4  Iron  gates  ". . . .  each 

5  Earth  excavation  c.  yd. 

6  Loose  rock  excavation   " 

7  Solid  rock  excavation   " 

7aSolid  rock  excavation  (above  water)   " 

76Solid  rock  excavation  (drilled  and  blasted  under  water)   " 

7<fSolid  rock  excavation   (drilled  and  blasted  under  water  and 

removed  but  not  cleaned  up)   " 

9  Body  concrete   " 

10  Face  concrete   " 

11  Plain  steel   lb. 

12  Deformed  steel   " 

13  Expanded  metal  sq.  ft, 

16  White  oak  in  mitre-sills  >...  f.b.m. 

17  Douglas  fir  in  stop  logs   " 

18  White  pine   " 

19  Wrought  iron  bolts,  &c,  for  mitre-sills   lb. 

•  Carried  forward  


48-19 
1-86 
766 


990 
13 

251,734 
12,318 

157,787 
50,000 
26, 465 

21,953 
65,633 

4,535 
29,330 
182,951 
21,149 

4,400 
208,901 
21  6S2 

7,070 


Rate. 
$  cts. 


50  00 
100  00 
0  40 
0  32 
0  32 
0  90 
4  00 
4  50 
0  05 
0  06 
0  10 
10  U0 
100  00 
48  00 
0  08 
0  07 
0  06 
0  04 
0  10 
0  04 
0  OS 
0  07 
0  40 
0  0.5 

0  00 

1  25 

0  50 

1  00 

0  20 

1  00 
0  35 

0  75 

1  25 


Amount. 
$  cts. 


3,035  00 
450  00 
30  00 
8,656  00 
7, 136  00 
81,153  00 
173,600  00 
6,984  00 
54  00 
3,222  00 
700  00 
SO  00 
240  00 
864  00 
184  00 
168  00 
3,042  00 
3,120  00 
2,100  00 
400  00 
136  00 
35  00 
14  00 
550  00 
219  00 
147  50 
20  00 
1,400  00 
740  00 
1,980  00 
23S  00 
24  00 
180  00 
350  00 
6,500  00 

1.02S  37 
221  12 
6,550  00 


315,550  99 


75 

00 

3,614 

25 

115 

00 

213 

90 

1 

50 

1,149 

00 

3 

00 

2,970 

00 

12 

50 

162 

50 

0 

35 

88,106 

90 

1 

00 

12,318 

nil 

1 

60 

252,459 

20 

1 

00 

50,000 

00 

0 

90 

23,818 

50 

1 

40 

30, 734 

20 

4 

05 

265,813 

65 

6 

50 

29,477 

50 

0 

06 

1,759 

80 

0 

07 

12,806 

:,7 

0 

10 

2,114 

90 

100 

00 

440 

00 

70 

00 

14,623 

07 

50 

00 

1,084 

10 

0 

07 

494 

90 

794, 160  94 

RAILWAYS  AM)  CAXALX  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— 73 


Trent  Canal:  Construction:  Ontario — Rice  Lake 
Division— Continued. 

Larkin  <fc  Songster:  Sec.  No.  1 — Continued. 

Brought  forward  


20  Wrought  iron  plates  for  mitrc-sills  

21  Steel  1  beams  and  stop  log  gains  

22  Cast  iron  pipe  in  lock  culverts  

23  Cast  iron  in  h.  q.  casings,  &c  

24  Steel  rails  and  fastenings  

25  Proof  chain,  &c,  protection  plates  for  stop  logs  

26  Cast  iron  in  stop  log  winches  

27  Wrought  iron  in  stop  log  winches  

28  Brass  in  stop  log  winches  

30  Wrought  iron  mooring  pins  

31  Wrought  iron  bolts,  &c  

32  Drilling  holes  in  rock  

33  Reinforced  concrete  mooring  posts  

34  Wrought  iron  pipe,  &C,  in  wall  railings  

36  Stone  protection  lining  

37  Coping  for  protection  lining  

38  Sodding  

39  Grading  roads  

41  Gravel  for  roads  

42  Stone  filling  at  dams  

43  Stone  filling  of  drains  

44  Drain  tile,  6-in  

45  Vitrified  pipe,  12- in  

46  Vitrified  pipe,  18-in  

47  Vitrified  pipe,  24-in  

48  Timber  guard  rails  for  roads  

49  Puddle  

50  Removing  masonry  Glen  Miller  bridge  '  

51  Taking  down  east  span,  &c,  Glen  Miller  bridge  

52  Unwatering  on  total  of  §85,000  

Accounts  ($2,437.02)— 

Detailed  1910-11,  page  W— 67  

15  Removing  material  from  submarine  channel  and  plough- 

ing at  No.  3,  &c  

16  Splicing  stop  log  gains,  &c  

Material  delivered  

Previous  payments  (W— 67,  1910-11)  $753,930  ($473,587.28+ 
8280,342.72);  in  1911-12  (W— 13)  §142,690;  in  1912-13, 
$29,040;  drawback,  $11,738.12  


lb. 


Quantity. 


1.  ft. 

each 

lb. 

c.  yd. 
it 

sci  yd 
I.  ft. 

c.  yd. 


1.  ft. 


c.  yd. 


b  sum 
b  sum 


4,806 
163,593 
115,875 
50, 378 
37,074 
44, 190 
6, 029 
1,223 
48 
1,938 
1,538 
224- 
141 
13,042 
9,666 
12,068 
17,252 
2,015 
2,760 


664 

2-4 
264 

32 

36 

60 
470 
255 
135-5 


Randolph  Macdonald  Co. 


Sec.  No.  7:  Progress  Estimate  No. 
to  July  31,  1912. 


yd. 


10 
11 
12 
13 


1  Clearing   acre 

2  Grubbing  

6  Earth  excavation   c 

6aEarth  dredged  but  not  cleaned  up  

7  Loose  rock  excavation   " 

8  Solid  rock  excavation   " 

8aSolid  rock  drilled  and  blasted   " 

86Solid  rock  dredged  but  not  cleaned  up   " 

9  Body  concrete   " 

Face  concrete   " 

Concrete  in  blocks   " 

Plain  steel  bars   lb. 

Deformed  steel  bars 


14  Expanded  metal  ,  sq.  ft. 

17  White  oak  in  mitrc-sills  f.b.m. 

19  White  pine  in  water  seal  checks   " 

20  Bolts,  nuts,  washers,  &c   lb. 

21  W.  I.  plates,  &c   " 

22  Steel  I  beams,  &c   " 

23  C.  I.  pipes  in  lock  culverts   " 

24  C.  iron  in  h.  q.  casings   " 

30  Wrought  iron  in  rock  bolts   " 

31  Cast  iron  in  mooring  posts   " 

32  Wrought  iron  anchor  rods   " 

Carried  forward  


1 

75 

00 

•25 

150 

00 

17,718 

0 

50 

15,000 

0 

40 

17,030 

0 

50 

26,400 

2 

50 

900 

1 

00 

16,550 

2 

25 

11,370 

4 

25 

758 

4 

25 

372 

5 

25 

6,260 

0 

07 

15,060 

0 

07 

1,770 

0 

08 

1,650 

100 

00 

3,020 

45 

00 

1,809 

0 

06 

2,240 

0 

06 

19,677 

0 

06 

39,455 

0 

06 

8,412 

0 

08 

300 

0 

06 

13,000 

0 

06 

2,770 

0 

06 

Rate. 


cts, 


0  07 
0  06 
0  05 
0  10 
0  06 
0  10 
0  10 
0  07 
0  50 
0  10 
0  06 
0  75 
15  00 

0  10 

1  25 
0  30 
0  20 

0  35 

1  25 

0  75 

1  00 
0  20 
0  75 


20 
75 
55 
00 
00 


Amount. 


cts. 


794, 160  94 

336  42 
9,815  58 
5,793  75 
5,037  80 
2,224  44 
4,419  00 
002  90 
85  61 
24  00 
193  80 
92  28 
168  37 
2,115  00 
1,304  20 
12,082  50 
3,620  40 
3,450  40 
705  25 
3,450  00 
1,998  00 
2  40 
52  80 
24  00 
43  20 
105  00 
258  50 
510  00 
271  00 
2,500  00 
77,000  00 

2,105  62 

175  25 
156  15 
2,513  56 


937,398  12 


75  00 
37  50 
8,859  00 
6,000  00 
8,515  00 
66,000  00 
900  00 
37,237  50 
48,322  50 
3,221  50 
1,953  00 
438  20 
1,054  20 
141  60 

165  00 
135  90 
108  54 
134  40 

1,180  62 
2,367  30 

672  96 
18  00 

780  00 

166  20 


188,483  92 


W— 74 


AUDITOR  GENERAL'S  REPORT,  19 1 1-1912 

3  GEORGE  V.,  A.  1913 


Trent  Canal:  Construction:  Ontario — Rice  Lake 
Division— Concluded. 

Randolph  Macdonald  Co.:  Sec.  No.  7 — Concluded. 


Brought  forward. 


.b.m, 


41 

42 
43 
44 
45 
46 
49 


33  Wrought  iron  pipe  and  fittings   lb 

34  Wrought  iron  eye  bolts   " 

35  Wrought  iron  screw  bolts   " 

36  Wrought  iron  drift  bolts   " 

37  Wrought  iron  spikes   " 

38  Boiler  plate,  &c  

39  Timber,  10"xl2"  in  sides  and  ends  of  crib  f 

40  Timber,  10"  x  10"  in  ties   " 

Timber,  10"  x  10"  in  binders   " 

Timber,  5"  x  12"  in  cribs   " 

Pine  plank,  3"  x  12"   " 

White  oak,  4"  x  12"   " 

Stone  filling  in  cribs  c.  yd. 

Drilling  holes  for  rock  bolt;   1.  ft. 

Stone  protection  lining  c.  yd-. 

52  Grading  and  ditching  road.s   1.  ft. 

54  Gravel  for  roads  c.  yd. 

55  Stone  filling  between  walls   " 

56  Drain  tile,  6"   1.  ft. 

57  Vitrified  drain  pipe,  12"   " 

61  Timber  guard  rails  for  roads    " 

63  Taking  down  lock  gates  b  sum 

64  Taking  down  swing  span  at  Trent  Bridge   " 

65  Taking  down  dam  at  Hastings   ' 

66  Unwatering  on  total  of  S35.000  

Accounts  (§1,044.20)— 

Detailed  in  1910-11,  page  W— 68  

9  Unwatering,  &c,  for  drainage  hole  i  

10  Moving  old  lock  gates  

11  Building  steps  and  parapet  wall  

12  Rebuilding  north  abutment  of  Highway  swing  bridge  at 

Hastings  

13  Staples  and  rings  for  power  sluices  

14  Supplying  and  fixing  chain  across  raceway  culverts  

Materials  delivered  


Quantity. 


7,000 
2,570 
14,200 
17,900 
SO 
3,410 
230,000 
52,000 
20, 000 


400 
200 
200 
840 
200 
400 
200 
342 
1,245 
166 
53 
256 


Paid  in  1909-10  (W— 11),  §30,640;  in  1910-11  (W— 10),  $110,930;  in  1911- 
12  (W— 13),  §65,380;  in  1912-13,  §17, 140;  drawback,  119,343.30... 


Trent  Canal:  Construction:  Holland  River  Division. 

D.  Conroy  &  Sons:  Queensville  Road  Bridge:  Supplementary  to 
Final  Estimate  to  July  25,  1911. 


Detailed  in  1908-09,  W— 83  

Extra  work  ($578)— 

1  Additional  excavation  in  foundation  of  pivot  pier  c.  yd 

3  Timber  for  rest  piers  f.b.m 


Previous  payments  (see  W— 83,  190S-09),  §18,212;  in  1911-12  (W— 13), 
§578  


York  Construction  Co.:  Sec.  No.  2:  Progress  Estimate  Aro.  S7  to 
Dec.  31,  1911  (Contract  of  Feb.  12,  1908). 

1  Clearing  acre. 

2  Grubbing  !   " 

5  Earth  excavation  c.  yd. 

5a  Earth  excavation   " 

5b  Earth  excavation   " 

5c  Earth  excavation   " 

6  Rock  excavation   " 

7  Body  concrete   " 

7a  Body  concrete  in  locks  1,  2  and  3,  and  in  dams  1  and  2   " 

8  Face  concrete  •   " 

8a  Face  concrete  in  locks  1,  2  and  3,  and  in  dams  1  and  2   " 

9  Steel  bars  for  concrete  reinforcement   lb. 

10  Expanded  metal  sq'  ft. 

11  Piles  delivered,  25  ft.  long  and  under   1.  ft. 

Carried  forward  


320 
12.9 


53 
8 

723,000 
3,400 
6,000 
1,000 
20 
10,102 
23,008 
436 
1,105 
78,603 
22,200 
18,310 


Rate. 

$  Ct8. 


0  10 
0  06 
0  06 
0  05 
0  05 

0  07 
28  00 
28  00 
28  00 
28  00 
35  00 
75  00 

1  00 

0  50 

1  00 

0  45 

1  10 
0  75 
0  20 
0  70 
0  70 


1  00 

20  00 


25  00 
90  00 
0  27 
0  50 
0  50 
00 
25 
90 
90 

8  00 

9  00 
0  05 
0  07 
0  20 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 75 

SESSIONAL  PAPER  No.  1 


Trent  Canal:  Construction:  Holland  River 
Division— Continued. 

York  Construction  Co.:  Sec.  No.  2— Concluded. 


Brought  forward. 


yd. 


12  Piles  delivered,  over  25  ft.  long  1.  ft. 

13  Pile  driving   " 

14  Hardwood  plank  in  pile  splices    f.b.m 

15  Wrought  iron  bolts  in  pile'spliees   lb. 

17  Sheet  piling  f.b.m 

18  Sheet  piling  'Wakefield'   " 

19  White  oak  in  mitre  sills  of  locks   " 

20  Douglas  fir  in  stop  logs   " 

21  White  pine  in  water  seal  checks   " 

22  Bolts,  &c,  in  mitre  sills   lb. 

23  Wrought  iron  plates  for  mitre  sills   " 

24  Steel  I.  beams,  &c,  in  sills  and  gains   " 

26  Cast  iron  in  hollow  quoin  casings   " 

27  Steel  rails,  &c,  for  winches   " 

28  Proof  chain  for  stoplog  winches,  staples,  &c   " 

29  Cast  iron  in  stop  log  winches   " 

30  Wrought  iron  in  stop  log  winches   " 

31  Brass  in  stop  log  winches   " 

33  Cast  iron  in  mooring  posts  

35  Cutting  notch  for  stone  protection  lining  c 

36  Stone  protection  lining  

41  Gravel  for  reads,  &c   " 

42  Stone  filling,  &c   " 

45  Vitrified  pipe,  12-in   1.  ft. 

46  Vitrified  pipe,  18-in   " 

47  Reinforced  concrete  pipe   " 

49  Puddle  c.  yd. 

51  Spruce  plank  f.b.m. 

53  Taking  down  &c,  Yonge  St.  Bridge  b.sum 

55  Taking  down,  &c,  bridge  at  2nd  con   " 

57  Unwatering  on  total  of  §22,500  

57a  Unwatering  

Accounts  ($4,294.37)— 

1  Material,  labour,  &c,  for  valve  gate  construction  

2  Changing  bulkhead,  &c,  at  Lock  3  

3  Cutting  forms  for  heel  posts  at  Lock  3  

4  Shifting  plant  at  Lock  3  

5  Building  stop  log  check,  Lock  3  

6  Mooring  pin  boxes,  Lock  3  

7  Extra  bulkhead,  Lock  3  

8  Building  bulkhead  at  head  of  Lock  3  

9  Time,  material,  &c,  for  test  piles  

10  Altering  forms  at  Green  Lane  Bridge  

11  Moving  shovel,  Lock  3  

12  Cleaning  cut  ditch  at  G.T.R.  

13  Excavating  material  washed  in  at  Lock  3  

14  Repairs  to  dam,  south  end  Newmarket  Basin  

15  Building  dam,  south  end  Newmarket  Basin  

16  Building  culvert  to  Davis  Leather  Co  

17  Steam  shovel  work  south  end  Newmarket  Basin  

18  Moving  large  mooring  posts,  Lock  3  

19  Changing  road  above  Lock  2  

20  Drilling  holes  in  I.  beams,  Dam  3  

21  Changing  forms  for  footing  courses,  Lock  2  

22  Detention  of  work  through  lack  of  cement  

Materials  delivered — 

Steel  bars   lb. 

Expanded  metal  sq.  ft. 

Sheet  piling  'Wakefield'  f.b.m. 

White  pine  in  water  seal  checks   " 

Douglas  fir  in  stop  logs   " 

Wrought  iron  plates  for  mitre  sills.   lb. 

Steel  I.  beams,  &c,  in  sills  and  gains   " 

Cast  iron  in  hollow  quoin  casings   " 

Steel  rails,  &c   " 

Cast  iron  in  winches   " 

Wrought  iron  in  winches   " 

Brass  in  winches   " 

Cast  iron  in  mooring  posts   " 

Carried  forward  


Quantity. 


1,920 

0 

24 

13,150 

0 

14 

.126 

31 

00 

1st; 

0 

07 

51,682 

31 

00 

28,500 

40 

00 

6,500 

150 

00 

2,500 

48 

00 

13,000 

50 

00 

12, 100 

0 

10 

6,550 

0 

10 

56,916 

0 

07 

55,600 

0 

05 

5,500 

0 

05 

110 

0 

07 

4,800 

0 

07 

800 

0 

09 

72 

0 

40 

9,200 

0 

07 

17,265 

0 

45 

15,358 

2 

50 

450  . 

1 

50 

122 

1 

50 

30 

1 

50 

706 

2 

75 

860 

1 

75 

15,265 

1 

00 

1,000 

35 

00 

2,093 
2,950 
5,000 
3,000 
14,010 

270 
2,928 
2,600 
2,500 
1,600 

550 
18 

770 


Rate. 
$  eta. 


0  03 
0  05 
30  00 
40  00 
40  00 
0  08 
0  05 
0  021 
0  03 
0  06 
0  07 
0  35 
0  04 


Amount. 
$  cts. 

402,196  15 

460  80 
1,841  00 
3  90 
13  02 
1,602  14 
1,140  00 
975  00 
120  00 
650  00 
1,210  00 
655  00 
3,984  12 
2,780  00 
275  00 
7  70 
336  00 
72  00 
28  80 
644  00 
7,769  25 
38,395  00 
675  00 
183  00 
45  00 
1,941  50 
1,505  00 
15,265  00 
35  00 
100  00 
75  00 
20,000  00 
200  00 

408  20 
10  45 
19  00 
52  60 

23  82 
60  89 

2  10 
6  20 
954  11 
33  10 

74  28 
42  40 

1,221  25 
319  00 
240  00 

24  27 
100  00 

5  70 
375  10 

19  40 
52  50 
250  00 

62  79 
147  50 
150  00 
120  00 
560  40 

21  60 
146  40 

65  00 

75  00 
96  00 
38  50 

6  30 
30  80 


510  998  04 


W— 76 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Trent  Canal:  Capital:  Construction:  Holland  River 

Division— Concluded. 

York  Construction  Co.,  Section  No.  2 — Concluded. 

Brought  forward  


Materials  delivered — Concluded. 

Stone  for  protection  lining  c.  yd. 

Coping  1.  ft. 

Gravel  c.  yd. 

Reinforced  concrete  pipe  24-in   1.  ft. 

Vitrified  double  strength  pipe  18-in   " 

Vitrified  double  strength  pipe  12-in   " 

Previous  payments  (see  W— 69, 1910-11),  §330,670  (§191,060  +  §139,610); 
in  1911-12  (W— 13),  $184,740;  drawback,  §7,265.54  


York  Construction  Co.,  agreement  of  Jan.  SO,  1912,  for  surrender  of  contract 
A~o.  17,011,  and  additional  work:  Progress  estimate  No.  6  to  June 

SO,  1912. 

Material  ($2,696.54)— 

Dynamite,  6,050  lb.  at  19c;  15,668  ft.  fuse,  §86.17  

Detonators,  11,300,  §90.40;  drill  steel,  629  lb.  at  lGc  

Soft  coal,  73  tons  at  §5;  14  cords  wood,  §56  

Rubber  boots  (new):  40  pr.  at  §3,  18  pr.  for  §54.30  

Rubber  boots  (used),  16  pr.  at  §2.25  

Gravel,  168  c.  yd.  at  §1.50;  lumber,  §253.24  

Sundry  material  

Labour  (§21,589.96)— 

Superintendent,  A.  Lothian:  Jan.  5-Apr.  18,  May  13-June  24,  1912, 
at  $250  

General  foreman,  §743.72,  time-keeper,  §677.40  

Blacksmith  

Teams,  2,159-55  d.  at  §5;  horse,  14  d.  at  §3  

Powderman,  1,433  h.;  engineers,  1,126  h   h. 

Carpenters,  294  h.  at  35c  

Night  watch:  87  n.  at  50c,  360  h.  at  20c  

Lighting  lamps,  January   d. 

Horse  and  rig,  Feb. -June   " 

Labourers,  33,079-5  h.  at  20c  

Overpayment  

Add  15  per  cent  on  $24,286.50  (§2,696.54  +  $21,589.96)  


Quantity. 


Paid  in  1911-12  (W— 13)  §17,276.19;  in  1912-13,  §10,653.29. 
(Note — Other  payments  under  agreement  on  page  W — 17) 


Trent  Canal:  Capital:  Construction. 

Bishop  &  Buchanan:  Concrete  Dam  at  Burleigh's  Falls:  Progress  Esti- 
mate No.  27  to  July  31,  1912. 

1  Earth  excavation  c.  yd. 

2  Loose  rock  excavation   " 

3  Solid  rock  excavation   " 

4  Body  concrete   " 

5  Face  concrete   " 

6  Plain  steel  bars   lb. 

7  Deformed  steel  bars   " 

8  Expanded  metal  s.  f t. 

9  Douglas  fir,  etc  f.b.m. 

10  White  pine  timber   " 

11  Steel  I  beams  &  gains   lb. 

13  Steel  rails  &  fastenings  for  winches   " 

14  Proof  chain,  etc   " 

19  Wrought  iron  pipe  &  fillings   " 

23  Expansion  joints  each 

24  Removing  timber  platform  of  old  dam  b.  sum 

25  Fnwatering   " 

31  Stone  cutters   d. 


Paid  in  1909-10  (W— 11),  $1,980;  in  1910-11,  (W— 10),  $23,690;  in  1911-12 
(W— 13),  §21,200;  in  1912-13,  $2,440;  drawback,  $2,145.70. 


2,559 


23 
104 


2,698 
600 
2,760 
7,135 
365 
6,400 

37,400 
6,410 

23,000 
5,000 

39, 120 
8,800 
5,440 
2,400 
6 


Rate. 
S  cts. 


3,880 

1  50 

5,820  00 

19,720 

0  15 

2,958  00 

1,000 

0  75 

750  00 

1,100 

1  50 

1,650  00 

294 

1  50 

441  00 

78 

0  75 

58  50 

0.25 


2.00 
2  00 


1  00 

0  65 

1  60 
3  50 
5  00 
0  06 
0  06 
0  06 

65  00 
65  00 
0  06 
0  06 
0  06 
0  10 
10  00 
300  00 


Amount. 
$  cts. 


5  00 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 77 


SESSIONAL  PAPER  No.  1 


Trent  Canal:  Capital:  Construction:   Lindsay  Section. 

Quantity. 

Rate. 

Amount. 

John  Ritchie  &  Co.:  Supplementary  Final  Estimate  to  Oct.  14,  1911. 

41,105  93 

Claims  (8993.48)— 

65  ri7 

62  77 

Nos.  4  and  7:  Delay  to  work,  owing  to  Department  not  providing 

thn  rnntniftnr  ivifli  nln.ns  of  tlin  Wrllin/rton  St  Bridi'p 

750  00 

No.  6:  Removing  old  concrete  in  east  abutment  of  Wellington  St., 

c.  yd. 

67-73 

l 

7fk 

115  14 

Paid  in  1909-10  (W— 11)  826,840;  in  1910-11  (W— 10),   814,265.93;  in 

1911-12,  (W— 13)  8993.48. 

42,099  41 

Trent  Canal:  Capital:  Construction:  Rosedale  Section. 

Randolph  Macdonald  Co.:  Rcscdale  Section:  Progress  Estimate  No.  S3 

to  July  SI,  1912. 

42 

in 
ou 

2,100  00 

2  Grubbing  

4 

1  nn 

1UU 

400  00 

rod 

320 

2 

720  00 

5 

1  n 

uu 

50  00 

c.  yd. 

229,000 

n 
u 

80, 150  00 

4,950 

u 

fin 

2,970  00 

tt 

25,800 

o 

L 

7<; 

/  0 

70  950  00 

it 

9,020 

A 

42  845  00 

a 

300 

ou 

1,350  00 

lb. 

5,300 

U 

u/ 

371  00 

it 

15,500 

U 

Uo 

1,240  00 

16  White  oak,  15"xl5*  in  mitre  sills  

f  b.m. 

1,500 

nn 

uU 

nn 
UU 

135  00 

It 

11,000 

71 

to 

UU 

825  00 

tt 

2,000 

ou 

nn 
uu 

120  00 

19  Bolts,  nuts,  washers  and  wrought  iron  fastenings,  etc  

lb. 

700 

0 

07 

49  00 

it 

1,450 

0 

08 

110  00 

tt 

13,300 

0 

09 

1,197  00 

tt 

8,300 

0 

12 

996  00 

it 

7  600 

0 

07 

532  00 

tt 

2,760 

0 

10 

276  00 

it 

1,900 

0 

07 

133  00 

tt 

200 

0 

07 

14  00 

it 

8 

0 

45 

3  60 

32  Wrought  iron  pipe  and  malleable  pipe  rail  fittings,  etc  

tt 

2,000 

0 

12 

240  00 

33  Cutting  notch  for  stone  protection  lining  

c.  yd. 

4,500 

0 

45 

2,025  00 

u 

17  800 

1 

00 

17,800  00 

i.  ft. 

11,200 

0 

13 

1,456  00 

36  Sodding  

s.  vd. 

14, 200 

0 

25 

3,550  00 

1.  ft, 

4,700 

0 

75 

3,525  00 

39  Gravel  for  roads  

it 

1,600 

1 

35 

2, 160  00 

tt 

90 

0 

80 

72  00 

43  Vitrified  pipe  18"  

it 

80 

1 

10 

88  00 

t< 

140 

0 

70 

98  00 

12,000  00 

lb. 

11,586 

0  06 

695  16 

Accounts  ($1,062.54)— 

Detailed  1910-1 1    mrr-  W— 70     

502  09 

Levelling  stone  piles,  deposited  by  Government  dredge  along  the 

500  45 

Previous  payments  (see  W -70,  1910-11), $209,830  ($121,420+888,410); 

in  1911-12  (W— 13)  $38,160;  in  1912-13,    $2,090;  drawback. 

$2,234.30. 

252,314  30 

Trent  Canal:  Capital:  Construction:  Petcrboro'-Lakefield 

Division. 

Brown,  Love  &  Aylrncr:  Section  No.  1:  Final  Estimate  No.  67  to  Aug. 

SI,  1911. 

38.56 

50  00 

1,928  00 

2  Earth  excavation  

.  c.yd. 

136,374 

0  22 

30,002  28 

it 

4,921 

0 

12 

590  52 

1,575 

1 

00 

1,575  00 

34,095  80 

W— 73 


'AUDITOR  GEXERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Trent  Canal:  Capital:  Construction:  Peterboro'-Lakefleld 
Division — Concluded. 

Brown,  Love  &  Aylmer:  Final  Estimate  No.  67 — Concluded. 


Brought  forward. 


Quantity. 


5  Solid  rock  excavation  in  prism  c.yd. 

6  Solid  rock  excavation  in  lock  pits   " 

7  Concrete  where  required,  except  entrance  piers   " 

8  Concrete  in  entrance  piers   " 

9  Timber  (sawn  10  x  12)  in  entrance  piers,  &c   I. ft. 

10  Timber  (sawn  10  x  10)  in  entrance  piers,  &c   " 

11  White  pine  timber  (10  x  12)  in  dams   " 

12  White  pine  timber  (12  x  14)  in  locks  and  dams   " 

13  White  pine  timber  (6  x  12)   " 

14  White  oak  timber  (12  x  14)   " 

15  White  oak,  12  x  12,  and  under   eft. 

16  White  oak  plank,  4  x  10  f.b.m. 

17  White  pine  plank   " 

19  Blocks  in  ties,  10  x  10  x  24,  and  over     ea. 

20  White  pine,  16  in.  wide  and  12  in  and  upwards  in  thickness. . .  eft. 

21  White  pine,  16  in.  wide,  10  in.  to  12  in.  in  thickness   " 

22  White  pine  timber,  18  in.  x  10  in.  in  short  bars   " 

24  White  pine  plank  in  bridge  f.b.m. 

26  White  pine  in  joists,  4  in.  x  4  in   " 

27  White  oak  timber  in  bars  of  gates,  12  x  16  in   eft. 

28  White  oak  timber  in  bars  of  gates,  12  in.  x  18  in   " 

29  White  oak  timber  in  bars  of  gates,  12  in.  x  20  in   " 

30  White  oak  in  mullions,  12  in.  x  !8  in   " 

31  White  oak  in  mullions,  16  in.  x  18  in   " 

32  White  oak  in  binders,  8  in.  x  12  in  f.b.m. 

33  White  oak  in  binders  and  fenders,  4  in.  x  12  in   " 

34  White  oak  in  studding,  4  in.  x  16  in   " 

36  Rock  elm  in  dowels,  3  in.  sq   " 

37  Wrought  iron  in  gate  hangings,  &c   lb. 

38  Wrought  iron  in  screw  bolts,  &c   " 

39  Cast  iron  in  lock  gates   " 

40  Cast  iron  in  ballast  for  lock  gates   " 

41  Girder  in  lock  gates   " 

42  Brass  where  required   " 

43  Painting  lock  gates  bulk  sum 

44  Erecting  lock  gates  in  position  per  pair 

45  Bolts  and  wrought  iron  in  mitre  sills   lb. 

46  Wrought  iron  in  bolts,  nuts,  &c   " 

47  Boiler  plate  in  binders  and  angle  iron  on  fenders   " 

48  Pressed  spikes   " 

50  Cast  iron  caps  for  mooring  posts   " 

51  Iron  rails  for  stoplog  winches  (2,000)  ton 

52  Chain  (§-in)  for  stoplog  winches   lb. 

53  Cast  iron  in  winches   " 

54  Wrought  iron  in  winches   " 

57  Stone  pitching  for  slopes  c.yd. 

58  Stone  filling  of  entrance  piers,  &c   " 

59  Puddle  where  required   " 

60  Soiling  and  seeding  banks,  &c  sq.yd. 

62  Grading  and  ditching  of  roads  100  l.ft. 

63  Cutting  bench-furnishing  and  laying  stone  protection   c.yd. 

64  Cutting  bench  furnishing  and  laying  stone  protection  100  l.f. 

65  Drilling  holes  in  rock  for  rock  bolts   l.ft. 

66  Broken  stone  or  gravel  for  road  beds  c.yd. 

67  Fencing  with  woven  wire,  1st  style   rod 

69  Gates  for  fences   ea. 

70  Timber  guards  for  road  approaches  to  bridges  100  l.ft. 

72  Unwatering  of  w7orks  bulk  sum 

Special  item:  Maple  timber  in  slides  of  dam   l.ft. 

Contractors'  claims  allowed  by  chief  engineer,  April  1904  (see 

detail  on  page  W— 133,  1903^1)  

Contractors'  accounts  (see  pages  W — 133-4,  1903^1)  

Claims  allowed  by  chief  engineer,  April  1904  (see  W — 134,  1903-4). . 


Less — Dredge  rental  and  oil. 


Previous  payments  (see  W— 134,   1903-4),  §394,407.86;  in  1911-12, 
(W— 13),  §2,243.74. 


95,461 
26,024 
27,019 
5, 190 
145,667 
43,592 
60,840 
5,916 
21.736 
2,530 
9,571 
6,600 
258,400 
3,635 
1,014 
3,313 
771 
2,317 
249 
2,984 
1,716 
475 
144 
53 
7,010 
8,660 
5,000 
375 
45,252 
254,567 
160,298 
2,954 
2,665 
170 


Rate. 
$  cts. 


0  75 
0  80 
3  00 
2  90 
0  18 
0  17 
0  23 
0  28 

0  14 

1  25 
0  85 

18  00 
18  00 
0  30 
0  70 
0  60 
0  70 
25  00 
25  00 


30 
35 
45 
40 
50 


75  00 
75  00 
75  00 
80  00 
0  11 
0  07 
0  07 
0  04 
0  06 
0  35 


10 
8,173 
10,514 
16.500 
31,902 
6,422 
8.124 
422 
8,167 
1,916  ! 
3,802.36' 
23,483 
1,099.5 
1,579.5  : 

169. io: 

298.5 
44.7 
1,737 
9,703 
479.6 
8 

12.7 


100  00 
0  06 
0  05 
0  05 
0  05 
0  05 
35  00 
0  05 
0  05 
0  06 


00 
40 
00 


2,514 


0  20 
25  00 

2  50 
70  00 

0  25 

1  00 

2  00 
14  00 
25  00 


0  28 


Amount. 
$  cts. 

34,095  80 

71,595  75 
20,819  20 
81,057  00 
15,051  00 
26,220  06 
7,410  64 
13,993  20 
1,656  48 
3,043  04 
3,162  50 
8, 135  35 
118  80 
4,651  20 
1,090  50 
709  80 
1,987  80 
539  70 
57  93 
6  22 
3,879  20 
2,316  60 
688  75 
201  60 
79  50 
525  75 
649  50 
375  00 
30  00 
4,977  72 
17,819  69 
11,220  86 
118  16 
159  90 
59  50 
500  00 
1,000  00 
490  38 
525  70 
825  00 
1,595  10 
321  10 
284  34 
21  10 
408  35 
114  96 
7,604  72 
9,393  20 
1,099  50 
315  90 
4,227  50 
746  25 
3,129  00 
434  25 
9,703  00 
959  20 
112  00 
317  50 
7,500  00 
703  92 

4,442  00 
4,062  00 
3,424  93 

402,764  60 
6,113  00 

396,051  60 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 79 

SESSIONAL  PAPER  No.  1 


Trent  Canal:  Capital:  Construction:  Peter  boro'-Lakefleld 
Division:  Exchequer  Court  Award. 

Brown,  Love  &  Aylmer:  Sec.  No.  1:  Award  re  Contract  IS, 128  dated  Aug 

27,  1895. 


a 
11 
11 
41 

50 


Rock  excavation  below  lock  1  at  $2.75,  less  75c.  previously  paid. c. yd 
Earth  excavation  below  lock  3,  at  $1,  less  22c.  previously  paid.  " 
Earth  excavation  below  lock  5,  at  $1,  less  22c.  previously  paid.  " 
Rock  excavation,  upper  entrance  Lakefield,  at  $1.50,  less  75c. 

previously  paid  "   " 

Earth  excavation,  upper  entrance  Lakefield,  at  50c,  less  22c. 

previously  paid   " 

Face  concrete   " 

Earth  excavation  in  ditches   " 

Rock  excavation  in  ditches   " 

Unwatering:  bulk  sum  of  ten  items  

Overhaul  at  Lakefield  


10  &  40  Dry  walls  at  Lakefield  at  $3.25,  less  $2  previously  paid.. 


II). 


Total,  carried  to  page  W — 20. 


Quantity. 


6,0.57 
1,077 
1,983 

490 

2,110 

32, 209 
3,050 
55 


4,243 
3,584 


Trent  Canal:  Capital:  Sintcoe  and  Balsam  Lake  Division. 

Brown  &  Aylmer:  Sec.  No.  S:  Final  Esamate  No.  79  to  Feb.  12,  1912. 

1  Chopping  and  clearing   ac. 

2  Grubbing   " 

3  Earth  excavation   c.yd. 

3aEarth  Excavation   " 

3bEarth  excavation   " 

3cEarth  excavation  ."   " 

3dEarth  excavation   " 

3eEarth  excavation   " 

3f  Earth  excavation   " 

3gEarth  excavation   " 

3hEarth  excavation   " 

4  Solid  rock  excavation   " 

6  Concrete   " 

OaConcrete  in  dams  Nos.  1,  2  and  3   " 

ObSiding  rental  for  cement  cars   car 

8  Timber,  10  in.  sq   l.ft. 

10  White  pine  timber,  10  in.  x  12  in   " 

11  White  pine  timber,  12  in.  x  12  in   " 

14  White  oak  timber,  12  in.  x  14  in   " 

15  White  oak  timber,  12  in.  sq.  and  under  f.  b.m. 

16  White  pine  plank,  3  in.  x  10  in   " 

18  White  pine  plank  in  entrance  piers,  &c   " 

19  Cedar  in  culverts   " 

23  Tamarac,  &c,  piles,  16  ft.  and  under  driven   l.ft. 

24  Tamarac,  &c,  piles,  over  16  ft.,  driven   " 

23  &  24a  Tamarac,  &c,  piles,  original  location,  lock  No.  2   " 

25  Tamarac,  &c,  sheet  piling  f.  b.m. 

28  Douglas  fir  

29  Rock  elm  in  dowels   ea. 

30  Wrought  iron  in  gate  hangings,  &c   lb. 

31  Wrought  iron  in  screw  bolts,  &c   " 

32  Cast  iron  in  lock  gates,  &c   " 

33  Steel  castings   " 

34  Cast  iron  in  ballast   " 

35  Rolled  steel  plates,  &c   " 

36  Brass   " 

37  Tainting  lock  gates  b.sum 

38  Erecting  lock  gates...  per  pair 

39  Bolts  and  w.  i.  fastenings   lb. 

40  Wrought  iron  in  bolts,  nuts,  &c   " 

42  Pressed  spikes   " 

43  Cast  iron  in  nigger  heads   " 

47  Iron  rails  for  winches   ton 

48  Proof  chain   lb. 

49  Cast  iron  in  winches   " 

50  Wrought  iron  in  winches   " 

52  Stone  pitching  of  slopes,  &c  c.  yd. 

53  Stone  filling  of  entrance  piers,  &c  c.  yd. 

54  Puddle   " 

Carried  forward  


187.94 
87.6 
691,893 
988 
590 
400 
10,450 
340 
1,866 
716 
489 
1,343.8 
60,979.7 
9,421.9 
544 
116 
1,138 
513 
1,129.4 
14,580 
31,294 
15,837 
50.307 
2,086 
104,038 
12,071 
161,306 
180,056 
1,692 
41,428 
29, 973 
176,963 
5,493 
14,700 
64,162 
ISO 


10 

10,144 
36,612 
1,008 
10,546 
1.926 
410 
8,214 
506 
832 
1,544 
35,679 


Rate. 
$  cts. 


2  00 
0  78 
0  78 

0  75 

0  28 
0  18 
0  22 
0  75 


0  03 

1  25 


25  00 
35  00 
0  15 
0  30 
0  10 
0  10 
0  05 
0  30 
0  30 
0  25 
0  10 
0  70 
3  00 

0  30 

1  00 
0  17 
0  25 

0  55 

1  10 
70  00 
30  00 
25  00 
20  00 

0  35 
0  30 
0  15 
35  00 
75  00 
0  05 
0  08 
0  08 
0  07 
0  15 
0  03 
0  06 
0  35 


80  00 
0  06 
0  05 
0  05 
0  05 

40  00 
0  06 
0  07 
0  07 
4  00 
0  65 
0  75 


Amount. 
$  cts. 


13,314  00 
840  06 
1,546  74 

367  50 

590  80 
5,797  62 

671  00 
41  25 
1,024  00 

127  29 
4,480  00 

28,800  26 


4,698  50 
3,060  00 
103,783  95 
296  40 
59  00 
40  00 
522  50 
102  00 
559  80 
179  00 
48  90 
940  66 
200,939  10 
2,826  57 
544  00 
19  72 
284  50 
282  15 
1,242  34 
1,020  60 
938  82 
395  93 
1,006  14 
730  10 
31,211  40 
1,810  65 
5,645  71 
13,504  20 
84  60 
3,314  24 
2,397  84 
12,387  41 
823  95 
441  00 
3,849  72 
63  00 
800  00 
800  00 
608  64 
1,830  60 
50  40 
527  30 
77  04 
24  60 
574  98 
35  42 
3,328  00 
1,003  60 
26,759  25 

436,480  23 


W— 80 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Trent  Canal:  Capital:  Simcoe  and  Balsam  Lake 
Division — Concluded. 

Brown  &  Aylmer — Continued. 


Brought  forward. 


55  Soiling  and  seeding  banks,  &c  sq  yd 

56  Soiling  and  sodding  banks,  &c  

57  Grading  and  ditching  of  roads  100  1.  ft. 

59  Cutting  bench,  &c,  for  protection  lining  c.  yd. 

59aCoping  for  protection  lining  "   1.  ft. 

60  Stone  pitching  of  boulders   " 

62  Broken  stone  or  gravel  c.  yd. 

62a  Re-handling  gravel   " 

63  Wire  fencing,  1st  style   rod 

65  Iron  gates  each 

67  Timber  guard  rails  100  1.  ft. 

Removing,  &c.  old  fences  

Drain  tiles,  10  in   1.  ft. 

Unwatering  b.  sum. 

Labourers   day 

75  Carpenters   " 

76  Stone  cutters   " 

78  Team,  waggon,  &c   " 

Contractors'  accounts  (SI, 849. 91) — 

Driving  test  piles  

Taking  up  and  moving  fences  

Digging  test  pits  

Bridge  railing  on  iron  supports  

Removing  material  deposited  in  prism  

Wire  rope,  &c,  for  gate  arms  

Re-handling  gravel,  &c  

12  accounts  under  $75  each  


70 
71 
73 
74 


Quantity. 


39,121 
67 . >  4 1 
247 
30,41S 
33,543 
7,174 
5,791 
5,510 
4,341 
29 
49 
4(5 
7,  US 


92 


94 
1 

2- 


Rate. 
$  cts. 


0  10 

0  15 
1.5  00 

1  25 

0  21 

1  00 
1  00 

0  OS 

1  75 
14  00 
3«  00 

2  00 
50 


1  50 

2  50 
4  00 

3  50 


Less — Demurrage  paid  by  department. 


Previous  payments  (see  W— 64,  1907-8)  §504,104.09  ($482,320  + 
§21,784.09);  in  1911-12  (W— 13)  §29,581.65  


Trent  Canal:  Capital:  Construction. 


Herbert  B.  Collier:  Lock  Gate  Machines:  Progress  Estimate  So.  20 

to  Nov.  30,  1911. 

Trenton,  Lock  No.  1  ($3,140.02)— 

2  operating  machines,  upper  recess  

2       "  "       lower  recess  

4  sets  anchorage  fittings  

4  pivots  

Trenton,  Lock  No.  2  ($3,140.04)— 

2  operating  machines,  upper  recess  

2       "  "       lower  recess  .,. 

4  sets  anchorage  fittings  

4  pivots  

Glen  Miller,  Lock  No.  3  ($3,171.80)— 

2  operating  machines,  upper  recess  

2       "  "       lower  recess  

4  sets  anchorage  fittings  '.  

4  pivots  

Glen  Miller,  Lock  No.  4  ($2,995.80)— 

2  operating  machines,  upper  recess  

2       "  "       lower  recess  

4  sets  anchorage  fittings  

4  pivots  

Glen  Miller,  Lock  No.  5  ($3,039)— 

2  operating  machines,  upper  recess  

2       "  "       lower  recess  

4  sets  anchorage  fittings  

4  pivots  


Amount. 
§  cts. 

436,480  23 

3,912  10 
10,176  15 
3,718  80 
38,022  50 
7,044  03 
7, 174  30 
5,791  10 
440  80 
7,597  80 
406  00 
1,744  75 
811  52 
3,559  25 
5,000  00 
141  00 
4  75 
11  60 
3  15 

325  50 
227  00 
225  28 
220  80 
100  00 
145  SO 
161  10 
444  43 

533,889  74 
204  00 

533,685  74 


Carried  forward. 


143  50 
143  52 
478  00 
375  00 

143  52 
143  52 
478  00 
375  00 

146  40 
172  40 
47S  00 
375  00 

071  40 
071  40 
478  00 
375  00 

093  00 
093  00 
47S  00 
375  00 


15.4S6  66 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— 81 


Trent  Canal:  Capital:  Construction— Continued. 
H.  B.  Collier:  Lock  gate  machines — Concluded. 


Brought  forward  

Frankford,  Lock  No.  6  ($3,019.80)— 

2  operating  machines,  upper  recess  

2       "  "       lower  recess  

4  sets  anchorage  fittings  

4  pivots  

Glen  Ross,  Lock  No.  7  ($3,019.80)— 

2  operating  machines,  upper  recess  

2       "  "      -lower  recess  

4  sets  anchorage  fittings  

4  pivots  

Glen  Ross,  Lock  No.  8  ($3,039.SO)— 

2  operating  machines,  upper  recess  

2       "  "       lower  recess  

4  sets  anchorage  fittings  

4  pivots  

Glen  Ross,  Lock  No.  9  ($2,913)— 

2  operating  machines,  upper  recess  

2       "  "       lower  recess  

4  sets  anchorage  fittings  

4  pivots  

Glen  Ross,  Lock  No.  10  ($2,991)— 

2  operating  machines,  upper  recess  

2       "  "       lower  recess  

4  sets  anchorage  fittings  

4  pivots  

Raney  Falls,  Locks  11  and  12  ($4,598.50)— 

2  operating  machines,  upper  recess  

2       "  "       lower  recess  

2       "  "       inter,  recess  

6  sets  anchorage  fittings  

6  pivots  

Campbellford,  Lock  No.  13  ($2,901.40)— 

2  operating  machines,  upper  recess  

2   '    "  "       lower  recess  

4  sets  anchorage  fittings  

4  pivots  

Middle  Falls,  Lock  No.  14  ($3,194.60)— 

2  operating  machines,  upper  recess  

2       "  "       lower  recess  

4  sets  anchorage  fittings  

4  pivots  

Middle  Falls,  Lock  No.  15  ($3,030.60)— 

2  operating  machines,  upper  recess  

2       "  "  lower-recess  

4  sets  anchorage  fittings  

4  pivots  

Healey's  Falls,  Locks  16  and  17  ($4,582.30)— 

2  operating  machines,  upper  recess  

2       "  "       inter,  recess  

2       "  "       lower  recess  

6  sets  anchorage  fittings  

6  pivots  

Hastings,  Lock  No.  18  ($3,047)— 

2  operating  machines,  upper  recess  

2  "       lower  recess  

4  sets  anchorage  fittings  

4  pivots  ,  

Rosedale  Lock — completed  

Lindsay  Lock — completed  

Holland  River  Division,  Lock  No.  1  ($4,675.50)- 

2  operating  machines,  upper  recess  

2       "  "       inter,  recess  

2       "  "       lower  recess  

6  sets  anchorage  fittings  

6  pivots  

Holland  River  Division,  Lock  No.  2  ($4,675.50)- 

2  operating  machines,  upper  recess  

2  "       lower  recess  

2  "       inter,  recess  


6  sets  anchorage  fittings. 
6  pivots  


1 — 6w 


Carried  forward. 


Quantity. 


Rate. 
%  cts. 


Amount. 

$  cts. 

15,486  66 

1,083  40 
1,083  40 
478  00 
375  00 

1,083  40 
1,083  40 
478  00 
375  00 

1,093  40 
1,093  40 
478  00 
375  00 

1,030  00 
1,030  00 
478  00 
375  00 

1,030  00 
1,108  00 
478  00 
375  00 

1,093  00 
1,113  00 
1,113  00 
717  00 

562  50 

1,014  20 
1,034  20 
478  00 
375  00 

1,160  80 
1,180  80 
478  00 
375  00 

1,085  80 
1,091  80 
478  00 
375  00 

1,080  00 
1,111  00 
1,111  80 
717  00 
562  50 

1,097  00 
1,097  00 
478  00 
375  00 
3,097  00 
4,645  50 

1,132  00 
1,132  00 
1,132  00 
717  00 
562  50 

1,132  00 
1,132  00 
1,132  00 
717  00 
562  50 

68,917  96 


W— 82 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


 ^  

Quantity. 


Trent  Canal:  Capital:  Construction — Concluded. 

H.  B.  Collier,  Lock  gate  machines — Concluded. 
Brought  forward  


Holland  River  Division,  Lock  No.  3  f$4,675.50)— 

2  operating  machines,  upper  recess  

2       "  inter,  recess  

2       "  "       lower  recess  

6  sets  anchorage  fittings  

6  pivots  


Paid  in  1909-10  (W— 11)  §26.740;  in  1910-11  (VV— 10)  $27,830;  in  1911-12 
(W— 13)  817,670;  drawback,  $1,353.46. 

Dominion  Bridge  Co.:  Waggon  Valves:  Progress  Estimate  No.  19  to  July 

31,  1912. 


Trenton,  Lock  No.  1:  4  valves  completed  

Trenton,  Lock  No.  2:  4  valves  completed  

Glen  Miller,  Lock  No.  3:  4  valves  completed  

Glen  Miller,  Lock  No.  4 — 

2  upper  valves,  partly  completed  

2  lower  valves,  partly  completed  

Glen  Miller,  Lock  No.  5 — 

2  upper  valves,  partly  completed  

2  lower  valves,  partly  completed  

Frankford,  Lock  No.  6:  4  valves  completed  

Glen  Ross,  Lock  No.  7:  4  valves  completed  

Glen  Ross,  Lock  No.  9 — 

2  upper  valves,  partly  completed  

2  lower  valves,  partly  completed  

Glen  Ross,  Lock  No.  10— 

2  upper  valves,  partly  completed  

2  lower  valves,  partly  completed  

Campbellford,  Lock  No.  13 — 

2  upper  valves,  partly  completed  

2  lower  valves,  partly  completed  

Middle  Falls,  Lock  No.  14:  4  valves  completed.. . 

Healey  Falls:  4  valves  partly  completed  

Hastings,  Lock  No.  18:  4  valves  completed  

Rosedale:  4  valves  completed  

Weirs  at  Lock  No.  9:  2  valves,  partly  completed. . 
Weirs  at  Lock  No.  15:  2  valves,  partly  completed. 
Weirs  at  Lock  No.  17:  2  valves,  partly  completed. 


Paid  in  1909-10  (W— 11)  $22,030:  in  1910-11  (W— 10)  $28,630;  in  1911-12 
(W— 13)  $15,780;  in  1912-13,  $2,380;  drawback,  $7,640  


Wetland  Canal:  Capital:  Improvements,  Port  Colborne. 

M.  J.  Hogan:  Excavation  in  Entrance  Channel  and  Extension  of  Mooring 
Dock:  Progress  Estimate  No.  Jt  to  Mar.  31.  1912. 

1  Excavation  c.  yd 

la  Excavation,  drilled  and  blasted  " 

2  Timber  cribwork  f.b.m 

3  Wire  spikes  !   lb. 

Materials  delivered — 

Concrete  blocks  c.  yd, 

Paid  in  1911-12  (W-21),  $84,400;  drawback,  $9,370. 

M.  J.  Hogan:  Widening  deep  channel  along  west  pier  and  docking  west 
of  Government  Elevator:  Final  Estimate,  No.  6,  Nov.  SO,  1911. 

1  Rock  excavation  c.  yd. 

2  Timber  in  cribwork  f.b.m. 

3  Wire  spikes   lb. 

4  Concrete  blocks  c.  yd. 

5  Concrete  in  mass   " 

6  Cast  iron  in  mooring  posts   lb. 

7  Wrought  iron  in  mooring  posts   " 

8  Re-inforcing  steel   " 

Carried  forward  


Rate. 
$  cts. 


19,200 
12,100 
290,000 
15,500 

350 


14,372 
635,692 
34,346 
640.9 
966.3 
5,590 
2,184 
1,463 


3  35 
1  50 

32  00 
0  04 

4  00 


3  50 
27  00 

0  04 
5  00 

4  50 
0  03} 
0  03} 
0  05 


76,737  61 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 83 
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Welland  Canal:  Capital:  Improvements,  Port  Colborne — Con. 
M.  J.  Hogan:    Final  Estimate,  &c. — Concluded. 

Brought  forward  


Accounts — 

Mooring  hooks  (4)  and  2  U's  

Cement,  39f  bbls.  at  $1 .90;  less  347  bags  at  10c  

Mooring  hooks  for  dock  No.  1:  54  hooks  and  27  U's,  3,711  lb. 

mild  machine  steel  at  7c  

Drilling  and  blasting  concrete  at  Mill  dock  


1 

2 

3 
4 
5 
6 
7 
8 
9 
10 
11 
13 


Paid  in  1910-11  (W-73),  $74,314.15;  in  1911-12  (W-21),  $2,892.56. 

I.  C.  R > . :  Capital:  Chatham:  Diversion  of  Line  and 
Branch  to  Wharf. 

Morrison  &  Clark:  Final  Estimate  to  Dec.  1,  1911:  Branch  Line, 

ATelson  to  Chatham. 

Clearing   acre 

Close  cutting   " 

Grubbing   " 

Standard  wire  fence  erected   rods 

Standard  iron  gates  in  place  each 

Solid  rock  excavation  (line)  c.  yd. 

Loose  rock  excavation  (line)   " 

Common  excavation   " 

Foundation  excavation  (all  classes  except  solid  rock)   " 

Foundation  excavation  (solid  rock)   " 

Borrow   " 

Train  haul   " 

14  Mass  concrete,  1-2-4  in  work   " 

15  Dry  stone,  retaining  walls   " 

16  Derrick  laid  rip-rap   " 

19  Loose  stone  filling  around  structures  

21  Form  tiles  in  place,  4  in   1 

23  Labour  driving  piles   " 

24  Standard  cedar  sign  posts  each 

25  Long  leaf  hard  pitch  pine  ■.  f.b.m 

26  Sawn  spruce  or  hemlock   " 

27  Spruce  scantling  in  the  work,  including  spikes  and  nails   " 

28  Spruce  deals  in  the  work,  incl.  spikes  and  nails  f.b.m 

29  T.  and  g.  dressed  spruce  for  concrete  moulds   " 

30  Labour  only  on  moulds  used  2  or  more  times  

Flatted  spruce  or  hemlock,  9  in.  x  10  in  

Flatted  cedar,  8  in.  x  9  in   " 

Round  timber,  over  9  in.  diameter   " 

34  Steel  re-inforcing  bars  in  culvert  covers,  J  in.  to  1  in   lb. 

35  Drift  bolts   " 

Screw  bolts   " 

Cast  iron  washers,  &c   " 

Tracklaying   miles 

Overhaul   c.  yd. 

Walsh  core  trestle  ($2,559.70)— 

Princess  pine  piling  I.  ft. 

Superintendence,  &c,  10  per  cent  on  $2,327  

Constructing  winter  road  at  station  280,  removing  old  crib  at 
station  275,  laying  track  around  Miramichi  Foundry,  removing 
materials  and  rubbish  from  right-of-way  through  the  town,, 
lowering  trestle  at  station  320:  labour,  $730.22;  superintendence 


ft. 


31 
32 
33 


36 
37 
38 


1.  ft. 


&c,  $73.02. 


Paid  in  1910-11  (VV-23),  $54,220  13;  in  1911-12  (W-24),  $120,775  01. 
I.  C.  Ry.:  Capital:  Dartmouth  to  Deans:  Branch  Line. 

M .  P.  &  J.  T.  Davis:  Progress  Estimate  No.  4  to  June  SO,  t9l2. 

1  Clearing   acre 

2  Isolated  and  dangerous  trees  each 

3  Close  cutting   acre 

4  Grubbing   " 

7  Solid  rock  excavation.  c.  yd. 

8  Loose  rock  excavation  ,   " 

9  Common  excavation   " 

10  Borrow   " 


Carried  forward. 


Quantity. 


Rate. 
%  cts. 


52 
1 

19.1 

4,474 
146 
19,636 

2.303 
62,031 

7,645 

1,446 
78,453 

1,789 

3,498.9 
190.5 

3,064.9 

1,493.5 

1,604 

9,768 
9 

116,758 
16,812 
129,305 
82,963 
152,470 
4,163 
17,835 
57,144 
34,552 
51,650 
43,360 
4,832 
1,670 
8.48 
1,229,026 

11.635 


391.7 
24 

.829 
20.11 
24,528 
18,047 
68,303 
24,388 


35  00 
35  00 
75  00 


05 
5  75 
1  30 
0  45 
0  21 
0  85 
3  50 
0  21 
0  27 


7 
2 
2 
1 
0 


50 
00 
25 
50 
08 
0  25 
11  00 
50  00 
22  00 
22  00 
24  00 
35  00 
15  00 
0  15 
0  25 
0  12 
0  03| 
0  04* 
0  05* 
0  04| 
275  00 
0  01 

0  20 


30  00 

0  50 
22  00 

105  00 

1  20 
0  55 
0  27 
0  32 
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I.  C.  Ry.:  Capital:  Dartmouth  to  Deans: 
Branch  Line — Concluded. 

M.  P.  &  J.  T.  Dans— Concluded. 


Brought  forward . 


12  Foundation,  excavation  c.  yd. 

26  Concrete,  1-2-4  in  work  

28  Stone  bank  protection,  hand  laid   " 

39  Spruce,  2  in.,  planed,  tongued  and  grooved,  in  work,  including 
spikes  f.b.m. 

41  Hemlock,  flatted,  10  x  10,  sawn  on  three  sides   " 

42  Spruce,  flatted,  8  x  10   1.  ft. 

44  Timber,  round,  9  in.  dia.  and  up  

50  Ties  (hemlock  or  tamarac)  each 

52  Wrought  iron  drift  bolts   lb. 

Overhaul....   yd- 

Material  delivered  

Extra  work  ($1,111.17)— 
Labour  (S791  17)— 

Foremen:  16  d.  at  S3. 50;  7  d.  at  ?60  per  m.,  and  board  $20.37 

Mechanics,  $131.36:  time-keeper,  $23.28  

Blacksmiths,  $39.71;  night  watch,  $28.20  

Labourers,  247  d.  at  $1.75  

Horses,  24  d.  at  $2.50  

Material  ($218.98)— 

Plank,  8,000  ft.  at  $15  

Sundry  material  

Superintendence,  etc.,  10  per  cent  on  $1,010.15  ($791.17+$218.98). 


Paid  in  1912-13,  $77,207.11;  drawback,  $8,578.57. 

I.  C.  Ry.:  Capital:  Sydney  Mines:  Diversion  of  Line. 

D.  Grant  Kirk:  Railway  between  George's  River  and  Sydney  Mines: 
Progress  Estimate  No.  18  to  Mar.  SI,  1912. 
1  Clearing   ac. 

4  Standard  wire  fencing  erected   rods 

5  Standard  wire  gates  in  place  each 

6  Solid  rock  excavation  c.  yd. 

7  Loose  rock  excavation   " 

8  Common  excavation   " 

9  Foundation  excavation,  all  classes  except  solid  rock   " 

11  Borrow,  any  approved  material,  not  train  hauled   " 

13  Borrow  material  transported  by  locomotive  and  cars  between 

any  points  in  the  line   " 

14  Mass  concrete,  1-2-4   " 

16  Bridge  concrete,  lj-2-4  deposited  in  water  by  dump  buckets 

in  caissons   " 

17  Ashlar  masonry  in  caissons,  first  class   " 

19  Loose  stone  bank  protection  not  hand  laid   " 

21  Large  stone  rip-rap  deposited  in  water  around  piers   " 

22  Loose  stone  filling  around  structures  or  in  crib  or  abutments.  " 

24  Farm  tile  in  place   1.  ft. 

25  Spruce  foundation  piles  measured  under  cut-off   " 

26  Cutting  off  piles  under  water  each 

30  Sawn  spruce  or  hemlock,  in  caissons  or  other  work,  10x10,  &c. f.b.m. 

31  Sheet  piling  driven,  spruce   " 

32  Spruce  scantling  in  the  work,  inch  spikes  and  nails   " 

33  Spruce  deals  in  work,  inch  spikes  and  nails   " 

34  Dressed  t.  and  g.  spruce,  dry  for  moulds  in  work. .'.   " 

35  Labour  only  in  moulds  used  for  two  or  more  times   " 

37  Flatted  cedar  in  work   1.  ft. 

38  Round  timber,  6  in.  dia.,  in  work   " 

39  Round  timber,  9  in.  dia.,  in  work   " 

40  Steel  reinforcing  bars  in  culvert  covers,  \  in.  to  1  in   lb. 

41  Drift  bolts  in  work   " 

42  Screw  bolts,  nuts  and  washers,  in  work   " 

44  Laying  old  rails  in  culvert  tops  -.   1.  ft. 

45  Caulking  with  three  thread  oakum   " 

47  Dredging,  scow  measurement  c.  yd 

Overhaul,  100  ft   " 

Materials  delivered  


Quantity. 


619 

65 
153 

3,300 
1,200 
546 
372 
1,671 
21 

22,356 


Paid  in  1910-11  (W— 30),  $55,248.98; 
drawback,  $24,546.34  


in  1911-12  (W— 30),  §165,668.21 


23.68 
4,250 
40 
20,047 
13,184 
83,124 

3,968.5 
80,218 

56, 202 
4,799.6 

1,431.4 
S45.9 
8,280 
4,732 
8,533 
50 
14,074 
587 
189,460 
39,400 
28,870 
1,150 
127,640 
18,568 
2,904 
28,052 
60, 228 
10,477 
56,760 
1 , 205 
4,590 
13,730 
2,639 
827,700 


Rate. 
%  cts. 


0  60 
9  00 

1  60 

18  00 
18  00 
0  15 
0  12i 
0  30 
0  04 
0  01 


30  00 


1  00 
7  00 
1  32 
0  55 
0  24i 
0  95 
0  26 

0  29 
7  90 

10  75 
12  95 


1  50 
1  90 
1  00 
0  05 

0  34 

1  15 
28  00 
40  00 
30  00 
30  00 
32  00 
11  00 

0  35 
0  12 
0  20 
0  04 
0  05 
0  07 
0  07 

0  04 

1  50 
0  01 
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P.  E.  I.  Ry.:  Capital:  Harmony  to  Elmira: 
Branch  Line. 

Whitehead  Bros.:  Progress  Estimate  No.  22  to  Jan.  St,  1912. 

1  Clearing   ac. 

2  Close  cutting  :   " 

3  Grubbing   " 

4  &  5  Standard  wire  fencing  including  gates   rods 

6  Solid  rock  excavation  c.  yd 

7  Loose  rock  excavation  '   " 

8  Common  excavation   " 

9  Foundation  excavation  in  air  or  water,  all  classes  except  solid 

rock  .'   " 

11  Borrowed  material  transported  by  locomotives  and  cars 

between  any  points  on  the  line   " 

13  Concrete,  1-2-4,  mass  in  the  work   " 

14  Concrete,  1-2-4,  re-inforced  in  the  work   " 

16  Square  merchant  steel  (f-in.),  in  reinforced  concrete   lb. 

19  Loose  stone  backing  behind  culvert  walls  in  place  c.  yd 

23  T.  and  g.  spruce,  2  in.,  for  moulds  in  the  work  f.b.m 


25  Spruce,  3  in.  x  4  in.,  for  moulds  in  the  work   " 

29  Spikes  and  nails  :   lb 

35  Traeklaying  miles 

36  Standard  sign  posts  for  highway  crossings  in  place  each 

Overhaul,  100  ft  c.  yd 

Material  used  in  work  ($538 . 52)— 

Hemlock  deal  f.b.m 

Freight  on  hemlock  

Labour  loading  and  unloading  

Labour  (§439)— 

Foremen,  30  h.  at  30c.,  140  at  50c  

Teams   h. 

Labourers,  192  h.  at  17^c,  1,080  at  18c  

Superintendence,  &c,  10  per  cent  on  8439  


Paid  in  1909-10  (W— 36),  §18,109.67;   in  1910-11  (W— 76),  §20,733.19; 
in  1911-12  (W—  36),  $63,111,38;  drawback,  $11,994.91  


Hudson  Bay  Railway:  Capital:  Construction. 


J.  D.  Me  Arthur:  Construction  of  railway  from  Le  Pas  to  Thicket  Portage: 
Progress  Estimate  No.  5  to  June  SO,  1912. 

1  Clearing,  including  close-cutting   ac. 

3  Grubbing   " 

4a  Solid  rock  c.  yd. 

4b  Loose  rock  and  other  materials   " 

33  Removal  of  moss   " 

Net  advances  and  deductions  


Paid  in  1911-12  (W— 39),  $8,147.41;  in  1912-13,  §48,243.32;  drawback, 
$6,265.63  


MacKenzie,  Mann  &  Co.:  Pas  Bridge  Substructure:  Progress  Estimate 

No.  7  to  Mar.  SI,  1912. 

1  Excavation  (dry)  c.  yd. 

2  Excavation  in  coffer  dams  '   " 

3  Timber  in  coffer  dams,  fir  f.  b.m. 

3  Timber  in  coffer  dams,  spruce   " 

4  Iron   lb. 

6  Concrete,  l-2|-6  c.  yd. 

7  Concrete,  1-3-6   " 

9  Piles,  delivered   1.  ft. 

10  Piles,  driven   " 

11  Steel  plates  on  cut  water   lb. 

12  Sheet  piling   " 

Paid  in  1910-11  (W— 40),  $75,355.46;  in  1911-12  (W— 39),  $24,059.57; 
drawback,  $11,046.11  


Quantity. 


77.59 
.89 


4. 

G,541 
45,222 
5,122 
100, 257 

1,651 


15,900 
1,429.1 
217.4 
10,831 

574.5 
49,102 
12,856 
2,122 
6.2 
5 

1,583,719 
30,904 


Rate. 
$  cts. 


15  00 
15  00 

75  00 


35 
10 


0  17 
0  17 

0  70 

0  40 
7  50 
9  50 

0  04 

1  50 
40  00 
16  00 

0  05 
190  00 

2  50 
0  01 

9  00 


330 


804.18 
14.21 
3,689 
59,287.88 
2,846 


678 
1,165.3 
270, 769 
27,702 
8,898 
1, 166.5 
4,219.4 
2,865 
2,865 
21,311 
978,600 


0  40 


40  00 
100  00 
1  65 
0  35 
0  16 


0  75 
3  00 
42  00 
20  00 
0  05 
8  00 
8  00 
0  10 
0  25 
0  05 
0  05 


Amount. 
$  cts. 


1,163  85 
13  35 

363  75 
8,830  35 
49,744  20 

870  74 
17,043  69 

1,155  70 

6,360  00 
10,718  25 
2,065  30 
433  24 
861  75 
1,964  08 
205  69 
106  10 
1,178  00 
12  50 
15,837  19 

278  14 
200  00 
60  38 

79  00 
132  00 
228  00 

43  90 


119,949  15 


32,166  40 
1,421  00 
6, 086  85 

20,750  75 
455  36 
1,776  00 


62, 656  36 


508  50 
3,495  SO 
11,372  30 
554  04 
444  90 
9,332  00 
33,755  20 
286  50 
716  25 
1,065  55 
48,930  00 


110,461  14 
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Quebec  Bridge:  Capital:  Construction. 

Jf  P.  &  J.  T.  Davis:  Substructure  of  bridge:  Progress  Estimate  No.  4 

to  June  SO,  WIS. 


yd. 


South  main  pier — 

Caisson  No.  1  c 

North  main  pier — 

Caissons  Nos.  2  and  3  

North  intermediate  pier  

North  anchor  pier  ($11,955  86) — 

Excavation  for  pier  and  coffer  dam   " 

Excavation  for  puddle  trench  

Crib  filling,  stone   " 

Puddle  filling  

Timber  and  plank  in  crib  and  sheeting  f.b.m 

Canvas  covering  between  sheeting  sq.  ft. 

Round  iron  and  spikes   lb 


Quantity. 


4,979.5 

22,941.7 
570.6 

3,491 
266 
611 
266 
90,082 
6,480 
4,500 


Paid  in  1911-12  (W— 41)  

Paid  in  1912-13  

Drawback:  40  per  cent  on  $136,936  25  

Drawback:  10  per  cent  on  $628,469.91  ($607,955.05  +  $8,559 


$11,955  86) 


Note. — 40  per  cent  was  retained  in  the  case  of  the  South  main  pier, 
owing  to  the  fact  that  it  had  not  been  carried  down  to  its  final 
position. 


Rate. 
$  cts. 

27  50 

26  50 
15  00 

1  50 
1  50 


00 
00 


41  00 
0  10 
0  05 


Amount. 

$  cts. 

136,936  25 

607,955  05 
8,559  00 

5,236  50 
399  00 

1,222  00 
532  00 

3,693  36 
648  00 
225  00 


765,406  16 


510,223  05 
137,561  62 
54,774  50 
62,846  99 


765,406  16 
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1911-12:  Carillon  and  Grenville  Canals:  Wages  of  Staff. 


Officer  whose  duties  were  continuous  throughout  the  year. 
Overseer,  E.  H.  McCoy,  12  m.  to  Mar.  31,  1912    


Employees  whose  duties  were  performed  chiefly  during  the  active  season, 

May  1  to  Nov.  SO,  1912. 
Calculation  of  amounts  occurring  frequently  below: 

$727  50:  12  m.  to  Mar.  31,  1912,  $060;  Sunday  work,  450  h.  at  15c. 

$452.50:  May  to  Nov.,  7  m.  at  $55;  Sunday  work,  450  h.  at  15c. 
Lock  No.  1  ($2,537.50)— 

At  $727.50:  P.  H.  Barclay,  master  

At  $452.50:  J.  Bradley,  J.  Masson,  W.  Robert,  I.  Thibert  

Lock  No.  2  ($2,990)— 

At  $727.50:  Ph.  Filion,  master  

At  $452.50:  Wm.  Bryerton,  Ed.  Dallaire,  R.  Pinkerton,  W.  Sittlington  

Nichols,  Jas.:  May  to  Nov.,  7  m.,  $385,  less  5  d.  at  $1.50;   Sundays,  450  h. 
at  15c  

Bryerton,  Jas.,  substitute,  5  d.  at  $1.50  

Lock  No.  3  ($2,537.50)— 

At  S727.50:  C.  H.  Wade,  master  

At  $452.50:  Ex.  Desforges,  J.  Gastor,  F.  Ranger,  J.  Teck  

Lock  No.  4  ($2,537.60)— 

At  $727.50:  Jos.  Paton,  master  

At  $452.5(T:  W.  Canning,  J.  B.  Teck  

Moon,  M.:  May  to  Nov.,  7  m.,  $385,  less  1  d.  at  $1.50;  Sundays,  450  h.  at  15c 

McKinnon,  A.:  May  to  Nov.,  less  6  d.  in  July  at  $55;  Sundays,  447  h.  at  15c 

Substitutes:  A.  Dupuis,  1  d.  at  $1.75;  D.  Rochon,  6  d.  at  $1.75,  3  h.  at  15c 
Lock  No.  5  ($2,542)— 

At  $727.50:  J.  Innis,  master  

At  $452.50:  H.  Lacroix,  A.  Laughran  

Dinsmore,  J.:  May  to  Nov.,  less  11  d.  in  Aug.,  at  $55;  441  h.  at  15c  

Leveillee,  J.  B.:  May  19  to  Nov.  30,  at  $55;  Sundays,  432  h.  at  15c  

Substitutes:  W.  Hooper,  11  d.  in  Aug.,  $19.52,  Sunday,  9  h.  at  15c;  L.  Ville- 

neuve,  18  d.  in  May,  $36.44,  Sunday,  18  h.  at  15c  

Lock  No.  6  ($2,531.60)— 

At  $727.50:  J.  H.  Barron,  master  

At  $452.50:  J.  Rayson  

Beaudin,  O.:  May  to  Nov.,  less  4  d.  in  June,  at  $55;  Sundays,  450  h.  at  15c  . 

Crooks,  W.:  May  to  Nov.,  less  1  d.  in  July,  at  $55;  Sundays,  450  h.  at  15c. 

Dupuis,  A.:  May  21  to  July  18  at  $55;  Sundays,  81  h.  at  15c  

Robertson,  D.:  May,  20  d.  at  $1.50,  July,  14  d.  at  $1.75,  Aug.  to  Nov.  at  $55; 
Sundays,  369  h.  at  15c  

Substitute,  W.  Forget,  4  d.  at  $1.75  

Lock  No.  7  (82,537.50)— 

At  $727.50:  T.  H.  Williamson,  master  

At  $452.50:  S.  Champagne,  E.  Lavictoire,  T.  Rayson,  J.  Sherwood  

Lightkeeper,  Hy.  Smith,  May  to  Nov.  at  $55  


Total,  $19,698.70  carried  to  page  W— 108. 


1811-12:  Chambly  Canal:  Wages  of  Staff. 

Officers  whose  duties  were  continuous  throughout  the  year. 

Superintendent,  P.  A.  Jodoin,  Apr.  1  1911,  to  Jan.  15,  1912,  at  $2,000  

Superintendent,  J.  E.  Robitaille,  Jan.  24  to  Mar.  31,  1912,  at  $2,000  

Clerk  and  store  keeper,  Jos.  Trudeau,  12  m.  to  Mar.  31  

Store  and  book-keeper,  Jes.  Charette,  12  m  

Electrician:  Ed.  Duchesneau,  12  m.  to  Mar.  31  at  $80;  Sundays,  84  h.  at  20c  

Asst.  electrician:  Chs.  Soupras,  12  in.  to  Mar.  31  

Asst.  electricians,  each  12  m.  at  $55:  A.  Barrette,  G.  Bouchard  

Carbonman,  A.  Desenneville,  May  to  Nov.,  7  m.  at  $45  

Telephone  and  light  repairer,  A.  Desenneville:  Apr.,  22^  d.  at  $2;  May  to  July. . 

266  h.  at  20c;  Aug.  to  Jan.,  320  h.  at  22 \c  

Telephone  and  light  repairer,  G.  Maheu:  Apr.  20i  d.  at  $1.75;  May  to  Dec,  60 

h.  at  17*c,  28  at  22\c,  4  d.  at  $2  

Lamplighter,  H.  Martial,  12  m.  at  $55  

Watchman,  J.  E.  Bonin,  12  m.  at  $55  

Office  caretaker,  Chambly,  N.  Scott,  12  m  

Office  caretaker,  St.  Johns,  Dame  E.  Robert,  May  to  Jan.,  9  m.  at  $15  

Care  electric  station,  Dame  A.  Desenneville:  May-July,  $28.84;  Aug.-Mar.  at  $15. 

Carried  forward  


Active 

Season. 

Season. 

$ 

cts. 

♦  cts. 

1,100 

00 

452 

50 

275  00 

1,810 

00 

452 

50 

275  00 

1,810 

00 

445 

00 

7 

50 

A  CO 

452 

50 

27 ^  00 

1,810 

00 

452 

50 

275  00 

905 

00 

451 

00 

441 

40 

12 

70 

A  rro 

452 

50 

275  00 

905 

00 

431 

63 

417 

86 

60 

01 

452 

50 

27=1  00 

452 

50 

445 

16 

451 

00 

118 

59 

329 

85 

7 

00 

452 

50 

275  00 

1,810 

00 

385 

00 

17,773  70 

1  925  00 

1,580 

61 

376 

33 

800 

00 

660 

00 

976 

80 

780 

00 

1,320 

00 

315 

00 

170 

22 

60 

70 

660 

00 

660 

00 

180 

00 

135 

00 

148 

84 

8,823  50 
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1911-12:  Chambly  Canal:  Wages  of  Staff— Concluded. 


Brought  forward. 


Employees  whose  duties  were  performed  chiefly  during  the  open  season,  May  to  Xov., 

1911. 

Calculation  of  amounts  occurring  frequently  below — 

S678.30:  12  m.  to  Mar.  31,  1912,  $660;  Sundays,  122  h.  at  15c. 

$678:  12  m.  to  Mar.  31,  S660;  Sundays,  120  h.  at  15c 

S403.30:  May  to  Nov.,  1911,  $385;  Sundays,  122  h.  at  15c. 

$403:  May  to  Nov.,  1911,  $385;  Sundays,  120  h.  at  15c. 
Lock  No.  9  ($2,689.65)— 

At  $678.30:  P.  Lachapelle,  master  

At  $403.30:  E.  Maheu,  C.  Pepin  

Hebert,  J.:  May  to  Nov.,  less  \  July,  at  $55;  120  h.  at  15c  

Metivier,  D.:  May  to  Nov.,  less  4  d.  in  Oct.,  at  $55;  108  h.  at  15c  

Robert,  F.:  $403,  less  $3.67  for  2  d.  in  Sept  

Substitutes:  A.  Robert,  $23.25;. N.  Tenaglio,  $12.57  

Lock  No.  8  ($1,484.30)  — 

At.  $678.30:  A.  Bcnoit,  master  

At  $403:  H.  Fournier  

Brais,  J.:  May  to  Nov.,  less  5  d.  in  Oct.  at  $55;  108  h.  at  15c  

Tenaglio,  N.,  substitute  

Lock  No.  7  ($1,484.60)— 

Belanger,  A.,  master,  $678,  less  S3 1.94  for  18  d.  in  Aug  

At  $403.30:  E.  Demers,  C.  Fournier  

Substitute,  F.  Breux,  18  d.  in  Aug  

Bridge  No.  8  ($1,081.30)— 

At  $678:  keeper,  E.  Bernard;  at  $403.30,  L.  Larivee  

Lock  No.  6  ($1,887.60)— 

At  $678.30:  J.  Mailhot,  master  

At  $403.30:  Am.  Demers  

At  $403:  F.  Caron,  Alex.  Demers  

Lock  No.  5  ($1,887.60)— 

At  $678.30:  F.  Taupicr,  master  

At  $403.30:  A.  Barrette;  at  $403,  G.  Brissette  

Breux,  F.:  13  d.  in  Oct.,  $23.06;  24  h.  at  15c  

Jette,  A.:  May  to  Oct.  15  at  $55;  48  h.  at  15c  

St.  Marie,  A.:  Oct.  29  to  Nov.  30  at  $55;  48  h.  at  15c  

Lock  No.  4  ($1,887.60)— 

At  $678.30:  J.  Leblanc,  master  

At  $403.30:  Frs.  Moreau  

At  $403:  A.  Hebert,  J.  Robert  

Bridge  No.  7  ($1,081.30)— 

At  $678.30,  keeper,  P.  Bonneau;  at  $403,  J.  Breux  

Lock  No.  3  ($1,887.60) 

At  $678.30:  A.  Lamarre,  master  

At  $403.30:  M.  Benoit  

At  $403:  E.  Lussier,  J.  Tenaglio  

Lock  No.  2  ($1,887.60)— 

At  $678.30:  H.  Forget,  master  

At  $403.30:  E.  Collette  

At  $403:  C.  Boudreau,  S.  Lanctot  

Bridge  and  Lock  No.  2,  keeper,  Frs.  Dubuc:  May  to  Nov.,  214  d.  at  $1.25, 

25c.  short  paid;  Sundays,  242  h.  at  15c  

Bridge  No.  6:  Keeper,  Alf.  Dubuc,  12  m.  at  $55,  242  h.  at  15c  

Bridge  No.  5:  Keeper,  J.  Larocque,  12  m.  at  $55,  242  h.  at  15c  

Bridge  No.  4:  Keeper,  Ls.  Papineau,  12  m.  at  $55,  242  h.  at  15c  

Bridge  No.  3  ($1,081.30)— 

At  $678.30:  Keeper,  Frs.  O'Reilly;  at  $403,  Chas.  O'Reilly  

Bridge  No.  2:  Keeper,  G.  Menard,  12  m.  at  $55,  242  h.  at  15c  

Bridge  No.  1:  Keeper,  C.  Daignault,  12  m.  at  $55,  242  h.  at  15c  

Bridge  ferryman,  M.  Dupuis,  12  m.  at  $55,  242  h.  at  15c  

Bridge  No.  10:  Keeper,  Ls.  Langelier,  12-m.  at  $25,  242  h.  at  15  c  

Lock  No.  1  ($1,887.60)— 

At  $678.30:  Ed.  Gosselin,  master  

At  $403.30:  G.  Dube  

At  $403:  J.  Bertrand,  F.  Chagnon  

Divers,  $8;  labourers,  $7  


less 


Total,  $33,884.20,  carried  to  page  W— 109. 


Active 
Season. 


$  cts. 
8,823  50 


403  30 
806  60 
375  50 
394  10 
399  33 
35  82 


403  30 
403  00 
392  33 
10  67 

371  06 
806  60 
31  94 

806  30 

403  30 
403  30 
806  00 

403  30 
806  30 

20  66 
30S  si 

67  53 

403  30 
403  30 
806  00 

806  30 

403  30 
493  30 
806  00 

403  30 
403  30 
806  00 

303  55 
421  30 
421  30 
421  30 

806  30 
421  30 
421  30 
421  30 
211  30 

403  30 
403  30 
806  00 
15  00 


28.809  20 


5.075 
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Cornwall  Canal:  Wages  of  Staff. 


Officer  whose  duties  were  continuous  throughout  the  year. 
Overseer,  F.  Lally,  12  m.  to  Mar.  31  


Employees  whose  duties  were  performed  during  active  season,  May  1  to  Dec. 

5,  1911. 

( [Sunday  time  is  at  15  c.  per  hour].) 

Lock  No.  15  ($2,314.35) — 

Master,  J.  Lully,  11.867  m.  at  S60,  house  rent,  5  m.  to  Aug.  31  at  $6,  Sundays 

510  h  

Hawes,  W.,  224  d.  at  82,  Sundays,  258  h  

Hurley,  R.,  224  d.  at  $2,  Sundays,  258  h  

Miron,  J.,  224  d.  at  $2,  Sundays,  249  h  

Sundry,  17  d.  at  $1.50,  5  at  $1.75,  Sundays,  19  h  

Lock  No.  17  ($4,511.18)— 

Master,  J.  Smith,  12  m.  at  $60,  house  rent,  5  m.  to  Aug.  31  at  ?6,  Sundays, 

510  h  

Bourgon,  F.,  283  d.  at  $2,  Sundays,  258  h  

Degan,  L.,  366  d.  at  $2  

Durocher,  A.,  273  d.  at  $2,  Sundays,  252  h  

Hcppelle,  E.,  283  d.  at  S2,  Sundays,  252  h  

Lalonde,  F.,  131  d.  at  $2,  Sundays,  66  h  

McGillis,  R.  J.,  225  d.  at  $2,  Sundays,  243  h  

Piercy,  M.,  90.4  d.  at  $1.75,  Sundays,  141  h  

Sundry:  57  d.  at  $2,  38  at  $1.75,  22  at  $1.50,  Sundays,  60  h  

Cornwall  Bridge  ($1,543.35)— 

Master,  A.  D.  McCourt:  12  m.  at  $60;  Sundays,  252  h.;  house  rent,  5  m.  to 
Aug.  31  at  $6  

Conliff,  G.:  136-7  d.  at  $1.75;  Sundays,  177  h  

Earner,  J.:  228  d.  at  $2;  Sundays,  61-5  h  

Sundry,  15  d.  at  $1.50;  Sundays,  13-5  h  

Lock  No.  18  ($3,824.35)— 

Master,  A.  Earner:  12m.at$6S;  house  rent,  5  m.  to  Aug.  31  at  $6;  Sundays, 
504  h  

Gleeson,  M.:  270  d.  at  $2;  Sundays,  252  h  

Henry,  T.:  262  d.  at  $2;  Sundays,  246  h  

Laplante,  H.:  248  d.  at  $2;  Sundays,  213  h  

Riviere,  J.:  272  d.  at  $2;  Sundays,  252  h  

Warren,  M.:  271  d.  at  $2;  Sundays,  252  h  

Sundry,  38-7  d.  at  $1.75;  Sundays,  45  h  

Lock  No.  19  ($2,837.47)— 

Master,  E.  C.  Marcellus:  11-932  m.  at  $60;  Sundays,  504  h.;  house  rent,  5  m. 
to  Aug.  31  at  $6  

Castleman,  A.  G.:  293  d.  at  $2;  Sundays,  252  h  

Gillespie,  D.:  293  d.  at  $2;  Sundays,  240  h  

Heath,  G.,  70  d.  at  $2  

McTiernan,  C,  224  d.  at  $2;  Sundays,  252  h  

Sundry,  67  d.  at  $2,  4  at  $1.75,  1  at  $1 .50;  Sundays,  12  h  

Lock  No.  20  ($2,767.50)— 

Master,  W.  J.  Derousie:  12  m.  at  $60;  house  rent,  5  m.  to  Aug.  31  at  $6; 
Sundays,  504  h  

Heath,  G.:  215  d.  at  $2;  Sundavs,  246  h  

Manson,  G.:  291  d.  at  $2;  Sundays,  252  h  

Runions,  A.:  273-5  d.  at  $2;  Sundays,  237  h  

Sundry,  115  d.  at  $2,  22-57  at  $1.75;  Sundays,  21  h  

Guard  Gates  ($2,321.20)— 

Master,  E.  Roy:  11 -7  m.  at  $60;  house  rent,  5  m.  to  Aug.  31  at  $6;  Sundays, 
480  h  

Campbell,  J.:  235  d.  at  $2;  Sundays,  252  h  

Foley,  J.:  221  d.  at  $2;  Sundays,  249  h  

McDonald,  J.:  235  d.  at  $2;  Sundays,  252  h  

Sundry,  4  d.  at  $1.50,  8  at  $1.75;  Sundays,  15  h  

Milleroches  Bridge  ($1,273.60)— 

Master,  E.  S.  Raymond:  12  m.  at  $60;  house  rent,  5  m.  to  Aug.  31  at  $6; 
Sundays,  252  h  

Buro,  S.:  224  d.  at  $2;  Sundays,  252  h  

Carried  forw  ard  


$  cts. 
1,200  00 


523  60 
477  80 
477  80 
476  45 
37  10 


531  60 
477  80 
440  00 
477  80 
477  80 
263  00 
440  00 
176  03 
120  50 


493  80 
262  30 
441  22 
24  53 


588  76 
477  80 
460  90 
425  95 
477  80 
477  80 
74  50 


527  57 
475  80 

474  00 
16  00 

475  80 
22  30 


531  60 
458  90 
477  80 
462  55 
60  15 


510  00 
477  80 
471  35 
477  80 
22  25 


493  80 
477  80 


17,715  91 
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GEORGE  V.,  A.  1913 


Cornwall  Canal:  Wages  of  Staff— Concluded. 


Active 
Season. 


Employees  whose  duties,  &c. — Concluded. 
Brought  forward  


Lock  No.  21  ($3,634.90)— 

Master,  P.  Purcell:  12  m.  at  $60;  house  rent,  5  m.  to  Aug.  31  at  $6;  Sundays, 

504  h  

Connolley,  J.:  237  d.  at  $2;  Sundays,  219  h  

Dawson,  J.:  278  d.  at  $2;  Sundays,  252  h  

Lague,  J.:  276  d.  at  S2;  Sundays,  240  h  

Moss,  H.:  237  d.  at  $2;  Sundays,  219  h  

McDonald,  J.,  10  d.  at  $2  

Odette,  J.:  278  d.  at  $2;  Sundays,  252  h  


Total,  $26,227.90  carried  to  page  W— 112. 


Lachine  Canal:  Wages  of  Staff, 

Officers  whose  duties  were  continuous  throughout  the  year. 

Superintendent,  D.  O'Brien,  12  m.  to  Mar.  31,  1912  

Clerk,  &c,  T.  J.  Evers,  12  m  

Time-keeper,  E.  Baillarge,  12  m  

Storeman,  A.  P.  V.  Delfausse,  12  m  

Constables,  at  $65  per  m.,  and  15c.  per  h.  for  Sundays:  M.  Enright,  12  m.,  319 
h.;  J.  Fournier,  12  m.,  329  h  


Electrical  Staff,  (tU,81S.SS). 

Electrician,  J.  Brunei:  12  m.,  $1,100;  Sundays,  377  h.  at  20c  

Electrician,  J.  B.  Brunet:  12  m.,  $810;  Sundays,  372  h.  at  20c  

Electrician,  J.  Innis:  12  m.,  $960;  Sundays,  338  h.  at  20c  

Dvnamo  and  generator  runners  at  $810  per  annum,  and  20c.  per  h.  for  Sundays  - 

Conden,  J.,  June  21-Mar.  31,  244  h.  at  20c  

Daly,  M.,  12  m.,  287  h  

Gallagher,  J.,  Apr.  1-June  5,  43  h  

Montreuil,  J.,  \  June,  20  h  

Robillard,  E.,  12  m.,  288  h  

Rochon,  A.,  12  m.,  300  h  

Patrolmen,  at  $50  per  m.,  and  15c.  per  h.  for  Sundays:  T.  Chaplin,  12  m.,  365  h., 

$654.75;  J.  Walsh,  12  m.,  360  h.,  $654  

Carbonmen,  at  $50  per  m.,  and  15c.  per  h.  for  Sundays:  J.  Brennan,  12  m.,  310 

h.,  $G46  50;  O.  Fiset,  k  June,  30  h.,  $29.50;  J.  Montreuil,  12  m.  less  \  June, 

297  h..  $619.55;  J.  B.  Sauriol,  12  m.,  76  h.,  $611.40  

Linemen,  at  $50  per  m.,  and  15c.  per  h.  for  Sundays:  P.  Cousineau,  12  m.,  310  h., 

$646.50;  J.  A.  Filion,  12  m.,  242  h.,  $636.30;  E.  Lalonde,  12  m.,  319  h., 

$647.85  

Station  caretakers,  at  $60  per  m.,  and  15c.  per  h.  for  Sundays:  T.  David,  12  m., 

367  h.,  $775.05;   D.  Rousseau,  12  m.,  377  h.,  $776.55;  M.  Viau,  12  m.,  367 

h..  $775.05  

Station  caretakers,  at  $60  per  m.,  and  15c.  per  h.  for  Sundays:  Exase  Verville, 

Jan.-Mar.  $180;  O.  Verville  Apr.-Dec,  377  h.,  $596.55  


$  cts. 
17,715  91 


531  60 
410  85 
477  80 
476  00 
410  85 


477  80 


Employees  whose  duties  were  performed  chiefly  during  the  active  season,  May  1- 

Dec.  3,  1911. 

Lock  No.  1  ($5  267.49)— 

Master,  J.  Leonard:  June-Mar.  at  $65;  238  h.  at  15c  

Master,  R.  Milloy:  12  m.  at  $65;  281  h.  at  15c  

GrifTen  P.:  May  1-Dec.  o^,  at  $60;  298  h.  at  15c  

Hagen,  J.;  McLane,  ML:  same  as  P.  Griffen  

Hanley,  P.:  May  1-Dec.  3,  at  $60;  295  h.  at  15c  

Hardy,  J.:  Mav  1-Dec.  3,  at  $60;  280  h.  at  15c  

Lamothe,  V.:  May-Nov.,  at  $60;  239  h.  at  15c  

McShane,  J.:  Nov.  1-Dec.  3,  at  $60;  59  h.  at  15c  

Tynan,  J.:  Mav  1-Dec.  5,  at  $60;  280  h.  at  15c  

Woodfine,  M.:  May  3-Sept.  22.  at  $60;  164  h.  at  15c  

Substitutes:  D.  Donnellv,  $4;  W.  McDonough,  $90. 66;  J.  Thomson,  $4.92; 
T.  Thomson,  $18  .55  

Carried  forward  


20,500  81 


2,100  00 
1,099  97 
900  00 
1,300  00 

1,657  20 


1,175  40 
884  40 
1,027  60 

678  80 
867  40 
154  85 
37  75 
867  60 
870  00 

1,308  75 


1,906  95 

1,930  65 

2,326  65 
776  55 


429  89 
501  34 
465  57 
931  14 
470  06 
467  81 
455  85 
74  66 
467  81 
304  74 

118  13 


26,557  52 


580  49 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— 91 


Lachine  Canal:  Wages  of  Staff— Continued. 


Employees  whose  duties,  &c. — Continued. 


Brought  forward. 


$65;  281  h.  at  15c  

,  June  1-Mar.  31,  at  $65;  258  h.  at 


Lock  No.  2  ($5.293. 18) — 

Master,  J.  Conway:  12  m.  to  Mar.  31 
Master,  J.  E.  Jordan:  May  11-31,  at 
15c 

Conroy,  J.:  May  1-Nov.  19,  at  $60;  230  h.  at  15c  

Duffy,  J.:  May  1-Nov.  15,  at  $60;  245  h.  at  15c  

Garrigan,  M.:  Sept.  9-Dec.  3,  at  $00;  155  h.  at  15c  

Heney,  W.:  June  1-Dec.  2,  at  $60;  245  h.  at  15c;  acting,  $1.45  

Higgins,  P.:  May  1-July  16,  at  $60;  6  d.  in  Sept.,  $12;  78  h.  at  15c  

Murphy,  D.:  May  1-Nov.  30,  at  $60;  284  h.  at  15c  

McDonough,  W.:  July  18-Sept.  8,  Nov.  16-Dec.  3,  at  $60;  82  h.  at  15c  

Rodrigue,  A.:  May  1-Dec.  3,  at  $60;  301  h.  at  15c  

Sheridan,  E.:  May  1-Aug.  30,  24  d.  in  Sept.,  17  in  Oct.,  Nov.  1-Dec.  2,  at 
$60;  254  h.  at  15c  

Thomson,  T.:  May  1-Dec.  2,  at  $60;  278  h.  at  15c  

Water  watch,  J.  Ennis,  April  

Substitutes:  J.  Barry,  $18.48;  P.  Colligan,  $32.62;  J.  Warren,  $29.47  

Bridge  No.  1,  Black's  ($5,196.27)— 

Master,  A.  Lalonde:  12  m.  to  Mar.  31,  at  $65;  278  h.  at  15c  

Master,  J.  Meehan:  11  m.  to  Mar.  31,  at  $65;  310  h.  at  15c  

Barrett,  J.:  Mav  1-Dec.  3,  at  $57.50;  280  h.  at  15c  

Carragher,  J.:  Mav  1-Dec.  2,  at  $57.50;  352  h.  at  15c  

Ennis,  J.:  May  1-Dec.  2,  at  $57.50;  293  h.  at  15c  

Mitchell,  W.:  Mav  1-Dec.  2,  at  $57.50;  278  h.  at  15c  

Murphy,  M.:  May  1-Dec.  3,  at  $57.50;  265  h.  at  15c  

McNeil,  C:  Mav  14-Dec.  2,  at  $57.50;  241  h.  at  15c  

Stanford,  P.:  May  1-Dec.  3,  at  $57.50;  362  h.  at  15c  

Timmons,  F.:  June  1-Dec.  3,  at  $57.50;  262  h.  at  15c  

Substitutes:  P.  Colligan,  $7.42;  J.  Leonard,  $55.03;  M.  Toner,  $25.16  

Bridge  No.  2,  Wellington  ($4,332.96)— 

Keeper,  T.  Murphy:  12  m.  to  Mar.  31,  at  $65;  295  h.  at  15c  

Keeper,  B.  Hanney:  11  m.  to  Mar.  31,  less  7  d.,  at  $65;  278  h.  at  15c  

Briggs,  C:  June  1-Dec.  .-,  at  $57.50;  238  h.  at  15c  

Drolet,  P.:  May  1-Dec.  2,  at  $57.50  ;  248  h.  at  15c  

Kelly,  E.:  May-Dec.  2,  less  5  d.  at  $57.50;  279  h.  at  15c  

McBride,  J.:  May  1-Dec.  3,  less  2  d.,  at  $57.50;  acting  bridge  keeper,  3  d., 
$6.50;  Sundays,  301  h.  at  15c  

O'Brien,  W.  J.:  M^iy  1-Dec.  2,  less  4  d.,  at  $57.50;  acting  bridge  keeper, 
4  d.,  $8.39;  278  h.  at  15c  

Pilodeau,  N.:  May  1-Dec.  3,  at  $57  50;  246  h.  at  15c  

Substitutes:  J.  Cousineau,  $63.62;  J.  Curry,  $14.22;  W.  Flanagan,  $71.16... 
Lock  No.  3  ($5,330.72)— 

Master,  E.  Paradis:  12  m.  to  Mar.  31  at  $65;  281  h.  at  15c  

Master,  J.  Rowan:  May,  $60;  10  m.  to  Mar.  31  at  $65;  265  h.  at  15c  

Beauchemin,  J.:  May  1-Dec.  2  at  $60;  248  h.  at  15c  

Bouthiller,  A.:  May  1-Oct.  25  at  $60;  176  h.  at  15c  

Brunelle,  J.:  May  1-Dec.  2  at  $60;  263  h.  at  15c,  

Brunet,  G.:  May  1-Dec.  2  at  $60;  248  h.  at  15c  

Cote,  A.:  June  1-Dec.  3  at  $60;  232  h.  at  15c  

Cote,  B.:  May  1-Dec.  3  at  $60;  265  h.  at  15c  

Foley,  B.,  Germain,  M.:  same  as  B.  Cote   . 

Kerwin,  W.:  2  d.  in  Oct  

Prevost,  G.:  Oct.  28-Dec.  2  at  $60;  72  h.  at  15c  — 

Water  watch,  April:  G.  Brunet,  $57.50;  J.  Rowan,  $57.50 


Active 
Season. 


$  cts 
26, 557  52 


503  43 

475  63 
433  85 
426  75 
193  06 
402  07 
174  67 
462  60 
151  21 
470  90 

422  87 
465  57 


Bridge  No.  3,  Seigneur's  St.  ($5,194  02)— 

Master,  D.  Shanahan:  12  m.  to  Mar.  31,  at  $65;  295  h.  at  15c. 
Master,  O.  Paquette:  11  m.  to  Mar.  31,  at  $65;  293  h.  at  15c. . 

Blackstock,  J.:  Mav  1-Dec.  2  at  $57.50;  293  h.  at  15c  

Daoust,  A.:  May  1-Dec.  2  at  $57  50;  248  h.  at  15c  

Frawley,  P.:  Mav  1-Dec.  3,  at  $57  50;  342  h.  at  15c  

Guilmette,  J.:  May  1-Dec.  2  at  $57  50;  278  h.  at  15c  

Hinphy,  P.:   May  1-Dec.  3  at  $57  50;  301  h.  at  15c  

Kelley,  R.:  May  1-Dec.  3,  less  2  d.,  at.  $57.50;  280  h.  at  15c. 

Lauzon,  A.:  May  1-Dec  2  at  $57.50;  351  h.  at  15c  

McConomy,  T.  A.:  May  1-Dec.  3  at  $57.50;  265  h.  at  15c  

Thomson,  J.,  2  d.  in  Oct  


80  57 

502  98 
507  78 
450  07 
459  01 
450  16 
447  91 

447  82 
418  25 

462  37 
389  87 

87  61 

505  53 
488  09 
386  27 

443  41 
438  48 

455  89 

448  88 

444  97 
149  00 

503  43 
496  03 
461  07 
374  79 

463  32 
461  07 
400  61 
465  56 
931  12 

3  87 
82  41 


505  53 
505  23 
450  16 
443  41 
459  37 
447  91 
453  22 

446  36 
458  86 

447  82 
3  71 


Carried  forward  I    48,869  97 


Slack 
Season. 


$  cts. 
580  49 

318  72 

253  72 


57  50 


318  72 
253  72 


318  72 
253  72 


318  72 
253  72 


115  00 


318  72 
253  72 


3,615  19 
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Lachine  Canal:  Wages  of  Staff— Continued. 


Employees  tvhose  duties,  &c. — Concluded. 


Brought  forward. 


Bridge  No.  4,  Brewster's  ($4,274.89)— 

Keeper,  L.  Leclerc:  12  m.  to  Mar.  31  at  $65;  278  h.  at  15c  

Keeper,  A.  Lacombe:  11  m.  to  Mar.  31  at  $65;  295  h.  at  15c  

Dansereau,  TV.  May  1-Dec.  3  at  $57.50;  310  h.  at  15c  

Goyette,  G.:  May  1-Dcc.  2  at  $57.50;  248  h.  at  15c  

Groulx,  P.:  May  1-Dec.  3  at  $57.50;  280  h.  at  15c  

Lanctot,  E.:  May  1-Dec.  2,  less  16  d.,  at  $57.50;  290  h.  at  15c  

Sabourin,  J.:  May  1-Dec.  2  at  $57.50;  278  h.  at  15c  

Vidal,  A.:  May  1-Oct.  31  at  $57.50;  206  h.  at  15c  

Sundry:  C.  Cardinal,  $23.60;  F.  X.  Ledoux,  $11.13;  J.  Kent,  $19;  J.  Pou- 

part,  $48.32  

Bridge  No.  5,  Atwater  Ave.  ($4,350.37)— 

Keeper,  J.  J.  Day:  May  1-Mar.  31,  less  3  d.,  at  $65;  284  h.  at  15c  

Keeper,  J.  Giroux:  Apr.-Sept.  at  $65;  118  h.  at  15c  

Keeper,  Alex.  Major:  Nov.  27-Mar.  31  at  $65;  7  h.  at  15c  

Cardinal,  U.:  May- Aug.,  Nov.  27-Dec.  2  at  $57.50;  acting  keeper,  Sept.  1 

to  Nov.  26  at  $65;  Sundays,  278  h.  at  15c  

Bougie,  A.:  May  1-Dec.  3  at  $57.50;  265  h.  at  15c  

Magnan,  P.:  May-1  Dec.  2  at  $57.50;  293  h.  at  15c  

Martineau,  J.:  May  1-Dec.  2  at  $57.50;  248  h.  at  15c  

Montpetit,  J.:  May  1-Dec.  3,  less  5  d.,  at  $57.50;  273  h.  at  15c  

Paquette,  A.:  5  d.  in  Aug.,  $10.48;  Sept.  1-Dec.  3,  less  4  d,  at  $57.50;  164  h. 

at  15c   

St.  Denis,' N.Y  May-No  v!  at  $57.50;  Dec'  1-3,  $6.29;  310  h.  at  15c.  

Substitute,  E.  Day:  5  d.  in  Sept.,  $9.58;  7  h.  at  15c  

Lock  No.  4  ($6,251.45)— 

Master,  A.  Fichaud:  12  m.  to  Mar.  31  at  $05;  281  h.  at  15c  

Master,  A.  Filion:  May,  $60;  10  m.  to  Mar.  31  at  $65;  205  h.  at  15c  

Bonalmour,  C:  May  1-Dec.  2,  at  $60;  248  h.  at  15c  

Goudrault,  A.:  May-July  at  $60;  72  h.  at  15c  

Lapointe,  Ben:  May-l-Dec.  3  at  $00;  265  h.  at  15c  

Latour,  Alb.:  May  1-Dec.  3  at  $60;  280  h.  at  15c  

Latour,  L.:  May  1-Dec.  2,  at  $60;  248  h.  at  15c  

Lucier,  R.:  Sept.  1-Dec.  3  at  $60;  161  h.  at  15c  

Maheux,  E.:  May  1-Dec.  3  at  $60;  265  h.  at  15c  

Payette,  F.  X.:  May  1-Dec.  2  at  $60;  248  h.  at  15c  

Perrault,  A.:  May  1-Dec.  2  at  $00;  248  h.  at  15c  

Weir  attendant:  E.  Bonalmour,  May  1-Dec.  2  at  $57.50;  351  h.  at  15c  

Weir  attendant:  E.  St.  Maurice,  June  16-Dec.  3,  at  $57.50;  300  h.  at  15c. . . 
Water  watch:  April,  C.  Bonalmour,  $57.50,  A.  Filion  $57.50  

Sundry:  D.  Filion  $30. 10,  E.  Prevost  $64.80  

Bridge  No.  6,  St.  Paul  ($4,315.39)— 

Keeper,  P.  Chicoine,  April  

Keeper,  L.  Dore:  May  1-Nov.  21  at  $65;  284  h.  at  at  15c  

Keeper,  Aid.  Latour:  May  1-Mar.  7,  less  19  d.,  at  $65;  313  h.  at  15c  

Keeper,  A.  Sauve:  Nov.  22-Mar.  31  at  $65;  24  h.  at  15c  

Keeper,  J.  Sauve:  Mar.  8-31,  at  $65  

Acting  keeper,  G.  Prevost:  19  d.  in  June,  $41.16;  27  h.  at  15c  

Brisbois,  L.:  May  1-Dec.  2  at  $57.50;  293  h.  at  15c  

Foucrault,  N.:  May  1-Dec.  2,  at  $57.50;  308  h.  at  15c  

Gagnon,  M.  (acting):  Nov.  15-Dec.  2,  at  $57.50;  35  h.  at  15c  :  

Latour.  L.:  May  1-Dec.  3  at  $57.50;  310  h.  at  15c  

Laurin,  J.  B.:  May  1-Nov.  14  at  $57.50;  290  h.  at  15c  

Pigeon,  L.:  May  1-Dec.  3  at  $57.50;  310  h.  at  15c.  

Ranger,  N.:  May  1-Dec.  2  at  $57.50;  323  h.  at  15c  

Lock  No.  5  ($5,299  .92)— 

Master,  J.  Enright:  12  m.  to  Mar.  31,  at  $65;  356  h.  at  15c  

Master,  M.  Pilon:  June  1-Mar.  31  at  $65;  305  h.  at  15c  

Bover,  E.:  May  1-Dec.  2\  at  $60;  268  h.  at  15c  

Charette,  T.:  July  1-Dec.  2\  at  $60;  209  h.  at  15c  

Gareau,  B.:  May  1-Dec.  2\  at  $60;  253  h.  at  15c  

Lcblanc,  A.:  May  1-Dec. .  2\  at  $60;  260  h.  at  15c  

Leclerc,  A.:  May-June  at  $60;  63  h.  at  15c  

Marchand,  D.:  May  1-Dec.  2\  at  $60;  260  h.  at  15c  

Meloche,  D.:  May  1-Dec.  2h,  less  10  d.,  at  $60;  240  h.  at  15c  

Poirier,  A.:  May  1-Dec.  2\  at  $60;  256  h.  at  15c  

Prevost,  G.:  10  d.  in  Sept.,  $20;  13  h.  at  15c  


Active 
Season. 


$  cts. 
48,869  97 


502  98 
505  53 

454  57 
443  41 
4.50  07 
420  03 
447  91 
375  90 

102  05 

503  88 
342  70 

16  00 

469  41 
447  82 
450  16 
443  41 
439  44 

205  48 

455  29 
10  63 

503  43 
496  03 
461  07 
190  80 
465  56 
467  81 
461  07 
209  96 
465  56 
461  07 
461  07 
458  86 
366  82 


94  90 


478  10 
467  07 

29  3S 


45  21 
450  16 
452  41 

41  49 
454  57 
415  33 
454  57 
454  66 

514  68 
442  03 
465  04 
336  19 

462  79 

463  84 
129  45 
463  84 
440  84 
463  24 

21  95 


Carried  forward  I    69, 867  49 


6,586  10 
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Lachine  Canal:  Wages  of  Staff— Concluded. 


Employees  whose  duties,  &c. — Concluded. 


Brought  forward  

Lock  No.  5 — Concluded. 

Valois,  A.:  May  1-Dec.  2\  at  $60;  275  h.  at  15c  

Water  watch,  April:  B.  Gareau. . . . :  

Bridge  No.  7,  Lachine  ($5,061.62)— 

Keeper,  P.  Gauthier:  12  m.  to  Mar.  31  at  $65;  317  h.  at  15c  

Keeper,  R.  Belanger:  11  m.  to  Mar.  31  at  $65;  299  h.  at  15c  

Belanger,  L.:  May  1-Dec  2\  at  $57.50;  310  h.  at  15c  

Boulet,  A.:  May  1-Dec.  2\  at  $57.50;  253  h.  at  15c  

Larin,  C:  Mav  1-Dec.  2\  at  $57.50;  290  h.  at  15c  

St.  Onge,  D.:  May  1-Dec.  2\,  at  $57.50;  272  h.  at  15c  

Weir  attendant,  A.  Charette:  May  1-Dec.  2J,  at  $57.50;  345  h.  at  15c. 

Weir  attendant,  J.  Fitzsimmons:  June  

Weir  attendant,  T.  Leger:  July  1-Dec.  2\,  at  $57.50;  264  h.  at  15c. .. . 

Weir  attendant,  M.  Pilon:  May,  $57.50;  33  h.  at  15c  

Boat  lineman,  P.  Enright:  June  1-Dec.  2k,  at  $57.50;  220  h.  at  15c... . 

Boat  lineman,  P.  Valois:  June  1-Dec.  2\,  at  $57.50;  227  h.  at  15c  

Boommaster,  A.  Meloche:  12  m.  to  Mar.  31,  1912,  at  §65  

Lock  No.  5:  overpayment  to  A.  Leclerc  


Active 
Season. 


$  cts 
69,867  49 
466  09 


Total,  $82,833.80,  carried  to  page  W— 116  

Murray  Canal:  Wages  of  Staff. 

Active  Season,  April  19-Dec.  4,  1911. 

Trenton  Road  ($1,077.50)— 

Master,  H.  Day,  230  d.  at  $2;  Sundays,  396  h.  at  15c  

Labourers,  d.  at  §2:  John  Coleman,  45,  Sundays,  72  h.  at  15c;  F.  McColl, 
168,  Sundays,  288  h.  at  15c  

Labourers,  d.  at  $1.50:  Jas.  Coleman,  42,  Sundays,  24  h.  at  15c,  house  rent, 

2  m.  at  $5;  G.  Harvey,  1  

Railway  Bridge  (§1,151.60)— 

'Master,  G.  B.  Fieldhouse,  228  d.  at  $2;  Sundays,  384  h.  at  15c  

Jones,  R.  P.,  230  d.  at  $2;  Sundays,  288  h.  at  15c  

Sundry:  58  d.  at  §1.50,  16  d.  at  $1.75;  Sundays,  132  h.  at  15c  

Smithfield  Road  (§1,153.80) — 

Master,  Jas.  Way,  230  d.  at  $2.50;  Sundays,  396  h.  at  15c  

Lovett,  T.,  230  d.  at  $2;  Sundays,  396  h.  at  15c  

Brighton  Road  (§1,041.55)— 

Master,  S.  B.  Herrington,  227  d.  at  §2;  Sundays,  396  h.  at  15c  

Snider,  M.,  230  d.  at  $2;  Sundays,  396  h.  at  15c  

Sundry  labourers,  5  d.  at  §1.75  

Light-keeper,  west  end,  A.  Tahnagc,  230  d.  at  60c  

Light-keeper,  east  end,  B.  Shewman,  230  d.  at  60c  


Total,  $4,700.45,  carried  to  page  W— 121  

Rideau  Canal:  Wages  of  Staff. 

Officers  whose  duties  were  continuous  throughout  the  year. 

Superintending  engineer,  A.  T.  Phillips,  12  m.  toMar.  31,  1912  

Assistant  engineer,  J.  St.  V.  Caddy,  12  m.  to  Mar.  31,  1912  

Clerk,  F.  P.  Cooper,  12  m.  to  Mar.  31,  at  §100  

Stenographer,  Annie  McKeown,  12  m.  to  Mar.  31  at  $60  

Messenger,  Levi  Grain,  5  m.  at  $50,  7  m.  at  $55  


Employees  whose  duties  were  chiefly  performed  during  the  active  season, 
May  1-Nov.  SO,  1911. 


Calculation  of  amounts  occurring  below: 
Sundays. 


Rates:  $55  per  m.  and  15c.  per  h.  for 


$477.05 
$489.88 
$-193.03 
$493.48 
$490.48 
$490.63 
$495.28 
$499.33 


April  10-Nov.  30;  Sundays,  357  h. 
April  3- Nov.  30;  Sundays,  357  h. 

"  378  h. 
"  381  h. 
"  361  h. 
"     362  h. 

"  "  "     393  h. 

"  "  "     420  h. 

Carried  forward  


508  83 
506  13 
453  04 
445  09 
4.50  64 
447  94 
458  89 

57  50 
331  74 

62  45 

382  64 

383  69 
4G1  28 

15  00 


75,299  04 


519 

40 

480 

00 

75 

10 

513 

60 

503 

20 

134 

80 

634 

40 

519 

40 

513 

40 

519 

40 

8 

75 

138 

00 

138 

00 

4,697  45 

3,600  00 
1,800  00 
1,200  00 
720  00 
635  00 


7,955  00 


Slack 
Season. 


I  cts. 
6,586  10 

57  50 

318  72 
253  72 


318  72 


7,534  76 


3  00 


3  00 
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3  GEORGE  V.,  A.  1913 


Rideau  Canal:  Wages  of  Staff— Continued. 


Employees  whose  duties,  &c. — Continued. 
Brought  forward  


April,  Dec. -Mar.,  I 
Dec.-Mar.,  5  m 
-Mar. 


Ottawa,  8  locks  ($4,278.98)— 

Master,  W.  H.  Bishop,  12  m.  at  $90;  Sundays,  420  h 

At  $499.33:  Hy.  Crilly,  J.  Griffith,  A.  Hackett,  F.  Seddon,  Wm.  Shore, 

«Jns  'Tci^j^jfirt   

Patrolman,  Thos.  Maloney,  7  m.  to  Nov.  30  at  $20  

Stewarton  Bridge,  Wm.  Higgins:  May-Nov.,  7  m.  at  $55; 

m.  at  $30;  Sundays,  420  h  

Bank  St.  Bridge,  John  Litle:  May-Nov.,  7  m.  at  $55;  April, 

at  $30;  Sundays.  416  h  

Concession  St.  Bridge,  John  Maher:  May-Nov.,  7  m.  at  $55;  April,  Dec. 

5  m.  at  $30;  Sundays,  413  h  

Hartwell's,  2  locks- 
Master,  Thos.  Foran,  8  m.  at  $60,  Sundays,  422  h.;  R.  Slack,  4  m.  at  $60. . . . 

Brady,  M.  S.:  4.095  m.  to  Aug.  5,  at  $55;  Sundays,  137  h  

Doyle,  T.  J.:  7.933  m.  to  Nov.  30,  at  $55;  Sundays,  422  h  

vSummers,  S.:  3.677  m.  to  Nov.  30,  at  $55;  Sundays,  273  h  

Hog's  Back,  2  locks — 

Master,  T.  Bayne,  7  m.  at  $60,  Sundays,  345  h.;  A.  Montgomery,  5  m.  at 

$60,  Sundays,  48  h  

At  $495.28:  W.  J.  Graham,  N.  Nevins  

Black  Rapids,  1  lock:  master,  A.  P.  McDonell,  8  m.  at  $60,  Sundays,  385  h.;  G. 

E.  Armstrong,  4  m.  at  $60;  Hugh  Kealey,  7.933  m.  at  $55,  Sundays,  385  h  . 
Long  Island,  3  locks — 

Master,  Geo.  Clarke,  12  m.  at  $60,  Sundays.  378  h.;  care  of  Manotick  bulk- 
head, $50  

At  $493.03:  A.  B.  Rowatt.  John  Scott  

Manotick  Bridge:  F.  J.  Driscoll,  7  m.  to  Nov.  30,  at  $55:  Sundays,  373  h.... 
Wellington  Bridge:  A.  B.  Eastman,  7  m.  to  Nov.  30,  at  $55;  Sundays,  369  h. 

Beckett's  Bridge:  John  Mackey,  7  m.  to  Nov.  30,  at  $55;  Sundays,  364  h  

Burritt's  Bridge:  M.  H.  Laughlin,  7  in.  to  Nov.  30,  at  $55;  Sundays,  363  h  

Burritt's  Rapids:  J.  W.  Merrifield,  12  m.  at  $60;  Sundays,  363  h.;  W.  J.  Morri- 
son, 7.933  m.  to  Nov.  30,  at  $55,  Sundays,  363  h  

Nicholson's,  2  locks:  G.  E.  Johnston,  master,  12  m.  at  $60,  Sundays,  362  h.;  at 

$490.63:  C.  O'Neil,  J.  H.  Webster  

Clowes,  1  lock:  master,  J.  F.  Brennan,  12  m.  at  $60,  Sundays,  361  h.;  Albert 

Davis,  $490.48  

Merrickville,  3  locks — 

Master,  John  Cranstoun,  12  m.  at  $60,  Sundays,  361  h  

At  $490.48:  D.  Crozier,  P.  Cusick,  R.  Phillips  

Kilmarnock,  1  lock:  master,  W.  A.  Newsomc,  12  m.  at  $60,  Sundays,  360  h.; 

A.  E.Newsome,  7.933  m.  to  Nov.  30,  at  $55,  Sundays,  360  h  

Edmonds,  1  lock — 

Master,  H.  W.  Hutton,  12  m.  at  $60,  Sundays,  359  h  

Lee,  Hy.:  7.933  m.  to  Nov.  30,  at  $55,  Sundays,  359  h  

Old  Sly's,  2  locks:  master,  J.  S.  Nichol,  12  m.  at  $60,  Sundays,  357  h.;  John 

Graham,  $489.88  

Smith's  Falls,  combined,  3  locks — 

Master,  J.  H.  Foster,  12  m.  at  $00  

At  S489.88:  G.  M.  Phillips,  Wm.  Simmons  

Smith's  Falls,  detached,  1  lock- 
Master,  J.  G.  Jones.  12  m.  at  $60, Sundays,  381  h  

At  $493.48:  A.  S.  Jones,  Peter  O'Brien  

Poonamalie,  1  lock — 

Master,  W.  O.  Pearson,  9  m.  toDec.  31,  at  $60,  Sundays,  381  h.;  house  rent 

for  Jan.,  $5  

Best,  A.:  7.933  m.  at  $55,  Sundays,  381  h.;  master.  2  m.  to  Mar.  31,  at  $6 

McGregor,  R.:  2  m.  to  Sept.  30,  at  $55,  Sundays,  72  h  

Beveridge's  Bav,  2  locks — 

Master,  D.  J.  Buchanan,  12  m.  at  $60,  Sundays,  357  h  

Ferguson,  D.:  7.7  m.  to  Nov.  30,  at  $55,  Sundays,  357  h  

Perth,  4  bridges — 

Russell,  John:  12  m.  at  $55,  Sundays,  357  h  

Hughes,  John:  7.7  m.  to  Nov.  30,  at  $55,  Sundays,  357  h  

Oliver's  Ferry,  bridge:  D.  Campbell,  7  m.  to  Nov.  30,  at  $55,  Sundays,  357  h 
Narrows,  1  lock — 

Master,  M.  E.  Mooney,  12  m.  at  $60,  Sundays,  357  h  

Carty,  Wm.,  $489.88  


Carried  forward. 


Active 
Season. 


$  cts 
7,955  00 

693  00 

2,688  00 
140  00 

448  00 

447  40 

446  95 

483  30 
194  42 

448  30 
243  21 


478  95 
.887  90 

920  50 


505  87 

883  40 
440  95 
440  35 
439  60 
439  45 

913  90 

1,352  90 

913  30 

474  15 
1,317  45 

913  00 

473  85 
438  85 

912  10 

420  00 
877  10 

477  15 

884  30 


Slack 
Season. 


$  cts. 

450  00 
307  98 

150  00 

150  00 

150  00 

300  00 
51  33 
51  33 


300  00 
102  66 

351  33 


320  83 
102  66 


351  33 

402  66 

351  33 

300  00 
153  99 

351  33 

300  00 
51  33 

351  33 

300  00 
102  66 

300  00 
102  66 


422  15 

180  00 

442  15 

171  33 

120  80 

473  55 

300  00 

438  55 

38  50 

438  55 

275  00 

438  55 

38  50 

438  55 

473  55 

300  00 

438  55 

51  33 

34,117  55 

7,561  40 

RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 95 

SESSIONAL  PAPER  No.  1 


Rideau  Canal:  Wages  of  Staff— Concluded. 


Active 
Season. 


Employees  whose  duties  &c— Concluded. 
Brought  forward  


Nowboro,  1  lock — 

Master,  VV.  G.  Dargavel,  12  m.  at  $60,  Sundays,  357  h  

Haizlett,  John:  $489.88  .-  

Charley's,  1  lock — 

Master,  W.  H.  Fleming,  12  m.  at  $60,  Sundays,  357  h  

Regan,  John,  $489.88  '  

Davies,  1  lock — 

Master,  E.  A.  Alford,  12  m.  at  $60,  Sundays,  357  h  

Kenney,  J.  J.,  $489.88  

Jones'  Falls,  4  locks — 

Master,  S.  G.  Stuart,  12  m.  at  $60,  Sundays,  357  h.;  care  of  Mort( 
$60  

At  $489.88:  Chas.  Dawson,  J.  E.  Glover,  V.  Kenney,  Jas.  Murphy. 

Judson,  H.,  3  m.  at  $55,  Sundays,  117  h  

Kenney,  M.  J.:  7.933  m.  at  $55,  Sundays,  351  h  

Brass  Point,  bridge:  H.  Knapp,  7  m.  to  Nov.  30  at,  $55,  Sundays,  357  h. 
Upper  Brewers,  2  locks — 

Master,  Thos.  Todd,  12  m.  at  $60,  Sundays,  357  h  

Milne,  P.  P.,  $489.88  

Lower  Brewers,  lock — 

Master,  H.  McBroom,  12  m.  at  $60,  Sundays,  357  h  

McKane,  Wm.,  S489.88  

Kingston  Mills,  4  locks — 

Master,  Robt.  Anglin,  12  m.  at  $60  

At  $477.05:  John  Ahern,  Ed.  Bradden,  D.  Graham,  P.  Hogan  

Cunningham,  E.:  7-7  m.  to  Nov.  30  at  $55,  Sundays,  99  h  

Bob's  Lake  Dam:  S.  Dowdall,  caretaker,  12  m  

Wolf  Lake  Dam:  R.  Myers,  caretaker,  12  m  


$  cts. 

34,117  55 

473  55 
438  55 

473  55 


Slack 
Season. 


Total,  $55, 165.80  carried  to  page  W— 122   44, 690  28 


Sault  Ste.  Marie  Canal:  Wages  of  Staff. 

Officers  whose  duties  were  continuous  throughout  the  year. 

Superintending  engineer,  J.  W.  LeB.  Ross,  12  m.  at  $150  

Electrician,  T.  D.  Ross,  12  m.  at  $110  

Stenographer  and  clerk,  H.  K.  Devlin,  11-721  m.  at  $60.  -314  m.  at  $90,  Sunt 

time  $2.40  „  

Divers:  A.  Brechin,  1-871  m.  at  $70,  Sunday  time  $9;  E.  Danz,  9-449  m.  at  I 

Sunday  time  $49.95  

Watchman,  F.  B.  Horner,  12  m.  at  $55,  Sunday  time  $61.20  

Night  watchman,  Jas.  Stewart,  12  m.  at  $55,  Sunday  time  $61.20  

Em  ployees  whose  duties  were  mostly  performed  during  active  season  Apr.  22 — Dec. 14- 

Clerk,  J.  O.  Driscoll,  3  042  m.  at  $90,  Sundays,  168  h.  at  20c  

Clerk,  F.  M.  MacLennan,  •  129  m.  at  $95  

Clerk,  M.  McKenzie,  7-752  m.  at  $95,  Sundays,  408  h.  at  20c  

Assistant  Electricians — 

McLeod,  S.,  7-885  m.  at  $80,  Sundays,  408  h.  at  20c  

McPhail,  A.,  7-736  m.  at  $80,  Sundays,  408  h.  at  20c  

Foremen — 

Climie,  W.  S.,  5-817  m.  at  $85,  Sundays,  312  h.  at  20c  

Hebert,  H.,  3-43  m.  at  $85,  4-323  m.  at  $95,  Sundays,  408  h.  at  20c  

Night  oiler,  W.J.  Collins,  11-901  m.  at  $60,  Sundays,  408  h.  at  15c  

Lamp  trimmers:  T.  McLean,  7-387  m.  at  $60,  Sundays,  396  h.  at  15c;  C.  Watt, 

•  3  m.  at  $60,  Sundays,  12  h.  at  15c  

Motormen — 15c.  per  h.  for  Sundays — 

Adams,  E.  D.,  7-454  m.  at  $65,  384  h  

Andrews,  R.  A.,  7-495  m.  at  $65,  396  h  

Clark.  W.,  7-753  m.  at  $65,  408  h  

Colton,  P.  L.,  5  09  m.  at  $65,  1-935  m.  at  $85,  404  h  

Demers,  W.,  7-72  m.  at  $65,  408  h  

Jordan,  R.  M.,  7-736  m.  at  $65,  408  h  

Smith,  T.,  7-587  m.  at  $65,  396  h  

Walker,  W.  J.,  7-752  m.  at  $65,  408  h  

Carried  forward  


$  cts. 

7,561  40 

300  00 
51  33 

300  00 


438  55 

51  33 

473  55 

300  00 

438  55 

51  33 

508  55 

325  00 

1,754  20 

205  32 

182  55 

437  65 

51  33 

438  55 

473  55 

300  00 

438  55 

51  33 

473  55 

300  00 

438  55 

51  33 

420  00 

300  00 

1,754  20 

154  00 

399  85 

38  50 

58  34 

41  66 

58  34 

41  66 

44,690  28 

10,475  52 

1,800  00 

1,320  00 

733  88 

945  85 

721  20 

721  20 

280  38 

27  00 

12  26 

789  50 

28  56 

677  73 

34  71 

676  39 

24  06 

531  27 

25  56 

758  21 

25  56 

544  36 

230  90 

505  91 

16  50 

528  68 

13  41 

527  04 

19  50 

545  61 

19  50 

536  47 

19  50 

543  51 

19  50 

544  58 

19  48 

533  05 

19  50 

545  61 

19  50 

15,322  69 

562  74 

W— 96 


AUDITOR  GEXERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Sault  Ste.  Marie  Canal:  Wages  of  Staff— Concluded. 


Employees  whose  duties,  &c. — Concluded. 
Brought  forward  

Linemen,  15c.  per  h.  for  Sundays — 

Barnes,  T.  W.:  6-462  m.  at  $60,  336  h  

Clement,  C.  B.,  7-753  m.  at  $60,  408  h  

Crawford,  A.,  3-263  m.  at  $60,  156  h  

Donohue,  T.  W.,  1-759  m.  at  $60,  103  h  

Gordon,  G.,  6-453  m.  at  $60,  324  h  

Henry,  W.,  7-753  m.  at  $60,  336  h  

Monteith,  A.,  1-3  m.  at  $55,  72  h  

McCann,  P.,  7-753  m.  at  $60,  408  h  

McCaskill,  J.  D.,  3-396  m.  at  $60,  4-323  m.  at  $85,  484  h  

Patterson,  J.,  5-291  m.  at  $60,  276  h  

Plante,  J.,  7-553  m.  at  $00,  396  h  

Roy,  A.,  5- 163  in.  at  $60,  2-16  at  $65,  384  h  

Roy,  T.,  6-783  m.  at  $60,  259  at  $05,  372  h  

Shipman,  D.,  7-606  m.  at  $60,  408  h  

Ward,  E.,  3-288  m.  at  $60,  180  h  

Watt,  R.,  -558  m.  at  $55,  36  h.;  sundiy,  1-711  m.  at  $60,  24  d.  at  $2,  72  h 
Sciubber,  M.  Wright,  141  d.  at  $1.25  

Total,  $22,369.08  carried  to  page  W— 125  


Soulanges  Canal:  Wages  of  Staff. 

Officers  whose  duties  were  continuous  throughout  the  year. 

Overseer,  L.  A.  Sauve,  Apr.  1  to  Nov.  23,  1911,  at  $1,700  

Overseer,  A.  C.  St.  Amour,  Dec.  9,  1911  to  Mar.  31,  1912,  at  $1,700. . . . 

Chief  electrician,  Dam.  Lalonde,  12  m.  to  Mar.  31,  1912  

Asst.  electricians  at  $65  per  m.,  and  20c.  per  h.  for  Sundays- 
Currier,  Eug.,  Apr.  1  to  Feb.  13,  368  h.  at  20c  

Leroux,  L.  A.,  Apr.  1  to  Feb.  19,  376  h.  at  20c  

Methot,  D.,  Feb.  14  to  Mar.  31,  56  h.  at  20c  

McDonald,  J.,  Feb.  20  to  Mar.  31,  48  h.  at  20c  

Tremblay,  D.,  12  m.  to  Mar.  31,  424  h.  at  20c  

Clerk,  J.  O.  Denis,  12  m.  to  Mar.  31  

Store  keeper,  Od.  Quesnel,  April  * 

Store  keeper,  Ad.  Valois,  May  9  to  Mar.  31,  at  $65  

Employees  whose  duties  were  performed  chiefly  during  the  active  season,  May  1  to 

Dec.  S,  1911. 

Carbonman,  J.  B.  Denis,  |  Apr.,  May  to  Nov.,  H  of  \  Dec,  at  $60;  Sundays, 
300  h.  at  15c. 


Carbonman,  D.  Lauzon,  A-  of  \  Dec,  \  oa.  Jan.  to  Mar.,  at  $60  

Carbonman,  G.  Leroux,^  of  \  Mar.  at  $60  

Caibonman,  J.  B  Sauve,  \  Apr.,  May  to  Nov.,  one  half  of  3'ji  m.  between  Dec 

and  Mar.  at  $60,  Sundays,  300  h.  at  15c  

Linemen — 

Daoust,  D.,  Mar  

Gamelin,  Elie,  11  m.  to  Feb.  29,  at  $60  

Lalonde,  Em.,  12  m.  to  Mar.  31,  at  $60  

Weirmen — 

Brabant,  J.  B.,  12  m.  to  Mar.  31  at  $60,  Sundays,  590  h.  at  15c  

Lefebvre,  W.,  12  m.  to  Mar.  31,  at  $60,  Sundays,  590  h.  at  15c  

Oiler  and  cleaner,  A.  St.  Germain,  Apr.  to  Mar.,  308  w.  d.  at  $1.75  

Lock  No.  1  ($1,918.10)— 

Besner,  Jos.,  Apr.  29  to  Dec.  4,  at  $60;  Sundays,  303  h.  at  15c  

Brunet,  Ad.,  12  d.  in  July,  $23.23,  15  h.  at  15c  

Campeau,  Os.,  Apr.  29  to  Dec  4,  less  12  d.  in  Aug.  at  $60,  285  h.  at  15c  

Descarries,  L.,  May  9  to  Dec  4,  at  S60,  306  h.  at  15c  

Sabourin,  W..  Mav  21  to  Dec  4,  at  $60,  270  h.  at  15c  

Valois,  Ad.,  Apr.  29  to  May  8,  at  $60,  12  h.  at  15c  

Walsh,  P.,  Apr.  29  to  May  20,  at  $60,  24  h.  at  15c  


Carried  forward. 


Active 
Season. 


$  cts. 
15,322  69 


420  12 
SOS  36 
219  20 
121  73 
427  80 
497  56 
82  26 
508  36 
625  82 
358  90 
494  56 
489  77 
463  57 
499  55 
224  26 
181  08 
132  50 


21,578  09 


1,100  24 
530  09 
1,099  97 

752  74 
767  79 
112  06 

97  01 
864  80 
799  97 

55  00 
698  22 


465  00 


465  00 


425  80 
425  80 

514  30 
514  30 
336  00 

471  26 
25  48 
445  33 
456  22 
428"  50 
17  2S 
42  31 


11,910  47 
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SESSIONAL  PAPER  No.  1 


Soulanges  Canal:  Wages  of  Staff— Continued. 


Employees  whose  duties,  &c. — Continued. 


Brought  forward. 


Lock  No.  2  ($1,914  70) — 

Brasseur,  Lud.,  Apr.  29  to  Dec.  4,  less  12  d.  in  Sept.  at  $60,  291  h.  at  15c... . 

De  Repentigny,  J.  B.,  Apr.  29  to  Dec.  3,  at  $60,  300  h.  at  15c  

Lucas,  G.,  12  d.  in  Sept.  $24,  12  h.  at  15c  

Menard,  Alex,  Apr.  29  to  Dec.  4,  at  $60,  318  h.  at  15c  

Pilon,  Ad.,  Apr.  29  to  Dec.  3  at  $60,  303  h.  at  15c  

Lock  No.  3  ($1,914.70)— 

Clement,  Jos.,  Apr.  29  to  Dec.  4,  at  $60,  318  h.  at  15c  

De  Montigny,  O.,  Apr.  29  to  Dec.  4,  at  $60,  300  h.  at  15c  

Leroux,  G.,  Apr.  29  to  Dec.  3,  at  $60,  303  h.  at  15c  

Leroux,  R.,  same  as  G.  Leroux  

Lock  No.  4  ($2,571.98)— 

Chevrier,  Ach.:  J°  of  \  Feb.,  \  Mar.,  at  $60;  36  h.  at  15c  

Menard,  P.  G:  3  d.  in  June  

Menard,  Theo.:  k  Apr.,  May  1-Dec.  19,  §  ea.  Jan.-Mar.,  at  $60;  438  h.  at  15c. 

Robillard,  Jos.:  j  Apr.,  May  1-Dec.  19,  §  ea.  Jan.-Mar.,  at  §60;  456  h.  at  15c 

Sauve,  Jul.:  \  Apr.,  May  1-Dec.  19  ,  less  3  d.  in  June,  \  ea.  Jan.-Mar.,  at  $60; 
441  h.  at  15c  

St.  Marseilles,  A.:  \  Apr.,  May  1-Dec.  19,  h  Jan.,  ig  of  \  Feb.,  at  $60;  405  h. 
at  15c 

Guard  Gate  ($1,918.56)— 

Beriault,  O.:  Apr.  29-Dec.  4,  at  $60;  300  h.  at  15c  

Chartrand,  G.:  Apr.  29-Dec.  4,  at  S60;  303  h.  at  15c  

Denis,  R.:  Apr.  29-Dec.  4,  at  $60<  318  h.  at  15c  

Periard,  J.  B.,  same  as  G.  Chartrand  

Lock  No.  5  ($2,800.25)— 

Asselin,  Oscar:  -if;  of  |  Feb.,  §  Mar.,  at  $60;  56  h.  at  15c  

Biron,  Alf.:  \  Apr.,  May  1-Dec.  24,  \  ea.  Jan-Mar.,  at  $60;  487  hr.  at  15c... 
Girard,  J.:  §  Apr.,  May  1-Dec.  24,  f  Jan.,  ||  of  f  Feb.,  at  $60;  431  h.  at  15c 

Legros,  H.:  same  as  O.  Asselin  

Methot,  Chas.:  same  as  J.  Girurd  

Sauve,  M.:  §  Apr.,  May  1-Dec.  24,  f  Jan.,  \%  of  f  Feb.,  at  $60;  446  h.  at  15c 

Vaillancourt,  H.,  same  as  O.  Asselin  

Cascades  Bridge  ($941.73)— 

Clement,  Jul.:  Apr.  29-Dec.  4,  at  $60;  246  h.  at  15c  

Menard,  Jos.:  Apr.  29-Dec.  4,  249  h.  at  15c  

St.  Antoine  Rd.  Bridge  ($1,054.23)— 

Charlebois,  P.:  Apr.  29-May  24,  at  $45;  27  h.  at  15c  

Denis,  D.:  May-July,  at  $45  

Goyer,  Urgel:  Apr.  29-Dec.  4,  at  $60;  249  h.  at  15c  

Leroux,  Wilf.:  June  13-Dec.  4,  at  $60;  204  h.  at  15c  

Menard,  P.,  substitute  

Cedars  Road  Bridge  ($941.73) — 

Clement,  C:  Apr.  29-Dec.  4,  at  $60;  249  h.  at  15c  

St.  Marseilles,  X.:  Apr.  29-Dec.  4,  at  $60;  246  h.  at  15c  

St.  Dominique  Bridge  ($941.73)— 

Cholette,  P.:  Apr.  29-Dec.  4,  at  $60;  246  h.  at  15c  

Robillard,  D.:  Apr.  29-Dec.  4,  at  $60;  249  h.  at  15c  

Emmanuel  Rd.  Bridge  (§941.73)— 

Cholette,  F.:  Apr.  29-Dec.  4,  at  $60;  246  h.  at  15c  

St.  Germain,  B.:  Apr.  29-Dec.  4,  at  §60;  249  h.  at  15c  

Rouge  Bridge  ($941.73)— 

Lalonde,  G.:  Apr.  29-Dec.  4,  at  $60;  246  h.  at  15c  

Rouselle,  O.:  Apr.  29-Dec.  4,  at  $60;  249  h.  at  15c  

Coteau  Bridge  ($1,382.35)— 

Hamel,  Jos.:  §  Apr.,  May  1-Dec.  24,  §  ea.  Jan.-Mar.,  at  $60;  433  h.  at  15c... 
Methot,  H.:  §  Apr.,  May  1-Dec.  24,  \  ea.  Jan.-Mar.,  at  $60;  430  h.  at  15c. . . 
Lock  No.  5,  boat  linemen  ($941.73)— 

Bissonnette,  O.:  Apr.  29-May  4,  at  $60;  246  h.  at  15c  

Huneau,  M.:  Apr.  29-May  4,  at  §60;  249  h.  at  15c  

Lock  No.  4,  boat  linemen  ($841.23)— 

Paquette,  E.:  May  22-Dec.  4,  at  $60;  225  h.  at  15c  

Trottier,  J.  B.:  same  as  E.  Paquette,  less  3  h.  at  15c  

Lock  No.  1,  boat  linemen  ($863.79) — 

Chevrier,  D.,  6  d.  in  June  

Decoste,  Nap.:  Mav  16-Dec.  4,  at  $60;  222  h.  at  15c  

Walsh,  P.:  May  21-Dec.  4,  at  $60;  225  h.  at  15c  


St 


Carried  forward. 


Active 
Season. 


$  cts 
11,910  47 


445  46 

470  81 

25  80 
473  51 

471  26 

473  51 

470  81 

471  26 
471  26 


4  50 
491  51 
494  21 

485  96 

486  5,6 

470  81 

471  26 
473  51 
471  26 


498  86 
490  46 


490  46 
492  71 


462  71 

463  16 

38  89 
135  00 
463  16 
372  41 

30  41 

463  16 
462  71 

462  71 

463  16 

462  71 

463  16 

462  71 

463  16 

490  76 
490  31 

462  71 

463  16 

418  91 
418  46 

9  00 
430  08 
420  85 


Slack 
Season. 


$  cts 
1,611  52 


93 
00 

93 
00 

93 
93 


6  00 

6  00 

45  75 

150  96 
U0  96 

HO  96 

110  61 

7  93 
7  93 
7  93 
7  93 

70  47 
200  64 
138  57 

70  47 
138  57 
138  57 

70  47 


93 
93 


4  50 

7  93 
1  93 


93 
93 

93 
93 

93 
93 

93 
93 


200  64 
200  64 


93 
93 

93 
93 


1  93 
1  93 


1— 7w 


30,779  68 


3, 654  48 
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RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 

3  GEORGE  V.,  A.  1913 


Soulanges  Canal:  Wages  of  Staff— Concluded. 


Active 
Season. 


Employees  whose  duties,  &c. — Concluded. 
Brought  forward  


Putting  motors  and  lamps  in  place,  Apr.:  team,  7  d.  at  $3.50;  labour,  52|  d.  at 


SI. 50. 


Putting  up  motors  for  winter,  Dec:  team,  8  d.  at  $3.75;  horse  and  cart,  1  d.,  $2.25; 

labour,  11  d.  at  $1.75  

Cleaning  water  turbines  at  power  house,  Jan.,  1912:  team.l}  d.  at  $3.75;  horse  and 

cart,  1$  d.  at  $2.25;  labourers,  104-2  d.  at  $1.75  

Overpayments  of  arrears  not  yet  refunded  


Total,  $34,912.59,  carried  to  page  W— 127. 


Ste.  Anne's  Lock:  Wages  of  Staff. 

Officer  whose  dudes  were  continuous  throughout  the  year. 
Overseer,  Nap.  Lague,  12  m.  to  Mar.  31,  1912  


Employees  whose  duties  ivere  performed  chiefly  during  the  active  season,  Apr.  28- 

Nov.  28,  1911. 


Dore,  Alex.:  Apr.  23-Nov.  30,  at  $55;  Sundays,  450  h.  at  15c  

Lalonde,  Jos.:  Apr.  23-Nov.  30,  at  $55;  Sundays,  450  h.  at  15c  

Legault,  Ophir.:  Apr.  23-Nov.  13,  less  14  d.  in  Aug.,  at  $55;  Sundays,  384  h.  at 


15c. 


Robillard,  Paul:  Apr.  25-Nov.  30,  at  S55;  Sundays,  414  h.  at  15c. 
Substitutes:  Jul.  Menard,  $85.31;  Theo.  Neveu,  $38.37  


$  cts. 
30,779  68 

103  25 
51  52 


Total,  $2,817.35,  carried  to  page  VV— 131. 


St.  Ours  Lock:  Wages  of  Staff. 

Officer  whose  duties  were  continuous  throughout  the  year. 
Overseer,  Olivier  Laventure,  12  m.  to  Mar.  31,  1912  


Employees  whose  duties  were  performed  chiefly  during  the  active  season,  Apr.  26- 

'  Nov.  28,  1911. 

Lockmen:  U.  Bouvier,  O.  Godard,  U.  Lemay,  Ls.  Menard,  each:  Apr.  26-Nov. 
30,  1911,  at  $55;  Sundays,  476  h.  at  15c  


Total,  $2,762.24,  carried  to  page  W— 131. 


St.  Peter's  Canal:  Wages  of  Staff. 

Officer  whose  duties  were  continuous  throughout  the  year. 
Lockmaster,  Angus  McAskill,  12  m.  at  $65  


Employees  whose  duties  were  mostly  performed  during  the  active  season,  Apr.  22 

1911-Jan.  11,  1912. 

Lockmen,  d.  at  $1.50,  m.  at  $50:  R.  Boucher,  79  d.,  5-355  m.;  D.  Coffey,  11  -79  m. 
S.  Grant,  79  d.,  5-355  m.;  J.  Mombriquette,  79  d.,  5-355  m.;  \Ym.  Murphy, 
26d.;  S.  McLean,  79  d.,  5-355  m.;  Wm.  McNeil,  11-97  m  

Bridgemen,  d.  at  $1.40,  m.  at  $50:  Alex.  Jackson,  79  d.,  5-355  m.;  Wm.  Sampson, 
79  d.,  5-355  m.;  Geo.  Stone,  79  d.,  5-194  m  

Total,  $4,687.92  carried  to  page  W— 133  


32  28 


30,966  73 


900  00 


454  33 
454  33 

392  09 
448  93 
123  68 


2,773  36 


900  00 


1.847  60 


2,747  60 


780  00 


2,480  44 
1,126  96 


4.3S7  40 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 99 

SESSIONAL  PAPER  No.  1 


Trent  Canal:  Wages  of  Staff. 


Officers  whose  duties  were  continuous  throughout  the  year. 

Superintendent,  J.  H.  McOlellan,  12  m.  to  Mar.  31  

Overseers:  G.  F.  Bruce,  10  m.  to  Jan.  31,  at  $1,000;  S.  Clegg,  12  m.  to  Mar.  31 
at  $1,500;  Jas.  Garrow,  2  m.  at  81,300,  10  m.  at  $1,400;  C.  Gordon,  11  m.  to 
Feb.  29,  at  $1,500;  Jas.  McGirr,  2-742  m.  to  Mar.  31,  at  $1,000;  Jos.  Knox, 
1  m.  at  $125  

Accountant:  E.  S.  Clarrv,  9  m.  to  Dec.  31,  at  $100;  E.  H.  Bartlett,  3-5  m.  to 
Mar.  31.  at  $100  

Storekeeper,  F.  Fairen,  12  in.  to  Mar.  31,  at  $1,300  

Clerk,  Jean  Downie,  G  m.  to  Sept.  30,  at  $35  

Stenographers:  R.  Knox,  12  m.  at  $40;  R.  Mulholland,  6  m.  to  Mar.  31,  at  $30 .. 

Employees  whose  duties  were  mostly  performed  during  the  active  season,  April  15- 

Nov.  21. 

Trent  Bridge:  T.  J.  Brown,  11  m.  to  Feb.  29  at  $25;  John  Waters,  1  m.  at  $25... 

Hastings  Lock,  John  Tracy,  12  m.  at  $40  

Bensfort  Bridge,  Wni.  Smith,  12  m.  at  $25  

Wallace  Point  Bridge,  Robt.  Dwyer,  12  m.  at  $25  

Healey's  Falls,  C.  C.  Huycke,  12  m.  at  $25  

Peterborough  Lock:  master,  Wm.  Collins,  12  m.  at  $35;  assistant,  R.  Jackson, 

4  m.  at  $40,  4  m.  at  $50    

Peterborough  Bridge,  John  Howden,  12  m.  at  $25  

Wolfe  St.  Wharf,  W.  H.  Taylor,  8  m.  to  Nov.  30  at  $59  

Peterborough,  Lock  No.  G,  master:  John  Cronin,  8.286  m.  to  Dec.  10  at  $45; 

Alex.  Calder,  3.714  m.  to  Nov.  31  at  $45  

Peterborough  Hydraulic  Lift  Lock — 

Master:  H.  W.  Gillespie,  3  m.  to  June  30  at  $85,  rent  3  m.  to  June  30,  1911  at 
$6;  Alex  K.  Richardson,  9  m.  to  Mar.  31  at  $85  

Assistant  master:  R.  Sheridan,  2  m.  to  May  31  at  $60,  rent,  3  m.  to  June  30, 
1911  at  $6;  J.  R.  Davis,  3.707  m.  to  Mar.  31  at  855;  Z.  Keller,  2  m.  at  $55, 

10  m.  at  $60;  J.  Swanston,  6.205  m.  at  $55  

Nassau  Bridge  and  Dam:  Wm.  Lockington,  12  m.  at  $35;  patrolmen,  W.  A. 

Graham,  8  m.  to  Nov.  30  at  $40,  R.  J.  Sanderson,  3  m.  to  Mar.  31  at  $30  

Warsaw  Road  Bridge,  S.  Edwards,  12  m.  at  $25  

Lock  No.  5,  P.  and  L.  Div.:  Jas.  McCliggott,  12  m.  at  $40  

Lock  No.  4,  P.  and  L.  Div.:  T.  F.  Wallace,  12  m.  at  $40  

Lock  No.  3,  P.  and  L.  Div.:  Sol.  Barrette,  12  m.  at  $40  

Lock  No.  2,  P.  and  L.  Div.:  P.  Sullivan,  12  m.  at  $40  

Lock  No.  1,  P.  and  L.  Div.:  J.  H.  McWilliams,  12  m.  at  $50  

Young's  Point  Lock — 

Master,  P.  P.  Young,  12  m.  at  $50  

Assistant,  M.  Mohr,  4  m.  at  $40,  4  m.  to  Nov.  30  at  $45  

Burleigh  Falls:  J.  C.  Bates,  12  m.  at  $35  

Lovesick  Lock:  Wm.  McFarlane,  12  m.  at  $40  

Buckhorn  Lock:  R.  T.  Hill,  12  m.  at  $40  

Gannon's  Narrows  Bridge:  J.  H.  Smith,  12  m.  at  $25...  

Bobcaygeon  Lock:  J.  J.  Walker,  10.261  m.  at  $50;  R.  Pearson,  1.739  m.  at  $50 
Fenelon  Falls — 

Junkin,  W.  T.:  7  m.  to  Oct.  31  at  $45  

Austin,  T.:  5  m.  to  Mar.  31  at  $45  

Moss,  A.:  183  d.  to  Nov.  30  at  $1.50;  lighthouse  keeper,  3  m.  to  Nov.  30  at 

$10  

Rosedale  Lock — 

Minthorne,  A.  E.:  12  m.  at  $40;  rent  18  m.  to  Mar.  31,  1912  at  $6  

Dowson,  W.  S.:  5  m.  to  Aug.  31  at  $20;  lighthouse  keeper,  $25  

Poulson,  Jas.:  4.69  m.  to  Jan.  9  at  $25;  lighthouse  keeper,  $25  

Suggitt,  R.:  2  m.  to  Mar.  31  at  $25  

Lake  Simcoe-Balsam  Lake  Div. — 

Yictoria  Road  Bridge:  Jas.  Conlon,  9.29  m.  to  Jan.  9  at  $25;  Thos.  Jones,  2 

m.  to  Mar.  31  at  $25  

Bolsover:  H.  W.  Silverthorne,  12  m.  at  $25  

Boundary  Road  Bridge:  Wm.  Moncrief,  12  m.  at  $25  

Lock  1:  Geo.  Smith,  12  m.  at  $45  

Lock  2:  Thos.  McDermott,  12  m.  at  $40  

Dam  3:  Donald  Campbell,  12  m.  at  $40  

Lock  3:  Peter  McDougall,  12  m.  at  $40  

Lock  4:  Jas.  Graham,  12  m.  at  $40  

Lock  5:  D.  H.  Gilchrist,  12  m.  at  $40  


1— 7iw 


Carried  forward. 


2,400  00 


5,445  10 

1,250  00 
1,300  00 
210  00 
660  00 


171  67 
274  67 
171  67 
171  67 
171  67 

511  16 
159  17 
318  33 

286  50 


556  17 


747  17 

477  50 
159  17 
254  67 
254  67 
254  67 
254  67 
318  33 

318  33 
271  50 
245  00 
280  00 
280  00 
175  00 
350  00 

270  00 
30  00 

286  17 

332  00 
108  90 
83  62 


137  50 
137  50 
137  50 
247  50 
220  00 
220  00 
220  00 
220  00 
220  00 


26,283  75 


128  33 
205  33 
128  33 
128  33 
128  33 

268  84 
140  83 
81  67 

253  50 


481  83 


645  99 

352  50 
140  83 
225  33 
225  33 
225  33 
225  33 
281  67 

281  67 
68  50 
175  00 
200  00 
200  00 
125  00 
250  00 

45  00 
195  00 

18  33 

256  00 
16  10 
58  64 
50  00 


144  76 
162  50 
162  50 
292  50 
260  00 
260  00 
260  00 
260  00 
260  00 


12,112  26 


W— 100 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Trent  Can?.'.:  Wages  of  Staff— Concluded. 


Employees  whose  duties,  &c. — Continued. 


Brought  forward  

Kirkfield  Hydraulic  Lift  Lock — 

Master,  Wm.  Jobe,  12  m.  at  $75  

Assistant,  R.  H.  Irwin,  12  m.  at  §60  

Assistant,  C.  McDonald,  12  m.  at  S50  

Lake  Shore  Road  Bridge:  Dan'l  Doucette,  12  m. 


at  §25;  lighthouse  keeper,  1  y. 


$50. 


Reservoir  Lakes  and  Rivers — 

Bass  Lake:  Jas.  Bardeau,  1  y.  at  $25  

Burnt  River:  John  Pearson,  9.484  m.  at  $75;  J.  T.  Henderson,  J.  Pickens, 

Wm.  Roberts,  each  2.742  m.  at  §41.66  

Deer  Bay  Creek:  Ben  Coon,  1  y.  at  $25  

Furnace  Falls:  Sidney  Switzer,  1  y.  at  §50  

Gull  River:  Peter  Grozelle,  235  d.  at  $2.25;  Geo.  Wilson,  8  in.  to  Mar.  31  at 
$75  

Horse  Shoe  Lake :  H .  Hobden,  9  in.  to  Dec.  31  at  §20  

Jack's  Creek:  E.  G.  Wigg,  8  m.  to  Dec.  31  at  §40  

Kinmount:  H.  C.  Austin,  1  y.  at  $100  

Mississagua:  John  Westlake,  1  y.  at  $60;  E.  Windover,  1  y.  at  $50  

Norland:  W.  C.  Pearson,  1  y.  at  $100  

Squaw  River:  R.  Richmond,  1  y.  at  $25  

White  Lake:  J.  M.  Little,  1  y.  at  §25  

Lighthouse  keepers — 

Balsam  Lake:  Edw.  Lytle,  1  y.  at  $60  

Beaverton:  Geo.  Veale,  1  y.  at  $60  

Fenelon  Falls:  J.  Jimkin,  6i  m.  to  Oct.  15,  1911  at  §10  

Pigeon  Lake:  Bruce  Walker,  1  y.  at  $100  

Rice  Lake:  J.  J.  Oilman,  8  m.  to  Nov.  30  at  §10  

Scugog  River:  S.  McGill,  7.5  m.  to  Nov.  30  at  §70  

Victoria  Road:  A.  C.  Graham,  1  y.  at  §25  

Bridgenorth:  Wm.  O'Leary,  12  m.  at  §25  

Lakefield:  John  Doidge,  12  m.  at  §50  per  y  

Scugog  River — 

Lindsay  Lock:  John  Makins,  12  m.  at  §40;  A.  X.  Hendry,  8  m.  to  Nov.  30 
at  $40  

Lindsay  Dam  and  Bridge:  G.  W.  Mills,  9.29  m.  at  $40;  Wm.  Jackson,  2.71 
m.  at  §40;  Jas.  O'Connor,  9.29  m.  at  $25;  Wm.  Lehane,  2.71  m.  at  §25. 


Total,  $38,396.01  carried  to  page  W— 133  

Welland  Canal:  Wages  of  Staff. 

Officer  whose  duties  were  continuous  throughout  the  year. 

Superintending  engineer,  J.  L.  Weller,  9  m.  to  Dec.  31,  1911,  at  §3.850  

Superintending  engineer,  W.  H.  Sullivan,  3  m.  to  Mar.  31,  1912,  at  §3,400  

Assistant  engineer,  W.  H.  Sullivan,  9  m.  to  Dec.  31,  1911,  at  $2,700  

Transitman,  L.  D.  Hara,  12  m.  to  Mar.  31,  1912  

Rodman,  H.  C.  Maguire,  12  m.  to  Mar.  31  

Paymaster,  J.  E.  Lawrence,  12  m.  to  Mar.  31  

Clerks,  at  §90  per  m.:  F.  C.  Clifford,  Apr.-Nov.,  §720;  J.  E.  Stuart,  Dec-Mar., 


§360. 


1912,  at  §58. 
m.  at  $150.. 


Storekeeper,  R.  Robertson,  12m  

Messenger,  J.  Mitchell,  5  m.  at  §50,  7  m.  to  Mar.  31, 
Charwoman,  Maria  Mitchell,  5  m.  at  §100  per  an.,  7 

Electrical  Staff. 

Electrician,  John  Motley,  12  m.  to  Mar.  31,  1912  

Assistant  electrician,  Frank  Roach,  11  m.  to  Mar.  31,  at  §S5  

Switchboard  attendants,  each  12  m.  at  §60:  Martin,  Cloy,  John  Giroux,  J.  D. 

Stewart  •• :  

Lamptrimmers,  each  12  m.  at  §50  for  services,  and  §25  for  horse  and  waggon: 

John  Carty,  $900;  J.  Howell,  §900  

Lamp  trimmer,  G.  E.  McCombs:  10  m.  to  Jan.  31,  at  $50;  horse  and  waggon, 

10  m.,  $250  

Lamp  trimmer,  H.  Putnam:  5  m.  to  Mar.  31,  at  $.50;  horse  and  waggon,  2  m.  to 

Mar.  31,  $50  

Watchman,  P.  A.  Dunn,  12  m.  to  Mar.  31,  366  d.  at  $1 .75 


Carried  forward . 


Active 
Season. 


§  cts. 

26,283  75 

412  50 
330  00 
275  00 

160  40 

11  18 

441  24 
11  IS 

22  36 

601  25 
117  33 
254  67 
44  72 
49  20 
44  72 
11  18 
11  18 

26  84 
26  84 
29  07 
44  72 
68  67 

490  00 
11  18 

175  00 
29  17 

560  00 
455  00 


26,283  75 


2,887  50 
850  00 

2,025  00 

1,500  00 
900  00 

1,500  00 

1,080  00 
720  00 
656  00 
129  16 


1,500  00 
935  00 

2,160  00 

1,800  00 

750  00 

300  00 
640  50 


20,333  16 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
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W— 101 


Wclland  Canal:  Wages  of  Staff— Continued. 


Brought  forward. 


360  h.  at 


Division  No.  1:  Dalhousie  to  Marlalt's:  Open  Apr.  15-Dec.  15,  1911. 

Overseer,  Michael  Henry,  12  m.  to  Mar.  31,  1912  

Acting  overseer,  Frank  Hoover,  July  6-Aug.  16,  at  $125  

Watchman,  days  at  $2:  P.  D.  Hunter,  Apr-Sept./ 183  d.;  F.  J.  May,  Oct.-Mar 

177*  d  

Ferryman,  Mich.  Howe,  12  m.  at  $55  

Lock  No.  1  and  Bridge  ($2,3S5.08)— 

Master,  Geo.  Howe:  Apr.  1-15,  at  $56;  Apr.  16-Dec.  31,  at  \ 

15c  

Baker,  John:  Apr.  1-15,  at  $50;  Apr.  16-Dec.  15,  at  $60;  366  h.  at  15c  

Killens,  E.  B.:  Apr.  15-Dec.  15,  at  $60;  354  h.  at  15c  

Wright,  Thos.:  Apr.  15-Dec.  15,  at  $60;  252  h.  at  15c  

Wright,  Thos.,  jr.,  substitute:  June- July,  at  $52,  Aug.,  $60;  108  h.  at  15c. . . 
Lock  No.  2  ($2,102.59)— 

Master,  Richard  Read:  Apr.  15-Dec.  15*,  at  $60;  \  Dec.,  $29;  333  h.  at  15c. 

Phelan,  J.  P.:  Apr.  15-Dec.  15,  less  1  d.,  at  $58;  327  h.  at  15c.  

Phillimore,  J.  J.:  Apr.  15-Dec.  15,  at  $58;  327.  h.  at  15c  

Wilson,  J.:  Apr.  15-Dec.  15,  less  9  d.,  at  $58;  330  h.  at  15c  

Substitutes:  J.  Kennedy,  $4.38;  T.  Kyle,  $1.92;  J.  O'Brien,  $4.46;  Ed. 

Quinn,  $8;  E.  Sullivan,  $1.85  

Lock  No.  3  and  Bridge  ($2,163.96) — 

Master,  J.  A.  Oill:  Apr.  15-Dec.  15,  less  3  d.,  at  $62;  333  h.  at  15c  

Brownlow,  R.:  Apr.  15-Dec.  15,  at  $60;  333  h.  at  15c  

Kearney,  R.:  Apr.  1-15,  at  $50,  Apr.  16-Dec.  15,  at  $60;  330  h.  at  15c  

Ruch,  J.:  Apr.  15-Dec.  15,  at  $60;  336  h.  at  15c  

Substitutes:  J.  Kennedy,  $4.77;  Ed.  Quinn,  $2.31;  T.  Tonstead,  $2.08  

Lock  No.  4  ($2,160.79)— 

Master,  C.  Birmingham:  Apr.  15-Dec.  15,  at  $60;  327  h.  at  15c  

Gallagher,  J.:  Apr.  15-Dec.  15,  less  2  d.,  at  $58;  333  h.  at  15c  

Pringle,  J.:  Apr.  15-Dec.  15,  at  $58;  327  h.  at  15c  

Quinn,  Ed.:  2  d.  in  July,  $3.85;  Oct.  31-Dec.  15,  at  $58;  75  h.  at  15c  

Woodall,  J.:  Apr.  15-Dec.  15,  less  17  d.,  at  $58;  222  h.  at  15c  

Substitutes:  J.  Kennedy,  $19.34;  T.  Kyle,  $1.92;  E.  Sullivan,  $15.18  

Lock  No.  5  ($2,102.14) — 

Master,  H.  J.  Pawling:  Apr.  15-Dec.  31,  less  7  d.,  at  $60;  333  h.  at  15c  

Cunningham,  J.:  Apr.  15-Dec.  15,  less  1  d.,  at  $58;  318  h.  at  15c  

Howe,  Pat.:  Apr.  15-Dec.  15,  less  2\  d.,  at  $58;  336  h.  at  15c  

Lavery,  P.:  Apr.  15-Dec.  15,  at  $58;  327  h.  at  15c  

Substitutes:  T.  Kyle,  $14;  D.  Meighen,  $4.81;  Ed.  Quinn,  $1.92  

Bridge  No.  3  ($1,077.95)— 

Master,  Henry  Bald:  Apr.  15-Dec.  15,  less  1  d.,  at  $58;  318  h.  at  15c  

Gorman,  Con.:  Apr.  1-14,  at  $50,  Apr.  15-Dec.  31,  less  1  d.,  at  $58;  315  h.  at 
15c 

Substitutes:  Ed!  Quinn,  $1 . 92;  Eug.  Sullivan,  $2.23. .. .  .  .  . '. .... . . . . . '. . . .... 

Bridge  No.  4,  St.  Catharines  ($2,049.80)— 

Christie,  Jas.:  Apr.  14-Dec.  15,  at  $58;  303  h.  at  15c  

Ferguson,  A.,  T.  Read,  W.  Spratt,  same  as  J.  Christie  

Lock  No.  6  and  Bridge  ($2,345.06)— 

Master,  David  Leith:  Apr.  15-Dec.  15,  at  $62;  333  h.  at  15c  

Deasy,  P.:  Apr.  15-Dec.  31,  at  $60;  312  h.  at  15c  

McLaren,  Chas.:  Apr.  15-Dec.  15,  at  $60;  327  h.  at  15c  

Purcell,  J.:  Apr.  15-Sept.  30,  less  6  d.,  at  $60;  87  h.  at  15c  

Sullivan,  E.,  substitute:  May  20-July  31,  at  $52;  Aug.  1-31,  6  d.  in  Sept., 

Oct.  1-Dec.  15,  at  $60;  225  h.  at  15c  

Lock  No.  7  ($2,093.05)— 

Master,  R.  W.  Monett:  Apr.  1-15,  at  $50;  Apr.  16-Dec.  15,  less  12  d.,  at 
$60;  318  h.  at  15c  

McFarland,  M.:  Apr.  15-Dec.  15,  at  $58;  333  h.  at  15c  

Ramsay,  A.:  Apr.  15-Dec.  15,  at  $58;  318  h.  at  15c  

Smith,  E.  W.:  Apr.  15-Dec.  15,  less  7  d.,  at  $58;  312  h.  at  15c  

Substitutes:  J.  Kennedy,  $39.41;  D.  Moonev,  $4.30  

Bridge  No.  6  ($2,208.37)— 

Master,  R.  A.  Phipps:  Apr.  15-Dec.  15,  at  $58;  339  h.  at  15c  

Howell,  Alex.:  Apr.  15-Dec.  15,  less  2  d.,  at  $58;  306  h.  at  15c  

McCumiskey,  P.:  Apr.  15-Dec.  15,  at  $.58;  306  h.  at  15c  

Swayzie,  Jas.:  Apr.  15-Dec.  15,  at  $58;  216  h.  at  15c  


Active 
Season. 


$  cts 
20,333  16 


1,680  00 
169  36 

721  00 
441  10 


536  24 
536  98 
534  14 
518  84 
180  20 

530  99 
511  82 
514  05 
496  12 

20  61 

540  18 

530  99 

529  27 

531  44 
9  16 

530  09 
510  80 
514  05 
104  33 
465  08 

36  44 

516  99 
510  78 
510  59 
514  05 
20  73 

510  78 

510  02 
4  15 

510  45 
1,531  35 

547  03 
527  84 
530  09 
330  24 

380  86 


502  09 

514  95 
512  70 

496  68 
43  71 

515  85 
506  60 
510  90 

497  40 


Slack 
Season. 


Z  cts. 


218  90 


55  76 
22  92 


29  00 


22  92 


29  00 


53  00 


2  00 
6  00 


29  00 


22  92 


Carried  forward 


43,583  27 


491  42 
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AUDITOR  GEXERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Weliand  Canal:  Wages  of  Staff — Continued. 


Division  No.  1:  Dalhousie  to  Marlatt's:  Open  Apr.  15-Dec.  15,  1911—  Continued 


Brought  forward. 


Bridge  No.  6 — Concluded. 

Substitute:  Jos.  Kennedy:  18  d.  in  July,  $34.62;  2  d.  in  Aug.,  \  Oct.,  22  d 
in  Nov.,  \  Dec,  at  $58;  117  h.  at  15c  

Substitute,  Ed.  Quinn  

Lock  No.  8  (S2. 101  19) — 

Master,  Jas.  Donnelly:  Apr.  15-Dec.  15,  less  2  d.,  at  $60;  333  h.  at  15c  

Eustice,  Thos.:  Apr.  15-Dec.  15,  at  $58;  327  h.  at  15r  

Lock,  A.:  Apr.  15-Dec.  15,  at  $58;  348  h.  at  15c  

Tansey,  Mich.:  Apr.  1-14,  at  $50;  Apr.  15-Dec.  15,  at  $.58;  333  h.  at  15c. . . 

Substitutes:  M.  McCormack  $2  31,  T.  Tonstead  $2.22  

Lock  No.  9  (§2,258.79)— 

Master,  Chas.  Steele:  Apr.  15-Dec.  31,  at  $60;  333  h.  at  15c  

Gallagher,  P.  J.:  Apr.  15-Aug.  31,  at  $58;  78  h.  at  15c  

Millward,  Geo.:  Oct.  13-Dec.  15,  at  $58;  108  h.  at  15c  

McDowall,  J.:  Apr.  15-Sept.  30,  less  2  d.,  at  $58;  195  h.  at  15c  

Riley,  Owen:  Apr.  15-Dec.  15,  at  $58:  312  h.  at  15c  

Substitute:  D.  Mcighen,  Oct.  1-Dec.  15,  at  $58;  132  h.  at  15c  

Substitute:  D.  Moore,  June  1-July  31,  at  $50;  Aug.-Oct.  12,  at  $58;  147  h.  at 
15c   

Substitutes:  D. 3.  Gibbs  $2  23,  M.  Maloy  $1.92  

Bridge  No.  7  ($1,053)— 

Master,  Cal.  Anderson:  Apr.  15-Dec.  15,  at  $58;  333  h.  at  15c  

Leish,  J.  J.:  Apr.  1-14,  at  $50;  Apr.  15-Dec.  15,  at  $58;  327  h.  at  15c  

Lock  No.  10  ($2,075  84)— 

Master,  D.  Mathers:  Apr.  15-Dec.  15,  less  2  d.,  at  $60;  333  h.  at  15g  

Bell,  Henry:  Apr.  15-Dec.  15,  less  1  d.,  at  $58;  333  h.  at  15c  

Cosby,  C.  E.:  Apr.  15-Dec.  15,  less  1  d.,  at  $58:  333  h.  at  15c  

Stewart,  Geo.:  Apr.  15-Dec.  15,  less  3  d.,  at  $58;  333  h.  at  15c  

Substitutes:  D.  J.  Gibbs  $2.22,  M.  Maloy  $8  .69,  D.  Meighen  $4.15  

Bridge  No.  8  ($1,074  52)— 

Master,  Ed.  Willox:  Apr.  15-Dec.  31.  at  $58;  333  h.  at  15c  

Boles,  G.  H.:  Apr.  15-Dec.  15,  at  $58;  321  h.  at  15c  

Moore,  David:  Dec.  8-15,  at  $58;  12  h.  at  15c  

Lock  No.  11  ($2,075.84)— 

Master,  J.  Eberhardt,:  Apr.  15-Dec.  15,  at  $60;  333  h.  at  15c  

Laurie,  R.  T.:  Apr.  15-Dec.  15,  less         at  $58;  330  h.  at  15c  

O'Mara,  Jas.:  Apr.  15-Dec.  15.  less  2  d.,  at  $58;  333  h.  at  15c. ,  

Trumm.  W.  H.:  Apr.  15-Dec.  15,  less  10  d.,  at  $58;  333  h.  at  15c  

Substitutes:   D.  J.  Gibbs  $2.15,  J.  Kennedy  $3.67,  M.   Maloy  $17.92 

D.  Moore  $3  85,  M.  McCormack  $3  85,  M.  Newcomb  $2.23  

Lock  No.  12  ($2,137.39)— 

Master,  Win.  Strong:  Apr.  15-Dec.  15,  less         at  $60;  321  h.  at  15c  

Hyatts.  A.:  Apr.  15-Dec.  15,  at  $58;  333  h.  at  15c  

Piper,  S.  W.:  Apr.  15-Dec.  15,  at  $58;  327  h.  at  15c  

Robins,  S.:  Apr.  15-Dec.  31,  less  H  d.,  at  $58;  297  h.  at  15c  

Substitutes:  D.  Moore  $4  .69,  T.  Tonstead  $42  .20  

Lock  No.  13  and  Bridge  (§2,196  20) — 

Master,  R.  Andrews:  Apr.  15-Dec.  15,  at  $62;  333  h.  at  15c  

Bissell,  F.:  Apr.  15-Dec.  15,  less  1  d.,  at  $60;  327  h.  at  15c  

Bradley,  J.  A.:  Oct.  19|-Dec.  15,  at  $60;  Dec.  16-31,  at  $58;  84  h.  at  15c... 
Clark,  Wm.:  Apr.  15-Dec.  15,  at  $60;  Dec.  16-31  at  $5S;  333  h.  at  15c. ... 
Wilson,  F.H.:5^d.  in  Apr.,  Mav,  24  d.  in  June,  17^  d.,  in  July,  at  $52;  in- 
crease, ZY2  m.  to  July  30,  $2.8;  96  h.  at  15c  

Substitute,  M.  Malov:  IVi  d.  in  Apr.,  %Y2  in  July  at  $52;  Aug.  1— Oct.  19^,  at 

$60;  147  h.  at  15c  

Substitutes:  D.  Meighen  $2.  D.  Moore  $1 .93,  T.  Tonstead  $2  

Lock  No:  14  ($2,073.95)— 

Master,  C.  L.  Killman:  Apr.  15-Dec.  15,  less  3  d.,  at  $60;  333  h.  at  15c. .. . 

Johnson,  E.:  Apr.  15-Dec.  15,  at  $58;  336  h.  at  15c  

O'Reilly,  J.  P.:  Apr.  1-14,  at  $50;  Apr.  15  -Dec.  15,  at  $58;  318  h.  at  15c  

Partington,  W.:  Apr.  15-Dec.  4,  at  $58;  336  h.  at  15c  

Substitutes:  M.  Maloy  $3  85,  G.  Secord  $2.23,  T.  Tonstead  $2.31  

Lock  No.  15  ($2,131.18)— 

Master,  J.  Flynn:  Apr.  15-Dec.  31,  at  $60;  348  h.  at  15c  

Boyle,  Robt.:  Dec.  3-15,  at  $58;  12  h.  at  15c  

Burns,  SyL:  Apr.  15-July  31,  less,  13  d.,  at  $50;  increase,       m.  to  Julv  31 
$28;  Aug.  1-Dec.  15,  less  38^  d.,  at  $58;  255  h.  at  15c  


Carried  forward. 


$  eta. 
43,583  27 


163  55 

14  07 

526  46 
514  05 
517  20 
514  95 
4  53 

530  99 
273  70 
138  89 
345  10 

511  80 

164  80 

260  36 

4  15 

514  95 
514  05 

526  77 

512  72 

513  03 
508  26 

15  06 

514  95 

513  15 
17  42 

530  99 
507  43 
510  49 
493  26 

33  67 

526  30 

514  95 

514  05 
506  20 

46  89 

547  03 
528  16 
126  83 
530  99 

188  84 

210  42 

5  93 

524  83 

515  40 
510  47 
490  86 

8  39 

533  24 
26  34 

393  49 


61,543  68 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 
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Welland  Canal:  Wages  of  Staff— Continued. 


Division  No.  1:  Dalhousie  to  Marlatt's:  Open  Apr.  15-Dec.  15,  1911 — Continued. 

Brought  forward  

Lock  No.  15 — Concluded. 

Lampman,  L.  VV.:  Apr.  15-Dec.  15,  les3  V2  d.,  at.  $58;  321  h.  at  15c  

Niles,  W.  L.:Oct.  23- Dec.  15,  at  $58;  96  h.  at  15c  

Rosie,  Mai:  Apr.  15-Aug.  31,  less  1  d.,  at  $58;  144  h.  at  15c  

Substitutes:  S.  Cushan  $5.15  J.  Kennedy  $1  80,  M.  Maloy  $6.77,  D. 
Meichen  $12.95  A.  Miller  M.92,  D.  Moore  $41.09,  M.  McCormack 

$27.86.  J.  Rosie  $98.45,  G.  Secord  $11 .01,  T.  Tonstead  $29. 16  

Lock  No.  16  ($2,099.84)— 

Master,  Jos.  Saunders:  Apr.  16-Dee.  15,  at  $60;  333  h.  at  15c  

Ball,  Jas.:  Apr.  1-14,  at  §50;  Apr.  15-Dec.  15,  less  1  d.  at  $58;  333  h.  at  15c. 

Dale,  Thos:  Apr.  15-Dec.  15,  at  $58;  333  h.  at  15c.  

Walker,  Win.:  Apr.  15-Dec.  15,  at  $58;  333  h.  at  15c  

Substitutes:  A.  Miller  $2.08,  D.  Meighen  $2  23  

Lock  No.  17  ($2,144.56)— 

Master,  J.  Swinton:  Apr.  15-Dec.  15,  at  $60;  333  h.  at  15c  

Brannigan,  M.:  Apr.  1-14,  at  $50, Apr.  15-Aug.  31 ,  at  $58;  126  h.  at  15c  

Commarford,  R.:  Apr.  15-Dec.  15.  kss  1  d.,  at$5S;  327  h.  at  15c  

Oats,  John:  Aug.  16- Dec.  15,  at  $58;  19S  h.  at  15c  

Porter,  Chas.:  Apr.  15-Dec.  15,  less  2  d.,  at  $58;  333  h.  at  15c   ... 

Substitutes:  A.  Miller $6.61,  T.  McNamara $17.97  

Lock  No.  18  ($2,095.75)— 

Master,  M.  Moran:  Apr.  1-15,  at  $50;  Apr.  16-Dec.  15,  less  7  d.,  at  $60;  318  h. 
at  15c  -r  

Barr,  J.  C:  June  18- Dec.  15,  less  %Y2  d.,  at  $58;  243  h.  at  15c  

Lewis,  Percy:  Apr.  15-June  17,  at  $58;  84  h.  at  15c  

McBride,  H.:  Apr.  15-Aug.  20,  at  $58;  150  h.  at  15c  

McNamara,  T.:  Aug.  21-Dec.  15,  at  $58;  174  h.  at  15c  

Siggs,  John:  Apr.  15-Dec.  15,  at  $58;  336  h.  at  15c  

Substitutes:  F.  Flett  $13.33,  J.  Flett  $7.81,  H.  Thorp  $2 .31  

Lock  No.  19  ($2,130.24)— 

Master,  J.  J.  Gunning:  Apr.  16-Dec.  31,  at  $60;  333  h.  at  15c  

Commarford,  W.:  Apr.  15-Dec.  15,  less  36}^  d.,  at  $53;  264  h.  at  15c  

Daly,  John:  Apr.  15-Dec.  31,  at  $58;  333  h.  at  15c  

Kennedy,  J.,  substitute:  Nov.  20-Dec.  15,  at  $58;  36  h.  at  15c  

Upper,  Melvin:  Apr.  15-Julv  31,  less  22}^  d.,  at  $50;  increase,  V/%  m.  to  July 
31,  $28;  Aug.  1-Nov.  19,  less  21  d.,  at  $58;  243  h.  at  15c  

Substitutes:  J.  Flett  $12.95,  A.  Miller  $54.84,  T.  McNamara  $2  08,  G.  New- 
ton $U2.92  

Lock  No.  20  ($2,071.79)— 

Master,  J.  Collins,  Apr.  15  to  Dec.  15,  at  $60,  333  h.  at  15c  

Lynch,  J.,  Apr.  15  to  Dec.  15,  at  $58,  327  h.  at  15c  

McBride,  J.,  Apr.  15  to  Dec.  15,  at  $58,  327  h.  at  15c  

Rockett,  A.,  Aor.  15  to  Dec.  15,  at  $58,  318  h.  at  15c  

Lock  No.  21  ($2,280.13)— 

Master,  Jas.  Upper,  Apr.  15  to  Dec.  15,  at  $60,  195  h.  at  15c  

Ellis,  Fred,  Apr.  1  to  14  at  $50,  Apr.  15  to  Dec.  15,  less  1  d.,  at  $58,  327  h. 
at  15c  

Hartley,  Chas.,  Apr.  15  to  Dec.  31,  less  1  d.  at  $58,  333  h.  at  15c  

Jordan,  M.,  Apr.  15  to  Dec.  15,  at  $58,  327  h.  at  15c  

Miller,  A.,  substitute,  1  d.  in  May,  $1.85,  Oct.  6  to  Dec.  15,  at  $60,  120  h.  at 
15c  

Newton,  G.,  substitute  

Lock  No.  22  ($2,097.46)— 

Master,  C.  H.  Collier,  Apr.  15  to  Dec.  15,  at  $60,  333  h.  at  15c  

Bruce,  Jas.,  Apr.  15  to  Dec.  15,  at  $58,  315  h.  at  15c  

O'Dea,  John,  Apr.  15  to  Dec.  15,  at  $58,  342  h.  at  15c  7  

Stanley,  A.,  Apr.  15  to  Dec.  15,  at  $58,  318  h.  at  15c  

Tracy,  St.  Geo.  E.,  substitute,  10 -J-  d.  in  Dec,  $23.42,  12  h.  at  15c  

Lock  No.  23  ($2,285.89)— 

Master,  J.  D.  Mclntyre,  Apr.  15  to  Dec.  15,  less  8|  d.,  at  $60,  156  h.  at  15c. 

Fleet,  Jas.,  Apr.  15  to  Dec.  15,  less  1  d.,  at  $58,  333  h.  at  15c  

Garner,  Jas.,  Apr.  15  to  Dec.  15,  less  2  d.,  at  $58,  327  h.  at  15c  

Hillman,  J.  N.  F.,  Apr.  15  to  Dec.  15,  less  13  d.,  at  $58,  315  h.  at  15c  

Newton,  Geo.,  substitute,  1  d.  in  May,  $1.85,  Sept.  19  to  Dec.  15,  at  $60, 144 
h.  at  15c  

Substitutes:  W.  Cleveland,  $4.46;  J.  Flett,  $6.77;  F.  Flett,  $59.38;  J.  Ken- 
nedy, $7.81;  A.  Miller,  $6  37,  T.  McNamara,  $10.26  

Carried  forward  


Active 
Season. 


$  cts 
61,54  3  68 


512  03 
119  24 
281  68 


236  16 

528  91 
512  72 
514  95 
514  95 
4  31 


530  99 
280  90 
511  90 
201  70 
510  49 
24  58 


514  14 
372  79 
133  45 
263  02 
250  58 

515  40 
23  45 

528  91 
427  12 
514  95 
56  71 

361  76 

182  79 

530  99 
514  05 
514  05 
512  70 

510  29 

512  20 
512  72 
514  05 

159  46 
18  41 

530  99 
512  25 

516  30 

512  70 
25  22 

485  55 

513  03 
509  75 
484  83 

197  68 

95  05 


79,716  53 


Slack 
Season. 


$  cts. 
737  42 


24  00 


24  00 


22  92 


29  00 
29  00 


24  00 
29  00 


919  34 
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Welland  Canal:  Wages  of  Staff— Continued. 


Active 
Season. 


Division  No.  1:  Dalhousie  to  Marlatt's:  Open  Apr.  15-Dec.  15,  1911 — Concluded 


Brought  forward. 


Bridge  No.  11,  Thorold  ($2,077)— 

Boyle,  A.  P.,  Apr.  14  to  Dec.  15,  at  §58;  294  h.  at  15c  

Chaffy,  R.,  Apr.  14  to  Dec.  15  at  $58,  291  h.  at  15c  

McMann,  L,  Apr.  14  to  Dec.  15,  at  $58,  282  h.  at  15c  

Walker,  John,  Apr.  14  to  Dec.  15,  at  $58,  309  h.  at  15c  

Substitute,  Thos.  Rockett,  §  Sept.,  $29,  24  h.  at  15c  

Lock  No.  24  and  Bridge  ($2,  315.88)— 

Master,  John  Kerrigan,  Apr.  15  to  Dec.  15,  at  $62,  333  h.  at  15c. 
Dale,  Jas.,  Apr.  15  to  Dec.  15,  less  1  d.,  at  $60,  333  h.  at  15c. 


Dundas,  G.,  Nov.  1  to  Dec.  15,  at  $60,  72  h.  at  15c. 


Duseau,  Hy.,  Apr.  1  to  15,  at  $50,  Apr.  16  to  Dec.  15  at  $60,  213  h.  at  15c. 

Jordan,  Pat.,  Apr.  15  to  Oct.  31,  at  $60,  255  h.  at  15c  

Substitutes:  A.  Miller,  $51.93;  T.  McNamara,  $120.89  

Lock  No.  25  and  Bridge  ($2,221.12)— 

Master,  J.  H.  Robins,  Apr.  1  to  15  at  $50,  Apr.  16  to  Dec.  31,  at  $62,  333 
at  15c 

Dougherty^  A.,  Apr.  15  to  Dec.  15,  at  $60,  327  h.  at  15c  

Howell,  O.,  Apr.  15  to  Dec.  15,  at  $60,  327  h.  at  15c  

Martin,  Sam,  Dec.  1  to  15,  at  $60  

McCarthy,  C,  Apr.  15  to  Dec.  15,  at  $60,  333  h.  at  15c  

Guard  Lock  ($2,098.04)— 

Master,  J.  W.  Misener,  Apr.  15  to  Dec.  15,  at  $60,  333  h.  at  15c  

Bridgeman,  M.  A.,  Apr.  1  to  14,  at  $50,  Apr.  15  to  Dec.  15,  at  $58,  327  h.  at 

15c  

Holcomb,  D.  D.,  Apr.  15  to  Dec.  15,  at  $58,  327  h.  at  15c  

Upper,  Ben.,  Apr.  15  to  Dec.  15,  at  $58,  333  h.  at  15c  


Div.  No.  1:  Men  in  charge  of  Water,  at  $58  per  m.:  Jan.  to  Mar.,  1912. 


Lock  No.  1:  Geo.  Howe,  3  m.  at  $60  

Lock  No.  3:  J.  Baker,  H.  Bell,  C.  Birmingham,  R.  Brownlow,  J.  Cunningham, 
J.  Gallagher,  R.  Kearney,  J.  P.  Phelan,  J.  J.  Phillimore,  J.  Ruch,  J.  Wilson, 
J.  Woodall,  12  at  $29  

Lock  No.  7:  P.  Howe,  E.  B.  Killen,  D.  Leith,  R.  W.  Monett,  P.  Cumiskey, 
N.  McFarland,  C.  McLaren,  J.  A.  Oill,  R.  A.  Phipps,  A.  Ramsay,  E.  W. 
Smith,  E.  Sullivan,  12  at  $29  

Bridge  No.  7:  C.  Anderson,  G.  H.  Boles,  C.  E.  Crosby,  J.  Donnelly,  J.  J.  Leish, 
A.  Lock,  D.  Mathers,  G.  Millward,  J.  McDowall,  O.  Riley,  G.  Stewart, 
M.  Tansey,  12  at  $29  

Lock  No.  12:  W.  Strong,  $58;  J.  Ball,  F.  Bissell,  S.  Burns,  A.  Hyatt,  E.  Johnson, 
C.  L.  Killman,  J.  'OMara,  J.  P.  O'Reilly,  S.  W.  Piper,  W.  H.  Trumm,  10  at 
$29  

Lock  No.  18:  J.  C.  Barr,  $58;  R.  Commarford,  T.  Dale,  L.  W.  Lampman,  M. 
Moran,  W.  L.  Niles,  J.  Oats,  C.  Porter,  A.  Rockett,  J.  Siggs,  J.  Swinton, 
W.  Walker,  11  at  $29  

Lock  No.  24:  J.  Collins,  J.  Dale,  H.  Duseau,  F.  Ellis,  J.  Garner,  M.  Jordan,  J. 
Kerrigan,  J.  Lynch,  A.  Miller,  A.  Mclntyre,  J.  Upper,  M.  Upper,  12  at  $29 

Lock  No.  25:  R.  Andrews,  M.  A.  Bridgeman,  C.  H.  Collier,  A.  Dougherty,  J. 
Flett,  J.  N.  F.  Hillman,  O.  Howard,  J.  McBride,  C.  McCarthy,  T.  McNa- 
mara, J.  O'Dea,  B.  Upper,  12  at  $29  


Division  ATo.  2:  Marlatt's  to  Welland  Bridge:  Open  Apr.  15  to  Dec.  15,  1911. 

$465;  Sundays,  h.  at  15c) 


(Note:  Apr.  15  to  Dec.  15,  at  $58 
Overseer,  Wm.  Scott,  12  m.  to  Mar.  31,  1912. 
Bridge  No.  13  ($2, 174.62)— 

Master,  M.  J.  Upper,  $465,  240  h.;  J.  Carrick,  $465,  306  h  

Dixon,  W.  H,  $465,  294  h.,  S.  Richards,  $465,  294  h  

Substitutes:  J.  F.  Smith,  $109.97;  S.  Webster,  $34.55  

Bridge  No.  14  ($2,040)— 

Master,  J.  T.  Johnson,  $465,  306  h.;  H.  Clark,  $465,  306  h  

Hagar,  G.  A.,  $465,  294  h.;  N.  H.  Orth,  $465,  294  h  

Bridge  No.  15  ($2,040)— 

Master,  Win.  Lynch,  $465,  294  h.;  S.  Camp,  \  Dec,  $29,  24h  

Clark,  G.  W.,  $465,  306  h.;  J.  Scanlon,  $465,  294  h  

Stark,  Geo.,  Apr.  15  to  Nov.  30,  less  29  d.,  at  $58,  264  h.  at  15c... 

Substitute:  J.  Welsh,  29  d.  in  Aug.  and  Sept.,  $62.96,  18  h.  at  15c. 

Carried  forward  


$  cts. 
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Welland  Canal:  Wages  of  Staff— Continued. 


Division  No.  2:  Marlatt's  lo  Welland  Bridge — Concluded. 

Brought  forward  

Port  Robinson  Lock,  Wm.  Grisdale,  12  m.  to  Mar.  31,  1912  at  ?55  

Chippewa  Bridge,  P.  Bogardus,  Apr.  to  Dec,  at  $35,  Jan.  to  Mar.  at  $17.50  

Welland  Lock,  James  Kilty,  12  m.  to  Mar.  31,  1912  at  $55  

Bridge  No.  17  ($3,485.92)— 

Master,  Wm.  Stapf,  Apr.  15  to  Dec.  31,  at  $62,  309  h.  at  15c  

Burgar,  E.  H.,  Apr.  15  to  Dec.  15,  at  $58,  294  h.  at  15c  

Coons,  L.,  May  15  to  Dec.  15,  less  18  d.,  at  $58,  225  h.  at  15c,  charge  govern- 
ment property,  Mar.,  $58  

Eastman,  W.  R.,  Apr.  27  to  Dec.  15,  at  $58,  285  h.  at  15c  

Hamlin,  Jac,  Apr.  15  to  July  31,  at  $50,  33  h.  at  15c  

Lowe,  W.  H.,  Apr.  27  to  Dec.  15,  at  $62;  285  h.  at  15c,  charge  government 
property,  Jan.,  $58  

Phillips,  R.  H.,  22  d.  in  Apr.,  $44,  9  h.  at  15c  

Smith,  J.  F.,  12^  d.  in  May,  $23.15,  18  d.  in  Oct.,  $40.15,  60  h.  at  15c  

Tobias,  N.  J.,  Apr.  15  to  Dec  15,  at  $58,  294  h.at  15c;  charge  government 
property,  Feb.,  $58  

Webster,  Sam,  Apr.  15  to  26,  at  $50,  9  h.  at  15c  

Division  No.  8:  Welland  Bridge  to  Port  Colborne:  Open  Apr.  15  to  Dec.  15,1911. 

(Note:  Apr.  10  to  Dec.  15,  at  $58  =  $475;  Sundays,  h.  at  15c). 

Overseer,  G.  W.  Ramey,  12  m.  to  Mar.  31,  1912  

Bridge  No.  19  ($2,133.34)— 

Master,  W.  A.  McKenney,  $475,  303  h.;  W.  Michener,  $475,  297  h  

Strawn,  H.  N.,  $475,  273  h.;  O.  Yokom,  $475,  297  h  

Substitute,  E.  Broughton,  28  d.,  $53.34,  30  h.  at  15c  

Air-line  Bridge  ($2, 080)— 

Master,  D.  Leitch,  $475,  306  h.;  J.  Doan,  $475,  306  h  

Hoag,  S.,  $475,  294  h.  at  15c  :  

Orth,  E.  J.,  Nov.  13  to  Dec  15,  at  $58,  48  h.  at  15c  

Templin,  Otto,  Apr.  10  to  Oct.  22,  at  $5S,  210  h.  at  15c  

Substitute,  Elgin  Campbell,  Oct,  23  to  Nov.  12,  at  $5S,  36  h.  at  15c  

Bridge  No.  21  ($3,151)— 

Master,  W.  H.  Babion,  Apr.  10  to  Nov.  30,  at  $58,  282  h.  at  15c  

Crow,  D.,  Apr.  24  to  Dec.  15,  at  $58,  288  h.  at  15c  

Dell,  S.,  Aug.  1  to  Dec.  15,  at  $58,  189  h.  at  15c  

Kinsley,  D.  G.,  $475,  306  h.;  Koebel,  D.,  $475,  294  h  

Ramsey,  M.,  Nov.  10  to  Dec.  15,  at  $58,  60  h.  at  15c  

Smith,  Phil,  Apr.  10  to  Oct.  31,  at  $58,  138  h.  at  15c  

Zavitz,  M.,  Apr.  24  to  June  24,  at  $58,  69  h.  at  15c  

Substitute,  Ed.  Armstrong,  Dec.  1  to  15,  at  $58,  24  h.  at  15c  

Substitute,  S.  Clendenning,  Sept.  11  to  Nov.  9,  at  $58,  96  h.  at  15c  

Substitute,  W.  McGinnis,  June  26  to  July  31,  at  $50,  33  h.  at  15c  

Lock  No.  27  and  Bridge  ($2,630.39)— 

Master,  S.  R.  Norcross,  Apr.  to  July,  at  $62,  Aug.  to  Mar.,  at  $60,  306  h.  at 
15c  

Aikens,  Wm.,  Apr.  10  to  July  31,  at  $45,  increase,  Apr.  to  July,  3£  m.  at  $15; 
21  h.  at  15c  

Brennan,  Hy.,  Nov.  21  to  Dec.  15,  at  $60,  12  h.  at  15c  

Cook,  John:  Apr.  10-Dec.  15,  at  $60;  294  h.  at  15c;  charge  Welland  Lock, 
Feb.  $60  

Minor,  Benj.:  substitute,  May-July,  at  $45,  Aug.  $60;  assistant,  Sept.  1- 
Nov.  8,  at  $60;  213  h.  at  15c  

Sullivan,  N.,  Apr.  10-Dec  15,  at  $60,  282  h.  at  15c  

Substitutes,  E.  Armstrong,  Nov.,  $31.29,  J.  Rambo,  Nov.  19  to  Dec  15,  at 

$60,  48  h.  at  15c  

Ferryman,  D.  S.  Shickluna,  Apr.  1  to  Jan.  20,  Feb.  26  to  29,  at  $55,  Mar.,  $50... 

Old  Welland  Canal:  Open  Apr.  15-Dec.  16,  1911. 

Lock  No.  1  and  Bridge  ($424.03)— 

House,  John:  Oct.  10-Dec.  15,  at  $55  

McAvoy,  H.:  Apr.  15-Sept.  30,  at  $55  

Lock  No.  2  and  Bridge:  Robt.  Welch,  Apr.  1-15,  at  $56;  Apr.  16-Mar.  31,  at  $60 

Carried  forward  


Active 
Season. 

Slack 
Season. 

$  cts. 

$  cts. 
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Weuand  Canal:  Wages  of  Staff— Concluded. 


OH  Welland  Canal — Concluded. 


Brought  forward. 


Locks  Nos.  3-6  (8820.03)— 

Freeman,  Jas.,  12  m.  to  Mar.  31,  at  $55  

Grogan,  J.,  substitute,  Feb. -Mar.,  at  S55  

Horton,  Ezra,  substitute,  Sept.  25-Oct.  26,  at  $60  

Locks  Nos.  7-13:  J.  C.  Phelps,  12  m.  to  Mar.  31,  at  $55  

Locks  Nos.  14-20:  J.  R.  Beard,  12  m.  to  Mar.  31,  at  $55... . 

Locks  Nos.  21-24:  T.  Flynn,  12  m.  to  Mar.  31,  at  $55  

Lock  No.  25  to  Guard  Lock  ($966.58)— 

Freel,  Thos.:  Apr.  1-15,  at  $56;  Apr.  16-Mar.  15,  at  $60. 

Martin,  Sam,  substitute,  3  m.  to  Mar.  31,  at  $60  

Walker,  Geo.,  substitute:  Sept.  3-Oct.  22,  at  $60  

Allanburg  Lock  ($1,320)— 

Master,  John  Huffa:  12  m.  to  Mar.  31,  at  $55  

Assistant,  M.  Terryberry:  Apr.  1-June  30,  at  $55  

Assistant,  Sam.  Webster:  9  m.  to  Mar.  31,  at  $55  


Welland  Canal  Feeder. 

Overseer,  D.  T.  Rogers:  12  m.  to  Mar.  31  

Dunnville  Lock:  Thos.  Drake,  12  m.  at  $50  

Inman  Road  Ferry:  Peter  Mclntee,  Apr.  15-Dec.  15,  at  $20  per  m. 
Port  Maitland  Lock  ($527.10)— 

Master,  Jas.  Haney,  Apr.  15-Dec.  15,  at  $55  

Assistant,  W.  Mowat,  Aug.  9-Sept.  30,  at  $50  

Stromness  Bridge:  Chas.  Shirton,  Apr.  15-Dec.  15,  at  $40  

Marshville  Bridge:  John  Owens,  May  1-Dec.  15,  at  $10  

Forks  Road  Bridge:  J.  Doderidge,  May  1-Dec.  15,  at  $10  

Junction  Lock:  A.  Stewart,  12  m.  to  Mar.  31,  at  $55  


Total,  $126,849.49,  distributed  below. 


Distribution  of  $126,849.49: 

Staff  and  Sunday  Labour  (Page  W— 138) 

Welland  Ship  Canal  (Page  W—  22) 

Capital:  Widen  Canal  near  Welland  (Page  W—  21) 

Capital:  Turning  Basin,  Thorold  (Page  W—  22) 

Income:  Heavy  Repairs  (Page  W —  54) 

Income:  Stone  protection  to  banks  (Page  W —  55) 


Total,  as  above. 


Williamsburg  Canals:  Wages  of  Staff. 

Officer  whose  duties  were  continuous  throughout  the  year. 
Overseer,  J.  C.  Boyd,  12  m.  at  $165  


Employees  whose  duties  were  mostly  performed  during  the  active  season.  May  1- 

Dec.  7,  1911. 

Rates:  $2  per  d.,  $60  per  m.  and  15c.  per  h.  for  Sundays,  unless  otherwise 

stated. 

Lock  22,  Farran's  Point  ($3,773.20)— 

Master,  C.  J.  Stata:  12  m.,  504  h  

Dalv,  G.:  223  d.,  246  h  

Hart,  J.:  222  d.,  228  h  

Hawn,  A.:  222  d.,  258  h  

Jarvis,  E.:  222  d.,  173  h  

Lovelace,  S.  B.:  7  d.  at  $1.75,  18  h  

Markell,  E.:  248  d.,  258  h  

Ostler,  A.:  192  d.,  207  h  

Ostler,  F.:  61  d.  at  $1.50,  51  h  


Carried  forward . 
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Lock  28,  Galops  ($3,243.81)— 

Master,  N.  Cumraings,  9  m.,  744  h.,  rent,  5  m.  at  S6;  G.  Stethem,  3-29  in.. 

569 

60 

309  41 

Broderick,  A.:  189  d.,  324  h  
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Total,  §21,413.40,  carried  to  page  W— 144  
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Carillon  and  Grenville  Canals:  Staff. 

iVages,  §19,698.70  (W— 87);  less  $2,430  (W— 149),  charged  to  Sunday  Labor,   and   less  $72, 

house  rent  .*  

Bell  Telephone  Co.:  exchange  service,  office,  11  m.  to  Mar.  31,  1912,  $31.18,  residence,  Aug. 

23,  1911-Mar.  31,  1912,  $12.10;  long  distance  conversations,  $43.16  

Girard,  Beatrice:  cleaning  office,  12  m.  to  Mar.  31,  1912  

McCoy,  E.  H.,  overseer  ($620.86)— 

Trips,  12  m.:  Carillon  to  Grenville,  122  at  §4;  Stonefield,  26  at  $3;  2  to  Montreal,  $10.80; 
sundry,  6  at  $4,  1  at  $3,  1  at  $2.50  

Postage,  $14;  telegrams,  dec,  56c  

Ross,  Thos.,  &  Sons  &  Ayers:  electric  lighting  for  season  of  1911  (see  below)  

Sundry  payments:  7-84  tons  coal  $54.88  ;  6  brl.  w.  w.  oil,  $43.26;  elec.  supplies,  $28.39;  3  doz. 

brooms,  $17.25;  110  lb.  w.  waste,  $11.83;  4  doz.  ruby  globes,  $10;  1  doz.  enam.  pails,  $8.10; 

2  boxes  soap,  $7.20;  3  doz.  scrub  brushes,  $7.20;  box  stove,  $6.75;  sundry,  $2:91...  

King's  Printer's  account,  $4.61;  Stationery  Office,  Ottawa,  $1.15  

Legal  services:  W.  A.  Lewis,  Brockville,  services  re  Crooks  

Total,  carried  to  page  W — 4  

Carillon  and  Grenville  Canals:  Electric  Lighting:  Thos.  Ross  &  Sons 

&  Ayers. 

Arc  lamps  for  navigation  season  of  7  months  at  $62.50,  contract  for  10  years  to  Sept.  15,  1915. 

Grenville  Canal:  2  on  each  side  of  5  locks;  5  along  n.  side  of  upper  entrance;  1  on  n.  side  of 
lower  entrance;  64  along  s.  side  of  reaches,  about  400  ft.  apart.    Total,  90  at  $62.50  = 

$5,625. 

Carillon  Canal:  1  on  s.  side  of  lower  entrance;  2  on  guide  pier  s.  side  of  upper  entrance;  5 
along  s.  side  of  reach;  2  on  each  side  of  2  locks;  1  at  canal  shop.    Total,  17  at  $62.50  = 

$1,062.50. 
Location  not  specified,  1. 

Total,  90+17+1  =  108  at  $62.50  =  $6, 750  payable  annually. 

.Arc  Lamps,  Season  of  1911. 

Arc  lamps,  May-Nov  

Extra  Arc  Lights,  Season  of  1911. 

3  extra  arc  lights,  at  $62.50  

Incandescent  Lights,  paid  in  Season  of  1911. 

16  c.p.:  22  lights  at  $6  per  season  of  7  m  

10  c.p.:  18  lights  at  $3  per  season  of  5  m  

32  c.p.:  13  lights  at  $12  per  season  of  7  m  

32  c.p.:  13  lights  at  $6  per  season  of  5  m  

Total,  carried  above  

Carillon  and  Grenville  Canals:  Repairs. 

Employees  with  varying  duties  or  wages — 

Barron  J.:  team,  22§  d.  at  $3.25;  one  horse,  14  d.  at  $2.25;  overtime,  22\  h.  at  40c  

Bryerton,  J.:  one  horse,  221  d.  at  $2.25;  labour,  4  d.  at  $1.50  

Fitzgerald,  E.:  team,  15  d.  at  $3.25;  one  horse,  1  d.  at  S2.25  

Rochon,  A.:  carpenter,  170j  d.  at  $2.50,  overtime,  24|  h.  at  45c,  10  at  50c;  mason,  9| 

d.  at  $3. 25  

Labourers — 

Belair,  E.,  481  d.  at  $1.75;  Carney,  P.,  31  d.  at  $1.75,  overtime,  22J  h.  at  30c  

Dupuis,  A.:  137J  d.  at  $1.73;  overtime,  15  h.  at  30c,  10  at  35c  

Forget,  Wm.:  183  d.  at  $1.75;  overtime,  7\  h.  at  30c,  10  at  35c  

Hooper,  Wm.:  147|  d.  at  $1.75;  overtime,  27|  h.  at  30c,  10  at  35c  

Keatley,  J.:  162  d.  at  $1.75;  overtime,  2\  h.  at  30c,  10  at  35c  

Larocque,  W.:  152  d.  at  $1.75;  overtime,  2  h.  at  30c  

McGregor,  W.,  150  d.  at  $1.75,  overtime,  10  h.  at  35c;  Robertson,  D..  55i  d.  at  $1.75. . 

Rochon,  D.,  176  d.  at  $1 .75,  overtime,  27§  h.  at  30c,  10  at  35c  

Villcneuve,  L.,  116  d.  at  $1.75,  overtime,  22f  h.  at  30c,  10  at  35c  

Carpenters — 

Brisebois,  E.,  6  d.  at  $2.50;  Chambers,  W.,  182^  d.  at  $2.50,  overtime,  2  h.  at  45c  

Fagan,  T.,  28*  d.  at  $2.50;  Guilbault,  J.,  193f  d.  at  $2.50  

Morin,  N.,  192f  d.  at  $2.50;  Watson,  J.,  180^  d.  at  $2.50,  overtime,  22\  h.  at  45c,  10  at 
50c  

Carried  forward  
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Carillon  and  Grenville  Canals:  Repairs—  Concluded. 

Brought  forward  

Head  foreman,  P.  Girard,  314  d.  at  $3.75  

Foremen:  A.  Caution,  21 1§  d.  at  $2.75;  J.  Grace,  304  d.  at  $2.50  

Mason,  L.  Pilon,  16J  d.  at  $3.25  

Sundry  payments  under  $50:  labourers,  102}  d.  at  $1.50,  13j  at  $1.75,  45  h.  at  30c.;  mason, 

12£d.at$3;  one  horse,  7  d.  at  $2.25,  40  h.  at  40c;  teams,  7  d.  at  $3.25,  2  at  $3;  diiving, 

12J  d.  at  $2;  electrician,  10  h.  at  60c;  plumber,  2  d.  at  $3  

Cameron  &  Co.,  Ottawa;  30  pes.  Douglas  fir,  5x12,  6x18,  12x18,  24  ft.  to  30  ft.,  13,548  ft.  at 

$35.95  (f.  o.  b.  Point  Fortune)  

Canada  Paint  Co.,  Montreal;  pure  w.  lead,  2,000  lb.  at  6-8c  

Dansereau,  Geo.,  Grenville:  hemlock,  13,050  ft.  of  3-in.  at  $16,  2,684  ft.  of  10x10,  <fcc,  at  $22; 

5 pes.  sq.  timber,  1,589  ft.  at  $22;  50  pes.  cedar  for  posts,  400  1.  ft.  at  18c;  sundry,  $82.22 
Date,  John,  Montreal:  diving  dress,  $65;  2  lengths  50-ft.  best  quality  hose,  $60;  1  pr.  diver's 

boots,  $14;  sundry,  $23.35  

Dominion  Bridge  Co.,  Montreal;  4  beams,  34  ft.  long,  3,500  lb.  at  2|c  

Dominion  Linseed  Oil  Co.,  Montreal;  2  brl.  boiled  linseed  oil,  87-9  gai.  at  82Jc  

Girard,  P.:  trips,  to  Grenville,  1  at  $4.50,  103  at  $4,  4  to  Montreal  $21.85;  sundry,  $52; 

freight  and  express,  $3.51  

Grace,  J.,  travel  and  outlay,  12  m  

Mason,  Gordon  &  Co.,  Montreal;  2  pes.  oak,  14  in.  x  17  in.  x  16  ft.,  635  ft.  at  $90;  4S  pes.  p.  pine, 

4x12,  6x12,  30  ft,,  6,480  ft.  at  $47.50;  freight  on  lumber,  $26.22  

McArthur,  R.,  Lachute;  installing  closet,  tanks  and  basin  in  government  house  .at  Carillon 

as  per  tender  

McOuat,  T.  &  Son,  Lachute:  6  lock  valves  and  10  checks,  6,197  lb.  at  2jc;  finishing,  142 

h.  at  50c.,  26  at  40c;  sundry  machine  work,  $97.35  

Steel  Co.  of  Canada,  Montreal:  1|  in.  black  pipe,  1,200  ft.  for  $89. 10;  cutting  same,  $12.96. . . 

Weir,  Thos.,  Gushing;  services  of  tug,  43  h.  at  $2.50  

Smithwork:  N.Clement  $25.75,  J.  Dinsmore  $26.25,  L.  Poirier  $121 .45,  E.  Rochon  $4. SO. 
Sundry  payments:  2,743  lb.  iron  $50.07,  freight  $43.04,   2  coils   manilla  $23.50,  ferry 

$18.90,  2  doz.  scythes  $17.50,  stove  pipe  and  elbows  $16.50,  2  doz.  shovels  $15.22, 

15  gal.  turpentine  $12.75,  200  lb.  tallow  $10,  sundry  $46.63.. . .  

Less — Deduction  for  house  rent   60  00 

Canada  Cement  Co.:  sacks  returned,  286  at  10c;  less,  20c,  cartage   28  40 

MacKenzie  &  Mann  Co.,  removal  of  part  of  telephone  line  from  old  to  new 

road  at  Bnizeau's  place,  Chatham,  by  Repair  Staff   10  75 

Total,  carried  to  page  W — 4  
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Chanibly  Canal:  Staff. 


Wages,  $33,884.20  (W— 88);  less,  $1,069.50,  charged  to  Sunday  Labour  (W— 149),  and  less  $507 

house  rent  

Bell  Telephcne  Co.:  exchange  service:  office,  Chambly  Basin,  June  29,  1911-June  30,  1912, 

$25.21;  office,  St.  Johns,  8  m.  to  Dec.  1,  1911,  $18;  P.  A.  Jodoin's  residence,  St.  Johns, 

Apr.  16,  1911-Mar.  31,  1912,  $19.17  

Bell  Telephone  Co.,  long  distance  conversations  

Canadian  Gtneral  Electric  Co.,  Toronto:  32  c  p.  Tungsten  lamps,  24  at  $1.48,  24  at  $1.55; 

3,000  copper  coated  carbons,  $37.50;  36  batteries,  $7.92  

Choquette,  F.,  transport  of  electrician,  18  d.  at  $2.50,  16|  at  $2.75  

Courtmanehe,  Jos.,  stove  coal,  25-03  tons  at  $6.25  

Desrochers,  Doctor  E.,  Chambly  Basin,  professional  services  re  N.  Tenaglio  

Doin,  Armand,  Montreal,  summer  caps  with  gold  letters  on  silk  band,  54  at  $1  

Duche;neau,  Ed.,  allowance  for  travel  re  telephone  and  electric  light,  12  m  

Hillis.  Capt,  Jas.,  compensation  for  damages  to  his  boat  

Jones,  Ralph,  Ottawa:  10  brl.  Am.  w.  w.  oil,  436  gal.  at  15jC  

O'Leary,  W.  J.  &  Co.,  Montreal:  Koch's  woven  wire  brushes,  76  at  $1 .55;  brushes  for  T.  H. 

royal  arc  dynamos,  12  sets  at  $2;  segments,  4rSets  at  $6;  sundry,  $24.81  

St.  Johns  Electric  Light  Co.,  lighting  harbour,  7  m.  to  Nov.  30,  1911  

Thomson,  Fred.  &  Co.,  Montreal:  rewinding  armature,  repairing  lamps,  &c:  labour,  4  h. 

at  60c,  85  at  50c,  105  at  40c,  200  at  30c;  magnet  wire,  $19.20;  sundry,  $30.74  

Wilson,  J.  &  Co.,  Montreal:  1  bale  No.  1  cotton  waste,  567  lb.  at  10Jc  

Travel  and  outlay:  P.  A.  Jodoin,  Apr-Dec,  $436.66;  J.  E.  Robitaille,  Jan.-Mar.,  $62.65.. . . 
Sundry  payments:  4  doz.  brooms  $23.13,  ice  $20,  elec.  supplies  $20.78,  2  brl.  dyn.  oil 

$19.58,  waterrates  $12,  flag  $9.60,  2  boxes  soap  $7.20,  sundry,  $19.30  

Stationery  Office,  Ottawa  
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Chambly  Canal:  Repairs. 

Employees  with  varying  wages  or  duties — 

Barrette,  A.:  carter,  13  d.  at  $2.75;  painter,  11  d.  at  $2  

Benoit,  A.:  engineer,  135  d.  at  S2.75,  }  at  $2.50,  39  h.  at  27$  c;  machinist,  20  d.  at  $2.25; 

derrick  caretaker,  33  d.  at  $1  

Bigonesse,  E.:  foreman,  204$  d.  at  $3.25;  assistant  foreman,  91  d.  at  $3,  39  h.  at  32$c  

Boivin,  J.:  team,  57  d.  at  $3.75;  carter,  114  d.  at  $2.75  

Boutin,  A.:  steerman  of  scow,  28  d.  at  $2,  65  at  $1.75;  increase,  1  d.  at  25c  

Breux,  F.:  painter,  53$  d.  at  $2;  stone  receiver,  34  d.  at  $2  

Brunelle,  Z.:  carpenter,  180  d.  at  $2.50,  }  at  $2.25;  climber,  21  d.  at  $2.25  

Charrette,  C:  painter,  156$  d.  at  $2.25,  110  at  $2;  foreman,  11  d.  at  §2.50,  $  d.  at  25c. . . 

Charron,  J.:  foreman  carpenter,  179  d.  at  $2.75,  12$  at  $2.50  

Charron,  T.:  carpenter,  1 62 J  d.  at  $2.25,  $  at  $2  

Choquette,  F.:  carter,  65  d.  at  $3.75,  23U  at  $2.75,  1  at  25c 


Cognac,  C:  foreman  carpenter,  172  d.  at  $2.75,  1 13 J  at  $2.50,  $  at  25c. 
Cote,  ~ 
Cote. 


F.:  carpenter,  170i  d.  at  $2.25,  $  at  $2. 
M.:  labour,  179J  d'.  at  $1.75,  }  at  $150. 


Cote,  S.:  labour,  48  d.  at  $2,  41}  at  $1.75 

Demers,  C:  carpenter,  188f  d.  at  $2 . 50,  }  at  $2 . 25  

Deneau,  A.:  foreman  carpenter,  81$  d.  at  $2.75;  carpenter,  42  d.  at  $2.50 

Depelteau,  O.:  carter,  38$  d.  at  $3  .75,  7  at  $2  .75,  1  at  25c  

Deschamps,  O.:  carpenter,  46  d.  at  $2.25;  labour,  13  d.  at  $1.75  

Desenneville,  A.:  foreman  on  line,  51  d.  at  $2.50;  carpenter,  37f  d.  at  $2.25,  3  at  $2; 

bricklayer,  200  h.  at  30c;  diver,  1  d.  at  $5;  increase  (days  charged  under  "Staff") 

22 $  d.  at  25c  

Desenneville,  J.:  fireman,  172  d.  at  $2,  17J  d.  at  $1.75,  6  h.  at  20c;  dredge  caretaker, 

101  d.  at$l  

Desenneville,  L.:  fireman,  114}  d.  at  $2,  40  at  $1.75,  }  at  $1.50;  dredge  caretaker,  6  d 

at  SI,  39  h.  at  20c  '.  

Desmarais,  J.:  carter,  8}  d.  at  $3.75,  10'  at  $2.75;  painter,  4  d.  at  $2;  labour,  1  d.  at 

$1.75  

Dubuc,  N.:  engineer,  173  d.  at  $2.75,  19}  at  $2.50,  6  h.  at27$c;  dredge  caretaker.  21  d.  at$l 

Dupuis,  A.:  climber,  28  d.  at  $2.25;  labour,  10  d.  at  $1.75  

Dupuis,  H.:  carter,  5}  d.  at  $3.75;  labour,  49  d.  at  $1.75  

Dupuis,  J.,  fils  P.:  carter,  5  d.  at  $3.75,  3  at  $2.75;  carpenter,  4}  d.  at  $2.25;  labour,  27 

d.  at  $1.75  

Dupuis,  J.  O.:  carter,  \Q\  d.  at  $3.75;  labour,  9  d.  at  $1.75  

Dupuis,  L.:  foreman,  6  d.  at  $2.50;   carter,  1  d.  at  $2.75;  scraper,  75}  d.  at  $2 

Dupuis,  R.:  carter,  59$  d.  at  $3.75;  labour,  3$  d.  at  $1.75  

Forget,  H.:  mason,  11  d.  at  $2;  labour,  144J  d.  at  $1.75  

Forgue,  A.:  steerman  of  scow,  7  d.  at  $2;  labour,  47}  d.  at  $1.75  

Fournier,  C:  painter,  74}  d.  at  $2.50;  labour,  10$  d.  at  $1.75  

Galarneau,  Ed.:  carpenter,  118}  d.  at  $2.50,  19}  at  $2.25  

Gemme,  P.-  craneman,  60}  d.  at  $2.75;  scowman,  94}  d.  at  $2.25,  6  h.  at  22$c;  carpenter, 

38  d.  at  $2  

Gemme,  R.:  deckhand,  116*  d.  at  $1.75,  6  h.  at  17ic;  labour,  70|  d.  at  $1.75,  5  at  $1.50 

Gervais,  T.:  painter,  20  d.  at  $2;  labour,  15  d.  at  $1.75  

Grise,  H.:  craneman,  94}  d.  at  $2.75;  foreman,  2S  d.  at  $2.50;  carpenter,  51$  d.  at  $2.50, 

17$  at  $2.25,  }  at  $2,  6  h.  at  27ic  

Janelle,  T.:  carpenter,  174  d.  at  $2.25,  $  at  $2  

Jette,  W.:  climber,  18  d.  at  $2.25;  labour,  19}  d.  at  $1.75 

Jeuntot,  A.:  carter,  257$  d.  at  S3. 75,  61  at  $2.75  

Jeuntot,  L.:  painter,  11  d.  at  $2;  labour,  44  d.  at  $1.75 


Lamoureux,  C.:  carter,  5$  d.  at  $3.75,  16$  at  $2.75;  labour,  35f  d.  at  $1.75 

Larocque,  J.  B.:  climber,  28  d.  at  $2.25;  labour,  53$  d.  at  $1.75  

Lemaire,  H.:  labour,  84}  d.  at  $1.75,  $  at  $1.50  

L'Escarbeau,  J.:  carpenter,  23  d.  at  S2;  labour,  52$  d.  at  51.75  

Maheu,  G.:  climber,  !4  d.  at  $2.25;  labour,  165J  d.  at  $1.75  

Marcille,  A.:  carpenter,  1551-  d.  at  $2.25,  9$  at  $2;  labour,  35  d.  at  $1.75....". 

Menard,  J.:  carpenter,  168}  d  at  $2.25,  }  at  $2  

Metivier,  W.:  mason,  11  d.  at  $2:  mate,  98 J  d.  at  $1.75,  6  h.  at  17$c;  labour,  81|  d.  at  $1.75 

Moquin,  J.:  carpenter,  45  d.  at  $2.25;  labour,  13  d.  at  $1.75  

Nicholson,  J.:  inspector  of  concrete,  85$  d.  at  S3;  labour,  60$  d.  at  $1.75,  1  at  25c 

Oliver,  G.:  painter,  25  d.  at  $2;  labour,  5  d.  at  $1.75  

O'Reilly,  C:  painter,  4  d.  at  $2;  labour,  62$  d.  at  $1.75  

Papineau,  E.:  carpenter,  80$  d.  at  $2.25;  labour,  54  d.  at  $1.75 


Pare,  H.:  carter,  9 $  d.  at  $3.75,  28$  at  $2.75. 

Pare,  J.:  foreman,  82$  d.  at  $2.75:  labour,  6$  d.  at  $1.75  

Perrault,  J.:  asst.  diver,  1  d.  at  $3;  foreman  and  asst.  blacksmith,  252}  d.  at  $2.. 

Poirier,  A.:  painter,  4  d.  at  $2;  labour,  45}  d.  at  $1.75  

Racicot,  N.:  carpenter,  218$  d.  at  $2.25,  $  at  $2  

Robert,  E.:  carter,  226$  d.  at  $3.75,  31  at  $2.75,  2  at  25c  

Scott,  N.:  night  watch,  12  m.  at  $35;  labour,  $  d.  at  $1.75  

Seguin,  A.:  mason,  22  d.  at  S2.50:  carpenter,  154}  d.  at  $2;  labour,  48$  d.  at  $1.75. 
Trahan,  E.:  carpenter,  64  d.  at  $2.50;  labour,  14}  d.  at  $1.75  


Carried  forward 


20,540  17 
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Chambly  Canal:  Repairs— Continued. 

Brought  to-ward  


Employees  with  varying  wages  or  duties: — Continued. 

Wilson,  G.:  carpenter,  142?  d.  at  $2.50,  2?  at  $2.25  

Chief  foreman,  C.  Girard,  12  m.  at  $85  

Foremen,  d.  at  $2.75:  H.  Beique  61,  C.  Dupuis  47,  P.  H.  Loiseau  192i,  J.  Stoddart  145}. .  . . 

Machinists,  d.  at  $2.50:  J.  Bouchard  287},  L.  N.  Mazurette  168f  

Carpenters,  d.  at  $2.50:  D.  Larocque  189},  H.  Nicholson  22}  

Carpenters,  d.  at  82.25:  A.  Boudreau  66},  A.  Champagne  30,  E.  Cooper  47,  C.  Dumaine  47 

Carters,  d.  at  83.75:  J.  Cahier  26},  E.  Deschamps  103,  O.  Maheu  52,  O.  Poirier  31  

Blacksmith,  S.  Barsalou,  289?  d.  at  82.50,  Night  watch,  A.  Perron,  12  m.  at  $35  

Climbers,  d.  at  $2.25:  L.  S.  Jeuntot  59,  A.  Larocque  28,  E.  Ste.  Marie  58.  

Stone  weighers,  d.  at  $2:  J.  Bourdeau  74,  J.  O'Cain  47  

Labourers,  days  at  $1.75:  A.  Arehambault,  35?,  A.  Benoit  83,  F.  Bcnoit  192?,  J.  Benoit  36?, 
L.  Benoit  65|,  O.  Bessette  46?,  D.  Bissonnette  82,  B.  Bourdon  188f .  W.  Camaraire  55,  G. 
Charette  286?,  E.  Collette  121  J,  J.  Corriveau  192},  A.  Daigr.ault  60,  E.  Dcmers  77,  H. 
Demers  185?,  D.  Dubois 56,  H.  Dupuis 35}.  F.  X.  Fortin  135?,  A.  Fournier  128},  P.  Gagnon 
94f,  A.  Gtemme  135?,  J.  Gemme  194},  L.  Goyette  47,  S.  Goyette  51,  H.  Hamel  34?,  J. 
Jaubert95},  M.  Laeoste57,  A.  Lajeunesse  34},  D.  Lamarche76},  H.  Lamoureux  56?,  Henri 
Lamoureux  32?,  F.  Lapointe  183?,  J.  Lavoie  58,  A.  Lebeau  34?,  P.  Lebel  48,  M.  Lemieux 
61?,  H.  Maheu  152?,  T.  Marien  153},  W.  Marien  62},  D.  Mark  34,  J.  B.  Menard  38},  C. 
Mercille  49?,  W.  Mochon  28?,  U.  Morin  53},  F.  Ouellette  142,  J.  Pinsonneault  71?,  A.  Poirier 
78,  O.  Racicot  47,  L.  Senecal  IMh,  J.  Simard  36},  L.  Simard  34},  H.  Tenaglio  39?,  N. 
Tenaglio  181?,  O.  Tenaglio  193?,  J.  Tetreault  58,  J.  Tremblay  30?,  P.  Vincent  63;  in  all 
5,042?  d.,  add  fractions,  30c  

Sundry  payments  under  $50:  labour,  1,424}  d.  at  $1.75,  38  at  $1.50;  painters,  137}  d.  at  $2; 
carters,  34  d.  at  $3.75,  27  at  $2.75;  masons,  50}  at  $2.25,  27  at  $2;  carpenters,  5  d.  at  $2.25, 
76  at  $2;  foreman,  22  d.  at  $2.75,  30?  at  $2.50;  gate-keepers,  29  d.  at  $1.75;  cook,  37  d.  at 
$1.25;  steerman  of  scow,  18?  d.  at  $2,  1  at  $1.75;  stone  receiver,  190  h.  at  20c;  digging  well, 
3  d.  at  $5;  climbers,  5  d.  at  $2.25;  electrician,  ?  d.  at  $2.25;  overincreases,  4  d.  at  25c, 
fractions,  35c  


Less — Charged  to  the  following  votes — 

Chambly  Canal:  Capital:  New  Machinery  (Page  W—  9)    $4,871  50 

Chambly  Canal:  Income — 

Addition  to  house,  bridge  No.  3  (Page  W — 


Engine  for  derrick  scow  ( 

Macadamizing  road  ( 

Renewing  approaches  to  bridges  Nos.  2  and  5  ( 

Renewing  wharf  at  St.  Johns  ( 

Quebec  Canals:  Income — 

Dredging  ( 


W- 

w- 
w- 
w- 


43) 
44) 
44) 
44) 
44) 


1,104  79 
667  91 
2,133  01 
1,141  33 
2,295  68 


W—  47)     5,217  72 


Amesse's  Foundry:  castings,  4,467  lbs.  at  2?c  

Beauvais  Bros.:  sundry  hardware  ,  ,  

Canada  Cement  Co.:  Portland  cement,  300  brl.  at  $2.05;  freight  and  cartage  on  sacks  return 

ed,  $4.33;  less  sacks  returned  1,180  at  10c  

Canada  Paint  Co.:  paint  50  lb.  at  8c,  500  at  12c,  150  at  16c,  10  at  17c;  black  japan,  5  gal.  at 

85c;  freight  70c  

Canadian  Fairbanks  Co.:  6-ton  waggon  scale,  $117;  installing  same,  $16.80  

Caverhill,  Learmont  &  Co.:  iron,  ref.,  5,045  lbs.  at  2.05c;  steel,  208  lbs.  at  1.95c,  46  at  2.25c 

868  at  2.5c;  U.S.  Navy  oakum,  100  lbs.  at  4-5c,  300 at  6  c;  nuts,  200  lbs.  at  5 -85c,  50  at 

6.45c;  sundry,  $31.64  

Central  Vermont  Railway  Co.:  transportation  charges  

Consumers  Cordage  Co.:  manilla  rope,  1?",  863  lbs.  at  10c;  ¥<  46}  lbs.  at  10}  c  

Courtemanche,  J.:  blacksmith's  coal,  12-125  tons  at  $7  

Dansereau,  G.:  hemlock,  10x10,  12x12,  26,766  ft.  at  $25,  3  in,  etc.,  8,137  at  $23;  cedar  posts,  15 

at  $2.50  

Dominion  Linseed  Oil  Co.:  linseed  oil,  94.7gal.  at  $1.12,  41.1  at 97c;  freight,  $2.03;   

Dubois,  A.:  field  stone,  73.8c.  yds.  at  $1  

Lafleur,  I.  L.:  Terne  plates,  5  boxes  at  $7.75;  2-ply  roofing  paper,  40  rolls  at  70c;  1  doz.  Yale 

padlocks,  $13.50;  solder,  50}  lbs.  at  26c;  sundry,  $10.85  

Lapalme,  E.:  field  stone,  50.42  c.  yd.  at  $1  

Lewis  Bros.:  Norway  iron,  $21.14;  wood  screws,  $20.97;  window  glass,  $17.19;  auger  bits,  1 

doz.  at  $2.40,  1  at  S3;  thimble  skeins  and  boxes,  4  at  $1.22};  1  doz.  bench  screws,  $4.75;  1 

doz.  door  latches,  84.50;  twist  drills  2  at  $1.55;  sundry,  $10.94  

Maheu,  J.:  field  stone  66.72  c.  yd.  at  $1  

Meakins  Brush  Co.:  brushes,  1  doz.  at  $18,  }  at  $17.76,  }  at  $12.96,  1}  at  $12.48;  sundry,  $6.40 

Montreal  Light  Heat  and  Power  Co.:  sand,  172  c.  yd.  at  $1  

Mount- Royal  Colour  &  Varnish  Co.:  white  lead,  2,500  at  $5.45  


Carried  forward. 


$  cts. 
20,540  17 


363  07 
1,020  00 
1,226  52 
1,140  63 
530  00 
428  63 
79G  90 
1,144  38 
326  25 
242  00 


8,825  12 


3,696  14 


40,279  81 


17,431  94 


22,847  87 

100  51 
57  25 

501  33 

94  65 
133  81 


199  29 
153  86 
91  18 
84  88 

893  80 
148  07 
73  80 

104  23 
50  42 


92  89 
66  72 
58  48 
172  00 
136  25 

26,061  28 


W— 112 


AUDITOR  GENERAL'S  REPORT,  191 1-19 J 2 

3  GEORGE  V.,  A.  1913 


Chambly  Canal:  Repairs— Concluded. 
Brought  forward  

McLennan  Lumber  Co.:  ($1,796.07)—  j 

Pine:  3'xll',  red,  13,000ft.  at  §30,  2,650  at  $32;  12'xl2",  2,484  ft.  at  $34;  d.  2s.  1,578  ft.  at  $35 

Spruce:  h",  6,537  ft.  at  $18;  1',  12,506  ft.  at  $20;  1'  and  \\",  t.  &  g.,  17,761  ft.  at  $22  

B.C.  fir,  5,010  ft.  at  $58;  hemlock,  1,012  ft.  at  $18.50;  shingles,  35  M  at  $3.25  

Ostiguy,  Jos.  &  Fils:  3*  plank,  8,797  ft.  at  $18.50;  lumber,  10M0"  2,600  ft.  at  $25;  shingles,  70 
M  at  $3"  sundry,  $21.49  

Pepin,  Ceo.':  hemlock,  1  in,  2in.,  etc.,  48,965  ft.  at  $18;  oak,  718  1.  ft.  at  40c;  pine,  1,330  L  ft. 
at  4c;  hardware,  $7.64  

Simard,  A.:  crushed  stone,  57.08  c.  yds.  at  $2  

Steel  Co.  of  Canada:  iron,  ref'd.,  7,6891b.  at  1.75c,  1,811  at  1.9c,  100  at  2c,  424  at  2.05c,  201 
at  2.1c,  235  at  2.15c;  nails,  $90.38;  sundry,  $29.51;  less  $2.09  allowed  for  cartage  

Trudeau,  Jos.,  trips:  to  St.  Johns,  82  at  $3.25;  to  Montreal,  15  at  $1.35;  sundry,  29  at  $2.50  

Sundry  payments  under  $50:  field-stone,  142.84  c.  yd.  at  SI;  tug  Ottawa,  breaking  ice,  $45; 
leather,  35  lbs.  at  $1,  6|  at  65c;  rubber  boots,  12  pr.  at  $3.10;  travel,  $34.05;  killing  musk- 
rats,  303  at  10c;  repairs  to  roof,  etc.,  $28.95;  pipe,  §26.54;  freight,  $25.49;  white  waste, 
230  lbs.  at  101  c;  water  rates,  $20;  cord  hickory,  $18;  pitch  pine,  600  lb.  at  3c;  pike  poles, 
56  at  30c;  files,  $15.90;  1  doz.  wrenches,  $14.70;  magnolia  metal,  56  lbs.  at  25c;  lime,  10 
casks  at  $1.25;  poultry  netting,  2  rolls  at  $5.67;  oakum,  150  lb.  at  7c;  sundry,  $102.66. . . 


(Page  W— 43) . 


Less— Charged  to  "Deepening  and  Straightening  Ditch,  Lock  No.  6 

Total  carried  to  page  W — 4  

Cornwall  Canal:  Staff. 

Wages,  $26,227.90  (Page  W— 90);  less  $1,695.30  charged  to  Sunday  Labour  (Page  W— 149). . . 

Bell  Telephone  Co.:  exchange  service:  office  of  superintendent,  13  m.  to  June  30, 1912,  $87.22; 
superintendent's  residence,  9  m.  to  June  30,  1912,  $24;  C.  D.  Sargent's  residence,  9  m.  to 
June  30,  1912,  $15;  F.  Lally's  residence,  9  m.  to  June  30,  1912,  $18.75;  lock  21,  9  m.  to 
Mar.  31,  1912,  $15;  long  distance  conversations,  $168.25  

Cornwall  Water  Works  Department,  6  m.  to  Jan.  1,  1912  

Evans,  A.  E.:  office  chairs,  8  at  $3.50,  3  at  $6.75;  writing  desk,  $20;  sundry,  $25.86   

Great  North  Western  Telegraph  Co.,  telegrams  

Harrison,  A.  J.,  plants  and  flowers  

Lafleur,  Thos.:  20  photos,  8x10  at  75c;  developing  plates,  films,  &c,  $18.94  

MacMillan,  J.  H.,  postage  

McGuire,  W.  C,  coal,  2  065  tons  at  $9,  151-45  at  $6.25  

Northern  Electric  and  Manufacturing  Co.:  5  No.  T  764  street  lights  at  $8.70;  desk  telephone 
set,  $12.20;  2  telephone  arms  at  $5.50  

Office  Specialty  Manufacturing  Co.:  3  oak  vertical  sections,  §100.50;  2  flat  top  desks,  $26.75, 
§26.50;  3|  doz.  steel  arches,  §8.40  

Scythes  &  Co.:  12  union  jacks,  6x12,  at  $5.35;  324f  yd.  10-oz.  duck  at  19^c  

St.  Lawrence  Power  Co.,  see  detail  below  

Tindale,  J.  W.,  mileage  book  

Travel  and  outlay:  F.  Lally  $129,  W.  A.  Stewart  $199.91,  sundry  $5.95  

Small  payments:  car  fares  $10,  electrical  supplies  $21,  ice  £10,  laundry  $3.56,  livery 
$25.50,  oil  $14,  sundry  $33. 09  

King's  Printer's  account,  $102.99;  Stationery  Office,  Ottawa,  $205.91;  express,  $12.42  

Legal  services  re  Cornwall  Canal  culverts  and  Cornwall  township:  Geo.  A.  Stiles,  Cornwall 

Detailed  under  'Superintendent's  office,  Cornwall'  (Page  W — 132) 

Detailed  under  'Resident  Engineer's  Office'  (Page  W — 132) 

Detailed  under  'Cornwall  Canal,  Repairs'  (Page  W — 115) 

Detailed  under  'Williamsburg  Canals,  Repairs'  (Page  W — 145) 

Less — Charged  to  'Williamsburg  Canals,  Staff'  (Page  W — 144) 

Total,  carried  to  page  W — 4   

»S/.  Lawrence  Power  Co. 

Electric  lighting,  at  30c.  per  light  per  night  ($21,860.70)— 

April  1-30,  1911:  5,982  lights  

May  1-31,  1911:  7,732  lights  

June  1-30,  1911:  7,484  lights  

July  1-31,  1911:  7,732  lights  

August  1-31,  1911:  7,702  lights  

September  1-30,  1911:  7,473  lights  

October  1-31,  1911:  7,723  lights  

November  1-30,  1911:  7,440  lights  

December  1-31,  1911:  4,585  lights  

Carried  forward  


$  eta. 
26,061  28 


614  49 

758  53 
423  05 

459  24 

1 , 229  38 
114  16 

306  78 
359  25 


689  27 


31,015  43 
1,507  42 


29,508  01 


24,532  60 
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94 
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75 
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18 

66 

70 
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15 
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53 

47,060 

30 

25 

00 

334 

117 

15 

321 

32 

20 

00 

5,190 

00 

4,052 

87 

119 

12 

55 

17 

83,837  05 

51 

01 

83,786 

04 

1,794  60 
2,319  60 
2,245  20 
2,319  60 
2,310  60 
2,241  90 
2,316  90 
2,232  00 
1,375  50 


19,155  90 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 113 

SESSIONAL  PAPER  No.  1 


Cornwall  Canal:  Staff— Concluded. 


Brought  forward. 


St.  Laurence  Power  Co. — Concluded. 

Electric  lighting — Concluded. 

January  1-31,  1912:  3,092  lights  

February  1-29,  1912:  2,886  lights  

March  1-31,  1912:  3,038  lights  

Electric  power:  400  h.  p.  for  12  m.  to  Mar.  31,  1912  


Total,  as  shown  on  page  W — 112. 


Cornwall  Canal:  Repairs:  Wages. 

Inspectors:  R.  McKay,  12  m.  at  $115;  S.  Bryan,  8-194  m.  at  $90;  H.  Campbell,  9  d.  at 

Foremen,  m.  at  $83.33:  N.  B.  Nash,  11-645;  R.  Snetsinger,  12  

Foremen:  F.  Bergeron,  242-5  d.  at  $2.75;  J.  Finner,  185  d.  at  $3.25;  D.  Gallinger,  6  d.  at 
$2.50;  H.  Poirier,  209  d.  at  $3.25;  J.  Snetsinger,  251-4  d.  at  $2.75;  R.  Welsh,  220-7  d. 

at  $2.50  


Electrician,  E.  A.  Wheeler,  333-5  d.  at  $2.50;  engineer,  C.  Tessier,  259.9  d.  at  $2.50  

Diver,  J.  Dunlop,  40  d.  at  $5;  carpenter,  D.  A.  Crites,  78  d.  at  $3  

Carpenters,  d.  at  $2.50:  A.  Artendale  28-9,  J.  Bergeron  23,  J.  Cote  82-5,  D.  A.  Crites 
239,   D.  Derouchie  89-5,   R.  Glasgow  180-8,  A.  Lavoie  242-4,  L.  L  clair  238,  J. 
Legault  188-4,  H.  MeAlecr  317-6,  L.  McPhail  90,  C.  F.  McRae  298-7.A.  Robideau  311-5, 
A.  Runions81-2,  sundry  47  

Carpenters,  d.  at  $2.25:  J.  Cote  103,  D.  Derouchie  97-5,  W.  Lalonde  51-8,  L.  McPhail 
83-1,  A.  Runions  94  

Caulkers,  d.  at  $2:  P.  Bergeron  25,  G.  Conliff  59,  R.  Degan  77,  J.  O'Neil  60-5  

Machinists:  L.  Degan,  321-9  d.  at  $2.75;  D.  Cameron,  293-1  d.  at  $2.50  

Bricklayers,  d.  at  $4:  H.  Chapman  36-9,  C.  Franklin  13,  S.  Hodgkinson  13-1,  W.  Smart 
18,  sundry  33-5  

Blacksmiths:  A.  McGowan,  3191  d.  at  $2.75;  J.  Burton,  10  d.  at  $2.25  

Gardeners:  E.  Howard,  228-5  d.  at  $3;  A.  J.  Harrison,  1  d.  at  $2  

Masons,  d.  at  $3:  P.  Ackin  23*5,  P.  Lalonde  23-5  

Painters:  W.  Jerome,  152-5  d.  at  $2.50;  A.  Earle,  89  d.  at  $2;  J.Hart,  72  d.  at  $2;  J.Wilkin- 
son, 64  d.  at  $2  

Plasterers,  3  payments,  14  d.  at  $4  

Rangeman,  J.  McPhail,  8  m.  at  $60;  timekeeper,  D.  J.  Gallinger,  1-1  m.  at  $60  

Handymen:  J.  Dunlop,  2S8-1  d.  at  $2.25;  P.  Riviere,  322-7  d.  at  $2;  J.  Riviere,  71  d.  at  $2.. 

Teams,  d.  at  $3.50:  J.  Cook  47-5,  F.  Easterbrook  46,  C.Gannon  28,  J.  Jesmer  16,  H. 
Leitch  43-9,  H.  Melross  53-5,  G.  Ross  157-3,  D.  Silmser  20-8,  E.  Warner  18-8, 
sundry  9-1  

Teams,  d.  at  $3:  G.  Ross  56-5,  D.  Silmser  83-5,  E.  Warner  71-1,  sundry,  13-5  

Horse  and  cart,  d.  at  $2.50:  E.  Carpenter  34,  F.  Earle  311-5,  H.  Hawn  54,  J.  Jesmer  51, 
H.  Leitch  75-6,  M.  Miller  33-3,  G.  Ross  33-5,  D.  Silmser  81-3,  E.  Warner  38-7, 
sundry  11  

Horse  and  cart,  sundry,  32-8  d.  at  $2,  44  d.  at  $1.75  

Labourers,  d.  at  $1.75:  C.  Andrews  104-5,  F.  Barke  91,  H.  Barnhart  190-34,  R.  Barry 
232-3,  J.  Brazil  77-5,  T.  Bazil  201-8,  N.  Beauchemin  41-1,  P.  Bergeron  63-5,  A. 
Blanchard  110,  P.  Breck  115,  E.  Charron  208-5,  Jas.  Cline  169,  G.  Conliff  65,  R. 
Degan  56-5,  L.  Degray  73,  F.  Denneny  76,  P.  Dishaw  56,  M.  Dixon  62-5,  R.  Dixon 
90,  B.  Dufresne  59-8,  A.  Dumond  81,  J.  Dumond  310-84,  C.  Eastman  53-7,  B. 
Farrell  172-64,  O.  Fitzpatrick  315-3,  S.Flanagan  114,  F.  Gadbois  98-5,  E.  Gallinger 
244-1,  P.  Hache  112,  F.  Hamell  102,  H.  Hawn  59-5,  A.  Heath  102,  O.  Hemont 
40-3,  G.  Hollister  310-8,  C.  Hutt  34,  J.  Johnston  114-5,  A.  Lalonde  115,  W.  Lalonde 
79-3,  O.  Latour  253-6,  J.  Laurin  202.36,  F.  Leger  209-5,  A.  Mainville  55-5,  John 
Martin  92-5,  W.  Moore  366,  J.  MacDonell  302-7,  Alex.  McDonald  46;  Angus  McDon- 
ald 85-5,  H.  A.  McDonald  304-8,  B.  McGahey  111-8,  W.  Mclnery  152-8,  A.  Mclnnes 
105-5,  W.  McKay  38,  A.  McLaren  112,  D.  McNichol  222,  A.Odette  52,  H.  Odette 
50,  C.  O'Leary  78,  J.  O'Neil  181-4,  P.  Parker  111-5,  J.  Pendall  78,  J.  Philb»rn  54, 
M.  Piercy  155,  A.  Plaumodon  93-5,  C.  Poapst  103-5,  L.  Poirier  114-5,  P.  Poirier 
219-7,  J.  Rae  38,  J.  W.  Raymond  212-8,  H.  Riley  95,  A.  Riviere  94,  C.  Riviere  30, 
J.  Riviere  101-5,  W.  Roach  104-5,  J.  Sabourin  205-5,  O.St.  Jule  34-7,  T.  Sanfrancisco 
211-5,  A.  Scott  70-7,  A.  Tabram  204-3,  C.  Taillon  89,  J.  Tanguay  208,  N.  Tyo  107, 
J.  Vallance  115,  A.  Walker  61-5,  A.  J.  Walpole  45,  W.  Welsh  205-7,  G.Wert  63, 
P.  Winters,  92-5;  sundry,  under  $50,  240  

Labourers,  d.  at  $1.50:  C.Andrews  72-2,  F.  Barke  103-5,  P.  Bergeron  103-5,  P.  Breck 
92,  R.  Degan  34-5,  M.  Dixon  99-5,  R.  Dixon  102-5,  A.  Dumond  90-5,  J.  Gallinger 
34,  O.  Gallinger  45-5,  P.  Hache  85-5,  H.  Hawn  87-7,  A.  Heath  92,  A.  Hemont  89, 
J.Johnston  91-5,  W.  Lalonde  100-5,  J.  Leger  71,  Jas.  Martin  40-7,  John  Martin  71-7, 
Angus  McDonald  71-5,  W.  McKay  46-5,  P.Parker  88,  J.  Pendall  64-2,  J.  Philburn 
46,  A.  Pierson  87,  A.  Plaumodon  90-5,  C.  Poapst  48-5,  T.  Reynolds  44-2,  W.  Roach 
99,  W.  Tyo  90-5,  P.  Winters  40,  sundry,  under  $50,  1,139-5  

Total,  distributed  on  cage  W — 114  
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Cornwall  Canal:  Repairs:  Wages— Concluded. 

Distribution  of  S52.407.89— 

Cornwall  Canal,  Capital:  New  Buildings  (Page  W— 10) 

Cornwall  Canal,  Income — 

Enlarging  canal  office  (  "  W —  44) 

Statistical  officer's  house,  heating  system  (  "  W —  45) 

Improving  upper  entrance.  Lock  17  (  "  W —  45) 

Improving  upper  entrance,  Lock  19  (  "  W —  45) 

Reinforcing  bank,  Robertson's  culvert  (  "  W —  45) 

Removing  high  spots  from  prism  of  canal  (  "  W —  45) 

Renewing  culverts  in  concrete  (  "  W —  45) 

Valves  for  guard  weir,  Lock  20  (  "  VV —  45) 

Cornwall  Canal,  Repairs  (  "  W— 114) 

Murray  Canal,  Repairs  (  "  W— 122) 

Murray  Canal,  Income:  Building  scow  (  "  W —  47) 

Williamsburg  Canals,  Repairs  (  "  W— 144) 

Williamsburg  Canals,  Income:  Iron  mooring  posts  -(  "  W —  55) 

Williamsburg  Canals,  Capital:  Lockmaster's  residence,  Morrisburg  (  "  W —  23) 

Galops  Canal,  Income:  Rebuilding  dock  at  Cardinal  (  "  W —  46) 

Total,  as  on  page  W— 113  


Cornwall  Canal:  Repairs. 


Wages  (Page  W— 114) 

Atchison  &  Co.:  25  M.  pine  lath  at  85;  18£  h.  sawing  timber  at  S3;  sundry  S70. 51  

Beckstead,  A.,  36  yd.  gravel  at  81.25  

Birkett,  T.  &  Son  Co.:  ref.  iron  bars,  35,103  lb.  at  SI. 85;  assorted  nuts,  1,770  lb.,  $75.58; 

sundry  S97.56;  less  freight  $28.65  

British  American  Oil  Co.:  613  lb.  grease  at  6c.;  129  gal.  at  24c;  416  gal.  raw  oil  at  $1.05;  96 

gal.  turpentine  at  SI. 20;  half  brl.,  $1;  less,  freight  S6.90  

Broadwell,  B.  &  Son,  50  M.  brick  at  S8.75  

Canada  Cement  Co.:   2,225  brl.  cement  at  S2;  less  freight  $314.70,  and  sacks  returned  $600 

Canada  Metal  Co.:  800  lb.  babitt  metal  at  20c;  21£  lb.  solder  at  22c;  less  freight  S2.87  

Canadian  Fairbanks  Co.:  2  safety  valves,  SS.10;  12  wrenches,  $11.28;  10  ft.  suction  hose, 

$8.35;  sundry  $13.59  

Canadian  Fire  Hose  Co.:  12  tubular  metal  hose  reels  at  $6;  less  freight  $1.11  

Canadian  Oil  Companies:  49  gal.  engine  oil  at  60c;  135-2  gal.  cylinder  oil  at  65c  

Caverhill,  Learmont  &  Co.:  4,885  lb.  mild  steel  at  31-90;  sundry  $51.25  

Cheley,  L.:  5,400  bricks  at  $8.75;  sundry  81.15  

Cornwall  Street  Railway,  Light  &  Power  Co.,  shuntage  

D'Amour,  A.  S.,  smith  work,  32  h.  at  40c,  145^  h.  at  60c  

Dansereau,  Geo.,  834  cedar  posts  at  20c  * 

Date,  John:  100  ft.  divers'  hose  and  couplings  $60;  sundry  S6.19  

DeRochie  Bros.:  iron  castings,  43,564  lb.  at  2{c;  sundry,  $4.04  

Dodge  Manufacturing  Co.:   24  parts  for  friction  clutch  S16.20;  4  wood  discs  for  clutch  at  $2.50; 

75  sets  springs  at  30c  ■  

Dominion  Bridge  Co.:  2,250  lb.  plates  and  angles  at  3c;  170  lb.  rivets  at  3|c  

Dominion  Radiator  Co.,  3,165j  ft.  l§-in.  black  pipe  at  $7.25   

Dominion  Wire  Rope  Co.:  3,300  ft.  Dom.  C.  C.  S.  at  9c;  5,000  ft.  non-rotating  rope,  S030;  4 

reels,  S6.75  

Driscoll,  D.  J.:  36,287  ft.  white  pine  at  $20;   45  piles  32  ft.  long,  9-in.  at  small  end  at  16c.  per 

1.  ft.;  less  freight  $52.31  

Drummond,  McCall  &  Co.:  steel  bars,  103  lb.  at  $2.15.  9,695  at  $2.10,  1,629  at  $2,  4,870  at 

$1,874;  952  ft.  2-in.  steel  tubes  at8Jc  

Empire  Steel  Ladder,  Ltd.,  418  ft.  steel  ladder  at  22c  

Fallon  Bros.:  716  c.  yd.  gravel  at  $1.75;  shuntage  $17.50;   demurrage  on  cars  $34;   less,  sup- 
plies furnished  by  Dept.  for  erection  of  machine  shop,  Cornwall  $88.53  

Fleck,  Alex.,  1,884  lb.  castings  at  3c  

Fleming,  R.  W.,  11  cords  stone  at  $2.50  

Fletcher,  J.  W.,  meals  and  horse  feed  

Frothingham  &  Workman:   3  fire  extinguishers  at  $11;   4  Penberthy  injectors  $20.25;  2 

ratchets  $14.40;  1,209  lb.  steel  $27.51;  7  kegs  wire  nails  $16.95;  sundry  $49.63  

Goodyear  Tire  and  Rubber  Co.:  2,000  ft.  1-in.  4-ply  hose  at  20^c;  sundry  $15.35  

Grand  Trunk  Railway  Co.,  freight  

Gurney-Massey  Co.:  4  h.  w.  radiators,  160  ft.,  $37.44;  sundry  $7.14  

Hay  Floral  &  Seed  Co.,  plants  and  flowers  

Hobbs  Hardware  Co.:  wire  nails,  15  kegs  at  $2.40,  10  at  $2.45;  sundry  $31.25  

Hollister,  M.,  repairing  2,396  cement  bags  at  4c  

Hunter,  J.  G.:  plumbing,  repairing  &c,  labour,  195  h.  at  30c,  159  at  20c,  sundry  material, 

$179.62  

Hurdman  Lumber  Co.,  80,803  ft.  fir  at  $36,  less  freight  $1,888.60  


Carried  forward. 
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Brought  forward. 


Independent  Cordage  Co.,  1,693  ft.  1J  -in.  manilla  rope  at  $9.80  

Jones,  D.  F.  Manufacturing  Co.,  5  doz.  locomotive  scoops  

Kennedy,  D.  E.:  roofing,  29  d.  at  S3,  material  S32.35  .  

Laprairie  Brick  Co..  25  M.  pressed  brick  at  $19.50    

Leitch,  H.,  livery,  $56.50;  Lewis  Bros.,  hardware.  §66.50  

Metal  Shingle  &  Siding  Co.:  17  squares  galv.  lock  shingles  at  $4.2.5;  sundry  $6.25  

Miller,  J.  &  Co.,  389  lb.  brass  bushings  at  20c  

Morrow,  John,  258  lb.  brass  screws  and  nuts  

Mulhern,  A.  F.  &  Co.,  coal,  33  tons  at  $6,  56-35  at  $5,  demurrage  $6  

Munderloh  &  Co.:  4  copper  fixtures  at  $8;  sundry  electrical  supplies  $61.26  

Mussens,  Ltd.:  Morse  diving  dresses,  4  at.  $54.50;  beams,  angles  and  channels,  33,913  lb.  at 

$1.60,  2,243  at  $1.80;  sundry  $47.75  

McArthur,  J.  D.  &  Co.:  oak  tanned  belting,  7-in.,  110  ft.,  $73.92;  8-in.  double,  100  ft.,  $138.24 

McFarlane  &  Douglas,  special  galv.  circular  cornice,  gutter  lining  and  cornice  covering  

McNulty,  Ed..  24  pr.  rubber  boots  at  $3.60  

Ottawa  &  New  York  Railway  Co.:   freight  on  lumber,  piles  &c,  $410.87;    mileage  book  $20; 

demurrage  $4  

Pembroke  Lumber  Co.,  white  pine,  18,356  ft.  at  $18,  33,781  at  $17.50  

Pendergast,  Jas.,  towing  scow  and  gates,  17  h.  at  $3  

Pescod,  A.,  12  cords  stone  at  $2.50  

Phillips,  G.  R.:  use  of  concrete  mixer,  10  d.  at  $10,  69  at  $5;  2  lawn  mowers  at  $17.50;  lawn 

roller,  $15;  12  lawn  sprinklers  at  $1.25;  8  cases  soap,  $38.70;  400  lb.  tallow  at  7c;  530 

track  ties  at  10c;  2  steel  concrete  cars  at  $60;  60  ft.  water  pipe  at  6Cc;  sundry,  $144  

Piper,  N.  L.  Railway  Supply  Co.,  6  ft.  park  seats,  12  at  $6  

Pitts,  H.:  200  bags  plaster,  $76;  200  bags  at  10c;  sundry  $115.07;  less  empty  bags  returned 


$20. 


Pointe  Claire  Nursery,  shrubs  and  trees  

Ouig,  J.  E.  &  Co.:  machinists'  time,  14  h.  at  60c. 
$23.08. 


45^  at  40c,  30  at  30c;  sundry  material, 


Robertson,  T.  &  Co.:  enamelled  bath,  5  ft.  6  in.,  $23.15;  closet  $16.80;  enamelled  lavatory, 
18x30,  $15.10:  s  indrv  $14.55  

Ross,  Geo.:  209-9  bush,  lime  at  30c;  manure,  14  loads  at  65c,  22  at  60c  

Roys,  E.:  195  meals  at  25c;  68  beds  at  25c  

Silmser,  D.  A.:  livery  $33.50;  18  loads  manure  at  $1  

Snetsinger,  J.  S.,  1,397  meals  at  15c  

Turner,  J.  J.  &  Sons:  30-in.  cork  buoys,  4  at  $5.50;  4  life  belts  at,  $1.25  

Turner,  N.  &  Son:  457  lb.  galv.  wire,  $16;  sundry  hardware,  $73.22  

Warner,  Ed.,  livery  $256.75;  White,  Geo.  A.:  535  lb.  cotton  waste  $44. S5;  500  coach  screws 
$14.25;  8  doz.  brooms  $30;  100  ft.  lj-in.  5-ply  steam  hose  $51;  1,245  lb.  rolled  steel  at 
3\c;  5,600  lb.  white  lead  at  6c;  sundry  $3.65  

Williams  &  Wilson:  12  howell  clamps  $84;  sundry  $50.26  

Wire  &  Cable  Co.:  504  ft.  cable  covered  with  lead  sheath  at  19|c;  reel,  $7.25  

Young,  C.  W.,  33,000  flower  bulbs,  $212.75;  freight  $16.84  

Small  payments:  50  batteries  $15;  board  and  lodging  $36.65,  freight  $19.97;  hardware 
$94.65,  medical  attendance  $21;  4  doz.  oil  cans  $14.02;  6  doz.  picks  $18,  repairs  to  roof 
$33.38,  80  spruce  trees  $24,  stone  $23.75,  telephone  fittings  $24.14,  travel  $59.50, 
sundry  $98.25  

Legal  services,  Gogo  and  Harkness,  Cornwall,  re  claim  of  Robert  Douglas  

Advertising  

Stationery  Office,  Ottawa  

Detailed  under  St.  Lawrence  Canals,  Str.  Alert  (Page  W — 133) 


Less- 


Charged  to  Cornwall  Canal,  Staff  (Page  W— 112)  $    119  12 

Charged  to  Cornwall  Canal,  Income — 

Enlarging  canal  office  (Page  W^4)  803  80 

Renewing  culverts  in  concrete  (Page  W — 45)  839  32 

Valves  for  guard  weir,  Lock  20  (Page  W— 45)  542  61 

Charged  to  Murray  Canal,  Income — 

Building  scow  (Page  W— 47)  503  10 

Charged  to  Williamsburg  Canals,  Staff  (Page  W— 144)  122  55 

Charged  to  Williamsburg  Canals,  Repairs  (Page  W — 145)  3, 135  66 

Charged  to  Williamsburg  Canals,  Capital — 

Lockmaster's  residence,  Morrisburg  (PageW — 23)  233  90 

Proceeds  of  sale  of  old  rubber  boots   10  58 

Received  from  Marine  and  Fisheries  Dept.  for  material  and  labour  re  dock- 
age of  scow   42  06 

Damages — 

To  lock  15  by  Str.  J.  B.  'Ketchum'   150  00 

To  lock  1-  by  Str.  'Nicaragua'   1 , 017  19 

To  lock  21  by  Str.  of  Montreal  Transportation  Co   10  29 


Carried  forward. 


7,530  18 


$  cts 

56,980  98 

165  92 
33  32 
119  35 
487  50 
123  00 
78  50 
77  80 
57  U 
485  75 
93  26 

848  73 
212  16 
113  00 
86  40 

434  87 
921  58 
51  00 
30  00 


929  70 
72  00 

191  07 

43  95 

58  68 

69  60 
85  25 
65  75 
50 
55 


51 
209 
27  00 
89  22 


776  96 
134  26- 
105  53 
229  59 


482  31 
32  43 

360  65 
41  20 
1,897  94 


67,354  74 


67,354  74 
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cts. 


Brought  forward   7,530  18 

Damages — Concluded. 

To  scow  No.  8  by  Str.  'Raleigh'   416  54 

To  lock  15  by  barge  'Cornwall'   5  37 

To  lock  21  by  Str.  'Simla'   10  oO 

To  lock  21  bv  barge  'Muskoka'   3  91 

To  lock  20  by  Str.  'Woodman'   2o  00 

To  moving  anchor  by  S.  O.  barge  No.  86  

To  moving  anchor  by  Str.  'Wacciman'   14  00 

Total,  carried  to  page  W — 4  


cts. 


67,354  74 


8,016  50 


59,338  24 


Lachine  Canal:  Staff. 


Wages,  $82,833.80  (W— 93);  less,  $5,941.40,  charged  to  Sunday  Labour  (W— 149)  

Baillarge,  E.  S.:  outlay,  12  m.;  car  fares,  $145.67;  meals,  278  at  30c  

Bell  Telephone  Co.,  exchange  service,  9  m.  to  Mar.  31,  1912:  Superintendent's  office,  $41.25; 
Lock  No.  2,  Ma.  661,  $41.25,  Ma.  797,  $41.25;  Stores,  Mill  St.,  $41.25;  Power  House,  Cote 
St.  Paul,  $45  


tele 


Bell  Telephone  Co.,  exchange  service  ($85.92)—  „  ,  _ 

Mr.  O'Brien's  residence,  Highlands,  6  m.  to  Jan.  1,  1912,  $18. oO;  June  10  to  Dec.  31, 

1911,  $6.81,  less  $4.13  rebate   •  

Mr  O'Brien's  residence,  Lachine:  6  m.  to  May  16,  1912,  $73.50;  less  $8.76  rebate  on 
phone  at  Highlands  •  

Bell  Telephone  Co.:  long  distance  conversations,  $4.23;  40  ft.  cedar  poles,  6  for  $37  

Canadian  General  Electric  Co.:  \  x  12  copper  coated  carbons,  25  M  at  $18;  fibre  sheets,  413 
lb  at  48c  •  Tungsten  lamps,  9.6  amp.,  60  and  65c. p.,  99  at  $1.85,  32  c.p.,  100  at  $1.80;  16c. 
p.  lamps,  110v.,  184  at  17c,  250  v.,  120  at  19c;  series  sockets,  72  at  $1.20;  reflectors,  36 
at  $1.90;  500  copper  brushes,  $75;  porcelain  base  plates  and  accessories,  18  at  $2.50;  clear 
globes  10  doz.  inner  at  $1.90,  8|  doz.  outer  at  $6.60;  sundry,  $353.57  

Canadian  Consolidated  Rubber  Co.:  4  firemen's  coats  $23.25,  8  pr.  mitts  $28.80,  4  hats  $2.16 

Cavanagh  (E.)  Co.:  5  brl.  dynamo  oil,  236  gal.  at  22c.   .. ... ..  

Chaplin,  T.:  use  of  horse  trimming  lamps:  Apr.,  $1.05;  May  1-Dec.  3,  at  $25;  Dec-Mar 


$17.15. 


Engineering  Equipment  &  Supply  Co.:  §  in.  x  12  in.,  copper  coated  carbons,  20.5  M  at  $16.50 
Montreal  Light  , Heat  &  Power  Co.:  Apr.  1-30,  June  18-25,  Sept.  23-24,  1911,  ($718.27)- 
Lighting  Eastern  Division:  arc  lights  at  20c  ea.  per  n.:  38  for  30  n.,  48  for  2  n.,  84  for4 

Lighting  Eastern  Division:  65  c.  p.  lights  at  10c.  per  n.:  40  for  30  n.,  20  for  4  n  

Lighting  Eastern  Division:  32  c.  p.  lights  at  5c,  32  for  30  n.,  20  for  2  n  

Lighting,  Western  Division:  24  arc  lights  for  30  n.,  92  for  4  n.,  at  20c;  32  c.p.  and  16  c.  p. 

lamps,  $6  :  

Making  and  removing  connections  •  :  • 

Northern  Electric  and  Manufacturing  Co.:  No.  1  and  No.  6  weather  proof  copper  wire,  66o 

lb.  at  15fc;  sundry,  $12.70  

O'Brien,  D.:  expense,  12  m.  to  Mar.  31,  1912  at  $55.50  

Paul  Capt  S.:  tug  hire  at  Black's  Bridge,  May-Nov.,  214  d.  of  24  h.  each  =  5, 136  h.  a 


62 \c. 


Phelan,  F.  H.,  stove  coal,  28  tons  at  $7   ............. .v .... ...   

Sauriol,  J.  B.:  use  of  horse,  May-Dec.  3,  at  $25;  Apr.,  Dec-Mar.,  57  trips  at  35c  

Thomson,  Fred  &  Co.  ($1,002.72)- 

Railroad  motor  controller  for  500  v.,  25  h.p.  motor  for  Seigneur  s  Bridge  

Controller,  30  h.p.,  for  Atwater  Bridge  

Magnet  wire,  318  lb.  at  40c;  sundry  supplies,  $186.62  

Labour:  6  h.  at  60c,  399  at  50c,  535  at  40c,  341  at  30c. .  

Wire  &  Cable  Co.:  d.  b.  wpf.  wire,  1,061  lb.  at  15Jc,  94  at  15-Jc;  slow  burning  cable,  21$  lb 

at  17c;  7,082  ft.  r.  c.  &  b.  cable,  $160.92  

Allowance  for  convevance,  12  m.:  John  Brennan  $120,  Juhen   Brunet   $180,  J.   B.  Brunet 

$120,  T.  J.  Evers  $180,  J.  Innes  $180,  E.  Lalonde  $120,  J.  Walsh  $120  

Cleaning  offices:  Delphin  Chartrand,  12  m.,  $36;  Julia  Harrison,  Apr.Nov.,  $72  

Car  fares:  J.  Filion  $66.85,  J.  Latour  $27.10  

Sundry  payments:  elec  supplies  and  repairs  $113.27,  water  rates  $67.30,  IS  pr.  rubber  boots 

$63.11,'  8  pr.  white  rubber  gloves  $40,  hardware  $36.78,  3151  lb.  mamlla,  $33.13, 

heaters  $11.96,  screens  and  bolts  $11.15,  125  yd.  cotton  $10,  sundry  264.04  


Total,  carried  to  page  W — 4. 
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Lachine  Canal:  Repairs. 

Employees  with  varying  wages  or  duties — 

Bannan,  P.:  blacksmith,  302.5  d.  at  $3.50,  4.8  at  $3.25  

Barry,  J.:  asst.  blacksmith,  56.6  d.  at  $2.25;  helper,  8.9  d.  at  $2.25,    3.4    at    $2;  asst. 

machinist,  142. 1  d.  at  $2,  4.8  at  $1.75  

Bergevin,  W.:  labour,  323.2  d.  at  $1.75,  9.4  at  $1.50  

Berrigan,  P.:  carter,  307.2  d.  at  $2.75,  7.8  at  $2.50  

Bcrtrand,  C:  labour,  238.5  d.  at  $2;  helper,  49  d.  at  $1.75  

Bouchard,  L.:  carpenter,  307.6  d.  at  €2.75,  1.8  at  $2.50  

Brunet,  S.:  labour,  177.5  d.  at  $1.75,  1.5  at  $1.50  

Canniff,  J.:  night  watch,  government  store,  12  d.  at  $2.25;  labour,  299.3  at  $1.75  

Carragher,  F.:  asst.  machinist,  105.5  d.  at  $2.25,  33.5  at  $2,  12.2  at  $1.75  

Carragher,  M.:  labour,  94  d.  at  $1.75,  6.6  at  $1.50  

Clark,  F.:  foreman  machinist,  340.7  d.  at  $4,  12.2  at  $3.50  

Clark,  J.:  machinist,  279.8  d.  at  $2.50,  18.7  at  $2.25  

Davis,  J.  J.:  labour,  224.9  d.  at  $1.75,  6.6  at  $1.50  

Donaldson,  J.:  handyman,  310.8  d.  at  $2,  11.3  at  §1.75  

Dowton,  J.:  handyman,  270. 1  d.  at  $2,  58  at  $1.75  

Drolct,  P.:  handyman,  25  d.  at  $2,  £  at  $1.75  

Filion,  A.:  acting  foreman,  25.3  d.  at  $2.75;  labour,  72.8  d.  at  $1.75  

Fiset,  E.:  carpenter,  197. 1  d.  at  $3,  2. 1  at  $2.75  

Fitzpatrick,  M.:  diver  and  general  assistant,  369.8  d.  at  $3.50,  2.5  at  $3  

Furlong,  Mrs.  W.:  carter,  282.3  d.  at  $2.75,  4.1  at  $2.50  

Gagnon,  M.:  labour,  192.5  d.  at  $1.75,  7  5  at  $1.50  

Gavin,  B.:  carter,  280.7  d.  at  $3,  2.5  at  $2.50  

Girard,  J.:  carpenter,  75  d.  at  $2.75,  1.4  at  $2.50  

Gratton,  D.:  foreman  labourer,  317.5  d.  at  $2.75,  2  at  $2.25  

Harding,  J.:  watch,  government  shop,  61  d.  at  $2.25;  handyman,  252  d.  at  $2;  labour,  51 

at  $1.75  

Hooper,  W.:  machinist,  301.4  d.  at  S2.50,  8  at  $2.25  

Labranche,  J.  B.:  carpenter,  246.5  d.  at  $2.75,  8  at  $2.50  

Landry,  J.  H.:  asst.  carpenter,  221.2  d.  at  $2.25,  1.6  at  $2  

Laplante,  A.:  carter,  12  d.  at  $7,  10.7  at  $5,  53.2  at  $2.75  

Larose,  G.:  carpenter,  291.4  d.  at  $2.75,  8  at  $2.50  

Leblanc,  A.:  carpenter,  43.8  d.  at  $2.75;  labour,  21  d.  at  $1.75  

Leboutillier,  A.:  painter,  20  d.  at  $3.75;  labour,  5  d.  at  $1.75  

Leonard,  B.:  machinist,  170.8  d.  at  $2.75,  12.5  at  $2.50  

Leonard,  W.:  machinist,  65.7  d.  at  $2.75;  blacksmith,  16.8  d.  at  $2.75  

Long,  Mrs.  J.:  carter,  276  d.  at  $2.75,  .5  at  $2.50  

Madore,  J.:  timekeeper,  348  d.  at  ?2,  18  at  $1.75  

Martin,  J.:  carpenter,  205.1  d.  at  S2.75,  8.6  at  $2.50  

Menard,  T.:  labour,  24  d.  at  $1.75,  23.5  at  $1.50  

Miron,  E.:  helper,  126  d.  at  $2;  labour,  22  d.  at  $1.75  

Monahan,  P.:  machinist,  305.3  d.  at  $2.50,  12.2  at  $2.25  

Mullin,  J.:  labour,  58.5  d.  at  $1.75,  1.4  at  $1.50  

Murphy,  M.:  asst.  blacksmith,  25  d.  at  $2,  19  at  $1.75  

Murphy,  W.:  carter,  297.3  d.  at  $2.75,  4.7  at  $2.50  

McCallum,  II.,  Sr.:  asst.  blacksmith,  220.4  d.  at  $2.25,  26.2  at  $2  

McCallum,  H.,  Jr.:  asst.  machinist,  197.8  d.  at  $2.25,  10.7  at  $2;  helper,  26  d.  at  $2.25 

4.6  at  $2  

McDonough,  W.:  handyman,  91.5  d.  at  $2,  8.5  at  $1.75  

McGurn,  P.:  machinist,  1  d.  at  $3.50,  11.9  at  $3.25;  asst.  foreman,  314.7  at  $3.25,  12.2  at 
$3 


McMullin,  P.:  machinist,  273.3  d.  at  $2.50,  12.2  at  $2.25  

O'Brien,  J.:  labour,  266  d.  at  $1.75,  1.4  at  $1.50  

O'Brien,  W.:  carpenter,  289.3  d.  at  $2.75,  1.4  at  $2.50  

O'Grady,  F.:  foreman  carpenter,  312.6  d.  at  $4,  3.2  at  $3.50  

O' Grady,  J.:  caroenter,  300  4  d.  at  $2.75,  10  3  at  $2.50  

Page,  L.:  carpenter,  194  d.  at  §2.75,  1.4  at  $2.50  

Payette,  E.:  labour,  83.5  at  $1.75,  1.5  at  §1.50  

Power,  Jas.:  machinist,  288.3  d.  at  $2.50,  12.2  at  §2.25  

Prevost,  G.:  handyman,  150  d.  at  $2,  2  at  $1.75  

Slattery,  J.  E.:  engineer,  303.4  d.  at  $2.75,  1.5  at  $2.50  

Theoret,  E.:  labour,  293.8  d.  at  §1.75,  2  at  $1.50  

Valois,  A.:  labour,  34.7  d.  at  $1.75,  4.3  at  $1.50  

Walsh,  W.:  asst.  machinist,  273.5  d.  at  $2.25,  23  at  $2  

Yon,  G.:  labour,  115  d.  at  $1.75,  64  at  $1.50  

Foreman,  days  at  $2.75:  P.  Desmarteau  24,  J.  P.  Evers  316.3  

Foreman  carpenters,  days  at  $3.25:  P.  Drapeau  303.5,  R.  Parsons  317.7  

Carpenters,  days  at  $2.75:  D.  Bourbonnais  228.2,  Z.  Cadieux  79,  L.  Crevier  265. 1,  H.  Dan- 

sereau  101.8,  L.Debelfeuille  202,  A.  Drapeau  308,  S.  Garriepy  200. 7,  O.  Gourdeau  228.4,  T. 

Green  34,  T.  Guilbault  53.5,  J.  B.  Guirard  28,  John  Guirard  176.25,  J.  Langevin  198.2, 

J.  C.  Larin  177.7,  A.  Leger  66.5,  F.  L'Heureux  77.5,  L.  Lejour  262.2,  F.  X.  Manteau  55,  J. 

Marotte291.2,  F.  Massey  43,  S.  Mayrand  205,  J.  Ouellette76.9,  A.  Paradis76,  C.  Rousseau 

186,  C.  Roy  197,  J.  Savard  201 ,  O.  St.  Aubin  60. 5,  A.  Tellier  221 . 2;  in  all  4,299. 85  days.. . . 

Carried  forward  


$  cts. 


1,074  36 

446  80 
579  70 
864  31 
562  75 

850  41 
312  88 
550  78 
325  75 
174  41 

1,405  50 
741  59 
403  50 
641  38 
641  70 
50  88 

196  98 
597  09 

1,301  80 
786  58 
348  14 
848  35 
209  75 
877  63 

730  50 
771  51 
697  88 
500  90 
283  81 
821  36 
157  21 

83  75 
500  95 
226  90 
760  25 
727  50 
585  53 

77  25 
290  50 
790  72 
104  48 

83  25 
829  34 
548  32 

534  18 

197  90 

1,101  57 
710  72 
467  61 
799  08 

1,261  60 

851  86 
537  00 
148  38 
748  21 
303  51 
838  13 
517  16 

67  19 
661  39 
297  25 
935  83 
2,018  91 


11,824  75 


49,187  16 


W— 118 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Lachine  Canal:  Repairs — Continued. 


Brought  forward. 


Labourers,  days  at  $1.75:  E.  Bover  31 .5,  M.  Burk  139.3,  J.  Carraher  57.5,  F.Carroll  180, 
T.  Carroll  150,  D.  Chartrand  159.5,  P.  Clark  189.5,  P.  Colligan  113.7,  J.  Conroy  36,  D. 
Corcoran  126.5,  J.  Cousineau  100.5,  J.  Creegan  174.5,  J.  Curry  132.6,  R.  Danis41,J.  Doyle 
124  J.  Ennis  35.2,  D.  Filion  192.8,  J.  Fitzsimmons  157.4,  VV.  Flanagan  238.3,  J.  Forrest 
130  9,  N.  Gamelin  317,  N.  Gauthier  297,  E.  Gratton  179,  J.  Hagan  45,  J.  Halligan  200.7, 
P  Hanley86,  P.  Higgins80.4,  F.  Karney  213.8,  J.  Kent  43.2,  W.  Kerwin  194.3.  X.  Laforce 
100,  J.  Latour  305.3,  W.  Matt  137,  J.  Murphy  286.9,  P.  Murphy  273.5,  J.  McBride  40,  J. 
McNamara  230,  M.  Norton  210,  T.  O'Neil  112.6,  A.  Paquette  111.1,  A.  Rodrigue  51 . 4,  P. 
Rowan  134.5,  P.  Ryan  178,  J.  Sauriol  202.5,  M.  Sinnett42,  M.  D.  Sullivan  80.  5,  J.  Thomp 
son  168.3,  J.  B.  Tremblay  311,  L.  Vail  187.5,  J.  Waddleton  185,  P.  Walsh  232.1,  J.  Warren 
61.3  in  all  7,807.6  days  

Machinist,  days  at  $2.75:   J.  Sherry  195.7  

Machinists,  days  at  $2.50:  J.  Madigan  196.5,  J.  P.  Power  34,  J.  T.  Power  93,  R.  Roger  98. 5,  M. 
Toner  220.5  

Machinists,  days  at  $2.25:  G.  Edison  61,  F.  Fitzpatrick  224.7,  W.  Lines  99  

Helpers,  clays  at  §2:  A.  Brunelle  75,  F.  Doin  299,  L.  Foisy  81,  L.  Gouin  50,  Z.  Roussin  26 

Handymen,  davs  at  $2:  O.  Fiset  187.6,  A.  Larive  283.1,  E.  Riley  125  

Painters,  days  at  $2.25:  X.  Frappier  50,  M.  Lachapelle  86.5.  T.  Tisdale  232  

Carters,  days  at  82.75:  Mrs.  B.  Barry  338.5,  T.  Chaplin  40,  Mrs.  M.  Furlong  288,  J.  Neville 
196,  J.  Quinn  68,  Mrs.  J.  Taylor  142,  P.  Truax  205.2,  J.  Wheeler  186  

Blacksmiths:  J.  Kerwin,  20.9  d.  at  $2.50;  J.  Killoran,  286.2  d.  at  $2.75  

Night  watchman,  government  store,  F.  Riley,  346  d.  at  82.25  

Night  watchmen,  days  at  $2:  W.  Dillon  366,  T.  McConomy  366  

Watchmen,  days  at  $1.75:  G.  Goyette  30.7,  J.  Martineau  30,  W.  O'Leary  366  

Stonecutters,  days  at  $4:  O.  Durand  184.5,  R.  Jarry-191.4  

Mason,  P.  Nelligan,  174.5  d.  at  $3  

Teams:  W.  Gavin,  82  d.  at  $3;  G.  Mayburry,  81  d.  at  $7  

Sundry  payments  under  S50:  labour,  709  d.  at  $1 .75,28. 7  at  $1.50;  helpers,  47  d.  at  $2;  handymen 
25d.at?2;  carters,  24  d.  at  $2.75;  asst.  machinists,  4  d.  at.  $2.25,  21at$2;  watchmen,  11.8 
d.  at  $1.75,  7  at  $1.50;  team,  3.5  d.  at  $7;  millwright,  5  d.  at  $3.25;  caulker,  3  d.  at  $2.75; 
splicer,  1  d.  at  $2.50,  £  at  $2  

Sundry  increases  


$  cts. 
49,187  16 


Less — Charged  a*  follows — 

Lachine  Canal,  Capital:  wharfs  and  basins  (Page  W— 11)  16  76 

St.  Ours  Lock:  Capital:  Electrical  Equipment  (    "    W— 12)  103  59 

Lachine  Dredge  Vessels  (    "W-146)  9,459  22 

House  rent   108  00 


Amesse's  Foundry:  castings,  19,313  lb.  at  2je  

Canada  Cement  Co.:  cement,  873  brl.  at  $1.85;  less,  bags  returned,  3,220  at  10c  

Canada  Paint  Co.:  3,000  lbs.  pure  w.  lead  $186, 1,000  lb.  Ind.  red  in  oil  $120,  350  lb.  green  paint 

$45.50,  sundry,  $31.10  •  

Canadian  Fairbanks  Co.:  12  bars  cold  rolled  steel  shafting,  16  ft.'x2f  in.  dia.,  4,521  lb.  at 

3.09c;  Shatz  duplex  punch,  $75;  cutters,  4  stocking,  $23.60,  4  gear,  $20.60;  sundry,  $25.65 
Canadian  Sand  Blast  Co.,  sand  blasting  and  painting  ($6,100)— 

Wellington  Bridge  $875,  Napoleon  Bridge,  $850  

Atwater  Bridge  $800,  Black's  Bridge,  $750  

Cote  St  .  Paul  Bridge  $750,  3  steel  bridges  at  Lachine  $650  

Steelv/ork,  Canal  Shop,  Mill  St.,  $325,  bridge  at  Tait  Dry  Dock  $250  

Bridge  at  Tail  Race,  Black's  Bridge  $250,  small  bridge  Lachine  $200  

Bridges:  at  Power  House,  Cote  St.  Paul,  $200;  near  Can.  Sugar  Refinery,  $200.. . 

Canadian  Steel  Foundries:  castings,  1,100  lb.  at  8^c  

Caverhill,  Learmont  &  Co.:  ref.  iron,  1,773  lb.  at  2-2c,  1,900  at  2.1c,  26,664  at  2.05c,  1,392 

at  l-95c,  722  lb.  for  $13.40;  gal  v.  iron,  1,297  lb.  at  3-75c,  2,257  lb.  at  3-6c,  2,266  at  3.5c, 

1,753  at  3 -45c;  angle  iron,  1,718  lb.  at  3c;  sheet  iron,  2.643  lb.  at  2 -2c;  1,000  lb.  hex 

nuts,  $56.30;  steam  pipe,  6001-1  ft.  of  2  in.  at  9  07c,  642  ft.  of  IJ  in.  at  5-89c;  B.  B.  B. 

chain,  837  lb.  at  4-3c;  soft  steel,  1,115  lb.  at  l-85c;  16  doz.  handles,  $24.45;  sundry, 

$100.58  — 

Comptoir  Industriel  de  Boulogne-Sur-Seine,  steel  (Fibra  welding)  6  bars  octagon,  2  bars  Hat 

Creik,  P.  (owner  of  Str.  Chateauguay),  outlay  for  repairs  to  Str.  Chatcauguay  

Date,  John:  rubber  cloth  diving  dress,  $65;  sundry,  $6  

Dominion  Bridge  Co.:  repairs  to  Cote  St.  Paul  Bridge,  damaged  by  Str.  Simla,  June  26, 

1911,  $3,300;  2  bevelled  wheels  for  bridge  No.  3,  $52.75;  sundry,  $14  89  

Dominion  Linseed  Oil  Co.:  2  brl.  double  boiled  linseed  oil,  40-8  gal.  at  95|c,  37-8  at  98c. . 
Drummond,  McCall  &  Co.,  7  steel  plates,  10  ft.  x  3  ft.  x  f  in.,  1,850  lb.  at  2§c,  1,449  at  2c. 

Eadie-Douglas,  Ltd.,  Esco  paint,  164  gal.  at  $1.50  

Elie,  Jos.:  coal,  steam,  22  03  tons  at  $4.10;  smithing,  5-69  tons  at  $5  

Frothingham  &  Workman:  ship  jacks  to  lift  150  tons,  2  at  $138;  shovels,  2  doz.  at  $7.07, 

2at  $6.50,  2at  $6.34;  12  bars  mild  steel,  1,675  lb.  at  l-9c;  U  leathers,  8lj  in.,  12  at  $2.55; 

sundry,  $65. 14  


13,663  56 
538  20 

1,606  26 
865  58 
1,062  00 
1,191  42 
829  14 

4,025  19 
839  35 
778  50 

1,464  00 
746  73 

1,503  60 
523  50 
813  00 


1,628  57 
9  74 


81,275  50 


9,687  57 


71,587  93 
434  60 
1,293  05 

382  60 

284  55 

1,725  00 
1,550  00 
1,400  00 
575  00 
450  00 
400  00 
93  51 


1,376  31 
109  00 
58  08 
71  00 

3,367  64 
76  18 
75  23 
246  00 
118  79 


443  39 


Carried  forward   86, 117  86 
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Laehine  Canal:  Repairs— Continued. 
Brought  forward  


Georgia  Turpentine  Co.:  5  brl.  turpentine,  Apr.-Dcc.,  55-6  gal.  at  $1.25,  55-3  at  95c,  54-6 

at  72c.,  54.5  at  69e.,  54.3  at  63c  

Gravel,  A.  &  Co.:  labour,  19i  h.  at  50c,  343  at  45c,  122  at  35c,  22  at  30c;  material,  $17. 
Gutta  Percha  &  Rubber  Mfg.  Co.,  of  Toronto:  6-in.  M.  X.  smooth  bore  suction  hose,  18  ft.  at 

$7.35;  6  nipples,  $15;  25  ft.  1-in.,  4  ply  steam  hose,  $16.75;  freight,  86c  

Hanov,  Quinlan  &  Robertson  (Sl.322.0i) — 

Detailed  in  1910-11  (W— 62)  

Broken  stone,  40  tons  at  $1 .75  

Detailed  under  Lachine  Canal:  Income:  Concrete  walls,  &c  (Page  W- -46) 

Hyde  &  Webster,  6,400  metropolitan  paving  blocks,  160  sup.  yd.  at  $1.88  

Imperial  Oil  Co.:  14  brl.  Acme  w.  w.  oil,  5254  gal.  at  15iC  88  at  16jc;  sundry,  $3  85 

Kaufman  Rubber  Co.,  rubber  boots.  12  pr.  at  $4.50,  4  at  $3.28|,  2  at  $3.24  

Lackawanna  Coal  Co.,  stove  coal,  20.37  tons  at  $6.50  

Lafleur,  I.  L.:  2  ply  ready  roofing  paper,  100  rolls  at  70c,  50  at  80c;  1,000  ft.  double  thick 

glass,  $56.88;  set  waggon  wheels,  axle,  shaft  and  springs,  $49  45;  warehouse  brooms, 

doz.  at  $5  75,  3  at  $6.25;  18  ft.  flat  bottom  boats,  2  at  $18;  sundry,  $68.83  

Laplante,  Alphonso:  crushed  stone,  180  tons  at  $1.75;  river  sand,  115  yd.  at  $1.40;  rent  of 

barge  used  for  temporary  crossing,  July  1-Aug.  6,  36  d.  at  $7;  towing,  $23;  use  of  8  jacks 

for  5  days,  $20;  sundry,  $21  

Lewis  Bros.,  hardware  

Marcha'hd.  J.  T.  &  Co.  ($12,898.90)— 

Oak:  1,944  pes.  of  2-in.,  48,118  ft.  at  $67;  28  pes.,  8x18,  12x24,  19,104  I.  ft.  at  10c  

Oak,  50  pes.,  30  ft.  to  34  ft.,  12x12,  &c,  12,847  ft.  at  $100  

Spruce:  1  in.,  2  in.,  &c,  104,032  ft.  at  $22;  1J  in.  flooring,  3,295  ft.  at  $22.50  

Spruce:  1  in.,  l\  in.,  t.  and  g.,  8,927  ft.  at  $25;  3x6,  6x6,  3,675  ft.  at  $35  

Spruce,  sundry,  2,199  ft.  at  $27.50,  2,000  ft.  at  $30  

Pine:  1  in.,  2  in.,  &c,  2,369  ft.  at  $34,  911  at  $37,  13,948  at  $39  

Pine:  2x3,  3x3,  &c,  8,035  ft,  at  $40,  855  at  $42;  3  in.  white,  891  ft,  at  $45  

Pine:  Georgia,  12x12,  &c,  33,516  ft.  at  $54;  pitch,  4x10,  6x6,  &c,  9,962  ft,  at  $54  . 

Red  pine  decking,  3,500  ft,  at  $48;  sundry,  $73.31  

Meakins  Brush  Co.:  brushes,  4  doz.  varnish,  $20  04.  2  doz.  paint,  $19.20,  4  doz.  flat,  $38.88; 

1  doz.  hair  brooms,  $10.45;  6  doz.  brooms,  $39.24  

Montreal  City:  water  rates,  12  m.  to  May  1,  1912,  Stores  and  Repair  Shop,  Mill  St.,  $117; 

water  supplied  work  shop,  Jan.  9,  1911-Jan.  5,  1912,  $14  .87;  meter  rent,  $2  

Montreal  Sand  &  Gravel  Co.:  river  sand,  342  cu.  yd.  at  $1.12§;  cartage  of  sand  to  Cote  St. 

Paul,  49  cu.  yd.  at  85c  

Moore,  T.  F.  &  Co.:  Old  Sydney  coal,  87.084  tons  at  $4.35  

Mount  Royal  Foundry  Co.,  castings,  45,769  lb.  at  2\c,  1,650  at  3£c  

McColl  Bros.  &  Co.:  oil:  non-fluid,  950  lb.  at  10|c;  cylinder,  60  gal.  at  85c  ' 

0"Brien,  D.,  overseer:  meals,  255  at  25c;  telephone  calls,  1,202  at  5c;  cab  hire,  $9  

Pauze,  Paul:  supplying  materials  for  and  building  an  office  at  Lock  No.  2  for  the  Statistical 

officers  (foundations,  electric  installation  and  outside  drain  not  included),  $1,550-  less 

$800  paid  in  1912-13  

Phelan,  F.  H.,  stove  coal,  101-1  tons  at  $7  

Ramsay,  A.  &  Son  Co.,  2,500  lbs.  pure  white  lead  in  oil  

Robertson,  Farquhar,  smith's  coal,  14-379  tons  at  $5.75  

Robertson,  James  &  Co.:  pig  lead,  568  lb.  at  5c,  1,613  at  3-6c;  castings,  149|  lb.  at  22c; 

sundry,  $21.35  

Robertson,  Thos.  &  Co.:  Gorbal's  Best  galv.  sheets,  8x2x26,  8,740  lb.  at  3 -55c,  8x2^x24,  1,978 

lb.  at  3c;  sundry,  $76.06  

Shearer,  Brown  &  Wills:  oak,  4x12,  3x9,  435  ft,  at  $120;  pine,  512  ft.  at  $30;  shingles,  4  M.  at 

$3.50;  sawing,  $12.90  

Sincennes-McNaughton  Line,  towing,  64|  h.  at  $4  

Str.  Beauharnois  (Capt.  J.  A.  A.  Desrochers),  freight  on  goods  

Steel  Co.  of  Canada:  wire  nails,  2  in.,  4  kegs  at  $2.60,  2|  in.,  3  kegs  at  $2.70,  3  in.,  21  kegs  at 

$2.40,  4  in.,  4  kegs  at  $2.35,  5  in.  and  6  in.,  42  kegs  at  $2.30;  ship  spikes,  8x,§  7xf,  14  kegs 

at  $3.15;  pressed  spikes,  \  x  8,  &c,  4  kegs  at  $2.95;  black  pipe,  1.807J  ft.  of  2-in.,  $170  26, 

I.S34|  ft.  of  U-in.,  $112.24,  308^  ft,  of  IJ-in.,  $22.91;  985  lb.  ref.  iron,  $19.16;  sundry, 

$74.07  


Thomson,  Fred.  &  Co.:  62  k.  w.  c.  e.  500  volt  direct  current  motor  delivered  at  Government 

workshop,  November,  1908,  $750;  new  commutator  (bill  of  Dec.  30,  1911),  $75;  repairing 

controller  (bill  of  Dec.  30,  1911),  $35  

Webster,  Thos.:  repairs  to  buildings,  roofing,  &c,  May-Dec,  1911:  tinsmiths,  3,987^  h.  at 

45c,  helpers,  1,925  h.  at  20c;  material  and  cartage,  $107.18;  repairing  lamp,  $12.70  

Weir,  J.  &  R.:  work  in  connection  with  damage  to  St.  Paul's  Bridge,  June,  1911,  $88  48' 

sundry,  $62.45  

White,  W.  J.  C.  ($697.33)— 

Repairs  to  bridge  at  Cote  St.  Paul,  June,  1911:  labour,  15  h.  at  80c,  110  at  50c,  100  at 
45c,  155  at  35c;  castings,  2,957  lb.  at  4c;  sundry,  $41.60  

Repairing  2  iron  girders  for  lock  gates,  and  same  altered  to  templates:  labour,  45  h.  at 
80c,  50  at  60c,  370  at  45c,  260  at  35c;  rivets,  160  at  7c  

Labour  on  steel  plate  for  walls  of  Lock  No.  2,  73  h.  at  50c  


Carried  forward . 
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Lachine  Canal:  Repairs— Concluded. 

Brought  forward  

Wilson,  Jas.  &  Co.:  4  bales  white  waste,  2,267  lb.  at  10|c;  2  bbls.  Eng.  soft  soap,  856  lb.  at 

3?c;  sundry,  $16.50  

Wright,  Mrs.  J.  A.:  wire  fencing  erected  along  the  limit  between  Mrs.  Wright's  property  and 

that  of  Government,  979  yd.  at  35c;  5  paid  by  Government  

Car  fares:  W.  Bergevin,  S20.60;  F.  Clark,  §51.18;  O.  Durand,  $36.79;  J.  P.  Evers,  $41.50; 

F.  Fitzpatrick,  $24.53;    R.  Parsons,  $56.51;  J.  Powers,  $25.80;   E.  Theoret,  $20.30; 

J.  B.  Tremblay,  $36;  sundry,  $83.94  

Sundrv  payments:  1,310  lb.  steel,  $66.28;  smith  work,  $58.80;  6  racks  and  pinions,  $52.65; 

50~loads  manure,  $50;  42.77  gal.  linseed  oil,  $47.91;  500  lb.  Indian  red  in  oil,  $40;  375  1b. 

manilla,  $37.50;  1  brl  Eng.  soft  soap,  $33.93;  castings,  $32.44  ;  3  doz.  hand  lanterns,  $27; 

40-2  gal  carbolacene,  $26.13;  600  ft.  best  c.  c.  s.,  $25.50;  meals  for  employees,  $25.35; 

985  ft.  spruce,  $22.16;  desk,  $20;  tfi|  lb.  bronzine,  S18.45;  7  doz.  rubber  gloves,  $17.50; 

coarse  salt,  $17.04;  files,  $14.56;  92  gal.  coal  oil,  $14.26;  scale,  $13.90;  389  lb.  grease, 

$13.62;  2  boxes  Imperial  soap,  $10.80;  1  doz.  oil  cans,  $10.25;  sundry,  $149.30  

Advertising  

Detailed  under  'Lachine  Dredge  Vessels'  (Page  W — 147) 

Less — Repairs  to  Cote  St.  Paul  Bridge  damaged  by  Str.  Simla,  June  27,  1911  

Total,  carried  to  page  W — 4  


Lachine  Canal:  Compassionate  Allowance. 

O'Connor,  widow  of  the  late  James,  compassionate  allowance  


Montreal:  Office  of  the  Superintending  Engineer. 


Quebec  Canals:  Staff  ($20,516.58). 

Superintending  engineer,  Ernest  Marceau,  12  m.  to  Mar.  31,  1912  

Secretary  and  accountant,  L.  A.  Lesage,  12  m.  to  Mar.  31,  1912  

Clerks,  each  12  m.:  A.  Duchesneau,  $1,700;  L.  E.  Trudeau,  $1,500  

Clerk,  R.  Richer,  $S40;  typewriter,  M.  A.  S.  Cumming,  12  m.,  $660  

Draughtsmen,  each  12  m.:  J.  Bates,  $1,000;  D.  A.  Marchand,  $1,700  

Inspector  of  Stores,  P.  A.  Jodoin,  Jan.  15-Mar.  31,  at  $1,200  

Paymaster,  L.  E.  Morin,  jr.,  12  m.  to  Mar.  31  

Messenger,  C.  A.  Madore,  12  m  

Bell  Telephone  Co.  ($471.17)— 

Office,  Royal  Insurance  Building,  12  m.  to  June  30,  1912  

Residences:  12  m.  to  June  30,  1912,  L.  A.  Lesage,  $37;  E.  Marceau,  Sault  au  Recollet, 
$50.51  

Residence,  P.  A.  Jodoin,  St.  Johns,  6  m.  to  Sept.  30,  1912  

Long  distance  conversations  

Hogg,  D.  H.,  Co.,  photographic  supplies  

Jodoin,  P.  A.,  travel  and  outlay,  Jan.  to  Mar  

Montreal  City,  water  rates,  12  m.  to  May  1,  1912  

Montreal  L.  H.  &  P.  Co.,  lighting  office,  Mar.  18,  1911  to  Mar.  21,  1912  

Royal  Insurance  Co.  of  England,  rent  of  offices,  12  m.  to  Jan.  31,  1912  

Sundrv  payments:  towel  supply,  12  m.  to  Apr.  1,  1912,  $28.80;  typewriter  repairs,  $28.75; 

telegrams,  $19.75;  ice,  $17;  trips,  $14.60;  typewriting,  $12.15;  sundry,  $31.72  

Travel  and  outlay:  A.  Duchesnau,  $126.85;  L.  A.  Lesage,  $13;  E.  Marceau,  $296.88;  D.  A. 

Marchand,  $33.30;  L.  E.  Morin,  Jr.,  $367.49;  L.  E.  Trudeau,  $5  

King's  Printer's  account,  $36.84;  Stationery  Office,  Ottawa,  $3S0.25  

Express  paid  at  Ottawa  :  

Sundry  Votes. 

Chambly  Canal:  Capital:  New  machinery  ($200)  W — 9 

Engineer  in  charge,  L.  S.  Pariseau:  |  each,  Jan.  and  Feb.,  1912  

Chambly  Canal:  Income:  Macadamizing  road  (SSI .25)  W— 44 

Engineer  in  charge,  L.  S.  Pariseau,  |  Nov  

Resident  engineer,  J.  T.  Lemire,  {  Nov  

Carried  forward  
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Montreal:  Office  of  the  Superintending  Engineer— Concluded. 

Brought  forward  

Sundry  Votes — Concluded. 

Lachine  Canal:  Capital:  Bridge  at  Rockfield  ($2,889.15)  W— 10. 

Engineer  in  charge,  H.  R.  Lordly,  \  each  Aug.  to  Dec,  5  each,  Jan.  to  Mar.,  at  $175. . . . 

Draughtsman  and  leveller,  D.  Renaud,  Aug.  to  Mar.,  at  $75  

Clerk,  J.  Kenehan,  Aug.  to  Mar.,  $520;  rudman,  L.  P.  Duquette,  Aug.  to  Mar.,  $440  

Cement  tester,  J.  Yorgan,  Sept.,  Nov.  to  Mar.,  at  $65  

Assistant  cement  tester,  J.  Rowe,  Sept.  to  Mar.,  at  $55  

Lachine  Canal:  Capital:  Vertical  walls  ($1,772.56)  W— 10. 

Engineer  in  charge,  H.  R.  Lordly,  |  esch  Apr.  to  Dec,  \  each  Jan.  to  Mar.,  at  $175  

Assistant  engineer,  G.  E.  Labr£che-Viger,  Jan.  to  Mar.,  3  m.  at  $125  '  

Rodmen,  at  $55  per  m.:  B.  McAleer,  Jan.  to  Mar.,  $165;  L.  P.  Paquette,  Apr.  to  July, 
$220  

Leveller,  Nap.  Lacroix,  Jan.  to  Mar.,  at  $75  

Lachine  Canal:  Capital:  Wharf  and  Basin  s($2, 819.97)  W— 11. 

Engineer  in  charge,  H.  R.  Lordly,  \  each  Apr.  to  Dec,  at  $175  

Assistant  engineer,  G.  E.  Labre.che-Viger,  Apr.  to  Dec,  at  $125  

Assistant  leveller  and  clerk,  N.  Lacroix,  Apr.  to  Dec,  at  $75  

Rodman,  B.  McAleer,  Apr.  to  Dec,  at  $55  

Lachine  Canal:  Income:  Concrete  walls,  &c  ($1, 198.32)  W — 46. 

Engineer  in  charge,  H.  R.  Lordly,  \  each,  Apr.  to  July,  at  $175  

Draughtsman,  D.  Renaud,  Apr.  to  July,  at  $75;  clerk,  J.  Kenehan,  Apr.  to  July,  at  $65 

Cement  testers:  J.  Yorgan,  July  to  Aug.,  at  $65;  J.  Rowe,  assistant,  Apr.  to  Aug.,  at  $55 
Quebec  Canals:  Income:  Lake  St.  Francis:  Protection  walls,  ($225)  W — 47. 

Engineer  in  charge,  L.  S.  Pariseau:  \  each  Jan.  and  Feb.,  at  $2,400  

Resident  engineer,  J.  T.  Lemire,  \  Jan.,  f  Feb.,  at  $1,500  

Soulanges  Canal:  Capital:  Protection  works,  upper  entrance,  ($2,087.50)  W — 12. 

Engineer  in  charge,  L.  S.  Pariseau:  2  each  Apr.  to  June,  i  each  July  to  Aug.,  |  Sept.,  \ 
Oct.,  \  Nov.,  Dec,  at  $2,400  

Resident  engineer,  J.  T.  Lemire:  Apr.  to  July,  j  Aug.,  Sept.  to  Oct.,  j  Nov.,  Dec,  \  Jan., 

\  Feb.,  Mar.,  at  $1,500  

Soulanges  Canal,  Capital:  Stopping  leaks,  &c  ($718.75)  W — 12. 

Engineer  in  charge,  L.  S.  Pariseau:  5  each,  July,  Aug.,  Oct.  to  Nov.,  \  each,  Sept.,  and 
Jan.,  at  $2,400  .  

Resident  engineer,  J.  T.  Lemire:  \  each  Aug.  and  Nov.,  \  Jan.,  at  $1,500  

Assistant  engineer,  P.  Pich6,  \  Sept  

St.  Ours  Lock:  Capital:  Electrical  equipment  ($200)  W— 12. 

Engineer  in  charge,  L.  S.  Pariseau,  Mar.,  1912  

Surveys  and  inspections:  Quebec  Canals:  ($1,887.50)  W — 56. 

Engineer  in  charge,  L.  S.  Pariseau:  \  each  Apr.  to  June,  \  each  July  to  Aug.,  and  Feb., at 
$2,400  

Assistant  engineer,  P.  Pich6:  12  m.  to  Mar.  31,  1912,  less  \  Sept.  at  $1,500  


Murray  Canal:  Staff. 

» 

Wages,  $4,700.45  (Page  W— 93),  less  charged  to  Sunday  labour,  $475.20  (Page  W— 149)  and 

house  rent,  $165  ■  

Bell  Telephone  Co.,  exchange  service,  6  m.  to  June  30,  1912  

Butler,  W.  C,  8  tons  coal  at  $7  

Queen  City  Oil  Co.,  318-8  gal.  oil  at  17c,  less  $5.44  freight  

Sundry  payments:  livery,  $6;  inatches,  $5;  postage,  $24.70  

Total,  carried  to  page  W— 14  

Murray  Canal:  Repairs. 

Harvey,  J.,  handyman,  12  m.  at  $60,  house  and  rig,  31  d.  at  $1.50  

Stapley,  G.,  mason,  1-8  d.  at  $3.50;  Stoneburg.  C.  M.,  carpenter,  51-5  d.  at  $2.25',  6  at  $2.50. 
Labourers,  d.  at  $1.75:  G.  Harvey,  174-9;  M.  McMahon,  190;  J.  McQuoid,  184-45;  C.  Quack- 

enbush,  82-3;  W.  Sills.  190-4  

Horse  and  cart,  G.  Wood,  164-3  d.  at  $2.50  

Labourers  at  $1.50  per  d.,  4  payments  

Bailey  &  Reynolds,  1  horse  mower  

Bell  Telephone  Co.,  exchange  service,  4  m.  to  Jan.  31,  1912  

Gait  Art  Metal  Co.:  25  sq.  steel  shingles  at  $4.50,  105  ft.  shingle  ridge  and  filler  at  5c;  freight, 

$4.20  '.  - 

Grand  Trunk  Railway,  freight  

Williams  &  Wilson:  1  Rumsey  No.  1  swan  neck  village  fire  engine,  $202.90;  200  ft.  1|  in.  fire 

hose  and  40  ft.  2  in.  suction  hose  for  engine,  $99.75  

Carried  forward  
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Murray  Canal:  Repairs — Concluded. 

Brought  forward  

Sundry  payments:  eavetroughing,  $9.84;  hardware,  $10.75;  2  smoke  stacks,  $6.25;  steel  ladder, 

S18.26;  wall  paper,  $10.50;  92  lb.  zinc  sheeting,  $8.28;  sundry.  $8.10  

Detailed  under 'Cornwall  Canal,  Repairs'  (Page  W — 114) 

Detailed  under  'Williamsburg  Canals,  Staff'  (Page  W— 144) 

Less — 

Charged  to  'Murray  Canal,  Income,  Dredging'  (Page  W — 46)     $    77  00 

Damages  to  bridge  by  Hepburn  Bros  •. . .  23  25 

Total,  carried  to  page  W — 4  

Quebec  Canals:  Repairs. 

Hungry  Bay  Dyke:  Cutting  Weeds,  &c.  ($495.10). 

Foreman,  C.  Thivierge,  Aug.,  Oct.  to  Dec,  1911,  870  h.  at  25c  

Labourers,  1,144  h.at  17^0. ,  less,  $5.50  charged  to 'Hungry  Bay  Dyke,  Income,  (Page  W- 

Horse  and  cart,  228  h.  at  22J  c;  team,  20  h.  at  37§c  

Travel  and  outlay,  L.  S.  Pariseau    

Repairing  tools,  $4.10,  horse  hire,  $5  


■47) 


Bridge  over  Lost  Channel:  Renewing  Flooring,  &c.  ($799.75). 

Foremen:  P.  Lefebvre,  July,  Sept.-Oct.,  290  h.  at  27|  c;  C.  Thivierge,  Aug.,  90  h.  at  25c. 
Carters,  15  h.  at  37jc,  180  at  22jC,  10  at  20c;  painter,  150  h.  at  20c;  overpayment,  10c. . . 

Labourers,  530  h.  at  17^c,  90  at  15c  

Cossette,  Alf.:  2  in.  red  pine,  5,600  ft.,  at  $30;  10  pes.  pine,  3  x  5i,  $15  

Marchand,  J.  T.  &  Co.:  72  pes.,  3  x  12  in.  pitch  pine,  4,401  ft.  at  $54  

Standard  Paint  Co.  of  Canada:  maroon  flexible  iron  paint,  44  gal.  at  $1.15  

Travel  and  outlay,  L.  S.  Pariseau  

Sundry  payments  


Total,  carried  to  page  W — 4 


Rideau  Canal:  Staff. 

Wages,  $55,165.80  (Page  W— 95),  less  Sunday  labour,  $4,353.30  (Page  W— 150)  and  house 
rent,  $1,919.67  

Bell  Telephone  Co.:  exchange  service:  private  line  12  m.  to  Mar.  31,  1912,   §300;   office  and 
residence  of  superintendent,  12  m.  to  Mar.  31,  1912,  $50  and  $35;  Kingston  Mills,  10  m 
to  Mar.  31,  1912  at  $20;  conversations,  $90.80  

Canadian  Cork  Cutting  Co.,  88  solid  cork  life  buoys  

Clark,  A.  W.:  laying  12  M.  shingles  at  $1.75;  sundry,  $7.55  

Corporation  of  Town  of  Smith's  Falls,  constructing  5  ft.  concretejwalk,  418  1.  ft.  at  25c.  persq 
ft  


Costello  &  Crowe:  carbonning  and  patrolling  lamps,  367  d.  to  Mar.  25,  1912  at  $1 ;  32  inner  globes 
at  60c;  7  outer  globes  at  80c;  1,500  carbons  at  $25  per  M.;  repairs  to  line  and  lamps,  $26; 

electrician's  time,  40  h.  at  50c;  sundry,  37.90  

Cuzner  Hardware  Co.:  bridge  lamp,  $17;  6  lawn  mowers  at  87;  sundry,  $15.02  

Dey  Bros.,  16  ft.  boat  and  1  pr.  oars  

Dillon,  John,  36  in.  tile,  5  at  $2.75;  sundry,  810  

Foley,  D.  &  Co.,  building  and  placing  buoy  on  Little  Rideau  Lake,  Westport  

Foran,  Thos.,  telephone  in  lock  house,  18  m.  to  Jan.,  1,  1912  at  $35,  one-half  cost  

Foster,  A.:  240  ft.  iron  pipe  fence  at  §1.25;  13  ft.  double  gate  at  $2  

Graham  Bros.,  flower  plants  and  placing  same  in  beds  

Graham,  J.  F.,  raising  lock  house  at  Charley's,  building  wall  under  and  new  chimney  

Griffith,  John,  taking  care  of  stoves,  shovelling  snow,  &c,  at  lock  house,  Ottawa,  4  m.  2  d. 

to  Mar.  31,  1912,  at  $12  per  m  

Hall  &  Holcomb,  11  tons  coal  at  $6.40  

Kemp,  Henry:  building  2  chimneys  on  houses,  at  Smith's  Falls,  $23,  at  Edmunds,  $25  

Keys,  James,  removing  logs  and  stumps  from  River  Styx  channel  with  boat  and  2  men,  3  d. 
at  $10  


Kidd,  T.  A.:  line  fence,  28  rods  at  55c,  digging  and  placing  posts,  17  at  $1,  sundry  $5.04, 
one-half  cost  $18.72;  sundry  hardware,  $22.25  

Leeds  &  Frontenac  Rural  Telephone  Co.,  exchange  service,  1  y.  to  July  28,  1912,  $12.50;  4 
telephone  poles  at  $2.50  

Martin,  H.  K.:  marine  caps,  lettered,  30  at  $1.90,  60  at  $1.75,  10  at  $1.60  

Mitchell,  E.  A.:  Standard  folding  typewriter  with  leather  case,  §65;  ribbon,  75c  

McAuliffe,  W.  H.,  70  bridge  notices,  20  x  30  on  4  x  4  posts  


Carried  forward. 
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McDonald,  Ed.,  keeping  snow  on  swing  bridge  at.  Burritt's  Rapids  during  winter  

McDonald,  K.  &  Sons:  field  fencing,  erected,  135j  rods  at  50c,  24£  rods  not  erected  at  43c 
12-ft.  wire  gates,  3  at  $6  

Ottawa  Electric  Co.,  lighting  2  arc  lamps  at  Bank  St.  bridge,  12  m.  to  Mar.  31,  1912  

Scrims,  flower  bulbs  and  planting  same  

Taggart,  Maggie,  cleaning  lock  house,  Ottawa,  6.9  m.  to  Nov.  30,  1911,  at  $10  

Tompkins,  G.  &  Son,  painting  lock  house  at  Smith's  Falls  

Watts,  E.  R.  &  Son:  1  case  drawing  instruments,  $22.50;  ebony  parallel  ruler,  $7.50  

Travel  and  outlay:  R.  Anglin  $42.36,  G.  E.  Armstrong  $3.8.25,  J.  St.  V.  Caddy  $193.58, 
F.  P.  Cooper  $23.70,  W.  G.  Dargavel  $81,  J.  H.  Foster  $64.27,  A.  T.  Phillips  $350.28 

Horse-hire:  E.  J.  Jones  S40,  J.  A.  McMillan  $36,  sundry  $20.  

Small  payments:  coal  oil  $36.29,  bridge  lantern  $12.50,  drawing  instruments  $14.40,  hard- 
ware $20.51,  placing  buoys  $10,  plants  $15,  telegrams  $30.75,  water  rates  $10,  wire 
fence  $15,  sundry  $147.63  

King's  Printer's  account,  $81.44;  Stationery  Office,  Ottawa,  $236.62  

Total,  carried  to  page  W — 5  

Rideau  Canal:  Repairs. 

Foremen:  H.  Howell,  209  d.  at  $5.50,  104  at  $5;  J.  Summers,  209  d.  at  $4.50,  104  at  $4;  S. 
Purcell  2. 5  d.  at  $3.25. 

Foremen,  d.  at  $3*:  A.  M.  Alford  288,  M.  Flood  48. 5,  W.  Perkins  35. 5  ... . . . .      . . . . . . . . .  . . . 

Diver,  J.  Scott,  53  d.  at  $5;  steam-pumping,  H.  W.  Brooks,  18  d.  at  $12  

Steam-barge  West  port,  D.  Eligh,  26.75  d.  at  $25  

Engineers,  m.  at  $75:  C.  R.  Bestl.804,  P.  Eligh  .645,  N.  Leeman  2.321,  G.  Shannon  1.161 

Blacksmiths:  M.  P.  Adams,  71  d.  at  $3,  58.5  at,  $2.75;  J.  Lyon,  26  d.  at  $2.75  

Derrick  men,  d.  at  $2.50:  R.  Johnston  23.5,  A.  8.  Jones  55.5,  G.  Young  87  

Carpenters,  d.  at  $3:  A.  Boileau  203,  R.Burns  33.5,  J.  Gallinger  169,  T.  Hart  197,  R. 

McCreary  194.5,  P.  McHale  59,  J.  O'Brien  200.5,  E.  Palen  43,  J.  Scott  3.5  

Carpenters,  d.  at  $2.75:  A.  Boileau  97. 5,  R.Burns  72,  J.  Gallinger  55,  T.  Hart  96.5,  W. 
Knapp  77,  G.  Morin  71,  R.  Morin  66.5,  R.  McCreary  98,  P.  McHale  22,  J.  O'Brien 

100,  E.  Palen  99.5,  J.  Scott  25,  N.  Walsh  41.5,  O.  Wolfe  76,  sundry  12  

Carpenters,  d.  at  S.2.50:  J.  Belchin  187.5,  V.  Brady  48,  G.  Cowels  32.5,  J.  Gleason  218, 
W.  Knapp  60.5,  M.  Larkin  40.5,  T.  Quinn  217.5,  P.  Sheehan  32.2,   N.  Walsh  32, 

sundry  149.2  

Masons  and  stone-cutters,  h.  at  52c:  R.  Clarke  869,  M.  Driscoll  795,  A.  Last  1,004  

Masons  and  stone-cutters,  h.  at  47c:  F.  Angell  552,  W.  Burrows  1,014,  A.  Charbonneau 
sr.  1,172,  R.  Clarke  306,  J.  Cuddeford  560,  M.  Driscoll  292,  F.  Dufresne  224,  H. 
Frenette  540,  P.  Hill  172,  A.  Last  992,  C.  Merrifield  172,  J.  Morine  312,  H.  Prevost 

339,  sundry  59  

Masons  and  stone-cutters,  h.  at  44c:  F.  Angell  400,  R.  Beaulieu  214,  W.  Burrows  467,  A. 
Charbonneau,  jr.,  376,  A.  Charbonneau,  sr.,  346,  J.  Cuddeford  400,  F.  Dufresne  408, 

H.  Frenette  400,  A.  Last  350,  J.  Delorme  59  

Powder-men,  d.  at  $2:  C.  Graham  83.5,  P.  Howell  209.5  

Quarrymen:  T.  Coburn,  84  d.  at  $2.50;  B.  Brash,  88.5  d.  at  $2;  sundry,  45  d.  at  $2  

Quarrymen,  d.  at  $2.25:  P.  Bennett  133,  B.  Brash  54,  B.  Bryan  128.5,  T.  Coburn  151.5, 

W.  Perkins  135,  C.  Prevost  134.5,  A.  Umphrey  133.5  

Teams:  W.  Lynch,  18.5  d.  at  $5;  H.  Brooks,  1  d.  at  $5;  R.  Scott,  21  d.  at  $3;  sundry,  91  d. 
at  S3 


Teams,  d.  at  $4:  F.  Anglin  16.5,  M.  Arcand  19,  R.  Bayne  210,  A.  Burchill  38,  D.  Healey 
16,  F.  Hourigan  18.25,  P.  Howell  98,  W.  Hutchings  17.5,  J.  Martin  19.25,  J.  J. 
Melville  19,  R.Mills  33.5,  J.  F.  Mulville  19.25,  M.  McAndrews  14.25,  J.  A.  McMillan 
60,  S.  O'Grady  115,  J.  Shanks  29.5,  J.  Smith  27.5,  J.  Tobin  20.25,  E.  Vanderhoof 
24.25,  sundry  130.75  :  

Teams,  d.  at  $3.50:  H.  Beveridge  15,  W.  L.  Code  15,  G.  Fox  15,  B.  Johnston  121,  H. 
Kealey  16.5,    R.  Keegan  24.5,  sundry  206.25  

Horse  and  cart,  d.  at  $2.50:  R.  Bayne  241,  G.  Gilligan  37.5,  F.  Hale  20,  P.  Howell  120.5, 
R.  Joynt  34.5,  T.  Lawford  28,  A.  Moffatt  116.5,  J.  McCarthy  48.5,  W.  Nicholson 
29.2,  S.  O'Grady  262.5,  R.  Slack  25.5,  J.  A.  Thompson  49,  sundry  86.45  

Handvmen,  &c,  d.  at  $2:  A.  Belair  84.5,  W.  J.  Clyde  30,  J.  Cosgrove  105,  A.  Davis. 
32.75,  H.  Dunbar  84. 5,  J.  Garvin  43,  J.  Graham  61.5,  J.  Larkin  36,  W.  Little  42.5, 
J.  Lyon  105,  E.  Marquis  38,  W.  McAdam  40,  T.  Orange  49,  C.  Stewart  62,  J.  Tag- 
gart 69,  H.  Wilson  32.5,  sundry  521.625  

Labourers,  d.  at  $1.75:  J.  Atkinson  34,  R.  Bayne  73.5,  J.  Belchin  53,  T.  Bird  71.5,  W. 
Black  30,  N.  Boynton  37.5,  G.  Cassels  57.5,  W.  J.  Clyde  29.5,  J.  Cosgrove  97,  C. 
Culbert  149,  J.  Culbert  68,  J.  Dunn  53.5,  C.  Emerson  50.5,  E.  Gervas  31.  T.  GiU 
roy51.5,  C.  Graham  48,  W.  Graham  71,  B.  Gremon  36.5,  T.  J.  Gunn  140,  G.  Hale, 
38.5,  P.  Howell  37,  J.  Hughes  29.25,  A.  B.  Hyndman  42,  W.  Jones  35,  F.  Kidney 
52,  A.  Laughlin  39,  John  Lucas  37,  Jos.  Lucas  39.5,  J.  Lyon  103,  C.  Milne  31,  J. 
Mooney  47.5,  G.  Morris  30,  J.  McCarthy  106.5,  W.  McCarthy  79,  O.  McDonell 


Carried  forward. 
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Brought  forward  

Labourers,  d.  at  $1.75 — Cont. 

36.5,  P.  MeKinley  40.25,  F.  Nevins  97.5,  W.  Nicholson  37.5,  T.  Orange  123,  R. 
O'Reilly  40.5,  L.  Paul  46,  J.  Reside  46,  W.  Simmons  42,  J.  Stone  81,  R.  Swan 
32.5,  H.  Twohey  29.5,  O.  Wills  29,  sundry  2,607.8  

Labourers,  d.  at  $1.50:  P.Adams  62.5,  T.  Bird  61,  J.  J.  Foran  65,  S.  Walsh  66,  sundry 
377.5  

Payments  under  $50:  masons,  13  d.  at  S3. 50,  17  at  $3;  painters,  13.5  d.  at  $2.75;  rent  of  boiler, 
39  d.  at  75c.;  labourers,  72  d.  at  $2.25;  teams,  9  d.  at  $4.50,  2  at  $4.25,  1  at  $3.75;  horse 
and  cart,  27  d.  at  $2.75,  10.5  at  $2.25,  23.5  at  $2  


Less — Charged  to  Rideau  Canal,  Income,  Swing  Bridges  (Page  W — 48) 


Charged  to  Rideau  Canal,  Repairs  

Allan,  Wm.:  hemlock,  7,333  ft.  at  $26,  7,692  at  $18;  cedar,  10,000  ft.  at  $20,  9,880  at  $18;  pine, 

5,368  ft.  at  $22;  sundry,  $3.17  

Anglin,  S.  &  Co.:  pine,  2,410  ft.  at  $20,  1,058  at  $30,  1,090  at  $36;  sundry,  $68.80....  

Barrett  Bros.:  1.3  tons  coal,  $7.48;  3  cords  mill  wood  at  $3.50,  8  cords  maple  at  $7.75  

Beaton,  W.  E.:  services  cf  tug  Chummy  towing  timber,  &c.,  along  canal,  36j  d.  at  $12;  lab- 
ourers, 58i  d.  at  $1.50;  sundry,  S15.35  

Birkett,  T.  &  Son  Co.:'  91  lb.  chain  at  10c;  146  lb.  dynamite  at  19Jc;  13  kegs  nails  at  $2.50; 

8  bales  oakum,  $22;  paint  brushes,  10^  doz.  for  $16.75;  sundry,  $70.58  

Brooks,  H.  W.,  44  loads  sand  and  clay  at  $2.25  

Caldwell,  F.  E.,  648  I.  ft.  half  rd.  elm  at  15c  

Cameron  &  Co.:   15,600  ft.  pine  at  $41.25;   Douglas  fir  dimension  timber  delivered  along 
canal,  154.512  ft.  at  $39.65,  $6,126.40;  less,  charged  to  Rideau  Canal,  Income,  Swing 

Bridges,  $951.60  (Page  W— 48)  

Canada  Cement  Co.,  1,536  brl.  cement  at  $1.95;  less,  empty  sacks  returned,  $249.50  

Canadian  Sand  Blast  Co.,  sandblasting  and  painting  bridges:    Wellington  $525,  Beckett's 
Landing  $550;  in  Perth,  Beckwith  Street  $950,  Craig  Street  $900,  Drummond  Street 

$1,000,  Gore  Street  $750  

Catty,  T.  L.,  100  yd.  gravel  at  75c  

Cavanagh,  P.,  towing  timber,  scows,  &c,  along  canal,  lid  

Charleson,  W.  G.:  28  gal.  boiled  oil  at  $1.35;  400  lb.  white  lead  at  7ic;  1  case  dynamite,  $12; 

nails,  9  kegs  at  $2.40,  4  at  $2.65;  sundry,  $87.07  

Clark  &  Lewis:  I32|  brl.  cement  at  $1.90;  sundry  hardware,  $329.16  

Corkey,  G.  W.,  432  c.  yd.  stone  at  $1.25  

Corporation  of  Merrickville,  macadamizing  roadway  at  bridge,  776  sq.  yd.  at  26c  

Cuzner  Hardware  Co.:  cement  roller,  $10;  metallic  ceiling,  15  x  16,  $23.50;  sundrv  hardware, 
$34.66 


Dansereau,  Geo.,  87,684  ft.  hemlock  at  $22  

Davis,  Geo.  A.,  towing  scows,  55  h.  at  $2  

Dominion  Bridge  Co.:  loading  girders,  4,532  lb.  at  3c;  shop  labour  and  drawings,  $77.10; 

expenses  of  erecting  gang,  $157.70;  freight,  $9.24  

Edwards,  W.  C.  &  Co.:  hemlock,  70,762  ft.  at  $16,  2,000  at  $22;  pine,  30,102  ft.  at  $25,  6,720 
at  $32,  800  at  $40:  10-in.  cedar,  501  I.  ft.  at  15c;  54  M  shingles  at  $3;  495  ft.  oak  at  $70: 

sawing  timber,  $15;  cartage,  $19;  sundry,  $220.11  

Fitzpatrick,  W.  J.,  75  journal  plates  and  bolts  at  $2.75  

Foster  &  Co.,  coal,  9.1  tons  at  $7.25,  10.39  at  $8  

Fredenburgh,  W.  C:  building  timber  crib  156  x  65,  at  Wolfe  Lake  dam,  and  filling  crib  with 

stone,  $1,900;  rent  of  dock,  $50;  sundrv,  $35.90  

Frontenac  Lumber  Co.:  cement,  16  brl.  at  $1 .65,  73^  at  $1 .70;  5,038  ft.  cedar  at  $22;  sundrv, 
$33  50 


Frost  &  Wood:  brass  castings,  70  lb.  at  40c;  labour,  66|  h.  at  75c,  60  at  40c,  91  at  50c; 
sundry  material,  $37.79  

Gillespie,  John:  250  loads  gravel  at  $1,  40  at  50c;  30  loads  manure  at  50c;  sundry,  $4  

Graham,  J.  F. :  putting  sills  under  leck  house  at  Charley's,  carpenters,  20  d.  at  $2.50,  mate- 
rial, $33  47;  cement  floor  for  veranda,  162  sq.  ft.  at  12c  

Hitchcock,  Jos.,  48  yd.  sand  at  $1.25  

Hourigan,  F.:  1,739 'ft.  hemlock  at  $30;  2\  cords  wood,  $12.75;  cartage,  $2.50  

Hurdman  Lumber  Co.:  hemlock  timber,  133,824  ft,  at  $16.85,  1,704  at  $22  

Hyland,  Geo.:  hauling  and  placing  material  on  embankment  at  Kingston  Mills,  213  cu.  yd. 
stone  at  95c;  408  loads  quarry  refuse  at  $1  

Jakes,  G.  L.:  9  tons  coal  at  $7.75;  sundry,  $1.88  

James  &  Reid:  100  ft.  hose,  $12;  6  kegs  nails  at  $2.70;  15  gal.  paint  oil  at  $1 .30;  275  lb.  white 
lead  at  l\c;  sundry,  $101.90  

Joynt,  Wesley,  sand  delivered  at  various  places,  63  yd.  at  $2.25,  74|  at  $1 .50  

Kcrfoot,  Geo.,  sand  delivered  at  various  places,  99  yd.  at  $2.25,  158j  at  $1  50  

Knapp,  Sam'l,  painting  bridge  at  Brass's  Point  and  bridge  house  

Leonard.  E.  &  Sons,  15  h.  p.  vertical  boiler  mounted  on  iron  wheels,  complete  

Martin-Scnour  Co.:  335;;  gal.  b.  oil  at  $1 . 10;  102  gal.  raw  oil  at  $1 .07  

Mason,  Geo.  M.,  2, 058  ft.  elm  timber  at  $36  


Carried  forward. 
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Mount  Royal  Colour  &  Varnish  Co.:  3,750  lb.  white  lead  at  $5.45;  650  lb.  lamp  black  at  9jc 
Mulvillc,  M.  E.:  2  cases  dualin  at  $12;  1-28  tons  coal  at  $11;  97  ft.  manilla  rope  at  16Jc; 

sundry,  $53.70  

Murray,  H.,  quarrying  30  cords  stone  at  $2.50  

Mussens  Ltd.:  1  No.  4  Morse  diving  dress,  $58.50;  rubber  cloth  diving  dress,  $60.75  

McAulifTe-Davis  Lumber  Co.,  8,346  ft.  eak  timber  at  $88  

McDougal's  Ltd.:  round  spikes,  10,100  lb.  at  $2.45,  1,550  at  $2.40;  sundry  hardware,  $23.36 
Newman,  W.  H.:  hemlock,  2,084  ft.  at  $25,  2,600  at  $21,  1,600  ft.  at  $20;  pine,  1,500  ft.  at 

$30;  5  M.  shingles,  $16;  sundry,  $44.41  

Ottawa  Fire  Department,  100  ft.  old  hose  

Ottawa  Hardware  Co.:  100  cotton  bags  at  30c;  20  kegs  spikes  at  $3 . 15;  sundry  hardware, 

$38.93  

Ottawa  Taint  Works:  454?  gal.  b.  oil  at  90c;  83?,  gal.  raw  oil  at  88c;  5,000  lb.  white  lead 

at  $6.45;  600  lb.  lamp  black  at  4|c.;  sundry.  $10. 18  

Randall.  John:  freighting  cement,  lumber,  &c,  $33.30;  fares  for  man  and  meals,  $47.05. . . 

Rideau  Lakes  Navigation  Co.,  fares  of  passengers  and  freight  

Rouleau,  B.,  services  as  diver  with  assistant  and  horse  and  rig,  3  days  

Rouleau,  Jos.,  services  as  diver  with  assistant  and  horse  and  rig,  4  days  

Ryan,  M.:  9,  180  ft.  hemlock  at  $20;  pine,  6,115  ft.  at  $23,  4,200  at  $26;  spruce,  1,200  ft.  at  $25; 

teaming,  $28;  sundry,  $89.98  

Smart,  W.  H.:  1,750  lb.  white  lead  at  $5.70;  400  lb.  lamp  black  at  11c  

Stephens,  A.  J.  &  Son:  rubber  boots,  3  pr.  at  $4.25,  9  at  $5.50,  5  at  $6.25  

Strachan,  W.:  18  kegs  spikes  at  $3.25;  6  kegs  nails  at  $2.50;  30  ft.  ladder,  $3.60  

Sunstrum,  John:  pine,  12,137  ft.  at  $29,  51,828  at  $27,  10,004  at  $20,  1,945  at  $19  

Taber,  F.  B.,  44  brl.  cement  at  $2.15  

Thibault,  A..  327  yd.  stone  at  $1  

Vandehoof,  E.,  285g  yd.  stone  at  50c  

Victoria  Foundry  Co.:  14-in.  single  sheave  blocks,  2  at  $15;  sundry  repairs,  labour,  38  h.  at 

80c,  63  at  60c;  material,  $34.30  

Whiting,  Wm.,  64  yd.  sand  at  $1.25  

Young,  R.  H.,  318J-  yd.  stone  at  50c  

Horse  hire  and  cartage:  F.  Anglin,  $30.85;   R.  Keegan,  $22.50;  Jas.  Mills,  $21.50;  J.  A. 

McMillan,  $173.50;  sundry,  $71  

Smith  rnd  foundry  work:  Wm.  Cockburn,  $179.51;  J.  F.  G.  Ellard,  $50.48;  W.  J.  Ellard, 

$300.02;  Alex.  Fleck,  $117.26;  W.  H.  Hicks,  $32.77;  A.  R.  Jacob,  $22.13;  Geo.  Lyons, 

$62.80;  W.  J.  Milligan,  $44.20;  A.  Montgomery,  $23.08;  W.  E.  McGillivray,  $155.75; 

Selby  &  Youlden,  $342.24;  J.  W.  Slack,  $44.86;  sundry,  $64.03  

Travel  and  outlay:  H.  Howell,  $199.22;  A.  T.  Phillips,  $22.50;  J.  Summers,  $185.65;  sundry, 

$4.50  

Small  payments:  cement,  $23;  concrete  pipe,  $17.50;  53  ft.  hose,  $40. 13;  hardware,  $426.71; 

lumber  and  timber,  $53.82;  painting  house,  $25;  50  ft.  manilla  rope,  $19.50;  475  ft.  steel 

rope,  $25.97;  9  pr.  rubber  boots,  $46.50;  sand  and  gravel,  $86.32;  stone,  $29.34;  sulphite 

paper,  $33.32;  wood,  $34;  sundry,  $325.86  

Advertising  

Less — Amount  deducted  from  security  deposit  of  Fallon  Bros,  re  contract  for  net  roof,  Block 
House,  Kingston  Mills,  for  repairs  to  leaks  in  roof  

Total,  carried  to  page  W — 5  .  

Sault  Ste.  Marie  Canal:  Staff. 

Wages,  $22,369.08  (Page  W— 96),  less  charged  to  Sunday  labour,  $1,923.75  (Page  W— 150)... . 
Bell  Telephone  Co.,  exchange  service:  A  m.  to  July  15  at  $25,  111  m.  to  June  30,  1912  at  $39; 

residence,  11  m.  to  June  30,  1912  at  $24  : :•„••■ 

Boyd,  J.  C,  expenses  incurred  during  the  investigation  into  certain  alleged  irregularities, 

before  Commissioner  Murphy  

Merchants'  Awning  Co.,  8  union  jacks  

Office  Specialty  Co.:  typewriter  desk,  $23;  2  chairs  at  $9  

Ross,  J.  W.  LeB.,  travel  and  outlay  

Sault  Ste.  Marie  Coal  and  Wood  Co.,  48-83  tons  coal  at  $7.95  

Simmers,  J.  A.:  10  lb.  clover  at  50c;  40  lb.  timothy  at  18c;  sundry,  $6.60  

Sims,  W.  K.,  patrol  boat  service,  208/^  d.  at  $20  

Small  payments:  bulbs,  $15.68;  6  chairs,  $16.50;  directory,  $5;  laundry,  $14.45;  matting, 

$19.50;  sundry,  $18.60  

King's  Printer's  account,  $52.70;  Stationery  Office,  Ottawa,  $149.06;  express,  $40.77  


Less— Charged  to  'Sault  Ste.  Marie  Canal,  Repairs'  (Page  W— 126) 

Total,  carried  to  page  W — 5  
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Sault  Ste.  Marie  Canal:  Repair*. 

Foremen:  W.  S.  Climie,  18  d.  at  S3;  H.  Hebert,  18  d.  at  $3.  42  at  $3.25;  R.  McKenzie,  3121 
d.  at  $3.25;  O.  Sullivan,  311}  d.  at  $3  

Clerks:  J.  O.  Driscoil,  18  d.  at  $3;  M.  McKenzie,  60  d.  at  $3.25  

Carpenters,  d.  at  $2.75:  R.  McLean.  250;  F.  Zetler,  216  

Electricians,  d.  at  $3:  S.  McLeod,  64!;  A.  McPhail,  63  

Blacksmith,  J.  W.  Somers,  313}  d.  at  S3. 25;  team,  O.  Keatley,  262|  d.  at  $4.50  

Handymen:  E.  D.  Adams,  6  d.  at  §2.25,  40  at  $2.50;  J.  Chalmers,  98}  d.  at  $2.25,  21  at 
$2.50;  C.  G.  Clement,  60  d.  at  $2.50,  8  at  $3.25;  P.  L.  Colton,  17  d.  at  $2.50.  U\  at  $3, 
8  at  $3.25;  G.  Gordon,  37  d.  at  $2,  6  at  $2.25,  42  at  $2.50;  J.  D.  McCaskill,  17!  d.  at 
$2.50,  34i  at  $3;  G.  McGhie,  92!  d.  at  $2.25,  104!  at  $2.50;  T.  McLean,  48  d.  at  $2  50, 
5!  at  $2.75;  T.  Roy,  57  d.  at  $2.50,  18  at  $2.75;  sundry,  14  d.  at  $2.25  

Handymen,  d.  at  $2.50:  R.  A.  Andrews,  48;  W.  Clark,  58;  W.  Demers,  61;  W.  Henry,  58; 
R.  M.  Jordon,  20;  P.  McCann,  22;  S.  R.  McDonald,  300!;  J.  Patterson,  41 ;  J.  Robertson, 
286|;  D-  Shipman,  60;  T.  Smith,  50;  W.  J.  Walker,  59;  sundry,  53!  

Labourers,  d.  at  $2:  R.  Aitchison,  172;  R.  Bishop,  39;  A.  Crawford,  621;  T.  W.  Donohue, 
63^:  A.  Evoy,  216|;  J.  Ironsides,  165!;  W.  Longworth,  222»;  K.  Maki.  138};  F.  Makinen, 
105;  A.  Monteith,  48!;  N.  McDonald,  65;  S.  Nelson,  52!;  N.  Niemi,  40J;  D.  Pirie,  35; 
F.  Randa,  25;  O.  Randa,  33;  T.  Smith,  45;  G.  Spirigay,  43;  A.  Taineman,  105!;  E. 
Ward,  27;  sundry,  161}  


Less — Charged  to  Sault  Ste.  Marie  Canal,  Income,  Improvements  (Page  W— 49) 

Charged  to  Sault  Ste.  Marie  Canal,  Repairs  


Algoma  Iron  Works:  468!  lb.  brass  castings  at  22c;  60  lb.  copper  wire  at  44c;  machine 

work,  $77.85;  sundry,  $101 .32;  less  575  lb.  scrap  brass  at  12c  

Algoma  Steel  Co.,  10  car  loads  cinders  at  $5  

Allan,  A.  A.  &  Co.:  6  caps  at  $1  35,  20  at  $1.20;  207  bullion  letters  at  7c;  26  ribbon  bands 


at  10c. 


Beardmore  Belting  Co.:  62!  ft.  extra  double  belting,  $95.10;  labour,  $2.25  

Canada  Cement  Co.:  200  brl.  cement  at  $1.95;  less  1,618  empty  sacks  returned  at  10c 
Canadian  General  Electric  Co.:  4  arc  lamps  at  $20.10;  inner  globes,  clear,  12  doz.  at  $3, 

green,  4  doz.  at  $6;  250  insulators,  $13.05;  sundry.  $16.58  

Canadian  Pacific  Railway,  freight  on  lumber  

Canadian  Shovel  and  Tool  Co.,  shovels,  2  doz.  at  $6.90,  5  at  $6.70  

Canadian  Tungsten  Lamp  Co.,  350  lamps  

Central  Electric  &  School  Supply  Co.:  1,000  carbons,  $18.95;  200  fuses  at .131c;  4  doz.  outer 

globes  at  $9;  24  Sampson  batteries  at  65c;  sundry,  $10  20  

Chapman  &  Walker:  carbon  lamps,  16  c.  p.,  250  at  $16  per  C,  32  c.  p.,  200  at  $18;  72  Tungsten 

lamps,  $16.33;  sundry,  $4.95  

Cochrane  Hardware  Co.:  bath  tub,  $32;  boiled  oil,  109§  gal.  at  $1.18;  cotton  waste,  366  lb. 
at  81c;  graphite  paint,  43  gal.  at  $1.32;  1  in.  6  ply  steam  hose,  75  ft.  at  58!c;  lavatory, 
$18;  tiger  lead,  2,200  lb.  at  7c,  1,500  at  6!c;  turpentine,  20  gal.  at  90c,  10  at  95c;  instat- 
ing plumbing  in  superintendent's  residence,  $270;  sundry  labour,  16  h.  at  80c,  213  at  60c; 

sundry  hardware,  S427.30  

Detweiler,  W.  J.,  10  pr.  rubber  hip  boots  at  $5  

Fulton  Hardware  Co.:  lawn  mower,  $16;  forge,  $31.40;  30  pieces  glass,  $15.20;  7  kegs  nails, 

$20;  50  Lb.  paint  at  8c;  116  lb.  white  waste  at  12c;  sundry  hardware,  $124.08 
Greening,  B.  Wire  Co.:  cast  steel  rope,  1  in.,  1,000  ft.  at  $4.50, 


reinforcing,  3,000  sq.  ft.  at  4c.j  wire  screening,  14f  sq.  yd. L $28.30;  2  reels,  $1.60 


1,000  ft.  at  $7.30;  wire 
at  $30.75;  less  freight,  $4,684.45,  and 


Mason,  Gordon  &  Co.:  285,864  ft.  fir  at  $29.75,  1,837  ft 

switching  charges,  $89.18  

Mussens,  Ltd.:  Morse  diving  dress,  $55.50;  150  ft.  hose,  $72.75;  1  pr.  brass  diving  shoes,  $23 

2  pr.  mittens,  $12.60;  2  yd.  tubing,  $5.10  

McAuliffe,  Davis  Lumber  Co.:  6.720  ft.  white  oak  at  $50,less  freight,  $106.34,  and  less  switch- 
ing charges,  $3.43  

McLean,  M.:  36  elm  trees,  $45;  6  shrubs,  $4;  300  seed  trees,  $12 
McLean,  R.,  services  of  tug,  60  h.  at  $3.50  

Northern  Foundry  &  Machine  Co.:  split  brass  nut,  367  lb.  at  23c;  36  cast  iron  sheaves  at 

40c;  labour,  113}  h.  at  60c  

Pembroke  Lumber  Co.:  pine,  2,069  ft.  at  $17,  5,037  at  $27,  5,256  at  $30;  flooring,  1, 190  ft 

at  $25,  4,958  at  $28;  ceiling,  1,208  ft.  at  $27;  1,000  pine  lath,  $3.75;  less  freight,  $42.73 

Sault  Builder's  Supply  &  Cartage  Co.:  4  cars  gravel,  $91;  sundry,  $8.80  

Sault  Ste.  Marie  Coal  &  Wood  Co.,  45.31  tons  coal  at  $7.95  

Sims  Lumber  Co.:  4,000  ft.  pine  at  $35;  sundry.  $20.38  

Soo  Lumber  Co.:|3,800  ft.  hemlock  at  $18;  35  M.  shingles  at  $3.25  

Simon  &  Campbell:  28, 310  lb.  rd.  iron  at  $1.85;  sundry  hardware,  $252.39;  freight  and  cartage 

$103.97  

Wire  &  Cable  Co.:  copper  wire,  501  lb.  at  15fc,  201  at  14.74c;  sundry,  $14.81 
Small  payments:  4  doz.  batteries,  $10.56;  7!  doz.  brushes,  $38.18;  medical  services,  $15;  oil 

$45.48;  paint,  $46;  5  M.  shingles,  $16.25;  towing,  $18.50;  wire  rope,  $41.04;  sundry,  $96.84 
Detailed  under  'Sault  Ste.  Marie  Canal,  Staff'  (Page  W— 125) 

Carried  forward  


28,834  23 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— 


Sault  Ste.  Marie  Canal:  Repairs— Concluded. 

Brought  forward  

Less — Damages — 

To  lock  wall  by  Str.  'Harmonis'   $    24  56 

To  lower  south  pier  by  Str.  'Newona'   11  16 

Total,  carried  to  page  W — 5  

Sault  Ste.  Marie  Canal:  Allowance  to  John  Erickson. 

Erickson,  John,  allowance  on  account  of  injuries  received  while  in  the  performance  of  his 
duties  


Soulanges  Canal:  Staff. 

Wages,  $.34,912.59  (W— 98);  less,  $2,171.70  charged  to  Sunday  Labour  (W— 150);  and  less, 

$314.07,  house  rent  

Aumais,  Jos.:  board,  lodging  and  horse  feed  

Bell  Telephone  Co.:  exchange  service,  Coteau  Landing,  9  m.  to  Mar.  31,  1912,  $18.75,  Vau- 

dreuil,  Sept.  28  to  Dec.  31,  1911,  $5.17;  long  distance,  $27.45  

Canadian  General  Electric  Co.:  clear  globes,  42  doz.  outer  at  $7.50,  54  doz.  inner  at  $2;  b. 
and  s.  Nichrome  wire,  .057,  28.31  lb.  at  $3.50;  batteries  with  Fahnestock  spring,  125 
at.  19c,  3  at  50c;  double  purchase  with  No.  2,377  comealong,  6  at  $9.72;  400  cover  gaskets, 
$34.80;  100  brackets,  $34.02;  54  snap  switches,  $29.31;  side  tubes  for  repairing  arc  lamps, 
100  at  24c;  100  collars  for  clutches,  $23;  lamps,  16  c.p.,  300  at  17c,  32  c.p.,  50  at  23c;  sun- 
dry, $253.99  

Denis,  J.  B.,  carbonman:  allowance  for  conveyance,  Apr.  at  $12.50,  May  to  Nov.,  at  $25; 

Dec,  $5.24;  Sundays,  May  to  Nov.,  $24.60  

Engineering  Equipment  &  Supply  Co.,  Montreal:  electric  carbons,  \  x  9|,  8.024  M.  at  $22  

Lalonde,  E.,  lineman,  allowance  for  conveyance,  12  m.  to  Mar.  31,  1912  

Lalonde,  H.,  stove  coal,  10.835  tons  at  $6.75  

Lauzon,  D.,  carbonman:  allowance  for  conveyance,  Dec,  $1.61,  Jan.  to  Mar.,  at  $12.50  

Leroux,  Gus.,  carbonman,  allowance  for  conveyance,  Mar  

Mica  Insulator  Co.,  New  York:  35  yd.  No.  20  micanite  cloth,  $26.95,  30  sheets  micanite  plate, 

§26.60,  100  yd.  enpire  cloth,  $29.43,  10  yd.  Empire  silk,  $7.56  

Northern  Electric  &  Manufacturing  Co.:  oil  switch,  $82.80,  10  lb.  okonite,  $10.85,  sundry, 
$21.43 


Sauve,  J.  B.,  carbonman,  allowance  for  conveyance,  \  Apr.,  $12.50;  May  to  Nov.,  at  $25- 

Dec,  $18.14;  Feb.  to  Mar.,  at  $12.50;  Mar.,  $5.25;  Sundays,  $24.60  

Sauve,  L.  A.  .overseer  ($519.47)— 

Trips:  Coteau,  96  at  $3.25;  Montreal,  11  at  $3.65;  sundry,  $69.15  

Duty,  $30.36,  freight  and  express,  $27.06,  stamps,  $9  

Articles  purchased  by  Mr.  Sauve  in  1904  and  placed  in  Government  house:  2  slate  tubs,  $25; 

3  electroliers,  $6.75  

St.  Amour,  A.  C,  overseer  ($272.28)— 

Trips:  Coteau  Landing  to  Cascades,  18  at  $4.25,  4  at  $4;  10  to  Montreal,  $35.55;  sundry, 
$46.75  

Freight  and  express,  $79.83;  maintenance  of  office,  Feb.  to  Mar.,  $8  

Postage,  $6.50,  sundry,  $3.15  

Wire  &  Cable  Co.:  No.  6  flex  'Adanac',  r.  c.  t.  and  \  lead,  3  per  cent  tin  for  6,000  v.,  1,026  ft. 

at  32c;  No.  8  flex  'Adanac',  r.  c  and  b.  wire,  2,000  ft.  for  $50.51;  reel,  $15;  freight  on  reels 

returned,  $1.75;  les3  reels  returned,  2  at  $12,  1  at  $6,  1  at  $4.50;  and  less,  lags,  $2.22  

Travel  and  outlay:  J.  Aquin,  $38.25,  J.  O.  Denis,  $6.25;  D.  Lalonde,  $219.94  

Sundry  payments:  plants,  $55.85,  board  and  lodging,  $35.95,  4  flags,  $35.20,  106  lb.  magnet 

wire,  $30.89,  elec.  supplies,  $29.50,  11  chairs  ,$27.70,  25  yd.  oil  cloth,  $25,  pilotage,  $25, 

804  brass  screws  $24.77,  repairing  armature,  $21.65,  10  galls,  linolac,  $21.50,  95  galls. 

dynamo  oil,  $20.90,  300  coach  screws,  $20.25;  6  pr.  electricians  gloves,  $19.44;  10  gal.  black 

Esco,  $16;  100  sheets  oil  paper,  $15.20;  5  gal.  shellac,  $12;  sundry,  $86.20  

Stationery  office,  Ottawa,  $29.50;  express,  $1.85  


Total,  carried  to  page  W — 5. 


Soulanges  Canal:  Repairs. 

Aquin,  Jas.,  head  foreman,  337.2  d.  at  $3.25,  .5  at  25c  

Beriault:  Jos.,  labourer,  104.5  d.  at  $1.75,  -6  at  25c;  X.,  team,  48.8  d.  at  $3.75.  

Besner,  Jos.:  team,  22.5  d.  at  $3.75;  horse  and  cart,  11  d.  at  $2.50;  labourer,  13.5  d.  at  $1.75, 

.5  at  25c  

Biron:  G.  A.,  foreman,  87.5  d.  at  $2.75,  1.5  at  25c;  H.,  labourer,  71  d.  at  $1.75,  horse  and 

cart,  1  d.  at  $2.25  

Biron,  Marius:  horse  and  cart,  22.5  d.  at  $2.50;  labourer,  80.4  d.  at  $1.75,  2.6  d.  at  25c  

Bissonnette:  Eug.,  team,  28.6  d.  at  $3.75;  Jos.,  labourer,  27.7  d.  at  $1.75  

Carried  forward  
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Soulanges  Canal:  Repairs— Continued. 


Brought  forward. 


Bisonnette,  Joscphus,  labourer,  66.4  d.  at  SI. 75,  1.7  at  25c  

Bissonnette,  Oliv.,  labourer,  115.8  d.  at  SI. 75,  2.4  at  25c  

Bradley,  Alb.,  labourer,  60.5  d.  at  $1.75,  .3  at  25c;  Brunet,  Ad.,  labourer,  145.6  d.  at  SI. 75, 

11.5  at  $1.50  

Brunet,  O.,  labourer,  137.3  d.  at  SI. 75,  .5  at  25c;  Castonguay,  Oct.,  labourer,  83  d.  at  SI. 75, 

5  at  25c   

Castonguay:  P.,  labourer,  57.1  d.  at  81.75;  W.,  labourer,  61.5  d.  at  SI. 75,  .1  at  SI. 50  

Chaput,  Eug.,  labourer,  68.5  d.  at  $1 .75  1  at  25c;  Charlebois,  P.,  team,  36.8  d.  at  S3. 75  

Chevrier-  D.,  labourer,  178.5  d.  at  SI. 75,  6.5  at  SI. 50;  O.,  labourer,  76.6  d.  at  SI. 75,  .1  at  25c 

Daoust,  F.,  team,  43.1  d.  at  S3. 75;  Deguire,  N.,  109.9  d.  at  SI. 75,  .6  at  25c  

Daoust,  J.  B.,  team,  13.2  d.  at  S3. 75;  horse  and  cart,  2.4  d.,  S6.26;  labourer;  19  d.  at  SI. 75. . 
Daoust,  Jos.,  labourer,  19.1  d.  at  S1.75;  Demers,  Alb.,  labourer,  123.8  d.at  $1.75,  3.2at  S1.50 

Deguire,  G.,  foreman,  39  d.  at  S2.75;  labourer,  70  d.  at  S1.75,  .5  at  25c  

Demers,  Ed.,  labourer,  110.6  d.  at  S1.75,  1  at  25c;  Denis,  J.,  labourer,  13  d.  at  SI. 75,  .3  at 
25 


20c 


Denis-  Ant.,  Sr.,  labourer,  13.8  d.  at  S1.50  .43.1  at  $1.75;  Ant.,  jr.,  7.5  d.  at  Sl-50 

Denis,  Ant.,  horse  and  cart,  6.4  d.  at  $2.50,  41.1  at  $2.25  

Denis,  Ant.,  increase,  22  d.  at  25c  

Denis,  Geo.,  painter  and  labourer,  70  d.  at  SI -75,  5.5  d.  at  25c  

Denis,  Theo.:  asst.  carpenter,  33.6  d.  at  $2;  labourer,  19.4  d.  at  $1.75  

Deschamps,  Oliv.,  labourer,  112.6  d.  at  $1.75,  1.1  at  25c  

Dubois,  J.,  labourer,  25.9  d.  at  $1.50,  91.2  at  $1.75,  .8  at  25c  

Dupont,  O.,  labourer,  107.3  d.  at  $1.75,  1.3  at  25c;  Frigon,  A.,  stone-cutter.  144.2  d.  at  $3.50 
Dupont,  Urgel:  Apr.  to  July,  horse  and  cart,  35.8  d.  at  $2.50;labourer,  15.5  d.  at  $1.50,  increase 

35  d.  at  25c,  Aug.  to  Nov.,  horse  and  cart,  29.8  d.  at  S2.25;  labourer,  60  d.  at  $1.75  

Fontaine,  U.,  labourer,  101.1  d.  at  $1.75,  .9  at  25c;  Garand,  A.,  labourer,  109  d.  at  $1.75, 

.4  at  25c  

Gareau,  Am.:  horse  and  cart,  19.7  d.  at  S2.25;  labourer,  54.8  d.  at  S1.75,  .3  at  25c  

Gauthier:  Aid.,  painter,  223.6  d.  at  $2.75;  Avila,  team,  37  d.  at  S3.75  

Goulet  Eph.:  team,  32.5  d.  at  S3. 75;  horse  and  cart,  15.7  d.  at  $2.50;  labourer,  34.2  d.  at 
$1.75. 


Goyer,  D.,  labourer,  63.9  d.  at  $1:75;  Houle,  S.,  painter,  &c,  47.5  d.  at  $2.75 
Halley,  Ed.,  machinist:  12  m.  to  Mar.  31,  1912,  $1,056;  overtime,  4.5  d.  at  $3. 
Houle,  T.:  horse  and  cart,  1.7  d.  at  $2.75,  34.6  at  S2.50,  59.6  at  $2.25;  labourer,  158. 7  d.  at  $1.75, 

3.7  at  $1.50  

Isabelle,  D.:  foreman,  115. 5  d.  at  S2.75;  labourer,  72.3  d.  at  $1.75;  over  increase,  7.2  d.  at  25c 
Isabelle,  E.:  painter  and  labourer,  13  d.  at  $2,  63.5  at  $1.75;  over-increase,  2  d.  at  25c 

Juillet:  A.,  labourer,  109.3  d.  at  $1.75,  .5  at  $1.50;  J.  B.,  286.3  at  S3,  1  at  25c  

Labre,  B.,  labourer,  81  d.  at  SI. 75,  .3  at  25c;  Lalonde,  John,  93.5  d.  at  $1.75  

Lacombe,  Jos.:  team,  16.4  d.  at  $3.50;  horse  and  cart,  23.8  d.  at  $2.50;  labourer,  20.5  d.  at 
$1.50;  increase,  Apr.-July,  44  d.  at  25c;  team,  Aug.-Sept.,  42.4  d.  at  $3.75;  labourer, 

14-8  davs,  at  $1.75  

Lalonde,  J.  B.:  horse  and  cart,  5  d.  at  $2.50;  labourer,  37.6  d.  at  $1.75,  7  at  S1.50 
Langevin,  Jos.:  asst.  carpenter,  37.5  d.  at  $2;  horse  and  cart,  .5  d.  at  S2.75;  labourer,  57.6 

d.  at  $1.75  

Larocque.  J.  B.,  foreman,  58  d.  at  S2.75;  Leclerc  A.,  team,  52.8  d.  at  S3. 75  

Lavigne,  Jos.:  team,  19.5  d.  at  $3.75;  horse  and  cart,  .5  d.  at  $2.75;  labourer,  45  d.  at  $1.75; 
5  at  25c 

Leblanc,  Dam.:  May-6et.:  labourer,  112.8  d.  at  $i.75,  1.4  d.  at  25c;  team,  12.1  d.  at  $3.75 

Leblanc,  Dam.,  Aug.-Sept.,  horse  and  cart,  21.5  d  

Leblanc,  Jos.,  sr.:  labourer,  102.6  d.  at  $1.75,  9.9  at  25c  

Leblanc  Jos.,  jr.:  labourer,  100.5  d.  at  $1.75,  6.1  at  $1.50  

Leblanc,  Josephus:  labourer,  10.5  d.  at  $1.50;  increase,  33  d.  at  25c  

Leblanc,  S.,  labourer,  100.5  d.  at  $1.75;  1.1  at  $1.50;  Leclerc,  C,  labourer,  170.3  d.  at  $1.75; 

7,9  at  $1.50  •  

Leclerc,  Ed.:  asst.  machinist,  &c,  257.8  d.  at  $2,  .1  at  $1.75  

Leclerc,  Wilf.:  team,  61.9  d.  at  $3.75;  horse  and  cart,  9.5  d.  at  $2.50;  labourer,  92.5  d.  at 

S1.75,  .3  at  $1.50  

Lefebvre:  A.,  team,  58.6  d.  at  $3.75;  H.,  labourer,  6S.3  d.  at  $1.75,  .2  at  $1.50  

Lefebvre,  R.,  labourer,  119.4  d.  at  $1.75;  Legault,  Leo.,  labourer,  153.5  d.  at  $1.75,  11.4  at 
$1.50. 


Legault,  M.,  painter,  &c,  11  d.  at  S2.  44.1  at  $1.75,  -1  at  25c  

Leger,  Jos.:  Apr.-Oct.:  foreman,  63  d.  at  $2.75;  labourer,  47.6  d.  at  $1.75;  overincrease, 

14.4  d.  at  25c  

Leger,  Jos.:  May-June:  painter,  &c,  16  d.  at  $2,  17  at  $1.75  

Legros:  Jos.,  labourer,  119.5  d.  at  $1.75;  Leon,  labourer,  116.3  d.  at  $1.75,  1.2  at  25c  

Legros,  N.,  labourer,  81.3  d.  at  $1.75,  1.9  at  25c;  Leroux,  A.,  team,  67. 2d.  at  S3.75,  3  at  $3.50 
Leroux:  E.,  labourer,  86.4  d.  at  S1.75,  1  at  25c;  J.  P.,  foreman.  116  d.  at  $2.75,  10  at  $2.50. . 

Leroux,  R.,  labourer,  95.3  d.  at  SI. 75,  .1  at  25c  

Levac,  O.:  painter,  13  d.  at  S2;  labourer,  86.3  d.  at  $1.75  

Levac,  X.:  horse  and  cart,  3.3  d.  at  $2.50,  33-9  d.  at  $2.25;  labourer,  31  d.  at  $1.75,  .5  at  25c. 
Lucas,  F.:  blacksmith,  307-7  d.  at  $3  


Carried  forward. 
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Lucas,  Gus:  painter,  etc.,  15d.at$2,  1192  at  $1.75,  .5at$1.50;  horse  and  cart,  .5  d.  at  $2.25.. 

Lucas,  Jos.:  painter,  49- 1  d.  at  $2;  labourer,  16  d.  at  $1.75,  .9  at  25c  

Marleau:  D.,  labourer,  100- 1  d.  at  $1.75;  X.,  labourer,  92-3  d.  at  $1.75,  .1  at  $1.50  

M alette,  B.,  asst.  carpenter,  297-6  d.  at  $2  

Malctte,  Nap.:  caulker,  5  d.  at  $2;  labourer,  173-1  d.  at  $1.75,  .6  at  25c  

Marleau,  G.:  horse  and  cart,  7  d.  at  $2.25;  painter,  3  d.at$2;  labourer,  78  d.  at  $1.75,  .2  at  $1.50 

Marsan,  Azarie:  painter  and  labourer,  39-9  d  at  $1.75,  16-5  at  $1.50  

Marsan,  Isaac:  painter,  6  d.  at  $1.75;  increase,  31  d.  at  25c  

Martin,  F.  X.,  foreman,  ISO  d.  at  $2.75  

Martin:  Oliv.,  labourer,  17-1  d.  at  $1.75;  O.  O.,  labourer,  48  d.  at  $1.75,  1-1  at  $1.50  

Martin,  O.  P.,  labourer,  30-3  d.  at  $1.75,  .1  at  $1.50;  Masse,  N.,  carpenter,  etc.,  307-2  d.  at  $3, 

.8  at  25c  

Menard,  Ad.:  team  and  mower,  5-5  d.  at  $4;  team,  89-3  d.  at  $3.50;  increase,  114  d.  at  25c; 

team,  Aug.-Nov.,  73  d.  at  $3.75;  labourer,  .5  d.  at  $1.75  

Menard,  Art.:  drill  runner,  15-5  d.  at  $2.25;  labourer,  159  d.  at  $1.75,  2  at  $1.50  

Menard:  J.,  labourer,  140-3  d.  at  $1.75,  6-7  at  25c.;  P.,  labourer,  99  d.  at  $1.75,  9-9  at  25c... . 
Methot,  R.,  foreman,  138-5  d.  at  $2.75,  .5  at  25c.;  Miron,  A.,  labourer,  78-2  d.  at  $1.75,  .1  at 

25c  

Miron,  H.:  painter,  4  d.  at  $2;  labourer,  74-5  d.  at  $1.75,  .5  at  25c  

Montigny,  Ad.,  labourer,  105  d.  at  $1.75,  .6  at  25c.;  Montpetit,  O.,  labourer,  97-9  d.  at  $1.75, 

1-9  at  25c  

Moreau,  N.:  team,  29-9  d.  at  $3.75;  horse  and  cart,  1  d.  at  $2.75,  1-2  at  $2.25  

Moreau,  Z..  labourer,  82-8  d.  at  $1.75,  .1  at  25c;  Periard,  J.,  labourer,  114-3  d.  at  $1.75,  .6  at 

25c  .'. 

Piche,  John:  horse  and  cart,  2  d.  at  $2.50.  7-9  d.  at  $2.25;  labourer,  7-9  at  $1.75  

Pichc,  J.  B.:  horse  and  cart,  12-6  d.  at  $2.50,  8-7  at  $2.25,  labourer,  29-9  d.  at  $1.75,  .1  at  25c. . 

Pilon,  Jos.:  horse  and  cart,  1-5  d.  at  $2.50;  labourer,  801  d.  at  $1.75,  .6  at  25c  

Pilon,  J.O.,  labourer,  80  d.  at  $1.75,  3  at  $1.50;  Poirier,  J.  B.,  labourer,  111  -8  d.  at  $1.75,  .9  at 25c 

Pilon,  M.,  asst.  blacksmith,  306-5  d.  at  $2.75  

Ranger,  E.,  labourer,  109-4  d.  at  $1.75,  .4  at  $1.50;  Richard,  A.,  oiler,  etc.,  206-5  d.  at  $2,  2  at 

25c  

Robillard,  Adel:  labourer,  11  d.  at  $2,  44  at  $1.75  

Robillard:  Alb.,  labourer,  97-6  d.  at  $1.75,  .1  at  25c;  Tel.,  labourer,  102-8  d.  at  $1.75,  .6  at 

25c  

Rouleau,  Ferd.,  foreman,  108  d.  at  $2.75;  Rousseau,  E.,  labourer,  101.6  d.  at  $1.75  

Rousseau,  A.,  labourer,  154-3  d.  at  $1.75;  Rousselle,  I.,  labourer,  83-5  d.  at  $1.75,  .4  at  $1.50... . 

Rousselle,  Jul.:  asst.  carpenter,  26  d.  at  $2;  labourer,  57-5  d.  at  $1.75,  4-6  at  $1-50  

Rousselle,  Tel.:  painter,  16  d.  at  $2;  labourer,  115-2  d.  at  $1.75,  1-3  at  25c  

Roy,  H.:  team,  9-5  d.  at  $3.75;  horse  and  cart,  10-5  d.  at  $2.25,  8-9  at  $2;  labourer,  62-7  d.  at 

$1.75  

Sauve,  Art.:  fore,  painter,  36  d.  at  $2.75  

Sauve,  Art:  painter,  28-7  d.  at  $2;  labourer,  58-3  d.  at  $1.75,  .3-7  at  $1.50  

Sauve,  Ed.:  painter,  10-5  d.  at  $2;  labourer,  84-2  d.  at  $1.75,  .8  at  25c  

Sauve,  J.  and  Jos.:  Apr.-May,  20  d.  at  $1.75;  May-July,  80  d.  at  $1.75,  .4  at  $1.50;  Aug.-Oct., 

76-6  d  at  $1.75  

Sauve,  Josephus:  labourer,  Apr  .-July,  27.4  d.  at  $1.75;  over  increase,  12,6  d.  at  25c  

Sauve,  R.:  team,  17-5  d.  at  $3.75;  horse  and  cart,  15-7  d.  at  $2.50;  labourer,  2-5  at  $1.75,  .5  at 

25c  ' 

Sauve,  Saul:  painter,  etc.:  Apr-July,  25-4  d.  at  $1.50,  13-5  at  $1.75,  increase,  50  d.  at  25c; 

Sept-Nov.,  32-5  d.  at  $1.75  

Sauve,  Tel.,  labourer,  86-9  d.  at  $1.75,  .2  at  $1.50  

Seguin,  Am.:  labourer,  99  d.  at  $1.75,  10-6  at  $1.50;  Av.,  team,  36-5  d.  at  $3.75  

Seguin:  Fred,  labourer,  94-6  d.  at  $1.75,  3-8  at  $1.50;  Jos.,  labourer,  152.2  at  $1.75,  25-3  at 

25c.  

Seguin,  Maur.,  labourer,  79-5  d.  at  $1.75;  St.  Denis,  Tel.,  foreman,  51  d.  at  $2.75  

St.  Marseilles,  Wm.:  tug  captain,  187  d.  at  $2,  .5  at  $1.75;  labourer,  10  d.  at  $1.75;  horse  and 

cart,  6  d.  at  $2.75,  29-6  at  $2.25  

Thauvette,  Ant.:  team,  48  d.  at  $3.75;  Therien,  F.,  labourer,  40-7  d.  at  $1.75  

Tremblay,  E.:  team,  42-3  d.  at  13.75,  horse  and  cart,  5-5  d.  at  $2.50;  labourer,  1  d.  at  $1.75 

Vincent,  Paul:  team,  35-8  d.  at  $3.75;  labourer,  31-4  d.  at  $1.75  

Sundry  payments  under  $100  each  ($9,204.73)— 

Foreman,  96-5  d.  at  $2.75,  20-2  at  $2.25;  plasteier,  2  d.  at  $4  

Carpenters,  6  d.  at  $3,  17-5  at  $2.75,  43-5  at  $2.50,  17  at  $2;  painters,  205-5  d.  at  $2  

Teams,  79-8  d.  at  $3.75,  -5  at  $3.50;  horse  and  cart,  3-7  d.  at  $2.75,  15-1  at  $2.50,  62-7  at 
$2.25,  3-7  at  $2  

Labourers,  4,408-4  d.  at  $1.75,  27-6  at  $1.50;  increases,  48-1  d.  at  25c;  fractions,  43c — 
Overpayment,  R.  Charlebois  

Carried  forward..  


1— 9w 


W— 130 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V,,  A.  1913 


Soulanges  Canal:  Repairs — Concluded. 
Brought  forward  


Less— Charged  to  the  following  Soulanges  Canal  votes—  $  cts. 

Capital:  Shelter  for  linemen  (Page  W— 12)  490  21 

Income — 

Alteiing  and  renewing  buildings  (  "  W— 49)  942  70 

Lining  Slopes  of  ditches  with  stone  (  "  W— 49)  9,772  76 

Mooring  posts  (  "  W-49)  1,109  92 

Wharf  at  power  house  (  "  W-49)  215  10 


Charged  to  "Soulanges  Canal  Repairs"  

Amesse's  Foundry:  castings,  10,407  lb.  at  2}c  

Besner,  J.B.:  compensation  for  damages  owing  to  loss  occasioned  by  being  deprived  of  use  of 
bridge  over  canal  in  line  with  St.  Anthony's  Road,  in  consequence  of  accident  of  June  16, 


loos. 


Canada  Cement  Co.:  cement,  175  brl.  at  $1.85  

Canadian  Fairbanks  Co.:  B.D.  15  galv.  steel  hose,  25  ft.  of  3  in.,  S55.92,  25  ft.  of  4  in.,  $86.62; 
couplings,  etc.,  $24.79;  Detroit  4  feed  pump  lubricator,  with  pulley,  etc.,  2  at  $14.71;  20  ft. 

belting,  $1.28  

Canadian  Fairbanks-Morse  Co.:  twist  drill,  etc  

Cavanagh,  E.,  Co.:  red  fibre,  5  sheets,  1  each  f ,  5,  f,  5,  1J,  241  lb.  at  55c,  2  sheets,  1  each, 
Ar,  1.  8^  lb.  at  60c;  packing,  29^  lb.  mobeline,  $36.88,  50  lb.  cotton,  $14;  sundry,  $26.87. . 
Caverhill,  Learmont  &  Co.:  iron,  galv.,  2,140  lb.  at  3-85c,  ref.,  1,538  lb.  at  2  05c,  500  at  2-  lc, 
1  in.  sq.,  etc.,  3,083  lb.  at  l-8c;  Cygnet  galv.  Can.  plates,  17  boxes  at  $4.25;  1  in.  galv. 


iron  pipe,  400JJ  ft.  at  5-9c;  pick  mattocks,  2  doz.  at  $5.25:  sundry,  $86.56. 


Consumers  Cordage  Co.:  4  coils  manilla,  \  in.,  etc.,  1,040  lb.  at  10c;  less  50c,  freight  

Dominion  Linseed  Oil  Co. :  4  brl.  d.  b.  linseed  oil,  43  •  2  galls  at  $1 .02^  42  •  6  at  97c ,  89 •  6  at  89tc. 
Firth,  Thos.,  &  Sons:  10  bars  best  steel,  \\  in.  oct.,  642  lb.  at  life 


Frothingham  &  Workman:  £  in.  sluice  chain,  500  ft.  at  27c;  steel,  10  bars  oct.,  709  lb.  at  7|c, 
16  bars  cold  rolled,  round,  1,876  lb.  foi  $62.51,  86  lb.  mach.  for  $1.72;  shovels,  3  doz. 

at  $7.80  

Imperial  Oil  Co.:  20  drums  and  1  brl.  motor  gasoline,  1,769£  galls,  at  15jc;  marine  motor  oil 
42  galls,  at  80c;  oil,  etc.,  $7.50;  freight,  $16.75;  drums,  20  at  $10,  1  brl.  $10;  cartage,  etc., 
on  empty  drums,  $6;  deducted  in  error  in  1910-11,  $3.95;  less,  drums  returned,  22  at  $10; 

barrels  returned,  6  at  85c  

Jamieson,  R.  C,  &  Co.:  2,000  lb.  pure  Venetian  red  paint  for  fenders  

Kaufman  Rubber  Co.,  Berlin,  Ont.:  20  pairs  men's  rubber  boots  

Lafleur,  I.  L.,  sundry  hardware  

Lalonde,  H.,  Coteau  Landing:  coal:  stove,  25-72  tons  at  $6.75;  steam,  9-7276  tons  at  $5.75.. 
Lewis  Bros.:  32  bars  crucible  steel,  \  in.  x  5  in.,  and  1  in.  x5in.,  4,760  lb.  at  8^c.;86  gross  wood 

screws,  $23.49;  20  stone  hammers,  260  lb.  at  7|c;  2  doz.  axes,  $16;  sundry,  $80.54  

Marchand,  J.  T.,  &  Co.:  pitch  pine:  14  x  14,  etc.,  10  pes.  of  16  ft.,  50  of  30  ft.,  15,238  ft.  at  $54; 

756  pes.  of  16  ft.,  3  x  10,  3  x  11,  30,  656  ft.  at  $45  

Meakins  Brush  Co.:  9|  doz.  brushes,  $59.18,  4  brooms  $1.20  

McGregor  Banwell  Fence  Co.:  No.  1,448  Ideal  fencing,  910  rods  at  35c  

Norton,  A.  O.,  Ltd.,  Coaticook,  P.Q.:  15  ton  22  in.  bridge  jacks,  4  at  $38;  freight,  $1.66  

Phoenix  Bridge  &  Iron  Works:  railing  on  bridge  at  Soulanges,  $250;  3  beams,  1,220  lb.  at  2|c 

Ramsay,  A.,  &  Son  Co.,  2  tons  pure  white  lead  

Robertson,  Thos.  &  Co.:  sheet  lead,  769  lb.  at  5.15c;  bath  and  fittings,  $39.25;  sundry, 


$17.80. 


Steel  Co.  of  Canada:  8  bars  8x1  steel,  4,320  lb.  at  2.35c;  503,^  ft.  galv.  pipe,  $3138;  wire 
nails,  6  in.,  5  kegs  at  $2.30,  4  in.,  5  kegs  at  $2.35,  3  in.,  5  kegs  at  $2.40;  spikes,  7xJ,  5  kegs 

at  $3.20,  5xr%,  4  kegs  at  $3  .35;  sundry,  $46.59  

Williams  &  Wilson:  set  of  8  cutters,  $28.80;  No.  100  B  steel  sleeve  for  Morse  taper  shank,  2 

at  $2.80,  3  at  $3.80;  sundry,  $28.39  

Wilson,  Jas.,  &  Co.:  white  waste,  563  lb.  at  lOJc;  oakum,  500  lb.  at  7c;  castor  oil,  397  lb. 

at  7c;  sheet  packing,  22  lb.  at  $1.20;  2  yd.  sheet  rubber,  $5.63  

Freight:  Cornwall  and  Montreal  Transfer  Co.,  $28.30;  Str.  Cecilia,  $50.60;  Str.  Laurencia, 


$81.80. 


Sundry  payments:  castings  $80.80,  repairing  engine  $69.15,  1,940  ft.  pine  $64.02,  drain 
pipes  $58  .95,  54.3  gal.  turpentine  $49.95,  board  and  lodging  $4S  25,  12  pr.  knee  boots 
$46.80,  6  pr.  hip  boots  $27,  375  ft.  wire  rope  $38.44,  3  gears  $33.75,  75  ft.  belting 
$29.16,  labour  removing  and  altering  buildings  $29. 10,  150  ft.  hose  with  couplings,  &c. 
$29.04,  17?  doz.  files  $27.94,  44  gal.  black  japan  $26.40,  screw  plate  $24.10,  2  micro- 
meters $20.65,  10  gal.  shellac  $19.50,  grass  seed  $17.35,  solder  $17.13,  2  gear  pumps 
$13,  soap  $12.09,  sundry, $151 .87  


Less — Refunds  for  damages — 

Lock  No.  2:  damage  to  railing  by  Barge  Haddington,  July  10,  1911. 
Lock  No.  3:  damage  to  bridge  above,  by  barge  Navajo,  Aug.  1,  1911. 
Lock  No.  4:  damage  to  gate,  by  barge  Twin  Sisters,  Aug.  2,  1911 


$10  35 
5  26 
18  13 


Total,  carried  to  page  W — 5. 
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Ste.  Anne's  Lock:  Staff. 

Wages,  $2,817.35  (W— 98);  less,  $270  charged  to  Sunday  Labour  (W— 150),  and  less $60 house 
rent  

Bell  Telephone  Co.:  exchange  service,  office,  Sept.  5,  1911-Mar.  31,  1912,  $17.17;  conversa- 
tions, $5.14  

Bezner,  M.  C:  stove  and  egg  coal,  20.825  tons  at  $6.75  

Lague,  Nap.,  overseer:  travel  and  outlay,  12  m.,  334.75;  cleaning  office,  12  m.,  $18  

Sundry  payments:  coal  $29.82,  4  brl.  w.  w.  oil  $29  06,  1  box  soap  $3  60,  sundry  $5  05  

Total,  carried  to  page  W — 5  


Ste.  Anne's  Lock:  Repairs. 

Caron,  H.:  foreman,  179}  d.  at  $3.50;  carpenter,  14  d.  at  $3.25  

Lague,  J.  A.  N.,  painter,  16?  d.  at  $2.50;  Lebeau,  D.,  diver,  2  d.  at  $5  

Labourers,  days  at  ^1 .75:  D.  Brisebois  105},  E.  Dubreuil  103},  J.  Menard  115,  T.  Neveux 
73J,  J.  B.  Payment  57},  A.  Sauve  61§  

Sundrv  labour:  2  d.  at  $1  50,  14  at  $1.75  

Bezner,  M.  C:  stone,  63.7  tons  at  $2  25;  sand,  35  cu.  yd.  at  §1.25;  freight,  $4.3  25  

Canada  Cement  Co.:  Portland  cement,  105  brl.  at  $1  85;  freight  and  cartage  on  sacks  returned 
98c;  less  sacks  returned,  387  at  10c  

Caverhill,  Learmont  &  Co.:  49  bolts  and  nuts,  1,054  lb.  at  3jc;  1,120  lb  ; 
$31.92;  sundry,  $18.92  ;  

Marchand,  J.  T.  &  Co.:  spruce,  3-in.,  2,880  ft.  °.t  $25;  spruce  scantlings, 

at  $22;  pine,  1-in.  x  12-in.,  150  ft.  at  $39  

Mount  Royal  Foundry  Co.,  6  mooring  posts,  2,900  lb.  at  2}c  

Portelance,  A.,  blacksmithing,  &c  

Sundry  payments  under  ?50:  plumbing,  repairs,  &c.f  $86  98;  white  lead,  6  cwt.  at  $5  50,  3 
at  $6  45;  linseed  oil,  44.2  gal.  at  £6c;  freight  and  cartage,  $29.23;  diving  apparatus, 
repairs,  &c,  $25.75;   tarpaulin,  $24  30;  turpentine,  10  gal.  at  $1  20;  brass  sheaf,  &c, 
$11  35;  manilla  rope,  99j  lb.  at  10e.;  nails,  $7  30;  paint  brushes,  $6.66;  varnish,  2  gal 
at  $3;  2  doz.  brooms,  $13.25;  sundry,  $21 .94  


fx-in.  ceil  chain, 
3-in.   4-in.,  840  ft. 


Total,  carried  to  page  W — 5 


St.  Ours  Lock:  Staff. 

Wages,  $2,762.24  (W— 98);  less  $285  60,  charged  to  Sunday  Labour  (W— 150);  and  less  $60, 
house  rent  

Laventure,  O.,  overseer:  travel  and  outlay,  $119  47;  cleaning  office,  12  m.,  $24  

Sorel  Electric  Co.:  lighting,  12  m.:  10  arc  lamps  during  season  of  navigation,  1911,  $750; 
29  incandescent  lamps  at  $6  each  per  annum  

St.  Ours  Telephone  Co.,  exchange  service,  12  m.  to  May  20,  1912  

Taschereau,  Gaudette  &  Co.:  coal,  6  tons  at  $7;  transport  to  lock,  $5  

Sundry  payments:  3  cords  firewood  $13  50,  cutting  same  $4  50,  1  brl.  w.  w.  oil  $7.01,  1 
doz.  brooms,  $5.75  

Less — Bell  Telephone  Co.:  refund  of  unearned  exchange  service,  May  20-July  1,  1911  

Total,  carried  to  page  W — 5  


St.  Ours  Lock:  Repairs. 

Archambault,  H.:  carpenter,  85.8  d.  at  $2;  carter,  1  d.  at  $3.25  

Auger,  Nap.,  lamplighter,  Apr.-Nov.,  219  d.  at  85c  

Berthiaume,  F.:  blacksmith,  72.7  d.  at  $2,  90.5  at  $2  25;  overincrease,  4  d.  at  50c  

Bouvier,  U.:  labour,  2  d.  at  $1 .50,  25.2  at  $2  

Forcier,  A.:  caulker,  21  d.  at  $3.25  

Laventure,  E.:  carpenter,  179.5  d.  at  $2;  diver,  3  d.  at  $3.25;  overincrease,  2  d.  at  25c  

Salois,  J.,  labour,  .4  d.  at  $1 .50,  86.3  at  $1 .75  

Carpenters,  days  at  $2:  B.  Hebert  44.3,  A.  Moge  213.5  

Labourers,  days  at  $1.75:  C.  Allaire  34.9,  F.  Beaudreau  60. 1,  J.  Coutue  138.1,  J.  Coutue 
jr.  55.5,  P.  Coutue  136,  R.  Duval  87.7,  A.  Giard  82.2,  I.  Grenier  227.5,  P.  Leblanc 
70.3,  J.  Phaneuf  33.5,  H.  Prince  54.8,  A.  Proulx  49.9,  P.  Robillard  41.9,  G.  Salois 
76.7,  A.  St.  Onge76.2  

Sundry  payments  under  $50:  labour,  158.8  d.  at  $1.75;  blacksmith,  18  d.  $2;  carpenter, 
12.8  d.  at  $2;  caulker,  9  d.  at  $2.25,  1  at  $3.25;  mason,  4.9  d.  at  $3  25;  carter,  4  d.  at 
$3.25;  machinist,  4  d.  at  $2;  diver,  1  d.  at  $3;  increase,  4  d.  at  25c  

Carried  forward  

1— 9|w 
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St.  Ours  Lock:  Repairs — Concluded. 
Brought  forward  


Less — Charged  to  the  following  St.  Ours  Lock  votes — 

Capital:  Movable  Dam  (Page  W— 13)  8     519  46 

Capital:  Electrical  Equipment  (Page  W— 12)  21  00 

Income:  Renewing  boom  piers  (Page  W — 49)     1,958  79 


Charged  to  St.  Ours  Lock  Repairs. 


Consumer's  Cordage  Co.,  manilla  rope,  3  coils,  f  in.,  1  in.,  1\  in.,  731  lb.  at  10c  

Sundry  payments  under  $50:  hardware,  $62.29;  910  ft.  timber,  §40.95;  repairing  wind  mill. 
$33.59;  scow,  Montreal  to  St.  Ours,  $25;  200  lb.  oakum,  $14;  pine,  $13.96;  shellac,  5  gal. 
at  $2.75;  travel,  $13.40;  spruce,  $11 .55;  castor  oil,  5  gal.  at  $1  20;  turpentine,  5  gal.  at 
$1.20;  lard  oil,  5  gal.  at  $1;  engine  oil,  5  gal.  at  90c;  sundry,  $17.07  


Total,  carried  to  page  W — 5. 


St.  Lawrence  Canals:  Superintendent's  Office,  Cornwall. 

Superintendent,  W.  A.  Stewart,  12  m.  at  $200  

Clerk,  E.  A.  Kennedy,  12  m.  at  $75  

Accountant,  J.  E.  MacPhee,  12  m.  at  $100  

Stenographer,  L.  A.  Friend,  12  m.  at  $50  

Storekeeper,  J.  C.  MacFarlane,  12  m.  at  $65  

Janitor,  J.  E.  Gray,  12  m.  at  $60  

Charged  as  follows — 

Cornwall  Canal,  Staff,.  (Page  W— 112) 

Williamsburg  Canals,  Staff  (Page  W — 144) 

Total,  as  shown  above  

St.  Lawrence  Canals:  Resident  Engineer's  Office,  Cornwall. 

Resident  engineer,  C.  D.  Sargent,  12  m.  at  $200  

Assistant  engineer,  A.  L.  Killaly,  12  m.  at  S150  

Draughtsman,  A.  E.  Eastman,  1  m.,  Apr.,  at  $80  

Rodman,  H.  McDonell,  6.29  m.  to  Oct,  9  at  $50  

Chainmen,  m.  at  $50:  M.  Gurofsky  2.194,  J.  Hunter  12,  Jas.  McPhail  4  

Fallon  Bros.,  freight  on  empty  cement  bags  

Jackson,  A.  W.,  horse  hire  

Travel  and  outlay:  A.  L.  Killaly,  $142.52;  C.  D.  Sargent,  $413.78  

Charged  as  follows — 

Cornwall  Canal,  Staff  (Page  W— 112) 

Williamsburg  Canals,  Staff  (Page  W — 144) 

Total,  as  shown  above  

St.  Lawrence  Canals:  Steamer  'Alert.' 

Captain,  J.  Armstrong,  12  m.  to  Mar.  31  

Engineer,  H.  Armstrong,  9-191  m.  at  $75  

Fireman,  G.  Clark,  8-741  m.  at  $55  

Deckhand,  A.  Curtis,  8-709  m.  at  $40  

Stewards:  L.  Bronstetter,  3-62  m.  at  $50;  S.  Hickey,  3-193  m.  at  $50  

Wages  under  $50:  6  payments  

Guy  Bros.,  laundry  

Marsh,  W.  &  Son:  mattresses,  1  at  $9.50,  2  at  $11.50;  25i  ft.  leather  for  cushions  at  60c; 
repairing  and  making  awnings,  58  h.  at  40c;  making  cushions,  $5;  sundry  material,  $8.60 

Munderloh  &  Co.,  16  c.p.  tantalum  lamps,  60  at  65c  

McGannon,  W.  H.,  80-48  tons  coal  at  $6.25  

Rivier's  High-Class  Laundry,  laundry  

Turner,  J.  J.  &  Sons,  2  rope  fenders  at  $10,  express  $1.10  

Provisions:  Armstrong  Bros.  $8.45,  Bradfield  Bros.  &  Co.  $29.90,  W.  C.  Coir  $113.73,  T. 
R.  Dunkin  $170.29,  Fraser,  Viger  &  Co.  $16.98,  W.  &  J.  Meikle  $260.02,  D.  J.  Millan 
$21.97,  A.  McCracken  $104.90  

Travel  and  outlay,  J.  Armstrong  

Small  payments:  3  ensigns  6  x  12  $19.95,  hardware  $9.50,  repairs  $8.25  


$  cts. 
4,418  55 


2,499  25 


1,919  30 
73  10 

267  06 


2,259  46 


2,400  00 
900  00 

1 , 200  00 
600  00 
780  00 
720  00 


6, 600  00 


5, 190  00 
1,410  00 


6,  600  00 


2,400  00 
1,800  00 
80  00 
314  52 
909  68 
4  73 
8  75 
556  30 


6,073  98 


4,052  87 
2,021  11 


6,073  98 


1,000  00 

689  35 
480  78 
348  39 
340  65 
136  50 
26  17 

84  60 
39  00 
502  99 
38  76 
21  10 


726  24 
43  63 
37  70 


4,515  86 
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St.  Lawrence  Canals:  Steamer  '  Alert '—Concluded. 
Charged  as  follows — 

Cornwall  Canal,  Repairs  (Page  W — 115) 

Williamsburg  Canals,  Repairs  (Page  W — 145) 


Total,  as  shown  on  page  W — 132. 


St.  Peter's  Canal:  Staff. 

Wages  (Page  W— 98) 

Lord,  W.,  moving  buoy  and  anchor  

MacCuish,  Alex.:  coal  oil,  45  sal.  at  23c,  44£  at  22c,  41£  at  20c;  sundry,  $1.49  

Stewart,  D.  Y.  &  Son:  salt  $3.60;  sundry  $1.75  

Walker,  John,  10  tons  coal  at  $4  


Total,  carried  to  page  W— 5. 


sun- 


St.  Peter's  Canal:  Repairs. 

McDonald:  John,  carpenter,  12 J  d.  at  $2;  M.,  labourer,  6j  d.  at  $1.50  

Sampson,  J.  J.,  diver,  18  d.  at  $15  

Ferguson,  Neil,  blacksmith  material  and  labour   

Small  payments:  freight  $2.15,  lumber  $2,  -ope  $7.95,  repairs  $9.01,  sundry  supplies  $14.28 

Total,  carried  to  page  W — 5  , 

Trent  Canal:  Staff. 

Wages,  $38,396.01  (Page  W— 100);  iess,  $1,280  house  rent  

Bell  Telephone  Co.:  exchange  service,  12  m.  to  Apr.  I,  1912:  office  $46,  superintendent's 
residence  $39,  S.  Clegg's  residence  $18,  C.  Gordon's  residence  $25,  Kirkfield  $70,  lock 
No.  6  $30,  lift  lock  $30,  Beaverton  $20,  Burleigh  Falls  $20,  Nassau  $18,  office  telephone 
No.  747,  Nov.  4,  1911  to  Apr.  1,  1912,  at  $30,  $12.07,  lock  No.  7,  9  m.  to  Jan.  1,  1912 
$22.50;  Buckhorn,  9  m.  to  Jan.  1,  1912,  $15;  Bcnsfort  Bridge,  18  m.  to  Oct.  1,  1912 
$22.50;  Hale's  Bridge,  18  m.  to  Oct.  1,  1912,  $22.50;  long  distance  conversations  $407  

Brandon,  J.  H.:  coal,  1  ton  at  $7,  35\  at  $7.50;  1  M  ft.  hemlock,  $18;  sundry,  $2.75  

Clegg,  B.  D.,  preparing  and  making  plans  for  reservoir  dams,  32  d.  at  S3  

Fenelon  Falls  Water,  Light  and  Power  Commissioners:  lighting  for  season,  cahal  $100, 
lockmastcr's  house  $24,  2  lamps,  60c  

Fitzgerald,  J.  E.  A.:  coal,  3  tons  at  $7.50,  11-982  at  $7.25  

Fitzgerald,  J.  W. :  services  making  surveys,  reports,  &c,  38  d.  at  $10;  assistant,  28  d.  at  $2.50; 
travel  and  outlay,  $37.75  

Grand  Trunk  Railway:  wages  of  bridge  tenders,  Nassau,  56  d.  at  $1.10,  295  d.  at  $1.25; 
dry  labour  and  supplies,  $55.32  

Lindsay  Light,  Heat  and  Power  Co.:  power  for  motor,  12  m.  to  Dec  31,  1911,  $300;  lighting 
bridge,  6  m.  to  June  30,  1911,  $42.32  

Ontario  Coal  Co.,  coal,  7-345  tons  at  $7.50,  5-485  at  $7.25  

Peterborough  Light  &  Power  Co.:  lighting  superintendent's  office,  13  m.  to  Mar.  31,  1912 
at  $3.50;  lift  lock,  Aug.  8,  1911  to  Jan.  16,  1912,  $117.20;  H.  Gillespie's  residence,  Oct. 
1,  1910  to  July  1,  1911,  $11.36  

Rose,  B.  A.,  railway  tickets  

Roy  Studio,  photographs  of  locks,  dams,  &c  

Smith,  Geo.:  surveying,  preparing  plans,  &c,  17J-  d.  at  $8;  travel  and  outlay,  $27.90  

Toronto  Savings  &  Loan  Co.,  rent  of  superintendent's  office,  12  m  

Trebilcock  Bros.:  200  Trent  Canal  books  at  $1 ;  postage  stamps,  $130;  post  cards  and  enve- 
lopes, $3.30  

Board  and  meals:  J.  A.  Lucas  $31.75,  E.  Peacock  $36.30,  R.  Pimmett  $24.50,  A.  K.Rich- 
ardson $10.92,  sundry  $22.75  

Horse-hire:  J.  Akey  $82,  J.  M.  Bygott  $29.50,  T.  N.  Carl  $31.50,  W.  R.  Curry  $14,  E.  C. 
Edwards  $19,  R.  Gibbs  $215.50,  F.  D.  Herlihey  $25.50,  Jones  Bros.  $153,  Jas.  Lytle 
$40,  Mohr  Bros.  $45,  J.  P.  Pulkinghorn  $208,  F.  L.  Robinson  $229,  John  Ross  $151, 
M.  Storey  $108.50,  sundry  $32.85  

Travel  and  outlay:  S.  Clegg  $474.81,  J.  Garrow  $91.65,  C.  Gordon  $91.45,  J.  Knox 
$21.30,  J.  H.  McCleilan  $245.82,  John  Pearson  $241.83,  A.  Stinson  $42.75,  G.  Wilson 
$103.10,  sundry  $28.05  

Small  payments:  coal  $129.50,  electrical  supplies  $22.14,  hardware  $20.85,  ice  $58.18, 
post  office  box,  $12;  photos,  $49.95;  putting  in  ice,  $59.85;  telegrams,  $14.24;  water 
filter  $20,  sundry  $173.33  

King's  Printer's  account,  $42;  Stationery  Office,  Ottawa,  $142.77;  express,  $17.15  

Legal  services,  D.  J.  Lynch,  Campbellford  .*  

Total,  carried  to  page  W — 5  


$  cts. 


1,897  94 
2,617  92 

4,515  86 


4.6S7  92 
5  00 

29  93 
5  35 

40  00 

4,768  20 


34  75 
270  00 

21  35 

35  39 


361  49 


37,116  01 


817  57 
292  13 
96  00 

124  60 
109  39 

487  75 

485  67 

342  32 
94  86 


174  06 

164  95 
98  35 

165  90 
270  00 

333  30 

126  22 


1,384  35 
1,340  76 


560  04 
201  92 
24  93 


44,811  08 
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Trent  Canal:  Repairs:  Wages. 

Adamson,  G.,  labourer,  98  d.  at  SI. 75;  Akey,  J.,  team,  43  d.  at  $3.50  

Archer,  V.,  team,  62  d.  at  S3;  Ashley,  W.,  labourer,  94  d.  at  $1.50,  5  at  $1.75  

Bacon,  H.  C,  team,  13-66  d.  at  S3. 60,  19-5  at  $4  .'  

Bailley:  J.,  labourer,  124-5  d.  at  SI. 75;  W.,  labourer,  8  d.  at  $1.50,  74  at  $1.75,  2  at  $2  

Ball,  H.,  electrician,  40  d.  at  $3.50  

Birchenow:  J.,  caulker,  170-5  d.  at  S2.50,  6  at  $3;  P.,  caulker,  107  d.  at  $2,  9  at  $3  

Breen,  J.,  caulker.  81-5  d.  at  $2;  Brown,  J.,  carpenter,  136  d.  at  $2.25  

Brooks:  John,  carpenter,  171  d.  at  S3;  John,  captain  tug  Harwood,  7-24  m.  at  $60  

Bruce,  W.,  carpenter,  173-5  d.  at  S2,  labourer,  2  d.  at  $1.75  

Calcutt,  C.  W.,  captain  J.  B.  McColl,  7-442  m.  at  $60  

Campbell:  A.,  labourer,  64-5  d.  at  $1.75;  M.,  labourer,  190-5  d.  at  $1.50,  33-5  at  $1.75  

Cardwell,  J.,  labourer.  13  d.  at  SI .50,  75  at  $1.75  

Cassidy,  T.,  cook,  6-264  m.  at  S60,  labourer,  5  d.  at  $1.50  

Charlebois,  J.,  team.  15  d.  at  $3  .  264  at  $3.65;  Charles,  W.,  deckhand,  75  d.  at  $1.50  

Chandler,  J.,  labourer,  12  d.  at  S1.50,  56-25  at  $1.75;  Clancy,  W.,  labourer,  43-75  d.  at  81.50, 

64-7  at  $1.75  

Clapham,  E.,  labourer,  70-5  d.  at  $1.75;  Cobourn,  J.,  driller's  helper,  150-5  d.  at  $2  

Clegg:  B.,  engineer,  106  d.  at  $3;  C,  labourer,  102-75  d.  at  $1.75;  E.,  carpenter,  82  d.  at 
.25 


$2. 


Colquhoun, 
$1.75.. . 


W.,  painter,  104-5  d.  at  $1.75;  Conroy,  J.,  deckhand,  160-28  d.  at  $1.50,  26  at 


Cronin,  D.,  labourer,  25-6  d.  at  $1.75,  team,  14  d.  at  S3,  16- 1  at  $3.50  

Cormier,  H.,  cook,  1  m.  at  $50,  2  at  $60  

Davis:  A.,  team,  44-23  d.  at  S3;  J.,  cook's  helper,  102-5  d.  at  $1,  8  at  $1.25;  R.,  cook,  104  d 

at  $1.50,  5-459  m.  at  $60  

Delaire:  J.,  carpenter,  24  d.  at  $2,  181-5  at  $2.25,  53  at  $2.50;  T.,  carpenter,  24  d.  at  $2,  183-5 

at  $2.25,  53  at  $3  

Devine,  E.,  watchman,  119  d.  at  $1.50;  Devlin,  J.,  driller,  23  d.  at  $1.50,  121-5  at  $1.75  

Doig,  F.,  labourer,  24-9  d.  at  SI. 50,  20.9  at  $1.75,  44  at  $2  

Doris,  J.,  carpenter,  79-5  d.  at  S2.25,  134-52  at  $2.50  

Douglas,  H.,  captain  tug  Arlhemisc,  2-33  d.  at  $1.50,  3-962  m.  at  S60  

Dunbar,-N.,  painter,  88  d.  at  $1.50,  25  at  $1.75;  Durien,  F.,  fitter.  57  d.  at  $3.50  

Ellery,  S.,  blaster,  60  d.  at  $2,  33  at  $2.25,  labourer,  11-5  d.  at  S1.50  

Fairfield,  E.,  labourer,  73  d.  at  $1.50;  Faieres,  W.,  labourer,  182-2  d.  at  $1.50,  78-3  at  $1.75. . 

Fatiea,  T.,  labourer,  122-75  d.  at  $1.75;  Ferren,  J.,  deckhand,  165  d.  at  $1.50  

Fields,  W.,  labourer,  102-54  d.  at  $1.75  '  

Ford:  A.,  labourer,  10  d.  at  $1.50,  team,  45-5  d.  at  $3.50;  S.,  labourer,  8  d.  at  $1.50,  76-5  at 

$1.75;  W.,  team,  50  d.  at  $3.50  

France,  J.,  labourer,  163-5  d.  at  $1.50,  23-5  at  $1.75  

Fraser,  W.,  watchman,  47  d.  at  $1.75,  107  at  S2;  Fredette,  J.,  painter,  84-5  d.  at  $2.25  

Freeland,  A.,  labourer,  13  d.  at  $1.50,  83-5  at  $1.75  

Gibson,  A.,  foreman,  149  d.  at  S2.50;  Gill,  A.,  carpenter,  41-75  d.  at  $2.50  

Gordon:  F.,  labourer,  77  d.  at  $1.75;  H.,  fireman,  168  d.  at  $2;  J.,  fireman,  179  d.  at  $2;  R., 

labourer,  32  d.  at  $1.50,  35  at  $1.75  

Green,  A.,  labourer,  135-5  d.  at  $1.75;  Grozelle,  B.,  cook,  99  d.  at  $1.50  

Guerin:  A.,  carpenter,  91-5  d.  at  S2.25;  A.,  craneman,  6-346  m.  at  $60;  D.,  carpenter,  63  d. 

at  $2.25;  T.,  scowman,  91  d.  at  $1.50  

Guppy,  A.,  painter,  143-5  d.  at  $3  

Hares,  J.,  painter,  54.5  d.  at  $1  50,  21  at  $1  75;  Harris,  \V.,  labourer,  152.5  d.  at  $1.75  

Hayes:  D.,  cook,  44  d.  at  $1  50,  75  at  $2:  E.,  carpenter,  46.5  d.  at  $2.50;  J.,  foreman,  25  d. 

at  $3  .25,  286  at  $3  .50  

Healey,  J.,  driller,  19  d.  at  $1.50,  56  at  $1.75  

Henthorne,  J.,  foreman-carpenter,  78  d.  at  S3,  180.5  at  $3.25  

Herehley,  F.,  team,  44  d.  at  S3,  11.5  at  $3.50  

Hickey:  F.,  caulker,  14.13  d.  at  $2,  engineer,  2.36  m.  at  $60;  J.  W.,  ship  carpenter,  192.62  d. 

at  $3  5  at  $4 

Hogg,  H.,  labourer,  74  d.  at  $1.75;  team,  6  d.  at  $3  .50  

Hoolahan,  J.,  carpenter,  53  d.  at  $2  50;  Huycke,  W.,  blacksmith,  237.5  d.  at  $2.50  

Johnston:  J.  A.,  captain  tug  Bessie  Butler,  8  m.  at  $60,  caretaker  Government  fleet,  4  m. 

at  $50;  T.,  labourer,  12  d.  at  $1  50,  95.75  at  $1.75  

Kelleher,  J.,  labourer,  105  d.  at  $1.75;  horse  and  cart,  10.15  d.  at  $2.50  

Kelly,  C,  blacksmith,  95  d.  at  $2,  24  at  $2.25  

Kennedv:  D.,  labourer.  95.17  d.  at  $1  50,  8.75  at  $1  75;  T.,  driller,  46.5  d.  at  $2.25  

Kylie,  j\,  labourer,  95.2  d.  at  $1.50;  team,  15.5  d.  at  $3  50  

La  Plante:  D.,  carpenter,  60.9  d.  at  $3;  H.,  labourer,  47  d.  at  $1  50, 52.61  at  $1 .75,  carpenter, 

49  d.  at  $2.50  

Larkin,  J.,  machinist,  4  m.  at  $60,  engineer,  8  m.  at  $75  

Littleton:  G.,  carpenter,  273  d.  at  $3;  H.,  carpenter,  49  d.  at  $2  50  

Luff,  W.,  labourer,  205  d.  at  $1  50;  Lussey,  J.,  blaster,  78.5  d.  at  $2  

Lynch,  F.,  driller,  62  d.  at  $2  50  

Malone,  J.,  labourer,  23  d.  at  $1.50.  21  at  $1.75.  138.5  at  $2  

Martin,  J.,  engineer,  8. 192  m.  at  $90  

Martyn,  M.,  engineer,  6.346  m.  at  $90,  caretaker,  90  d.  at  $1 .50  

Maxwell,  J.,  team,  58  d.  at  $3,  2  at  $3.50  
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May,  J.,  labourer,  96.5  d.  at  $1.50,  19.25  at  $1.75  

Meliarry,  W.  H.,  team,  25.78  d.  at  S4  

Menzie,  R.:  electrician,  45  d.  at  $3.50;  labourer,  1.33  d.  at  SI  .50  

Merrick,  G.:  derrickman,  41  d.  at  $2;  engineer,  25  d.  at  $2.25  

Miller:  J.,  electrician,  62  d.  at  $5;  R.,  carpenter,  88  d.  at  $2.25  

Mills,  A.,  carpenter,  150  d.  at  $3;  Mongour,  J.,  labourer,  3  d  at  $1.50,  165.25  at  $1.75. . . . 
Moher,  D.,  labourer,  25  d.  at  $1.50,  56  at  $1.75,  foreman,  13.75  d.  at  $2,  83.5  at  $2  50 

painter,  38. 25  d.  at  $1 .75,  98  at  $2  

Morgan,  A.,  labourer,  137.25  d.  at  $1 .75;  Morin,  F.,  captain  tug  Boh  Hall,  9  m.  at  $60. . 

Morrow,  J.,  cook,  3.519  m.  at  $60;  Murphy,  M.,  cook,  2.287  m.  at  $50  

Mc<  allutn.  A.,  labourer,  5  d.  at  $1.50,  143.5  at  $1.75;  H.,  labourer,  107.5  d.  at  $1  50,  5.4  at 

$1.75;  J.,  labourer,  121  d.  at  $1.75  

McCarty,  W.,  fireman,  189  d.  at  $1.75  

McColl,  J.:  labourer,  17.5  d.  at  $1.75;  carpenter,  127.05  d.  at  $2.50  

McCormack,  F.,  carpenter,  133.71  d.  at  $2.50  

McDonald,  T.,  labourer,  59.5  d.  at  $1.50,  68.75  at  $1.75;  McGee,  T.,  labourer,  90  d.  at  $1.75 
McGill,  R.,  labourer,  103  d.  at  $1.50,  41.25  at  $1  75;  McGrath,  J.,  labourer,  196  d.  at  $1.50 

McGuire,  T.,  team,  28  d.  at  $3,  2  at  $3  50;  labourer,  77.5  d.  at  $1.75  

Mcllwain,  T.,  team,  63.5  d.  at  $3,  41.83  at  $3.50;  W.,  labourer,  88.2  d.  at  $1.50  

McKelvie,  G.,  labourer,  78  d.  at  $1 .50;  McYViHiams,  J.,  carpenter,  00.25  d.  at  $2  50  

Neale,  W.  J.,  handyman,  57  d.  at  $2;  Nesbitt,  T.,  team,  73.5  d.  at  $3  

Northey:  G.,  labourer,  129.5  d.  at  $1.50;  T.,  carpenter,  165  d.  at  $2.50,  diver,  24  d.  at  $5. . . 

Noyse,  G.,  engineer,  7.486  m.  at  $60  

O'Brien:  G.,  labourer,  100.5  d.  at  $1.75,  team,  19.72  d.  at  $3;  J.,  labourer,  40.5  d.  at  $1  75, 

team,  34. 14  d.  at  $3.50,  22.5  d.  at  $3.65,  16.5  at  $4,  horse  and  cart,  2.5  d.  at  $2  50;  M., 

labourer,  46.75  d.  at  $1.50,  58.6  at  $1.75;  P.,  10  d.  at  $1.50,  117.5  at  $1.75  

O'Connell,  D.,  labourer,  67.25  d.  at  $1.75  

Page,  R.:  carpenter,  34  d.  at  $2  50;  hewer,  108  d.  at  $2.50  

Parker,  T.:  labourer,  .6  d.  at  $1.75;  carpenter,  73.83  d.  at  $2.50  

Payette,  A.,  labourer,  13  d.  at  $1  50,  121  at  $1 .75;  Peacock,  J.,  team,  47  d.  at  $3  50 

Pimmett,  R.,  cook,  3.733  m.  at  $50,  122  d.  at  $1.50,  16  at  $2  

Playford.  J.,  fitter,  44  d.  at  $3.50;  Powell,  R.,  electrician,  42  d.  at  $3.50  

Pritchard:  J.,  labourer,  65.5  d.  at  $1.50,  54.75  at  $1.75;  T.,  labourer,  5.5  d.  at  $1  50,  team 

38.5  d.  at  $3;  W.,  labourer,  130  d.  at  $1.50,  63.5  at  $1.75  

Quinlan:  J.,  labourer,  5  d.  at  $1.50,  105.25  at  $1.75;  John,  engineer,  4.038  m.  at  $50,  watch- 
man, 21. 16  d.  at  $1.50  

Quinn,  A.,  labourer,  117.25  d.  at  $1.50,  29.5  at  $1.75;  W.,  foreman,  212  d.  at  $4. . . . 

Rehallv,  J.,  labourer,  103  d.  at  $1.50,  42.25  at  $1.75  

Reid,  A.,  horse  and  cart,  87.17  d.  at  $2.25;  Reno,  C.,  labourer,  67  d.  at  $1.75  

Richardson:  Alex.  K.,  foreman,  78  d.  at  $4.25;  Angus,  deckhand,  83  d.  at  $1.50,  labourer  6 

d.  at  $1.75  

Robinson,  Ed.,  labourer,  4.33  d.  at  $1.50,  122.25  at  $1.75;  Elliott,  carpenter,  176  d.  at  $2.25 

Ruddon,  J.,  engineer,  6.833  m.  at  $60,  26  d.  at  $2.25  

Rouille,  A.,  cook,  56  d.  at  $2;  Runnett,  .1.,  timekeeper,  5  m.  at  $50  

Scowcroft,  T.,  labourer,  23.9  d.  at  $1.50,  50.3  at  $1.75  

Sharpe,  S.,  carpenter,  43  d.  at  $2.25,  227.5  at  $2.50;  Sheffy,  S.,  labourer,  144.5  d.  at  $1.50. 

Sheridan,  J.:  deckhand,  64  d.  at  $1.50;  painter,  17.25  d.  at  $1.75  

Silverthorne,  John,  labourer,  29  d.  at  $1.50,  39.75  at  $1.75  

Sloan,  G.,  carpenter,  52.41  d.  at  $2.50,  160.5  at  S3;  Spring,  H.,  electrician,  40  d.  at  S3  50 

Stanley,  M.,  labourer,  86  d.  at  $1.50;  Stinson,  A.,  team,  178.28  d.  at  $3.50  

Steele,  R.,  team,  78  d.  at  $3,  28. 5  at  $3 . 50,  7  at  $4  '.  

Succee,  M.,  blacksmith,  51  d.  at  $2.50;  Sullivan,  J.,  painter,  92.3  d.  at  $1.50,  33.05  at  $1.75. 

Sutton,  H.,  craneman,  8. 192  m.  at  $65   

Switzer,  J.,  labourer,  5  d.  at  $1  50,  11  at  $1.75,  team,  24.5  d.  at  $3.50  

Tierney,  J.,  painter,  72  d.  at  $1.75;  Tooley,  M.  C.,  driller,  191.5  d.  at  $2.50  

Vinette,  E.,  carpenter,  35. 16  d.  at  S3,  foreman,  52  d.  at  $4;  J.,  carpenter,  9.66  d.  at  $2,  48  5 

at  $2.50  

Wade,  T.,  foreman,  137  d.  at  $5;  Wannemaker,  J.,  labourer,  102  d.  at  $1  75. . . 

Webdale,  J.,  cook,  9.645  m.  at  $00  

Welsh:  B.,  carpenter,  117.25  d.  at  $2.50;  Jas.,  labourer,  233  d.  at  $1.75,  50  at  52  25;  John, 

blacksmith,  86.5  d.  at  $2,  145  at  S2.25;  R.,  labourer,  64  d.  at  $1  50,  4  at  $1  75 

Whatley,  B.,  deckhand,  73  d.  at  $1.50;  painter,  68.5  d.  at  SI  . 75  

White:  A.,  labourer,  5.5  d.  at  $1.50,  engineer,  88.5  d.  at  $2;  S.,  engineer,  8  m.  at- $60:  W 

driller,  59  d.,  at  $3  

Wigg,  E.,  labourer,  36  d.  at  $1 .50,  20  at  $2  

Williams,  A.:  labourer,  86  d.  at  $1.75;  mason,  190  d.  at  $2.25  

Wilson,  G.,  carpenter,  88  d.  at  $3;  J.,  labourer,  86.5  d.  at  SI. 50  

Wise,  J.,  boilermaker,  300.5  d.  at  $2;  Wruth,  J.,  labourer,  192.5  d.  at  $1  50  

Yelland,  J.  H.,  foreman,  158  d.  at  $3  

Young,  F.,  labourer,  98.75  d.  at  $1.75,  8.5  at  $2  

Zinston,  G.,  labourer,  88.5  d.  at  $1.50  
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Sundry  payments  under  S100  each — 

Foremen,  16  d.  at  82.50,  11.11  at  $2.85,  9  at  $3.50  

Divers,  33  d.  at  $3,  1  at  $5  

Electrician,  12  d.  at  $3.50;  engineers,  33  d.  at  $2  

Painters,  90.5  d.  at  $1.75;  pilot,  16  d.  at  $2  

Masons,  10.66  d.  at  $3,  14  at  $4;  stone-cutters,  2.8  d.  at  $3.60  

Machinists,  27  d.  at  $2.25;  drillers,  9  d.  at  $2.50  

Carpenters,  300.95  d.  at  $2,  179.6  at  $2.25,  588.16  at  $2.50,  3  at  $2.70,  9.22  at  $2.75,  4  at, 

$2.80,  2.81  at  $3,  14  at  $3.50  

Teams,  5  d.  at  $2.50,  311.61  at  $3,  246.98  at  $3.50,  14  at  $3.65,  187.92  at  $4  

Horse  and  cart,  2  d.  at  $2,  2  at  $2.25  

Cooks,  .433  m.  at  $50,  2.238  m.  at  $60,  40  d.  at  $1.25,  47  d.  at  $2  

Labourers,  65  d.  at  $1,  3,031.54  at  $1.50,  2,931.98  at  $1.75,  204.07  at  $2  


Total,  distributed  below. 


Distribution  of  $73,390 . 99. 

Peterborough:  Steamboat  dock  

Mount  Julian:  Dock  extension  

Trent  Canal,  Income:  Improvements — 

Buckhorn:  Entrance  pier  

Campbellton:  Dock  on  Otonabee  River  

Chemong  Lake:  Wharf  at  Braden's  Landing  

Lakefield- Youngs  Point:  Dredging  

Lake  Simcoe-Balsam  Lake  Division:  Dredging  

"  "  "  Rip-rapping  

Otonabee  River  below  Peterborough:  Dredging  

Peterborough:  Flood  dam  above  Hunter  St  

Peterborough  Hydraulic  Lift-Lock:  Lockhouses  , 

Installing  lighting  system. 

Paterborough-Lakefield  Division:  Rip-rapping  

Rice  Lake:  Kylie's  landing  dock  

Scow  No.  8  

Scugog  River:  Dredging  

Stony  Lake:  South  Beach  dock  

Union  Creek:  Improving  channel  

Young's  Point:  Lower  entrance  pier  

Reservoir  waters:  Burnt  River  works,  White  Lak<  dam  

Deer  Bay  Creek,  Cox  Lake  dam  

"  Crane  Lake  dam  

Eel's  Lake  dam  

Gull  River  Works,  Hawk  Lake  slide  

"  "  Trout  Lake  dam  

12  Mile  Lake  dam  

Mississaugua  River  works,  Scott's  dam  

SquawT  River  dam  

Collection  of  Revenue:  Trent  Canal,  Repairs  


Total,  as  above. 
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73,390  99* 

Trent  Canal:  Repairs. 

Wages,  charged  to  'Trent  Canal,  Repairs'  (Page  W — 136) 

Abercrombie,  R.,  attending  Lindsay  bridge,  cutting  ice,  &c,  2.71  m.  to  Feb.  29,  1912  at  835 
Alexander  &  Miller:    1  arc  lamp,  823;  28  tungsten  lamps,  837.90;  sundry  electrical  supplies, 

863.29  

Anchor  Packing  Co.:  55  lb.  rubber  packing.  $.32.26;  318J  lb.  flax  packing  at  25c;  sundry, 

$18.71  

Austin,  H.,  1,470  ft.  oak  and  4,916  ft.  elm  at  $20  

Bacon,  H.  C:  1,081.3  gal.  coal  oil  at  15c;  1  barrel,  $1.50  

Baker  Lumber  Co.:  75.7  tons  coal  at  $4.43;  cartage  at  50c.  per  ton;  70  cedar  posts,  $43; 

2,254  ft.  birch  at  $25;  sundry,  $13.08  

Blade,  A.  &  Son,  flower  bulbs  and  plants. .   

Bobcaygeon  Electric  Light  Commission:  current  for  3  arc  lights  at  $25;  light  for  lockmaster's 

house,  $12  

Breen,  John,  rent  of  tug  Myrtle,  53  d.  at  $4  

Brown  Bros.:  100  poplar  Carolina,  $60;  80  plants,  $25  

Canada  Cement  Co.,  206i  brl.  cement  at  $1.95  

Canadian  Rand  Co.,  sundry  pieces  for  drill  equipment  


Carried  forward. 
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Canadian  Sand  Blast  Co.:  sand  blasting  and  painting  Kirkfield  lift-lock,  $2,400;  less  meals 

supplied  by  government,  $263.05  

Canadian  Western  Lumber  Co.,  15,120  ft.  fir  timber  at  $35.90  

Charlton,  W.  J.,  coal,  23  tons  at  $7.50,  3  at  $7  

Chase  Bros.:  252  ornamental  trees,  $212;  less  freight,  $1.00  

Coleman  Bros.,  painting,  papering,  &c:  at  Kirkfield,  392  h.  at  35c;  at  Rosedale,  240  h.  at  35c 

Conroy,  Ed.,  106,987  ft.  hemlock  at  $15  

Cressman's  Department  Stores:  35  yd.  sheeting,  $15.70;  8  linen  covers,  $26.54;  sundry, 

$117.16  

Dominion  Bridge  Co.:  8  cap  leathers  and  8  hat  leathers,  $30.35;  2  cast  iron  brackets  and 

covers,  $29  .07;  set  valve  springs,  $3.25  

Dunn,  W.,  264  yd.  loam  at  50c  

Edmison,  W.  J.:  rice,  1,050  lb.  at  10c;  26  sacks  at  5c  

Fenelon  Falls  Planing  Mill:  1,000  ft.  pine  at  $28;  2  doors,  $6.50;  2  door  frames,  $6;  4  window 

frames,  $11;  sundry,  $9.87  

Fit/gerald,  .1.  E.  A.:  5.305  tons  coal  at  $7,  5  at  $7.50;  3§  cords  wood  at  $6.50  

Gillespie,  G.  A.,  flower  seeds  

Green,  G.  W.  Co.:  1,457  lb.  iron  bolts  at  3c;  blacksmith's  time,  48§  h.  at  50c;  machinist's 

time,  69^  h.  at  30c;  sundry,  $26.81  

Hall,  R.  &  Son:  woollen  blankets,  93  lb.  at  67c;  17\  yd.  linoleum  at  90c;  4  rugs,  $22.50; 

sundry,  $19.33  

Hicks,  R.  &  Co.:  coal,  16  tons  at  $7.50,  2  at  $7.75;  tile,  6-in.,  140  ft.  at  12c,  9-in.,  250  ft.  at 

30c;  sundry,  $37.98  

Huggins,  W.:  25  cords  stone  at  $3;  25  yd.  gravel  at  $1  

La  Folley,  Chas.,  painting  at  Fenelon  Falls,  13 J  d.  with  helper  at  $4.50  

Lakefield  Canoe,  Building  &  Manufacturing  Co.:  5  punts  at  $19;  repairing  skiff,  $4  

Lakefield  Electric  Light  Co.,  lighting  canal  at  Lakefield,  8  m.  to  Nov.  30,  1911  

Lane  &  Eano:  6  mattresses  at  $3.25;  7  springs,  $20;  6  chairs  and  table,  $11;  sundry,  $6.10. . . 
Lindsay  Light,  Heat  and  Power  Co.:  power  for  motor  at  Wellington  St.  Bridge,  6  m.  to  June 

30,  1912,  $150;  sundry,  $10.30  

Mason,  Gordon  &  Co.:  fir  timber,  17,360  ft.  at  $35.25,  2,560  ft.  at  $38  

Metropolitan  Oils  and  Soaps:  cylinder  oil,  43.53  gal.  at  75c;  machine  oil,  43.06  gal.  at  60c. . 

Mitchell,  Harry:  gravel,  215}  yd.  at  $1,  187J  yd.  at  95c;  sundry,  $10.50  

Moore,  F.  J.  &  Son:  5,068  ft.  2-in.  pine  at  $30;  sundry,  $101.55  

McDonald,  A.  (Est.  of):  2,000  ft.  hemlock  at  $20;  3,000  ft.  spruce,  t.  and  g.  at  $22;  sundrv, 


?'J2. 


McGrath,  John:  1,550  ft.  2-in.  elm  at  $25;  1,586  ft.  hemlock  at  §17;  sundry,  $39.13  

Ontario  Coal  Co.:  coal,  41.9  tons  at  $4.75,  46.6  at  $4.50,  4.944  at  $7.50  

Otonabee  Power  Co.:  electric  light  at  Peterboro  Locks  for  season,  $63;  sundry,  $5.95  

Peterborough  Fuel  &  Cartage  Co.:  coal,  42.784  tons  at  $6.95,  38.416  at  $6.85,  43.456  at  $6.75, 

27.95  at  $4.75;  sundry,  $31 .55  

Peterborough  Lumber  Co.:  2,000  ft.  elm  at  $40;  384  ft.  hemlock  at  $17  

Redway,  W.  E.,  preparing  plans  and  specifications  for  proposed  new  steel  hull  dredge,  10  d. 

at  $10. 


Rogers  Bros.:  hemlock,  2,500  ft.  at  $15,  1,200  ft.  at  $14,  delivery,  $15;  sundry,  $6  

Ross  &  Greig:  752  lb.  nonfluid  oil  at  lie;  freight,  $2.61  

Scott  &  Hogg,  29.385  tons  coal  at  $7  

Siche  Gas  Co.:  3i  tons  pea  carbide  at  $60;  sundry,  $9.80  

Steel  &  Radiation,  Ltd.,  facing  lift  lock,  Kirkfield,  with  cement  gun:  rental  of  gun,  24  d. 

at  $25;  freight  on  gun,  $24;  foreman's  time,  22  d.  at  $5;  2  labourers,  23  d.  ea.  at  $3  

Stewart,  N.  M.:  550  lb.  white  lead  at  8c;  sundry,  $6.64  

Stinson,  S.  F.:  2,500  ft.  basswood  at  $23;  1,800  ft.  spruce  at  $23,  1,766  ft.  at  $17;  hemlock, 

2,000  ft.  at  $19;  sundry,  $15.63  

Taylor,  F.  C:  16  storm  sashes,  $37;  2  glass  doors  at  $3.50;  sundry,  $11.20  

Trebilcbck  Bros.,  wall  paper,  $58.57;  Turnbull,  J.  C.  &  Co.,  20  pr.  blankets,  $98;  sundry, 

$2.10  


Turner,  J.  J.  &  Sons:  12  settees  at  $6.25;  2  life  buoys  at  $5.50;  2  ensigns,  $15;  25  Japanese 
lanterns  and  candles,  $21.25;  11  signs,  $34;  sundry,  $48.56  

Wedlock,  Wm.:  23,500  ft.  elm  at  $18;  11,264  ft.  hemlock  at  $15;  1,296  ft.  white  pine  at  $36. . 

Board  and  meals:  S.  Bullied  $87.45,  C.  W.  Calcutt  $38.40,  T.  Cassidy  $27,  H.  Cormier 
$148.05,  T.Eastwood  $98,  P.  Hogan  $47.50,  A.  G.  Lawless  $24.85,  Geo.  Lipsett,  $52, 
J.A.Lucas  $29.40,  M. Murphy  $128.85,  R.  Pimmett  $831.15,  A.  B.  Spellman  $102,  H. 
S.White  $164.40,  sundry  $87.94  

Hardware:  Best  Stove  &  Hardware  Co.  $127.50,  Boxall  &  Matthie  $54.31,  H.G.Fitz- 
gerald $39.08,  Adam  Hall  $183.46,  W.  J.  Heard  $58.66,  Higgins  Hardware  Co. 
$322.77,  Kingan  Hardware  Co.  $1,481.29,  W.W.Leonard  $33.19,  H.  D.  Mclnnis 
$24.77,  McLellan  &  Co.  $68.44,  Peterboro  Hardware  Co.  $1,773.52,  A.  G.  Shearer 
$318.90,  Mrs.  W.  L.  Shields  $166.73,  sundry  $53.63  

Horsehire:  J.  M.  Bygott  $41.15,  Wm.  Curry  $98.50,  J.  P.  Pulkinghorn  $30.50,  A.  Stinson 
$75,  M.  Storey  $93,  sundry  $40  

Carried  forward  
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Trent  Canal  Repairs: — Concluded. 
Brought  forward  


Provisions:  R.P.Carey  $38.45.  T.J.  Dalgleish  $39.75,  Alex.  Gordon  $53.78,  D.  Gorrie 
$35.07,  W.  H.  Hamilton  $41.44,  D.  J.  Hartle  $29.23,  P.  Haygarth  $75.41,  Geo. 
Matthews  $62.22,  D.  J.  McEachern,  $112.84  A.  G.  Shearer  $29.77,  Welch  Bros. 
$116.24,  sundry  $80.91 

Smith  and  foundry  work:  P.  Hamilton  Co.  $69.82,  Wm.  Hamilton  Co.  $593.33,  John 
McCrae  $47.20,  sundry  $27.95 


Small  payments:  2  tons  ashes  $40,  blankets  &c.  $61.62,  coal  $54.44,  coal  oil  $50.93, 
canoes  and  repairs  $104,  furniture  $41.25,  ice  $51.55,  laundry  $20  95,  machine  oil 
$36,  lumber,  timber  &c.  $399  .94,  parts  of  machinery  $107  .53,  stone  $41.75,  teaming 

$173  .69,  sundry  $626.75  

Detailed  in  1910-11,  Page  W— 121  


Less 


Charged  to  Trent  Canal,  Construction,  for  towing  cement,  dredge  and 

scows  (Page  W— 16)    $1 , 572  70 

Received  from  Canada  Cement  Co.  for  sacks  returned,  6,797  at  10c,  less 

amount  paid  for  loading  cement  on  scows  $87   592  70 


Total,  carried  to  page  W — 5. 


Wetland  Canal:  Staff. 

Wages  (W— 106),  $122,424.49;  less,  $7,625.70,  charged  to  Sunday  Labour  (W— 150)  and  less 

$492  house  rent  

Ahearn  &  Soper,  Ottawa,  No.  14— C,  telephones,  12  at  $22  

Bell  Telephone  Co.,  exchange  service,  13  m.  to  June  30,  1912  ($373.71)— 

St.  Catharines:  general  office  $42.25,  superintendent's  office  $40.09,  superintendent's 
house  $40.09,  paymaster's  house  $27.09,  asst.  engineer's  house  $27.09,  Mr.  Scott's 
house  $27  .09  

Port  Dalhousie:  gate  yard  $55.25,  overseer  Henry's  house  $38.92  

Thorold:  lock  24  $37.92,  electric  distributing  station  $37.92  

Bell  Telephone  Co.,  sundry  ($253  54)— 

Port  Colborne:  office,  East  St.,  12  m.  to  Mar.  31,  1912,  $20;  office,  West  St.,  14  m.  to 
June  30,  1912,  $23.33  

St.  Catharines:  storekeeper,  14  m.  less  17  d.  to  June  30,  1912,  $57.12;  E.  Wright's  house, 
11  m.  to  June  30,  1912,  $23  .92  

Thorold:  J.  Motley's  house,  14  m.  less  22  d.,  to  June  30,  1912  

Long  distance  conversations  

Boyle,  Harry,  Merritton,  coal,  13  tons  at  $7  ;  

Canadian  General  Electric  Co.,  Toronto:  chart  paper  for  curve  drawing,  voltmeter  and 

ammeter,  250  rolls  of  each,  $450;  sundry,  $4.50  

Canadian  Westinghouse  Co.,  Hamilton:  plain  outer  globes,  12  doz.  at  $9.60;  right  and  left 

hand  (2  ea.)  S.  No.  30,179,  24  sets  at  $4.06;  60  gas  checks,  $105;  3,000  phosphor  bronze 

cotter  pins,  $20.63;  sundry,  $61.01  

Cross,  A.  D.,  Port  Colborne:  coal  oil,  353  gal.  at  25c;  salt,  40c  

Dunnville  Consolidated  Telephone  Co.:  Overseer  Roger's  house,  Dunnville,  12  m.  to  Aug.  1, 

1912,  $24;  Jas.  Haney,  Port  Maitland,  6  m.  to  Nov.  1,  1911,  $7.50  

Dunnville  Electric  Light  Co.,  lighting,  1  lamp  at  Guard  Lock,  1  at  New  Bridge,  12  m.  to 

Mar.  31,  1912  

Henry,  M.,  overseer:  allowance  for  horse  and  rig,  12  m.  at  $25;  duty,  $19.81;  travel,  $19.50; 

sundry,  $13.50  

Lincoln  Electric  Light  and  Power  Co.:  see  detail  on  page  W — 139  

McMahon  Bros.,  Thorold,  chestnut  coal:  April,  11  tons  at  $6.75;  Oct.-Jan.,  21  tons  at  $7  

Petrie,  J.  T.,  St.  Catharines:  oil,  1,180 gal.  at  12Jc;  6  doz.  bridge  brooms.  $30;  sundry,  $1.75 
Ramey,  G.  W.,  overseer:  allowance  for  horse  and  rig,  12  m.  at  $25;  freight  and  express, 

$11  24;  stamps  and  p.  o.  box,  S12  

Rogers,  D.  T.,  overseer:  allowance  for  horse  and  rig,  12  m.  at  $25;  postage,  $10;  freight,  etc., 

$16.74:  sundry,  $9.80  

Scott,  Wm.,  overseer:  allowance  for  horse  and  rig,  12  m.  at  $25;  freight  and  express,  $28.86; 

travel,  $15.85;  sundry,  $7.87  

United  Gas  Companies,  St.  Catharines. :  gas,  36  M  at  50c,  552  M  at  35c;  meter,  $3  

Voisard,  Jos.,  St.  Catharines:  coal,  delivered  at  sundry  locks,  etc.,  April,  22  tons  at  $6.75;  Oct. 

26  tons  at  $7  

Welland  Electric  Co.:  power  for  swinging  bridge,  Apr.  16-Dec.  15,  1911  

Livery:  Estate  Jas.  Murphy,  S89.50,  Patterson  Bros.  $128,  sundry  $18  

Travel  and  outlav:  J.  E.  Lawrence,  $252.06,  J.  Motlev,  $126.18,  J.  L.  Weller,  $643.33  

Sundry  payments:  19£  tons  coal,  $134.38,  9  doz.  globes,  S78.87;  telegrams,  $52.55,  250  16c-p. 

lamps,  S42.50;  gas,  $40.70;  12  doz.  brooms,  $34.20;  150  Columbia  cells,  $33;  plants,  $26.95; 

duty,  $25.18;  6cases  matches,  $24;  water  rates,  $22.52;  5^  cords  wood,  $22;  ice,  $17.96; 

rent,  p.o.  box,  $8;  sundry,  $45.98  

King's  Printer's  Account,  $83.89;  Stationery  Office,  Ottawa,  $1.59.49  


Carried  forward. 
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Welland  Canal:  Staff— Continued. 

Brought  forward  

Express  paid  at  Ottawa  

Legal  services:  H.  H.  Collier,  St.  Catharines,  services  re  approaches  to  bridge  at  Lock  No.  4, 
$22.55;  C.  H.  Connor,  St.  Catharines,  services  re  sundry  leases,  $140  

Port  Colborne:  Elevator  ($19,58046). 

Superintendent,  W.  F.  Fawcett,  12  m.  to  March  31,  1912  

Foreman,  D.  S.  Harvie  12  m.,  $1,500;  weighmaster,  C.  Aston,  12.  m.,  $1,200  

Mechanic,  J.  Glen,  12  m.,  $1,200;  electrician,  F.  Roach,  April,  $85  

Spouter:  J.  P.  Hanham,  6  m.  to  Sept.  30,  $85  

Asst.  spouter,  E.  W.  Michener,  12  m.,  $660,  watchman,  T.  Heffron,  12  m.,  $600  

Shipper:  Jesse  Lambert,  12  m.  to  Mar.  31,  at  $75  

Asst.  shipper,  J.  Roach,  4  m.  at  $60,  8  m.  to  Mar.  31,  at  $65  

Marine  leg  operator,  Robt.  Blaekhall,  12  m.  to  Mar.  31,  at  S75  .'  

Asst.  Marine  leg  operator,  L.  Dunham,  6  m.  to  Mar.  31  

Oiler,  W.  Mahaffv,  12  m.  less  10  d.  in  May,  at  $50  

Electricians:  R.  H.  Phillips,  Apr.  27-Mar.  31,  $723.67;  A.  W.  McMillan,  May  1-July  16,  $125.80 

Shovelrigger,  F.  Wilson,  Aug-Nov.,  $400;  sweeper,  W.  Minor,  May-Dec,  $400  

Shovelriggers:  431  h.  at  50c,  1,308^  at  40c,  1,997  at  35c,  10,327  at  30c;  less  80c,  shortpaid .  . 

Sectionmen,  6  d.  at  $2.25,  8-5  at  82;  charwomen,  23£  d.  at  $1.50  

Bell  Telephone  Co.,  exchange  service  to  Mar.  31,  1912:  elevator,  6  m.,  $16,  extension  set,  8  m., 

$8;  residences,  each  10  m.,  Mr.  Fawcett  $13.34,  Mr.  Harvie,  $16.67  

Carter,  De  W.,  coal:  nut,  12-5  tons  at  $7.25;  stove,  8  09  at  37  

Fawcett,  W.  F.:  travel,  $149.35,  telegrams,  $190.46;  telephone  calls  $111.28;  postage,  $57; 

freight,  express  and  cartage,  $48.70;  supplies,  $15.64  

Norris,  J.  S.  &  Co.:  shortage  of  corn  ex.  str.  J.  H.  Barton,  309  bush,  at  59c  

Ontario  Power  Co.,  power  supplied,  12  m.  to  Mar.  31,  243,740  k.w.h.  at  |c  

Stirling  Gas  Co.,  gas  supplied,  Dec.  31,  1910  Mar.  31,  1911,  59,000  ft.  at  40c  

Sundry:  ice  for  season,  $25;  typewriter  repairs,  $4.75;  travel,  $8.25  

Total,  carried  to  page  W — 5  


Welland  Canal:  Staff:  Lincoln  Electric  Light  and  power  Co 

April,  1911:  84  amp.  x  2,243  volts  x  1-73  by  746  x  30  d.  x  6-54c  

May,  1911:  87  amp.  x  2,203  volts  x  1-73  by  746  x  31  d.  x  6- 54c  

June,  1911:  85  amp.  x  2,276  volts  x  1-73  by  746  x  30  d.  x  6-54c  

July,  1911:  88  amp.  x  2,223  volt,  x  1-73  by  746  x  31  d.  x  6-54c  

August,  1911:  89  amp.  x  2,226  v.  x  1-73  by  746  x  31  d.  x  6-54c  

Sept.,  1911:  88  amp.  x  2,276  volts  x  1-73  by  746  x  30  d.  x  6-54c  

Oct.,  1911:  86  amp.  x  2,293  volts  x  1-73  by  746  x  31  d.  x  6-54c  

Nov.,  1911:  87  amp.  x  2,262  volts  x  1-73  by  746  x  30  d.  x  6-54c  

Dec,  1911:  84  amp.  x  2,316  volts  x  1-73  by  746  x  31  d.  x  6-54c  

Jan.,  1912:  33  amp.  x  2,356  volts  x  1-73  by  746  x  31  d.  x  6-54c  

Feb.,  1912:  33  amp.  x  2,373  volts  x  1-73  by  746  x  29  d.  x  6-54c  

Mar.,  1912:  33  amp.  x  2,373  volts  x  1-73  by  746  x  31  d.  x  6-54c  

Less — Deduction  for  closed  season,  Apr.,  Dec-Mar.,  5  m.  at  $89.07  

Total,  carried  to  page  W — 138  

Welland  Canal:  Repairs. 

Allen,  H.:  carpenter,  229|  d.  at  $2.70,  \  at  $2.50;  team,  2  d.  at  $4  

Barry,  VV.:  labour,  98  d.  at  $1.75;  handyman,  112  §  d.  at  $2  

Clifford,  J.:  labour,  97  d.  at  $1.75,  23  at  $1.50  

Commarford,  J.:  foreman  carpenter,  329J  d.  at  $3.50,  3  at  $3.25  

Davis,  J.:  handyman,  117}  d.  at  $2,  152  at  $1.75  

Edgar,  F.:  foreman  carpenter,  226  d.  at  $3.25,  \  at  $3  

Ellsworth,  G.:  labour,  17§  d.  at  $1.75,  15  at  $1.50  

Fiddler,  S.:  team,  33  d.  at  $4;  labour,  3  d.  at  $1.75  

Flynn,  J.:  foreman  labourer,  348|  d.  at  $3,  \  at  $2.50  

Flynn,  W.:  labourer,  12  d.  at  $2,  24  at  $1.50  

Fralick,  A.:  foreman  labourer,  66  d.  at  $2.50;  labourer,  2  d.  at  $1.75  

Fraser,  W.:  labourer,  96  d.  at  $1.75;  engineer  on  pumps,  24  d.  at  $2.50  

Froats,  J.:  labourer,  120  d.  at  $1.75,  52  at  $1.50  

Gallagher,  J.:  captain,  scow,  202  d.  at  $2:  labour,  11|  d.  at  $1.75  

Carried  forward  
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1,800  00 
2,700  00 
1,285  00 
510  00 
1,260  00 
900  00 
700  00 
900  00 
390  00 
583  87 
849  47 
800  00 
4,535  05 
65  75 

59  01 
147  26 

572  43 
182  31 
1,218  71 
23  60 
38  00 


149,848  27 


857  25 
901  12 
880  23 
919  75 
931  45 
911  31 
927  15 
895  40 
914  66 
365  54 
344  42 
368  17 


9,216  45 
445  35 


8,771  10 


628  95 
396  50 
204  24 

1,162  10 
500  50 
735  25 
53  13 
137  25 

1,046  12 
60  00 
168  49 
228  00 
288  00 
424  56 


6,033  09 
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Welland  Canal:  Repairs— Continued. 

Brought  forward  

Garner,  H.:  engineer,  etc.,  2i0\  d.  at  $3,  \  at  $2.75  

Jackson,  R.:  watchman  and  labourer,  129  d.  at  SI  .75  

Kelly,  D.:  labourer,  34}  d.  at  S1.75,  4  at  $1.50  

Lewis,  P.:  lineman,  244  d.  at  $2;  labour,  10  d.  at  $1.75  

Logan,  G.:  labour,  87j  d.  at  $1.75,  22J  at  $1.50  

Maloy,  M.:  labour,  107  §  d.  at  $1.75,  1  at  $1.50  

Misener,  E.:  labour,  118}  d.  at  $1.75,  I  at  $1.50  

Mitler,  G.  A.:  foreman  lockgate  machinist,  257  d.  at  $3,  -55  at  $2.75  

Mooney,  D.:  labour,  128}  d.  at  $1.75;  asst.  bridge  tender,  20  d.  at  $2  

Muraa,  A.  H.:  labour,  28  d.  at  $1.75,  2  at  $1.50  

McBride,  H.:  lineman,  189  d.  at  $2;  labour,  12-916  d.  at  $1.75  

McCombs,  W.  A.:  carpenter,  73f  d.  at  S3,  212|  at  $2.70,  \  at  $2.50;  short  paid  20c  

McDonald,  T.:  team,  56f  d.  at  $3.50,  7}  at  $4  

McDougall,  J.:  foreman  pile  driver,  21 d.  at  $3.25;  asst.  machinist,  3  d.  at  S3  

McGarry,  J.:  labour,  231}  d.  at  $1.75,  |  d.  at  $1.50  

McLean,  A.:  handyman,  89}  d.  at  $2,  130f  at  $1.75. .  

McLean,  J.:  asst.  lockgate  machinist,  249}  d.  at  $2.50,  .55  at  $2.25  

McLelland,  D.:  handyman,  220}  d.  at  $2.25,  |  d.  at  $2  

McNeil,  J.:  foreman  handyman,  232f  d.  at  $2.50;  handyman,  38|  d.  at  $2.50  

McNulty,  J.:  labour,  28  d.  at  $1.75,  13  at  $1.25,  18  at  $1  

O'Brien,  J.:  team,  26  d.  at  $4;  labour,  14  d.  at  $1.75  

O'Donnell,  W.:  carpenter,  223  d.  at  $2.70,  1|  at  $2.50  

Owens,  R.:  foreman,  33}  d.  at  $2;  horse  and  waggon,  33}  d.  at  $1.75  

Patterson,  J.:  team,  2a\  d.  at  $4;  horse  and  driver,  26 J  d.  at  $3  

Reid,  M.:  labour,  14  d.  at  $1.75;  team,  35}  d.  at  $4  

Reid,  W.:  labour,  91  d.  at  $1 .75;  team,  46  d.  at  $4  

Rennie,  R.:  asst.  diver,  31J  d.  at  $3,  222|  at  $2.50,  \  at  $2.25  

Savage,  R.:  in  charge  3-mile  level,  Apr.-Mar.,  llf  m.  at  $50;  mason,  12  d.  at  $3.25;  over- 
increase,  $1  '.  

Schoures,  G.:  handyman,  110  d.  at  $1.75;  labour,  6d.  at  $1.50  

Smith,  J.  F.:  labour,  117|  d.  at  $1.75,  \  at  $1.50  

Stewart,  J.':  labour,  56}  d.  at  $1.75;  team,  5|  d.  at  $4  

Stringer,  N.:  carpenter,  104  d.  at  $2.25,  12  at  $2  

Traccy,  St.  G.  E.:  foreman  labourer,  30  d.  at  $2.75,  202  at  $2.50  

Upper,  M.:  asst.  lockgate  machinist,  54i  d.  at  $2.50,  38}  at  S2.25;  labour,  13  d.  at  $1.75  

Vokes,  W.:  team,  2|  d.  at  $4,  13  at  $3.50  

Walker,  G.:  labour,  199  d.  at  $1.75;  night  watchman,  Dec.  16-Mar.  31,  3}  m.  at  $50  

Weasner,  J.:  labour,  213|  d.  at  $1.75,  5  at  $1.50  

Whalen,  F.,  helper,  219|  d.  at  $2.25,  \  at  $2  

Whalen,  J.:  labourer  and  watchman,  133  d.  at  $1.75;  asst.  bridge  tender,  20  d.  at  $2  

Wilson,  L.:  carpenter,  215|  d.  at  $2.70,  \\  at  $2.50  

Wintermute,  W.:  handyman,  79  d.  at  $2.25,  162  J  at  $2  

Wood,  H.  M.:  carpenter,  221|  d.  at  $2.70,  \  at  $2.50  

Wright,  E.:  machinist,  338=}  d.  at  $3.25,  \  at  $3  

Wynn,  J. :  labour,  2S3i  d.  at,  $1 .75,  1  at  $1 .50  

Young,  R.:  carpenter,  220f  d.  at  $2.70,  \  at  $2.50  

Foremen:  \V.  Boyle,  326|  d.  at  $4;  J.  B.  Vallee,  12  m.  at  $85  

Foreman  carpenters:  J.  Edgar,  239  d.  at  $3.25;  W.  McGill,  220  d.  at  $3  .50  

Foreman  labourers,  days  at  $2.50:  J.  F.  Hynes  212,  G.  Mathews  220J,  G.  Michener  215, 

J.  P.  Pegg  202|  

Foreman  lockgate  machinists:  P.  Dixon  276  d.  at  $3.25,  F.  Hoover  328=}  d.  at  $3. 50  

Lockgate  machinists:  J.  Cartmell  286  d.  at  $3,  M.J.  Kimmett  270  d.  at  $2.50,  J.  H.  Pet- 

terson  223f  d.  at  $2.75,  \  at  25c  

Masons,  days  at  $3.25:  B.  Cain  261=},  J.  Constable  217,  T.  J.  Crowley  174'  G.  Sinnett, 

164i;  J.  Walsh  63  

Painters:  W.  Hutt  35}  d.  at  $2.25,  G.  Misener  38  d.  at  $2,  M.  Misener  55  d.  at  $2.50,  G. 

Price  157  d.  at  $2.25  

Blacksmiths,  days  at  $3:  W.  Groves  298,  W.  Notman  224  

Helpers:  C.  G.  Agilar  109}  d.  at  $2,  J.  Motley  142  d.  at  $2.50  

Handymen:  W.  Donald.  233i  d.  at  $2.75,  overpaid  20c;  H.  Mclntyre,  242  d.  at  $2.25;  W. 

Pringle,  127  d.  at  $1  75;  M.  Sinnett,  22\\  d.  at  $2.25  

Handymen,  days  at  $2:  C.Barber  2101,  C.  Brooks  40},  J.  Hughes  165|,  T.J.  O'Reilly 

164'-;   H.  Pearson,  47};  J.  Thrush  312,   S.  Vanderburgh  147,   E.  Webber  233},  T. 

Wright,  jr.  63  

Carpenters:  H.  Malloy,  253  d.  at  $3;  R.  Secord,25}  d.  at  $2.25;  S.  Shickluna,  224=\  d.  at  $3. 

Carpenters,  days  at  $2.70:  A.  B.  Abbey  216,  overincrease  $1.30,  J.  C.  Abbey  251;  J. 
Enright  225,  D.  Gee  213i,  M.  Leish  226,  J.  G.  Mills  129,  T.  MofTatt  225,  J.  A.  Muir 
227,  W.  Patterson  228,  C.  F.  Purdy  223  

Watchmen:  T.  Boyle,  244  d.  at  $1  75;  J.  Caffray,  366  d.  at  $1  50  

Engineer:  W.  Wright,  258|  d.  at  $2  50  

Carried  forward  


$  cts. 

6,033  09 

721  44 
225  75 

66  38 
505  50 
186  88 
189  63 
208  51 
772  52 
264  87 

52  00 
400  61 
794  76 
228  63 
696  37 
405  49 
407  81 
624  99 

496  63 
677  49 

83  25 
128  50 
605  22 
125  62 
180  50 
166  50 
201  06 
649  94 

623  33 
201  50 
205  57 
121  89 
258  00 
587  50 
245  63 
56  50 
523  25 
381  56 
494  38 
272  75 
584  30 
502  25 
599  35 
1,102  38 

497  20 
596  65 

2,327  00 
1,546  76 

2,125  62 
2,046  74 

2,148  52 

2,859  18 

646  62 
1,566  00 
574  00 

1,908  51 

2,766  51 
1,489  87 


5,842  09 
976  00 
646  88 


53,424  23 
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Welland  Canal:  R«pairs— Continued. 


Brought  forward. 


Teams,  d.  at  $4:  C.  Bailey  29|,  F.  Bearss  209,  R.  Bradley  26,  A.  Campbell  56,  J.  Collard 
2201,  G.  A.  Cox  16f,  R.  Cowell  22,  M.  Cushman  201},  J.  Griffiths  209,  A.  Hatch 
404,  D.  Hoag  45,  T.  Kearney  204 -J- ,  C.  Longley  252,  J.  Murphy  235},  P.  McMahon 
278,  W.  McNulty  2211,  W.  McOuatt34i,  A.  Reid  51},  J.  Reid  49,  R.  C.  Rubel  15}, 
J.  Saxby  49,  A.  Shields  57},  J.  Stewart  25},  D.Tuft  170},  P.  R.  Warner  333},  J. 
Willson  45  J  

Horse  and  wagon,  days  at  $1.50:  M.  T.  Begy  257.55,  M.  Cloy  272}-,  J.  Scott  274}  

Linemen,  days  at  $2.50:  D.  Matthewson  311,  J.  Rockett  308,  J.  Upper  311  

Linemen,  days  at  $2:  J.  C.  Barr  40,  J.  V.  Eck  119  

Diver:  J.  Dell,  318}  d.  at  $3.25  

Concrete  mixer:  N.  Black,  30}  d.  at  $3  

In  charge  hydraulic  race:  J.  Canavan,  8}  m.  at  $30  

Labourers,  days  at  $1.75:  S.  Bowden  106,  A.  Bradley  564,  E.  B  rough  ton  141,  E.  Camp- 
bell 192,  S.  Clendenning  163},  W.  Clendenning  57},  W.  Cleveland  46},  L.  Collard 
78|,  J.  Dacy  345},  H.  Dayball  46},  P.  Deasy  41},  M.  Dell  30,  R.  Dittrick  140, 
P.  Dorrigan  79,  T.  Dorrigan  341},  D.  Dundas  62},  G.  Dundas  51,  J.  Elliot  169, 
Jas.  Fiddler  29},  Jos.  Fiddler  36,  J.  Flett  68,  C.  Fox  30,  H.'  Fox  56|,  L.  Fox  59}, 
R.  Fox  49,  T.  Fralick  65,  W.  Galloway  35,  R.  Garner  187},  W.  Hall  88},  M.  Hanley 
92;  E.  Horton  320,  H.  Hughes  163},  R.  Husband  202},  P.  Jones  33,  W.  Jones  35, 
M.  Jordan  244,  J.  Kennedy  134},  T.  Kyle  186},  T.  Lowe  124,  J.  Madigan  84,  G. 
Matthews  41,  D.  Meighen  115,  A.  Miller  118},  B.  Minor  48,  E.  Minor  58},  D.  Moore 
77},  R.  Moyer  49,  M.  McCaffray  175,  M.  McCormack  184f,  W.  McCormack  226,  M 
McGarry  217},  J.  McLean  37,  T.  McNamara  524,  M.  Newcombe  109},  G.  Newton 
99},  J.  O'Brien  140},  E.  Quinn  87},  L.  Reck  161},  H.  Reid  52},  J.  Reuter  208,  W. 
Riddell  28},  R.  Sanders  30},  A.  Sheilds,  jr.,  56,  R.  Smith  188,  C.  Stewart  28},  E. 
Sullivan  51},  J.  Sweeney  174,  H.  Terreberry  37,  J.  Tiffany  35},  W.  Thomas  78}, 
H.  Thorpe  60},  T.  Tonstead  127},  A.  Upper  30},  M.  Upper  105,  R.  Webber  121}, 
S.  Webster  50},  Jas.  Welsh  158},  Jos.  Welsh  1924,  W.  White  40},  in  all  8,326}  days  

Labourers:  G.  Howell,  77  d.  at  $1  50;  R.  Tracy,  65}  d.  at  $1  

Sundry  payments  under  $50:  labourers,  1,377.03  d.  at  $1  75,  112  at  $1 .50;  teams,  85}  d.  at  $4, 
15}  at  $3.50;  masons,  43}  d.  at  $3  25;  handymen,  28}  d.  at  $2,  30  at  $1.75;  painters,  28  d. 
at  $2.25;  foreman  labourer,  14}  d.  at  $2.50;  horse  and  waggon,  14  d.  at  $1.50,  5}  at  $2.50; 
sundry,  $46.50  

Increases,  at  25c.  per  day:  J.  Kennedy  26  d.;  T.  Kyle  7  d.  (service  performed  charged  to 
Staff)  


Less — Charged  to  the  following  votes — 

Income:  Highway  Bridge,  Jane  St.,  Welland.  (Page  W— 55)  $  1,802  03 

Income:  Heavy  Repairs  (Page  W — 54)    11,313  64 


Charged  to  Welland  Canal,  Repairs  

Aitchison,  D  &  Co.,  Hamilton:  oak,  2in.,  3  in. 


$42. 


2x10,  etc.,  12  ft.,  14  ft.  and  16  ft.,  83,177  ft.  at 


Auger,  M.,  Dunnville:  Sand  and  gravel,  266  c.  yd.  at  $1  

Augustine,  A.  E.,  Port  Colborne:  corr.  iron,  14  squares  at  $4.50;  lumber,  etc.,  $95.53;  labour, 

20  d.  at  $3.15  

Battle,  Jos.,  Thorold.:  rubble  stone,  179.63  cords  at  $4;  freight  on  12  car  loads  =  91.21  cords, 

$157.09;  loading,  etc.,  2  d.  at  $1.80;  loading,  14  h.  at  $3.50  

Beatty,  M.  &  Sons,  Welland:  worm  wheels  for  gate  openers,  6  at  $34.85;  repairs  to  bridge  No. 

17,  $87.40;  repairs  to  bridge  machinery,  $115.09;  freight,  $1.85  

Canada  Cement  Co.,  Montreal:  cement,  350  brl.  at  $1.90;  less,  $255.70  for  sacks  returned.  .  . . 
Congdon  &  Marshall,  Dunnville:  white  paint,  55  gall,  at  $2.15;  cement,  30  brl.  at  $1.75;  raw 

oil,  12  galls  at  $1.35;  sundry,  $72.03  

Crow,  J.  H.,  Welland:  bridge  oil,  40  gall,  at  75c;  46  screw  bolts,  $20;  fencing,  30  rods  at 

60c;  sundry,  $42.57  

Crescent  Oil  Co.,  Hamilton:  red  engine  oil, 9  brls.  =  391 . 7  galls.  at30c;  sundry,  $10.38  

Cunningham  &  Son,  St.  Catharines  ($1,628.88) — 

Castings:  10,942  lbs.  at  3}  c,  12,039  at  3|c,  3,702  at  31c,  344  at  4c,  2,496  at  4}c  

Crabs,  12  at  $23.50,  2  at  $30;  brass  bushings,  136}  lbs.  at  25c;  sundrv,  $100.14  

Labour:  30  h.  at  70c,  48}  at  60c,  52}  at  50c,  109}  at  45c  

Eadie- Douglas,  Ltd.,  Montreal:  2  brls.  =86. 66  gall,  red  esco  

Ekins,  Frank,  Thorold:  damage  to  property  by  break  in  lock  No.  21,  on  Str.  Keywesl,  Aug. 

31,  1911  

Enright,  D.,  St.  Catharines:  service  as  valuator  re  damage  to  lock  21  by  Str.  Keywest,  3  d.  at 


$5. 


Carried  forward. 


$  cts. 
53,424  23 


12,403  00 
1,206  84 
2,325  00 
318  00 
1,034  57 
91  50 
255  00 


14,571  13 
181  00 


3,406  44 
8  25 


89,224  96 


13,115  67 


76,109  29 

3,493  42 
266  00 

221  53 

928  22 

413  44 
409  30 

258  98 

110  57 
127  89 

1,026  96 
476  21 
125  71 
130  00 

100  00 

15  00 


84,212  52 
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Welland  Canal:  Repairs — Continued. 

Brought  forward  


Frothingham  &  Workman,  Montreal:  wire  nails,  lj  in.,  3  kegs  at  $3.05,  2^  in.,  10  at  $2.55,  3  in., 
10  at  $2.50.  4  in.,  10  at  $2.45,  5  in  and  6  in.  15  at  $2.40;  2  doz.  wrenches,  $11.76;  1  doz.  pea- 
vies,  $13.15;  17  gross  screws,  $3.25;  less  S6.84,  freight  on  wire  nails  

Hogan,  M.  J.,  Port  Colborne:  3  d.  use  of  steel  derrick,  crew  and  scow,  clamming  at  Welland. 

Jenckes  Machine  Co.,  St.  Catharines,  steel  tank  as  per  blue  print  

Kratz,  J.  H.  &  Co.,  Vineland  ($10,728.42)— 

Oak:  214  pes.:  6x12,  14x16,  etc.,  33  ft.,  30  ft.,  etc.,:  7,042  ft.  at  $60, 19,468  at  $55,  6,007  at  $50 

Oak  plank:  3  in.,  2,969  ft.  at  $50,  6,927  at  $44.75;  2  in.,  452  ft  at  $44.50  

Oak  piles,  1,329  1.  ft.  at  30c;  3  in.  beech  and  maple  plank,  27.819  ft.  at  $24  

B.C.  fir,  12x12,  4  pes.  50  ft,,  2.400  ft.  at  $59,  12  pes.  of  40ft.,  5,760  ft.  at  $54  

B.C.  fir,  6x16,  110  pes.,  44,079  ft.  at  $42;  B.  C.  shingles,  33  squares  at  $2.75  

Pine,  sundry  dimensions,  137,821  ft.  at  $30,  2,286  at  $40  

Elm,  4x6,  6^x12,  25  ft.  long,  10,208  ft.  at  $55;  sundry,  $207.70  

Lewis  Bros.,  Montreal:  6  brl.  linseed  oil,  boiled,  121.6  galls,  at  $1.14,  raw,  121. 1  galls,  at  $1.11; 

855  lb.  c.  steel,  $50.28;  sundry,  $77.12  _  

Martin  Electric  Supply  and  Construction  Co.,  St.  Catharines:  No.  18  n.p.  reinforced  cord,  2,000 
ft.  at  $32.50  per  M;  dry  batteries,  175  at  25c;  325  lb.  No.  167  strand  guy  wire,  $26.48;  sun 

beam  lamps,  5  at  $2.25;  sundry,  $10.65  

Meakins  &  Sons,  Hamilton:  brushes:  paint,  2  doz.  at  $20,  2  at  $18,  2  at  $16;  wall,  1  doz.  at  $15; 

less  30c.  express  on  1  doz.  brushes..  

Moore,  A.  W.,  St.  Catharines:  rope,  li  in.,  1£  in.  etc.,  cireum.,  6,618  lb.  at  9.74c;  rd.  iron, 
18,7131batl.99c,2,004at2.04c;  2,  500  at  2. 14c,  500  at  2.34c;  waste  550  lb.  at  9^c;  arco, 
50  galls  at  $1;  1  doz.  bridge  lengths,  $45;  aluminum  numbers,  2,050  at  4jc;  sundry, 


$170.39. 


Moote,  S.  S.,  Dunnville:  sundry  lumber,  dressing  same,  etc  

Murphy  &  Scott,  Port.  Dalhousie:  rubber  boots,  2  prs.  at  S6.  10  at  $5,  9  at  $4.50,  2  at  $4;  alco 

hoi,  4  galls,  at  $4.50;  provisions,  $73.19;  sundry,  $44.67  

McCordick,  W.  H.,  St.  Catharines:  coal,  41.4  tons  soft  at  $3.73,  4  smithing  at  $6.50;  sundry, 


$1. 


McLean,  John,  Thorold:  pine,  1,014  it.  at  $30,  316  at  $32;  6|  sq.  B.C.  shingles,  $18.53;  dressing 

and    matching  plank,  $83.75:  sundry,  $20.60  

Niagara,  St,  Catharines  and  Toronto  Ry.  Co.,  carfares  

Niagara  Electric  Construction  Co.:  disconnecting  switches,  6  at  $15;  sundry,  $14.04  

Northern  Electric  and  Manufacturing  Co.,  Montreal:  No.  9  galv.  steel  wire,  10,000  lbs.  at 

$2.70  per  100  lb.;  less,  $27.50  freight  

Powell,  Geo.,  Port  Dalhousie:  soft  coal,  25  tons  at  $4.50  

Queen  City  Oil  Co.,  Toronto:  3  brls.  dynamo  oil,  125  galls,  at  45c;  11  brl.  motor  gasoline, 

45.9  galls  at  17§  c,  452.6  at  17c  

Riddell,  And.  &  Son,  St.  Catharines:  power  pump,  with  shafting,  etc.,  $46;  bridge  signal 

lamps,  4  at  $11,  2  at  $11.30;  corr.  galv.  sheets,  1,375  sq.  ft,  at  4.4c;  lanterns,  3  doz.  at  $7; 

oil  fillers,  12  at  75c;  covering  smoke  stack,  $10;  pipe  for  railing,  lj  in.,  758  ft,  at  10c,  2  in  . 

185  at  13|.c;  2  in.  crosses,  55  at  30c;  2  in.  tees,  55  at  25c;  labour,  cutting  and  threading 

pipe,  58  h.  at  50c;  erecting  railing,  30  h.  at  50c;  sundry,  $124.67  

Rodgers,  W.  E.,  smithwork,  $70.75;  Shickluna,  L.  J.,  elec,  supplies,  $73.21  

Scott,  Frank,  Port  Dalhousie:  snubbing  posts:  large  (each  post  360  lbs.,  with  2  steel  rods  213 

lbs.)  7  at  $30;  small  (each  post  145  lbs.,  with  2  steel  rods,  105  lbs.),  60  at  $16.50  

Sherwin-Williams  Co.,  Montreal:  paint,  50  galls,  at  $1.90  

Somerville,  W.  G.,  &  Sons,  Welland:  gravel,  164j  yds.  at  $1.50;  cement,  48  bags  at  53|c; 

18  in.  sewer  pipe,  10  ft.  at  70c  

Spence,  N.  J.,  Thorold:  damage  to  property  by  break  of  lock  21  by  Str.  Keywest  

Steel  Co.  of  Canada,  Hamilton:  rd.  steel,  3,980  lbs  

Tipton,  T.  C,  Dunnville:  painting  bridge  over  Grand  River  at  Dunnville,  1,300  yds  at  10c; 

painting  upper  and  lower  swing  bridges  at  Dunnville,  at  $30  each;  sundry  painting  at  No. 

2  wasteweir  and  Wilson's  head  gates,  $31;  painting,  papering,  etc.,  at  overseer's  and  lock- 
tender's  houses,  $57.21  

Valencourt,  A.,  Welland,  repairs  to  boilers,  etc  

Vallee,  J.  B.,  carfares,  meals,  etc  

Walker  Bros.,  Thorold  ($576.27)— 

Stone  99. 19  cords  at  $3:  less  $225  paid  in  1910-11  (W— 126)  

Stone,  March,  1912,  100  cords  at  $4  

Crushed  stone:  9  cords  at  $5,  15  yds.  at  $1.85  

Stone,  33.67  yds.  at  70c;  freight  on  1  car  stone,  $7.50  

Watts  &  Bate,  St.  Catharines:  corn  brooms,  12  doz.  at  $2.85;  cold  blast  ruby  globes,  5  doz.  at 

$2.15;  tallow,  200  lbs.  at  8c;  sundry,  $17.65  

Webber,  John,  gravel,  121?  yds.  at  75c  

White,  G.  A.,  Trenton:  boat  spikes,  10"xf,  1,000  lbs.  at  $3.05,-8"xTy'.  10"xi",  3,000  lbs.  at  $3.10, 

10"x"t,  1,000  lbs.  at  $3.20;  lamp  glasses,  36  doz.  at  60c;  sundry,  $13.24;  less  $2.13  freight 

Widdicombe,  John,  St.  Catharines:  new  hand  improved  cement  mixer  

Wilson,  Jos.,  Merritton:  7,500  ft.  of  J  in.  galv.  sash  cord,  $170.64:  sundry,  $16.07  

Wilson,  Wm.  C.  &  Co.,  Lock  24,  Thorold,  sundry  small  supplies  

Wilson,  Wm.  C.  &  Co.,  Toronto,  1  ton  Anchor  Brand  white  lead  

Wood?,  F.  &  Son,  Port  Colborne:  smith  and  machine  work  


Carried  forward   103,223  14 


$  cts. 
84.212  52 


141  47 
81  75 
120  00 

1,793  61 
478  54 

1,060  36 
452  64 

1,942  06 

4,226  07 
769  14 

400  45 


157  13 
122  70 


1,532  97 
189  00 

246  36 

181  42 

163  41 
81  35 
104  04 

242  50 
112  50 

141  23 


512  80 

143  96 

1,200  00 

95  00 

279  18 

50  00 

80  70 


278  21 
99  04 

30  80 

72  45 
400  00 
72  75 

31  07 

78  61 
91  13 

188  21 
50  00 

186  71 
65  44 

120  00 

137  86 
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Brought  forward. 


& 


Towing:  tug  Chatson  3278,  tug  Escort  $48,  tug  Euphemia  $50,  tug  Meteor  $236  

Carfares  and  railways  fares  for  18  employees  

Livery:  F.  Collins,  $356,  W.  Hynes  $202,  Patterson  Bros.  $72,  Sanderson,  Newman 
Hough  SI  18,  sundry,  S6   

Board,  lodging  and  horsefeed:  J.  Harrigan,  $93.20;  Imperial  Hotel,  St.  Catharines,  $74.90 
H.  G.  Keenan  $237.25,  A.  Martin  S109.90,  Wm.  Swayze  $192.25,  II.  Upper  $96,  C.  D 
Winn  $475.75,  sundry,  $249.30  

Sundry  payments:  clec.  supplies  and  repairs  $105,  lumber  $103.65,  repairs  to  hydraulic  jacks 
$88.81,  12  doz.  shovels  $78.03,  diving  dress  $65.80,  mittens  $7.80,  45  ft.  of  24 "in  pipe  $60.75 
smithwork  $58.45,  72  yds.  broken  and  crushed  stone  857.15,  150  No.  6  Swan  anchors 
$56.26,  bronze  castings  $54.50.  72  pes.  tile  $41.40,  1,096  lbs.  axle  grease  $41.11,  repairs  to 
motor  $40,  15  rods  $38,  2.  c  steel  pinions  $35.  1  brl.  cyl.  oil  $34.85,  labour  $30.40,  1 ,000  lbs 
sq.  blank  nuts §31.40,  600  lbs.  he:,  nuts $30.30,  3  brls.  gasoline  $28.96,  3  coils  heaving  line 
$28.42;  7  pis.  rubber  boots  $28.25,  (viperin*  house  $25.33,  500  Ids.  oakur-j  $24.25,  50  lbs 
Miction  t'tus  $25.  4.555  ions  coal  $23.37,  steel  pinion  $21.25,  freight  and  cartage  $15.75, 
sundry  $406.23  

Stationery  Office,  Ottawa  

Advertising  


$  cts. 
103,223  14 

612  00 

233  90 

754  00 
1,528  55 


1.690  47 
20  35 
277  96 


Port  Colborne  Elevator  ($4,226.85). 


553 


Section  foreman,  W.  Mackey,  12  m.  to  Mar.  31,  1912  

Trackmen,  at  $1  75  per  day:  J.  Archer,  Apr. -Mar.,  313  d.;  W.  Minor,  Apr.,  Jan. -Mar.,  103 

d.;  L.  Neff,  Aug.,  6  d  

Black,  Henderson,  St.  Johns,  P.Q.:  1  coil  1-in.  4-strand  tallow  laid  transmission  rope, 

lb.  at  12.8c;  1  coil  J-in.  manilla  rope,  4S2  lb.  at  9.8  c.;  less,  $2.79  freight  

I  rivsrent  Oil  Co.,  Hamilton:  1  brl.  motor  oil,  40  gal.  at  50c.;  graphite  paint,  30  gal.  at  $1 .75; 

package, 75c  

Dominion  Wire  Rope  Co.,  Montreal:  j-in.  Lang's  best  plow  steel  haulage  rope,  1,300  ft.  at 
10.95c;  ^  in.  x  J  in.  ex.  flex.  c.  c.  s.  5  x  24  w.  h.  c,  1,450  ft.  at  12.55c;  2  reels,  $1.80 
.25  


$2. 


Goldic  &  McCulloch  Co.,  Gait:  2 automatic  shovel  drums,  complete,  with  an  extra  cast  steel 
flange,  $180  50;  3  pr.  nozzles  for  car  spouts,  with  section  to  which  they  fasten,  $75; 
sliding  clutch  jaws,  $30;  sundry,  $53.10  

Harrison,  J.  H.,  Port  Colborne,  hardware  

Independent  Cordage  Co.,  Toronto,  3  coils  manilla,  1^  in.  dia.,  1,550  lb.  at  9.8c  

Kulow,  F.  C.f  Port  Colborne:  galv.  dust  hoppers,  16  at  $10;  6  in.  dust  valves  and  stubs,  12 
at  $1.10;  2  dust  hoppers  with  pipe,  &c,  $18;  50  grease  cups,  $12.50;  sundry,  $36.59. . . 

McColl  Bros.,  Toronto:  1  brl  .zero  test  oil,  50  gal  at  70c;  1  brl.  red  eng.  oil,  50  gal  at  40c. 

Northern  Electric  and  Manufacturing  Co.,  Toronto:  112  v.  lamps,  Sunbeam,  16  c.  p.,  250  at 
18c,  32  c.  p.,  50  at  24c;  Zokul,  40  watt,  25  at  77£c;  550  ft.  galvaduct,  $35.11;  express, 
80c  


Shickluna,  L.  J.,  Port  Colborne:  200  enclosed  fuses,  $35;  No.  10  r.  c.  wire,  1,534  ft.  for  $28.47; 

501  ft.  canvasite,  $20.04;  150  ft.  conduit,  $13  50;  sundry,  $125.39  

Trayner,  Wm.,  Humberstone:  2  heaters,  $42,  $13;  set  grates,  $2  

Woods,  F.  &  Son,  Port  Colborne,  sundry  smith  and  machine  work  

Sundry  payments:  elec.  supplies,  $38.74;  belting,  $31.96;  steel  plates,  and  rivets,  $21.46  


780  00 
738  50 
115  22 
73  25 

328  38 


338  60 
260  70 
151  90 

240  29 
55  00 


112  29 

222  40 
57  00 

660  56 
92  16 


Less — Refunds  for  damage  to  locks,  &c. — 

Locks  Nos.  2  and  24,  Str.  Midland  Queen,  June  27,  1911   $    71  13 

Lock  No.  6,  Str.  J.  R.  Langdon,  July  3,  1911   38  55 

Lock  No.  7:  Str.  Raleigh,  Aug.  6,  1911,  $28  98;  Tug  L.  C.  Lutz,  Aug.  8,  1911, 

$17.30   46  28 

Lock  No.  8,  lug  Argosy,  Nov.  1,  1911   31  15 

Bridge  No.  7,  Str.  Keystorm,  June  23,  1911  '.   105  75 

Lock  No.  15,  Str.  Columbia,  July  29,  1911   25  75 

Lock  No.  16:  Tug  Minatage,  May  28,  1911,  $35.21;  Barge  Boston,  Sept..  29, 

1911,  $25   60  21 

Lock  No.  19:  Str.  D.  A.  Gordon,  Aug.,  1911,  $16.15;  Str.  Wacocomagh,  Sept., 

1911,  $26  . 50   42  65 

Lock  No.  20:  Str.  Turret  Court,  June  3,  1911,  $16  25;  Barge  Ceylon,  May  19, 

1911,  $15  .05   31  30 

Lock  No.  21:  Str.  Keywest:  June,  1911,  $12.38;  Aug.  20,  1911.  $7,019.58   7,031  96 

Lock  No.  21,  Standard  Oil  Co'a.  barge  No.  121,  Oct.  21,  1911   25  00 

Total,  carried  to  page  W — 5  


112,566  62 


7,509  73 


105,056  89 
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3  GEORGE  V.,  A.  1913 


Williamsburg  Canals:  Staff. 

Wages,  §21,413.40  (Page  W— 107);  less— charged  to  Sunday  Labour,  $1,732.50  (Page  W— 150), 
and  house  rent,  $366  

Appleton,  Mrs.  E.,  cleaning  office  and  washing  towels  

Bell  Telephone  Co.,  exchange  service:  J.  C.  Boyd's  residence,  12  m.  to  June  30,  1912,  $20; 
lock  22,  Farran's  Point,  6  m.  to  Jan.  5,  1912,  £10;  locks  23-24  and  government  shops,  9 
m.  to  Mar.  31,  1912,  $45;  lock  25,  Iroquois,  6  m.  to  Jan.  15,  1912,  $10;  lock  27,  Cardinal, 
9  m.  to  Mar.  31,  1912,  $15;  long  distance  conversations,  $155.70  

Cardinal  Electric  Light  Co.:  electric  power  for  swing  bridge,  12  m.  to  Mar.  31,  1911,  $750; 
electric  light,  3,120  h.  at  7c;  2  outside  lights  at  S10  

Queen  City  Oil  Co.,  white  oil,  615  gal.  at  14c,  45  at  13|c,  215  at  13c  

Tindale,  J.  W.,  2  mileage  books  at  $25  

Willson  Carbide  Co.:  20  tons  carbide  at  $60;  freight,  $88.20  

Travel  and  outlay:  J.  C.  Boyd,  $400.27;  R.  McKay,  $14.20;  N.  B.  Nash,  $11.25;  sundry, 


$6.35. 


Small  payments:  coal,  $35.06;  freight,  $31.39;  livery,  $29;  sundry,  $49.93  

King's  Printer's  account,  $18.07;  Stationery  Office,  Ottawa,  55c;  express,  $1.85  

Detailed  under  'Cornwall  Canal,  Staff'  (Page  W— 112) 

Detailed  under 'Cornwall  Canal,  Repairs'  (    "    W — 115) 

Detailed  under  'Superintendent's  Office,  Cornwall'  (    "    W— 132) 

Detailed  under  'Resident  Engineer's  Office'  (    "    W— 132) 

Detailed  under  'Williamsburg  Canals,  Repairs'  ".  (    "    W— 145) 


Less— Charged  to  'Murray  Canal,  Repairs'  (Page  W— 122)     $    30  11 

Damages  to  Lock  28  by  Str.  R.  T.  Holcomb   611  41 


Total,  carried  to  page  W — 5. 


Williamsburg  Canals:  Repairs. 


Foremen:  M.  E.  Barclay,  1  y.  at  $1,000;  J.  M.  Thompson,  55  d.  at  $2.50  

Bricklayers:  L.  Cheley,  110  d.  at  $4;  F.  Jackson,  15.5  d.  at  $4;  M.  Jackson,  46.3  d.  at  $4; 
A.  Hughes,  1  d.  at  $3.50  

Divers,  d.  at  $5:  F.  Appleton,  21;  J.  E.  Barclay,  30;  A.  Doran,  2  

Caretaker,  W.  A.  Nash,  366  d.  at  $1  50;  cook,  C.  Rose,  270  d.  at  $1.75  

Gardener,  A.  J.  Harrison,  220.2  d.  at  $2;  plumber,  H.  Clark,  3  d.  at  $3  

Engineer,  W.  Gillespie,  222.5  d.  at  $2.50  

Carpenters,  d.  at  $2.50:  C.  Finnehan,  20;  M.  Griffith,  115.7;  G.  Mcintosh,  280. 6;  W.  Serviss, 
31.9;  sundry,  18.8  

Masons:  M.  Redmond,  32  d.  at  $3.50,  7  at  $3.25;  sundry,  9.3  d.  at  S3  50  

Cement  finishers:  M.  Redmond,  35.2  d.  at  $2.50;  H.  Walsh,  38.6  d.  at  $3  50  

Handymen:  E.  A.  Gladstone,  230.1  d.  at  $2  .25;  A.  McLatchie,  231.5  d.  at  $2.50  

Painters,  d.  at  $2.50:  H.  LaPierre,  28.6;  H.  Ulman,  28.4  

Teams,  d.  at  $3.50:  C.  Clarke,  27.3;  T.  J.  Johnston,  33.3;  sundry,  46.5  

Man  and  horse:  J.  E.  Barclay,  170.4  d.  at  $3.25;  sundry,  8  d.  at  $2.50,  1.5  at  $2  25  

Labourers,  d.  at  $1.75:  F.  Appleton,  207;  J.  Armstrong,  64.8;  J.  Bare,  107.6;  A.  Barkley, 
30.6;  H.  Bass,  69.2;  W.  Bigeford,  40.8;  J.  Bradley,  46.5;  E.  Burleigh,  87;  J.  Coir, 
221.5;  T.  Conlev,  190;  G.  Contway,  216.25;  H.  Coons,  73.3;  J.  A.  Coons,  189.6;  M. 
Coyle,  50;  A.  D.  Fetterly,  29.4;  W.  Henderson,  99.2;  J.  Keeler,  60.8;  L.  Mattice,  93.3: 
E.  McRobie,  81.3;  J.  Nicholson,  45.5;  M.  Redmond,  39.8;  F.  Rorick,  32;  H.  Serviss, 
47.9;  T.  Serviss,  76.3;  W.  H.  Sharpe,  43;  J.  Shaver,  60.5;  H.  Tisdale,  77.3;  W.  Van- 
camp,  30.3;  J.  Walkins,  41.5;  W.  Wallace,  86.6;  S.  W.  Woods,  70.3;  payments  under 
$50,  296. 9  d  

Labourers,  d.  at  $1.50:  J.  Armstrong,  91;  H.  Bass,  47;  A.  Coir,  39.8;  H.  Coons,  74.5;  L. 
Mattice,  59.5;  S.  McCrackcn,  91.6;  E.  McRobie,  91;  J.  O'Connor,  47;  M.  Redmond, 
38.6;  T.  Serviss,  57.6;  J.  Shaver,  44;  H.  Tisdale,  71;  W.  Wallace,  57.8;  S.W.Woods, 
61.5;  payments  under  $50,  416.5  d  

Wages,  detailed  under  'Cornwall  Canal,  Repairs'  (Page  W — 114) 

Less — Charged  to  the  following  votes — 

Cornwall  Canal,  Income:  Renew  culverts  in  concrete  (Page  W — 45)  $    50  84 

Galops  Canal,  Income:  Dock  at  Cardinal  (    "    W — 46)  851  50 

Rapide  Plat,  Income:  Improving  Lower  Entrance  (    "    W — 48)  11  08 


Charged  to  Williamsburg  Canals,  Repairs. 

Carried  forward . . 
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Williamsburg  Canals:  Repairs— Continued. 


Brought  forward. 


Atchison  &  Co.:  casing,  35  lengths  at  SI,  60  at  90c,  9  at  60c,  35  at  75c;  doors,  6  at  $10,  4  at 
$10.50;  office  door,  oak  veneer,  $40,  16  for  $57.50;  64  lights  glass,  $59. 14;  1,000  ft.  maple 
at  $60;  40  pr.  sashes  for  $103.45;  sundry,  $153  03  

Beckstead,  A.,  101  yd.  gravel  at  $1.25  

Bradfield  Bros.  &  Co.:  107  bush,  lime  at  40c;  8  mortice  door  sets  at  $1;  153  lb.  galv.  iron 
at  5c;  290  lb.  oxide  at  3c;  8  gal.  paint  oil  at  $1 .25;  195  lb.  white  lead,  $14.85;  sundry, 
$103.83  

Cameron,  L.:  hemlock,  250  ft.  at  $24,  700  ft.  at  $22;  sundry,  $6.09  

Casselman,  M.  J.,  subscription  towards  building  cement  side  walk  across  the  front  of  Govern- 
ment ship  yard  

Clark,  Henry:  plumbing,  labour,  96  h.  at  30c,  88  at  15c;  material,  $36.95  

Craig,  R.  J.,  710  ft.  oak  at  $45  

D'Amour,  A.  S.,  repairing  crusher  boiler  tubes,  24  d.  at  $3.50  

DeRochie  Bros.,  19,417  lb.  iron  castings  at  2£c  

Driscoll,  D.  J.:  16,323  ft.  pine  at  $20;  less  freight,  $49.40  

Empire  Steel  Ladder,  Ltd.,  158  ft.  steel  ladder  at  22c  

Grand  Trunk  Railway,  freight  on  lumber,  cement,  &c  

Gurney-Massey  Co.:  furnace,  $30;  registers,  &c,  $8  65  

Hermiston  &  Comrie:  galv.  iron,  30  sheets  for  $22.45,  446  lb.  for  $24.53;  labour,  86  h.  at  25c, 
66  at  20c;  sundry,  $22.30  

Hurdman  Lumber  Co.:  29,610  ft.  fir  timber  at  S36;  less  freight,  $532  50  

Kennedy,  D.  E.:  labour,  15.4  d.  at  $3;  30  lb.  solder  at  30c;  sundry,  $11.15  

Lewis  Bros.:  2-in.  turnbuckles,  24  at  $1.80;  sundry,  $14.59  

Macdonald,  R.  Co.:  removing  stone  from  wall  at  Farran's  Point  with  derrick  tug  and  men, 

5  h.  at  $5;  7.25  cords  stone  at  $3  

Merkley,  A.  H.:  1,080  ft.  pine  at  $20;  1,100  ft.  spruce  at  $25;  sundry,  $43.03  

Munderloh  &  Co.,  sundry  electrical  supplies  

Mussens  Ltd.:  repairs  for  diving  apparatus,  $20.85;  2  rolls  for  concrete  mixer  at  $4  50  

McGannon,  W.  H.:  coal,  20.285  tons  at  $6.25,  30  at  $4.60;  8.92  tons  prepared  plaster  at  $7: 

.78  tons  enamel  finish  at  $14;  32  bags  at  10c  

McMartin,  C.  P.:  smith  work,  23i  d.  at  $3.50,  4£  at  $2;  material,  $20.27  

McNulty,  Ed.,  rubber  boots,  12  pr.  at  $4.50,  12  at  $3.60  

Ottawa  &  New  York  Railway,  freight  on  lumber  

Phillips,  G.  R.:  lawn  roller,  $15;  475  lb.  manilla  rope  at  9c;  sundry,  $20.55  

Pitts,  H.:  6doz.  linen  towels  at  $3;  12  brushes  at  85c;  sundry,  $16  20  

Redmond,  H.,  252  yd.  sand  at  $1  

Thornton-Smith  Co.,  1,200  lb.  white  lead  at  $6.75  

Tindale,  J.  W.,  2  mileage  books  at  $25  

Board  and  livery:  Mrs.  D.  Dillon,  $571.85;  T.  J.  Johnston,  $432.45;  sundrv,  $12.10  

Livery:  A.  W.  Jackson,  $35;  H.  Leitch,  $20.25;   R.  A.  Turner,  $140.75;  Weegar  Livery, 

$157.85;  sundry,  $5  

Stone  delivered:  at  $3  per  cord,  J.Brown  22.69,  M.  Froom  10.43,   M.  Gilson  14.25,  Hess 

6  Martin  126.625,  J.  Lezert  3.81,  J.Millar  25,  W.  L.  Redmond  10,  Ed.  Raycroft 
9.91,  G.  Reddick  4.5,  A.  Runions  19,  C.  Sayeau  20.4,  sundry  5.35,  at  $2.50  per 
cord,  A.  Andrews  25,  H.  Annable  15,  G.  Blackadder  25,  J.  Manson  13.67,  A.  Red- 
dick 12.5  

Travel  and  outlay:  M.  E.  Barclay,  $411.39;  A.  J.  Harrison,  $134.73;   R.  McKay,  $46.05; 

N.  B.  Nash,  $16.05;  sundry,  $36.10  

Small  payments:    hardware,  $108.94;   lumber,  $6.48;    manilla  rope,  $13.92;  rosebushes, 

$16.60;  tarpaulins,  $20;  teaming,  $10.80;  water  rates,  $15;  sundry,  $121  

Detailed  under  'St.  Lawrence  Canals,  Str.  Alert'  (Page  W — 133) 

Detailed  under 'Cornwall  Canal,  Repairs'  (    "    W — 115) 

Stationery  Office,  Ottawa,  $210.70;  express,  $3.65  


Less — Charged  to  the  following  votes — 

Cornwall  Canal,  Staff  (Page  VV—  44)  55  17 

Cornwall  Canal,  Income:  Enlarge  canal  office  (    "    W —  44)  46  40 

Cornwall  Canal,  Capital:  New  buildings  (    "    W—  10)  244  75 

Murray  Canal,  Income:  Build  scow  (    "    W—  47)  48  00 

Galops  Canal,  Income:  Dock  at  Cardinal  (    "    W—  46)  125  00 

Williamsburg  Canals,  Staff                                                   (    "    W— 144)  90  68 

Williamsburg  Canals,  Capital:  Lockmaster's  residence,  Morris- 
burg  (    "    W—  23)  1,450  31 

Damages  to  lock  25  by  Str.  Capt.  Chestnut   32  15 

Received  from  Canada  Cement  Co.  for  4,893  sacks  returned  at  10c   489  30 


Total,  carried  to  page  W — 5 
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Williamsburg  Canals:  Compassionate  Allowance. 

Servis9,  widow  of  the  late  Elgin,  compassionate  allowance  on  account  of  the  death  of  her  late 
husband  who  was  accidentally  drowned  while  in  the  performance  of  his  duties  

Miscellaneous  Canals:  Staff. 

Intercolonial  Railway,  proportion  of  purchasing  agent's  office  pay  roll,  12  m.  to  Mar.  31,  1912 
King's  Printer's  account,  §41.49;  Stationery  Office,  Ottawa,  $123.41  

Total,  carried  to  page  W — 5  

Miscellaneous  Canals:  Repairs. 

Detailed  under  'Quebec  Canals,  Income:   Hungry  Bay  Dyke:  Macadamizing  Road'.  (Page 



Advertising  

Total,  carried  to  page  W — 5  

Lachine  Dredge  Vessels:  Wages. 

Dredge  No.  2  ($5,654.96). 

Superintendent,  Wm.  O'Brien,  12  m.  to  Mar.  31,  1912  

Engineer,  Alf.  Leger,  8  m.  to  Nov.  30,  at  S90  

Craneman,  A.  Paradis,  8  m.,  $720;  fireman,  A.  Brunelle,  8  m.,  $480  

Asst.  cranemen,  at  $55  per  m.:  R.  Danis,  Sept.-Nov.,  $165:  E.  Tremblay,  Apr.-Aug.,  $275 
Deckhands,  at  $50  per  m.:  E.  Boyer,  Oct.  16- Nov.  30,  $75.81;  R.  Danis,  Apr.-Aug.,  $250 

J.  Dufour,  May  16-Nov.  30,  $324.92;  G.  Normandin,  8  d.  in  Oct.,  $8.06  

Deckhand,  at  $45.50:  J.  Galvin,  Apr.  6-May  15}  

Night  watchman,  Z.  Roussin,  Apr.-Nov.,  244  d.  at  $2  

Cook,  V.  Seguin:  Apr.,  6  d.  at  $1  25;  May-Nov.,  at  $40  

Derrick  No.  2  ($2,697.06). 

Engineer,  Hy.  Ritter:  Apr.-Nov.,  at  $95;  Jan.-Mar.,  71  d.  at  $2.75  

Assistant  engineer,  J.  Coyau:  Sept.-Nov.,  at  $55;  Jan.-Mar.,  71  d.  at  $2  , 

Fireman,  Ls.  Foisy:  Apr.-Nov.,  less  4  d.  in  Sept.,  at  $60  

Deckhands,  at  $50  per  m.:  X.  Choquet,  8  m.,  $400;  A.  Normandin,  Apr.-Aug.  23,  $240  81.  , 

Deckhands,  at  $2  per  d.  in  Nov.:  O.  Daoust  $50,  E.  Miron  $52  

Cook,  Mile.  D.  Bertrand,  June  16-Nov.  30,  at  $40  

Tug  'Frank  Perew'  ($3,107.75). 

Captain,  Nap.  Bertrand,  8  m.  to  Nov.  30,  1911  , 

Engineer,  Nap.  Molleur:  Apr.-Nov.,  at  $85;  Dec-Mar.,  24  d.  at  $2  50,  42  at  $2  75  

Firemen,  at  $60  perm.:  J.  Coyau,  Apr.-Aug.,  $300,  overpaid  $6;  J.  Molleur,  Sept.-Nov.,  $180 

Deckhands,  each,  8  m.  to  Nov.  30,  at  $50:  L.  Gouin,  Alex.  Menard  

Cook,  Dame  Bertrand:  Apr.,  5  d.  at  $1.25;  May-Nov.,  at  $40  

River  Beaudette,  Sept.— Oct.,  1911  ($425.88). 

Engineer,  A.  Benoit:  38  w.  d.  at  $2.75.  Sundays.  6  at  $1  

Fireman,  L.  Desenneville,  38  d.  at  $2;  watchman,  O.  Lalonde,  35  d.  at  $1.75  

Deckhands,  6  men,  in  all  101|  d.  at  $1 .75  

Total,  carried  to  page  W — 146  

Lachine  Dredge  Vessels 

Wages,  detailed  under  'Lachine  Dredge  Vessels,  Wages'  (Page  W — 146) 

Wages,  detailed  under 'Lachine  Canal,  Repairs'  (    "    W — 118) 

Canada  Paint  Co. :  pure  white  lead,  800  lb.  at  6f c. ;  Indian  red ,  600  lb.  at  12c. ;  sundry,  $18 . 50 
Consumers  Cordage  Co.:  5  coils  manilla,  lj  and  H  in.,  2,110  lb.  at  10c;  1  coil  §  in.  tarred 

Russian,  $9.06;  less,  81c  freight  

Dominion  Wire  Rope  Co.:  Lang's  best  dredge  cable,  1|  in.,  220  ft.  at  16.65c;  best  c.  c.  8., 

6  x  19  w.  h.  c,  775  ft.  of  f  in.  at  5.90c,  1,455  ft.,  sundry  dimensions,  $106.21;  sundry, 

$5  23  

Elie,  Joseph:  steam  coal,  109.607  tons  at  $3  95  

Goodfellow,  Geo.  C:  oak,  13  pes.,  24x  7x  4.  728ft.  at  $120,  60  pes.,  4  x  10  x  12,  2,400  ft.  at  $80; 

200  pes.  pine,  1  x  10,  2  x  12,  5,000  ft.  at  $50  

Hamilton  Co.:  oil  cloth,  65  yd.  at  $1;  sundry,  $28.15  

Hopkins,  F.  K.  &  Co.,  Hayward  clam  shell  bucket,  ?  cu.  yd.  capacity  

Lalonde,  J.  B.,  River  Beaudette:  board  of  5  men,  Sept.  4-Oct.  10,  1911,  $94  .20;  transport  of 

men,  67  trips  at  50c;  sundry,  $13.50  

Carried  forward  
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Lachine  Dredge  Vessels — Concluded. 


Brought  forward. 


Marohand,  J.  T.  &  Co.:  10  pes.  oak,  956  ft.  at  $100:  3  in.  pitch  pine  decking,  2,063  ft.  at  $54; 

pine,  1  in.,  H  in.,  &c,  6.530  ft.  at  $39,  2,000  at  $41,  1,176  ft.  boards,  $43.92;  spruce  poles 

24  at  50c,  12  at  60c;  15  pes.  rd.  cedar,  225  I.  ft.  at  20c  

Moore,  T.  F.,  Co.:  coal:  Old  Sydney,  100.4  tons  at,  $4.35;  chestnut,  8. 105  tons  at  $7.50  

Mount  Royal  Foundry  Co.:  eastings,  2,070  lb.  at  2\c,  1,328  at  3?c  

McColl  Bros.:  Vesta  boiler  compound,  750  lb.  at  15c;  cylinder  oil,  66  gal.  viscosoline  at 

85c,  48  gal.  marine  at  65c  

McDougall  Caledonian  Iron  Works  Co.:   repairing  dredge  bucket  and  re-steeling  dredge 

teeth,  labour  $133.10,  material  $18  58  

O'Brien,  Wm.,  superintendent,  travel  and  outlay  

Pauze  (U.)  Fils  Co.:  pine,  3,858  ft.  at  $40;  2  in.  birch,  2,070  ft.  at  $43  50;  500  ft.  quarter 

round,  $5  

Sincennes-McNaughton  Line:  towing  steam  derrick  from  Chambly  to  Montreal,  $90;  sundry, 


$10. 


Steel  Co.  of  Canada:  ref.  iron,  2,942  lb.  at  2.021-c;  spikes,  9  x  |,  2  kegs  at  $3.40,  5x^,  6x  f^, 

4  kegs  at  $3  35,  7  x  f ,  4  kegs  at  S3. 15;  sundry,  $3.81  

Weir,  J.  &  R.:  altering  engine,  repairs  to  boilers,  &c,  labour,  15j  h.  at  75c,  24  at  70c,  92  at 
60c,  272|  at  50c,  161-J- at  30c;  material  and  cartage,  $39.54;  one  l\  ton  clam  shell,  $551 .35 
Wilson,  J.  &  Co.:  oakum,  1,750  lb.  at  7c;  castor  oil,  213  lb.  at  9^0. ;  caulking  cotton,  118  lb. 

at  15c;  soap,  452  lb.  at  3fc;  sundry,  $46.24  

Sundry  payments:  castings  $122.81,  hardware  $75  45,  9  yd.  sheet  packing  $65.73,  660  1b. 
tallow  $52  .80,  soap  $50  04,  47  gal.  d.b.  linseed  oil  $41.36,  ice  $41,  repairing  asbestos 
covering  on  boiler  and  pipes  $40,  repairs  to  dredge  in  dry  dock  $38,  1,640  lb.  iron  $37  .94, 
paint,  &c.  $33  30,  6  brl.  pitch  $30  90,  165  gal.  coal  oil  $26  08,  4  doz.  brooms  $24.75, 
piloting  $20,  boom  head  $20,  1061  vd.  duck  $19.74,  3  tons  coal  $19.50,  44  ft.  chain 
$19  .26,  6  pr.  short  rubber  boots  $18  .63,  meals  $16.50,  sundry  $175  80  


Total,  distributed  below  

Distribution  of  $27,805.94— 

Lachine  Canal,  Capital:  New  Tug: 


Wages  (Page  W—  10) 


Quebec  Canals,  Capital:  New  Tug:  Wages  (  "  W —  11) 

Soulanges  Canal,  Capital:  Protection  works  (  "  W —  12) 

Quebec  Canals,  Income:  Dredging  (  "  W —  47) 

Lachine  Canal,  Repairs  (  "  W— 120) 

Lachine  Dredge  Vessels  (  "  W —  5) 


Total,  as  above. 


Rideau  Canal:  Dredge  Vessels. 

Tug  Loretta  ($6,146.67). 

Master,  F.  Nevins,  9.2258  m.  at  $85  and  $15  per  m.  board  allowance  

Engineer,  Victor  Riel,  9.2258  m.  at  $75  and  $15  per  m.  board  allowance  

Cook,  F.  Schelleter,  6. 903  m.  at  $60  and  $15  per  m.  board  allowance  

Deckhands  at  $45  and  $15  per  m.  board  allowance:  Jas.  Cornwall  4.741m.,  J.Jones  2.766 

m.,  H.  Schelleter  5.866  m  

Fireman,  S.  Hayden,  7.597  m,  at  $70  and  $15  per  m.  board  allowance  

Six  payments  each  under  $20  

Clark,  Allan:  services  piloting  Loretta  from  Kingston  to  Ottawa  via  St.  Lawrence  and  Ottawa 

Rivers,  4  d.  in  Sept.  1911  at  $10,  travel  $9  .35 
Corkery,  John:  piloting  Loretta  from  Kingston  to  Ste.  Anne's  in  June  1911  $37.50;  travel,  $8  10 

Crawford,  R.,  31. 1  tons  coal  at  $7  

Cuzner  Hardware  Co.:  heater  $6,  8  gal.  turpentine,  $11  20;  6  gal.  varnish,  $33.50;  300  ft. 

i-in.  wire  rope,  $14.50;  sundry  hardware,  $127.42  

Duford,  J.  B.:  labour  of  painters,  148|  h.  at  50c;  material  $11 .40  

Foster  &  Co.,  17. 16  tons  coal  at  $7  

General  Supply  Co.  of  Canada:  33 J  Lb.  packing,  $21.73;  300  ft.  wire  cable,  $15.50;  Hancock 

inspirator,  $12;  tube  cleaner,  $2.50  

Hall  &  Holcomb,  coal,  82  tons  at  $6  40,  2J  tons  at  $7  

Howe,  Wm.:  repairing  locks,  bells,  &c,  95  h.  at  60c;  material,  $16.98  

McKelvey  &  Birch:  rebuilding  and  testing  engine,  76  h.  at  50c;  sundry  hardware  $85.38... . 
Ottawa  Paint  Works:  b.  oil,  10  gal.  at  $1  25;  6  gal.  turpentine  at  $1 .40;  700  lb.  white  lead 

at  $5.75;  sundry,  $10.38  

Queen  City  Oil  Co.:  73.2  gal.  machine  oil,  $29.60;  3  cases  castor  oil,  $28.35  

Stewart  &  Co.,  fitting  up  cabin  and  forecastle  of  steamer  

Victoria  Foundry  Co.:  repairs  and  fittings,  labour  24  h.  at  80c,  139  h.   at  60c,  material 
$24.25 


Small  payments:  awnings  $22,  3  clocks  $17.50,  hardware  $101.63,  ice  $24,  laundry 
$17.78,  320  ft.  oak  $21.30,  paints  and  oils  $4168,  manilla  rope  $35  26,  3  pr.  rubber 
boots  $18,  soap  $2136,  uniform  suit  $25,  650  ft.  wire  rope  $28  04,  wood  $12.75, 
sundry  $153  .56   


$  cts. 
23,563  53 


651  78 
497  54 
93  06 

199  80 

151  68 
130  50 

249  37 

100  00 

96  19 

859  22 

223  63 


989  59 


27,805  94 


1,874  16 
1,359  55 
7,695  25 
11,622  81 
1,071  26 
4,182  91 


27,805  94 


922  58 
830  32 
517  74 

802  45 
645  81 
67  99 

49  35 
45  60 
217  71 

192  62 
85  65 
120  12 

51  73 
544  05 

73  98 
123  38 

71  53 
57  95 
59  40 

126  85 


539  86 


1— 10W 
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Rideau  Canal:  Dredge  Vessels— Concluded. 

Brought  forward  

Dredge  Rideau  ($5,160.64). 

Engineer,  Jas.  Yelland,  9.0645  m.  at  $85  and  $15  per  m.  board  allowance  

Cook,  R.  H.  Smith,  6.968  m.  at  $60  and  $15  per  m.  board  allowance  

Craneman,  R.  F.  James,  7.253  m.  at  $80  and  $15  per  m.  board  allowance  

Deckhands  at  $55  and  $15  per  m.  board  allowance:  J.  S.  Burnette  1.242  m.,  J.  Miller  2.792  m., 
H.  Miller,  2.22  m.,  C.  Weidmark,  6.076  m  

Fireman,  Jas.  Rowe,  7.339  m.  at  $65  per  m.  and  $15  per  m.  board  allowance  -  

Birkett,  T.  &  Son.  Co.:  12  bales  oakum,  $33;  sundry  hardware,  $71.03  

Canadian  Oil  Companies:  cylinder  oil,  53.67  gal.  at  70c;  engine  oil,  26.67  gal.  at  30c  

Clark  &  Lewis:  230  ft.  steel  cable,  $40.50;  478  ft.  steel  chain,  $23.90;  sundry  hardware,  $138.93.. 

Cuzner  Hardware  Co.:  750  lbs.  white  lead  at  $6.35;  40  gal.  linseed  oil  at  93c;  15  gal.  tur- 
pentine at  75c  ;  

Davis,  Geo.  A.:  towing  dredge,  Smith's  Falls  to  Westport  $75;  towing  scow,  Smith's  Falls 
to  cut,  $10;  sundry  $3.75  

Fleck,  Alex.:  machine  work,  17  h.  at  60c,  29|  at  70c;  material,  $28.23  

Foster  &  Co.:  coal,  81.672  tons  at  $5.25,  11.685  at  $7  

Frost  &  Wood:  repairs  to  dredge,  labour,  9|  h.  at  75c,  55£  at  50c,  9j  at  40c;  material,  $51.27. 

General  Supply  Co.  of  Canada:  50  ft.  1  in.,  8  ply  steam  hose,  $51;  sundry,  $5.88  

Kellogg,  E.  H.  &  Co.:  61^  gal.  machine  oil  at  85c;  53^  gal.  machine  oil  at  40c.  2  half  brl.  $2 

Small  payments:  100  ft.  hose  $23.35,  hardware  $14.59,  lumber  $24.35,  6  mattresses  $15.25 
paint  and  oils  $76.85,  repairs  $21.31,  soap  $11,  travel  $20.21,  wood  $9.85,  sundry  $45.64 

Sundry  ($1,478.06). 

Ship  carpenters,  d.  at  S3:  T.  Hatch  25,  W.  J.  Lennox  23.5,  S.  Hayden  65,  F.  Nevins  68,  J. 

Yelland  65  

Ship  carpenters,  d.  at  $2.75:  Ed.  Vandusen  21.5,  Elmer  Vandusen  21.5  

Caulkers,  d.  at  $3:  A.  Boivia  24,  G.  Boivin  25,  O.  Seguin  30,  X.  Seguin  30,  sundry  10  

Labourers:  J.  Rowe  66  d.  at  $1.75;  P.  Sheehan  13  d.  at  $2;  J.  Taggart  15.5  d.  at  $2  

Nine  payments  each  under  $20  

Total,  carried  to  page  W — 5  

Canal  Statistical  Offices:  Salaries  and  Contingencies. 

Port  Colborne  ($3,187.26) — 

Statistical  officer,  C.  D.  Emmett,  12  m.  to  Mar.  31  

Clerk,  J.  A.  Ramsden:  12  m.  $660;  Sundays,  228  h.  at  20c  

Clerk,  O.  F.  Kinsley:  12  m.  $840;  Sundays,  372  h.  at  20c  

Charwoman,  Ellen  Armstrong,  12  m  

Electric  light  $11.70,  telephone  $5.25,  postage  $10.31  

Port  Dalhousie  ($2,652.47)— 

Statistical  officer,  W.  B.  Clark:  12  m.  $1,300,  overpaid  $3.28;  Sundays,  300  h.  at  20c;  trips 
to  bank,  55  at  $1  

Assistant  officer,  J.  Pawling:  12  m.  $900;  Sundays,  300  h.  at  20c  

Caretaker,  K.  M.  Clark,  1'2  m  

Coal  $18.50,  postage  $7.76,  telephone  $32.08,  sundry  $15.85  

Cardinal  ($870.95)— 

Statistical  officer,  J.  D.  R.  Williams:  9  m.  to  Dec.  31  at  $60;  Sundays,  504  h.  at  20c 

conveyance  to  office,  227  trips  at  $1  

Postage  

Kingston  ($720.80)— 

Statistical  officer,  E.  Fahey:  12  m.  $720;  postage,  80c  

Cornwall  ($1,920.80)— 

Statistical  officer,  R.  Flanagan,  12  m  

Clerk,  T.  O'Callaghan:  12  m.  $720;  Sundays,  504  h.  at  20c  

Montreal  ($13,159.06) — 

Statistical  officers:  Geo.  Bourgouin,  10  .947  m.  at  $1,900;  L.  J.  Peltier,  1.207  m.  at  $1,900. 

Clerk,  J.  E.  Brossard:  12  m.,  $1,000;  maintenance  of  horse,  $429.10  

Clerk,  Alex.  Learmonth:  12  m.,  $1,100;  Sundays,  345  h.  at  20c  

Clerk,  D.  MeCready:  12  in.,  $1,000;  Sundays,  75  h.  at  20c  

Clerk,  J.  A.  St.  Marie:  12  m.,  $1,150;  Sundays,  75  h.  at  20c  

Wharfinger,  L.  Simard:  12  m.  $750;  carfares,  $22.92  

Messenger,  T.  McDonnell,  12  m  

Cleaning  offices:  D.  Chartrand,  12  m.  $60;  E.  Roy,  12  m.  $120  

Bell  Telephone  Co.,  exchange  service:  office,  11m.  19  d.  to  Mar.  31,  $64.95;  Mr.  Bourgouin's 
residence,  12  m.  to  July  12,  1912,  $44;  conversations,  $2.37   

Montreal  Light,  Heat  &  Power  Co.,  electric  light  

Sincennes,  McNaughton  Line,  rent  of  offices,  12  m  

St.  Germain,  F.,  commission:  on  collections  $3,762.29,  on  sale  of  linseed  oil  $314.38  

Cab  fares  $42,  laundry  $12,  postage  $15.92,  sundry  $26.33  


Carried  forward . 
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Canal  Statistical  Offices:  Salaries  and  Contingencies— Concluded. 


Brought  forward. 


Lachinc  ($2,747.75)— 

Collector,  J.  A.  Thesserault:  12  in.,  $1,200;  Sundays,  259.5  h.  at  20c. . 
Asst.  collector,  Frs.  Robineau:  12  m.,  $780;  Sundays,  259.5  h.  at  20c. 

Cleaning  office,  L.  Daoust,  12  m  

McLaughlin,  Jos.,  rent  of  office,  12  in. 


to  Mar.  31, 1912,  $29.17; 
,  water  rates  $48  


conversations,  $13.31 


Sundays,  180  h.  at  20c. 
Sundays,  324  h.  at  20c. , 


Bell  Telephone  Co. :  exchange  service,  10  m 
Coal  $65.77,  electric  light  $43.70,  postage  Si 
Soulangrs  Canal  ($1,876.93)— 

Statistical  officer,  H.  Dauth:  12  m.,  $1,080 
Assistant,  E.  VV.  Bourbonnais:  12  m..  $660; 
Cleaning  office  $18,  postage  $8.40,  sundry  $9.73 
Ste.  Anne's  Lock  ($1,019.65) — 

Statistical  officer,  R.  Dandurand:  12  in.,  $840;  Sundays,  450  h.  at  20c  

Cleaning  office  $12,  coal  $49.65,  wood  $17,  sundry  $11  

St.  Ours  Lock  ($754.80)— 

Statistical  officer,  P.  Mathieu:  12  m.  $660;  Sundays,  474  h.  at  20c  

Carillon  ($832.27)— 

Statistical  officer,  H.  Ladouceur:  12  m.  $060;  Sundays,  450  h.  at  20c  

Cleaning  office  $24,  wood  $42,  sundry  $16.27  

Grenville  ($721.85) — 

Statistical  officer,  F.  W.  Wade:  12  m.  $600;  Sundays,  450  h.  at  20c  

Cleaning  office  $14.50,  coal  $14,  coal  oil  $C.35  

Ottawa  ($1,749.26) — 

Statistical  officer,  Jas.  Daley:  12  m.,  $1,500;  Sundays,  420  h.  at  20c  

Cleaning  office,  E.  Shanley,  12  m  

Bell  Telephone  Co.,  exchange  service,  11  m.  to  Mar.  31,  1912  

Rent  P.O.  box  $4,  sundry  $9.18  

Smith's  Falls  ($504.40)— 

Statistical  officer,  J.  H.  Foster:  12  m.  $400;  Sundays,  357  h.  at  20c  

Coal  $28,  coal  oil  $2.50,  postage  $2.50  

Kingston  Mills  ($494.65)— 

Statistical  officer,  R.  Anglin:  12  m.,  $400;  Sundays,  357  h.  at  20c  

Coal,  3  tons  at  $7.75  :  

Chambly  ($1,528.40)— 

Statistical  officer,  L.  N.  Charron:  12  m.,  $780;  Sundays,  156  h.  at  20c  

Clerk,  Aug.  Demers:  12  m.,  $660;  Sundays,  156  h.  at  20c  

Cleaning  office  $24,  postage  $2  

Johns  ($1,810.49) — 

Statistical  officer,  J.  H.  Moreau:  12  m.,  $1,000;  Sundays,  156  h.  at  20c  

Assistant,  S.  H.  Brosseau:  12  m.,  $600;  Sundays,  156  h.  at  20c  

Coal  $31.25,  desk  $17.50,  cleaning  office  $48,  flowers  $6.75,  water  rates  $20,  sundry  $24.59. . . 
Peter's  Canal — 

Statistical  officer,  A.  McAskill,  12  m  >  

Bobcaygeon,  collectors:  J.  J.  Walker,  9.29  m.  at  $8.33;  R.  Pearson  2.71  m.  at  $8.33  

Gamebridge,  D.  H.  Gilchrist,  collector,  12  m  

Peterborough,  collectors:  Wm.  Collins,  12  m.,  $100;  H.  W.  Gillespie,  3  m.  at  $10;  A.  K. 

Richardson,  9  m.  at  $10  

Rosedale,  A.  E.,  Minthorne,  collector,  12  m  

Young's  Point,  P.  P.  Young,  collector,  12  m  

Sundry — 

Courtney  &  Sears,  premiums  on  guarantee  bond  ?  

Payne,  J.  L.,  travel  $90.22;  paid  for  translating  reports  re  Russian  railways,  $6  

King's  Printer's  Account  $667.01;  Stationery  Office,  Ottawa  $107.39;  express  $50.54  


Less— Charged  to  Sunday  Labour  (W— 150),  $1,461.60,  house  rent  deductions  $372. 
Total,  carried  to  page  W — 5  


St 


St 


Sunday  Labour. 

Carillon  and  Grenville  Canals:  May  $194.40,  June  $194.40,  July  $243,  Aug.  $194.40,  Sept. 

$437.40,  Oct.  $648,  Nov.  $518.40  (Page  W— 108) 

Chambly  Canal:  Aug.  $8.70,  Sept.  $106.80,  Oct.  $530,  Nov.  $424  (    "   W— 109) 

Cornwall  Canal:  April  $6.30,  May  $212.85,  June  $121.50,  July  $152.55,  Aug.  $121.50,  Sept. 

$272.70,  Oct.  $405,  Nov.  $320.40,  Dec.  $82.50  \  (Page  W— 112) 

Lachinc  Canal:  May  $682,  June  $562.75,  July  $746,  Aug.  $672.80,  Sept.  $872.50,  Oct.  $1,225.35, 

Nov.  $983.80,  Dec.  $196.20  (Page  W— 116) 

Murray  Canal:  April  $28.80,  May  $57.60  June  $57.60,  July  $72,  Aug.  $57.60,  Sept.  $57.60,  Oct. 

$72,  Nov.  $57.60,  Dec.  $14.40  (Page  W— 121) 

Carried  forward  


$  cts. 
22,511  34 


1,251  90 
831  90 

36  00 
420  00 

42  48 
165  47 

1,116  00 
724  80 
36  13 

930  00 
89  65 

754  80 

750  00 
82  27 

690  00 

31  85 

1,584  00 
120  00 

32  08 
13  18 

471  40 

33  00 

471  40 

23  25 

811  20 

691  20 
26  00 

1,031  20 
631  20 
148  09 

199  92 
99  96 
50  00 

220  00 
100  00 
150  00 

114  63 

96  22 
824  94 


38,407  46 
1,833  60 


36,573  86 


2,430  00 
1,069  50 

1,695  30 

5,941  40 

475  20 


11,611  40 


W— 150 
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Sunday  Labour— Concluded. 


Brought  forward. 


Rideau  Canal:  May  $428.85,  June  $417.15,  July  $578.55,  Aug.  $451.20,  Sept.  $436.35,  Oct. 

$1,396.80,  Nov.  $644.40  (Page  W— 122) 

Sault  Ste  Marie  Canal:  April  $111.60,  May  $214.20,  June  $223.20,  July  $284.40,  Aug.  $230.40, 

Sept.  $226.80,  Oct,  $288,  Nov.  $229.95,  Dec.  $115.20  (Page  W— 125) 

Soulanges  Canal:  May  $281.40,  June  $218.40,  July  $275.70,  Aug.  $218.40,  Sept.  $362.40,  Oct. 

$453,  Nov.  $362.40  (Page  W— 127) 

Ste.  Anne's  Lock:  May  $21.6"0,  June  $21.60,  July  $27,  Aug.  $21.60,  Sept.  $48.60,  Oct.  $72,  Nov. 

$57.60  (Page  W— 131) 

St.  Ours  Lock:  April.  $5.40,  May  $21.60,  June  $21.60,  July  $27,  Aug.  $22.80,  Sept.  $57.60,  Oct. 

$72,  Nov.  $57.60    (Page  W— 131) 

Welland  Canal:  April  $557.55,  May  $991.35,  June  $552.15,  July  $835.20,  Aug.  $567,  Sept.  $994.05, 

Oct.  $1,422,  Nov.  $1,137.60,  Dec.  $568.80  (Page  W— 138) 

Williamsburg  Canals:  April  $4.20,  May  $209.85,  June  $147.60,  July  $183.75,  Aug.  $147.60,  Sept. 

$261,75,  Oct.  $385.50,  Nov.  $313.65,  Dec.  $78.60  (Page  W— 144) 

Statistical  Offices  (Page  W— 149) 


Total,  carried  to  page  W — 5. 


Miscellaneous:  Gratuities  to  the  families  of  deceased  officials. 


Railways  and  Canals  Dept.:  daughter  of  the  late  A.  Dale  

Cornwall  Canal,  Staff:  daughter-in-law  of  the  late  Francis  Lalonde 

Cornwall  Canal,  Repairs:  widow  of  the  late  H.  A.  McDonald  

Lachine  Canal,  Staff:  legal  representatives  of  the  late  Jos.  A.  Giroux  $130,  Victor  Lamothe 
$120  


Lachine  Canal,  Repairs:  widow  of  the  late  Damase  Gratton,  $137.50,  Ed.  Riley  $104  

Murray  Canal,  Staff:  widow  of  the  late  Jas.  Coleman  

Rideau  Canal,  Staff:  widow  of  the  late  A.  P.  McDonell  

Soulanges  Canal,  Staff:  widow  of  the  late  G.  H.  Biron  $182,  D.  Denis  $90,  O.  Quesnel  $110 

St.  Ours  Lock,  Staff:  widow  of  the  late  Francois  Duval  

Welland  Canal,  Staff:  widow  of  the  late  E.  B.  Davidson  $100,   R.  Read  $120;  executors  of 

estate  of  the  late  P.  J.  Gallagher  $116,  P.  Smith.  $116  

Welland  Canal,  Repairs:  widow  of  the  late  Geo.  Howell  $79.50,  J.  H.  Patterson  $143  


Total,  carried  to  page  W — 5. 


Miscellaneous:  Unforeseen  Eipenses. 

Expenses  re  investigations  of  charges  of  political  partisanship,  for  details  see  Page  F — 40  

Hudson  Bay  Railway:  Collection  of  Revenue:  Compassionate  Allowances. 

Compassionate  allowance  to  the  father  of  the  late.  Alex.  Seymour,  who  was  drowned  while  in 
performance  of  his  duties  on  survey  work    (Page  W — 5) 

Compassionate  allowance  to  the  father  of  the  late  Gilbert  Smith,  jr.,  who  was  drowned  while 
in  performance  of  his  duties  on  survey  work  (Page  W — 5) 


$  eta. 
11,611  40 

4,353  30 

1,923  75 

2,171  70 

270  00 

285  60 

7,625  70 

1.732  50 
1,461  60 


31,435  55 


133  32 
115  00 
87  50 

250  00 
241  50 
111  50 
120  00 
382  00 
91  50 

452  00 
222  30 


2,206  82 


1,154  68 


350  00 
350  00 


700  00 
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Railway  Subsidies,  1911-12:  Paid  on  Construction. 


Algoma  Central  and  Hudson  Bay  Ry. — 

Michipicoten  branch,  25  m.  at  $6,400  

Sault  Ste  Marie  to  Hobon:  195  in.  at  $5,120  ($3,200+  60  p.c 
$3,200)  


Less— 10  p.c.  of  $998,400  held  for  completion. 

Paid  in  1901-2  (VV— 349)  

Paid  in  1902-3  (W— 293)  

Paid  in  1904-5  (W— 326)  


Atlantic,  Quebec  and  Western  Rv.:  Paspebiac  to  Gaspe,  102.4  m. 
subsidized  for  102  m.at  §5,038  ($3,200+60  p.c.  of  half  excess 

cost  over  $15,000  per  m.)  

Less — 5  p.c.  held  for  completion  

Paid  in  1907-8  (W— 141)  

Paid  in  1908-9  (VV— 154)  

Paid  in  1909-10  (W— 128)  

Paid  in  1910-11  (W— 133)  


Canada  and  Gulf  Terminal  Ry.:  Ste.  Flavie  to  Matane:  35.8  m 
at  $5,867.41  ($3,200+50  p.c.  $5,334.82,  excess  cost  over  $15,000 

per  m.)  

Less— Paid  in  1910-11  (W.— 133)  


Canadian  Northern  Quebec  Ry.:  St.  Jacques  Jet.  to  Rawdon, 
15.88  m.  at  $5,445.09  ($3,200+50  p.c.  $4,490.18,  excess  cost  over 
$15,000  per  m.)  

Canadian  Pacific  Ry. — 

Moosejaw,  northwesterly,  123  m.  at  $3,200  

Less — 3  p.c.  held  for  completion  

Paid  in  1909-10  (W— 128)  


Winnipeg  Beach  to  Gimli — 

9.43  m.  at  $3,200  

50  p.c.  of  $8,692.87  (excess  cost  over  $15,000  per  m.). 


Less,  charged  to  1912-13. 


Central  Ontario  Ry.:  Bancroft  to  Whitney:  40  m.  at  $3,200. . . 
60  p.c.  of  half  of  $130,213  (excess  cost  over  $15,000  per  m.). 


Less —  17  p.c.  of  $167,063  held  for  completion. 

Held  on  account  of  claims  

Paid  in  1907-8  (W— 141)  

Paid  in  1908-9  (W— 154)  

Paid  in  1910-11  (W— 133)  


Kettle  River  Valley  Ry.,  Midway  to  Merritt:  250  m.  at  $3,200, 

18.6  p.c  

Quebec  &  Lake  St.  John  Ry.,  from  35th  m.of  La  Tuque  branch  to 

La  Tuque  Falls,  4.3  m.  at  $6,400  

Quebec,  Montreal  &  Southern  Ry.,  Yamaska  to  L.  &  M.  Ry.:  50 

m.  at  $5,120  ($3,200+60  p.c.  $3,200)  

Less — Held  on  account  of  claims  

Paid  in  1908-9  (W— 154)  

Paid  in  1909-10  (W— 128)  


$  cts. 

160,000  00 
998,400  00 


99,840  00 
380, 624  00 
202,912  00 
341,440  00 


25,694  00 
64,000  00 
92,672  00 
208,896  00 
31,334  40 


11,808  00 
303,360  00 


30,176  00 
4,346  43 


128,000  00 
39,063  00 


28,400  21 
969  30 
76,861  36 
35,404  64 
24,601  32 


4,429  75 
43,414  55 
184,320  00 


cts 


1,158,400  00 


1,024,816  00 


513,876  00 


422,596  40 


210,053  59 
144,803  84 


393,600  00 
315, 168  00 


34,522  43 
4,346  43 


167,063  00 


166,236  83 


256,000  00 
232, 164  30 


Quebec  &  SaguenayRy.: 

at  $3,200;  66  p.c  

Paid  in  1912-13  


from  St.  Joachim  northeasterly,  62.8  m. 


St.  Mary's  &  Western  Ontario  Ry.,  amount  withheld  on  account  of 
claims,  (see  1908-9,  W— 154)  now  paid  

Thessalon  &  Northern  Ry.:  Thessalon  to  Sudbury:  1.91  m.  at 
$3,200  

Vancouver  &  Lulu  Island  Ry.:  Eburne  to  New  Westminster:  9.65 
m.  at  $6,400  


Total,  carried  to  page  W — 5. 


132,633  60 
27,64  1  60 


Paid 
in 

1911-12. 


$  cts. 


133,584  00 


91,279  60 

65,249  75 
86, 468  03 

78,432  00 
30, 176  00 


826  17 
148,800  00 
27,520  00 


23,835  70 

104,992  00 
365  00 
6,112  00 
61,760  00 


859,400  25 


W— 152 
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P.  E.  I.  Railway:  Working  Expenses,  Stores,  &e.:  Summary. 


Total  of  accounts  as  shown  on  page  W— 158  

Total  of  wages  as  shown  on  page  W — 158  

Detailed  with  capital,  page  W — 38  

Charged  to  capital,  but  detailed  above,  page  W — 38  

Stores  balance,  Apr.  1,  1911  (see  page  W— 134,  1910-11)  

Stores  balance,  Mar.  31,  1912  

Balance  of  sundry  transfers — open  accounts  

Balance  of  sundry  transfers — capital  

Suspense  account-  increased  accommodation  and  facilities. 
Charged  to  Working  Expenses,  (page  W — 5)   

Maintenance  of  way  and  structures  

Maintenance  of  equipment  

Traffic  expenses  

Transportation  expenses  

General  expenses  


115,416  03 
88,598  64 
1,107  33 

229,647  01 
15,193  90 


37,529  29 
63,548  56 


128,182  91 
8,334  71 


449,962  91 


687,558  38 


P.  E.  I.  Railway:  Working  Expenses,  Stores,  &c. 

Adams  &  Westlake  Co.,  Chicago:  coach  lamps,  6  at  §35;  B.  C.  guides,  24  at  26c.,  24  at  29c, 
12  at  88c.;  B.  C.  guide  strap,  50  ft.  at  17c  

Allan,  A.  A.  &  Co.,  Toronto:  agents'  caps,  29  at  $1.85;  police  caps,  2  at  §1.95  

Arbing,  W.,  Charlottetown;  truckage,  2,627  loads  at  20c,  389  at  25c,  2  at  50c  

Beer  &  Goff,  Charlottetown:  kerosene,  1;258  5  gal.  at  16fc;  brooms,  28  doz.  at  $2.94;  soap, 
18  cwt.  at  §3.90;  Gold  Dust,  38  pkgs.  at  24c;  coarse  salt,  6  bags  at  75c;  sundry,  §33.17 

Bruce,  D.  A.,  Charlottetown:  conductors'  and  policemen's  uniform  suits,  15  at  §20.50  

Cameron  &  Co.,  Charlottetown:  5,000  machine  bolts,  $97.73,  nails,  $52.25;  white  lead, 
$45;  locks,  $31.25;  shovels,  $29.50;  wrenches,  §24.90;  latches,  $24.50;  glass,  §24;  screws, 
$23.95;  saws,  $22.75;  sundry  §213.10  

Canadian  Car  &  Foundry" Co.,  Montreal:  body  bolsters,  30  at  $19.50;  truck  bolsters,  30  at 
$19.50;  brake  beams,  50  at  §3.10,  60  at  §3.50;  roller  side  bearings,  60  at  §3  

Canadian  Fairbanks  Co.,  Montreal:  scales,  platform,  §62,  counter  §7.75;  inspection, 
§2;  carbon  brushes,  12  at  42c  

Canadian  Fairbanks  Morse  Co.,  Montreal:  railway  depot  scale  for  Mt.  Stewart  station, 
$87.50;  inspection,  $1.50;  differential  block,  §33.60;  Brown  plain  steel  trolley,  $15. . 

Canadian  Pneumatic  Tool  Co.,  Montreal:  chipping  hammer  with  chisel  

Canadian  Steel  Foundries,  Montreal:  tower  couplers,  15  pr.  at  $19;  bolster  springs,  5, 1G0  lb. 
at  2§c;  spirals,  48  at  60c    

Canadian  Westinghouse  Co.,  Hamilton:  triple  valves,  2  pr.  at  $10.50;  coupling  rings,  500 
at  3c;  centrifugal  dirt  collector,  15  at  90c;  piston  rods,  36  at  50c;  carbon  brushes,  24 
at  25c;  sundry,  $7.11  

Charlottetown  Light  &  Power  Co.,  Charlottetown:  lamps,  134  at  20c,  50  at  25c,  20  at  35c, 
22  at  40c,  6  at  75c;  rubber  covered  wire,  1, 104  ft.  at  l{c,  1,558  at  2c;  coke,  330  bush, 
at  8c;  meter,  $20;  goosenecks,  2  at  §5;  cleats,  47  pkgs.  at  20c;  conduit,  100  ft.  at  8c; 
sundry,  $47.60  

Crabbe,  S.  W.,  Charlottetown:  iron,  84.16  cwt.  at  §2.10,  13  at  $2.20:  kerosene,  860.73  gal.  at 
17c;  oil,  raw,  86  gal.  at  $1.08,  boiled,  44.77  gal.  at  $1.10:  roofing,  4  sq.  at  $2.50,  34  at 
$3.25,  2  at  $3.50;  nails,  20  kegs  at  $2.40,  2  at  $2.45.  7  at  $2.60,  7  at  $2.65,  2  at  §3.50,  1  at 
$3.75,  4  at  $4.75,  \  at  $5;  glass,  $98.40;  nuts,  1,000  at  4c,  200  at  4Jc,  300  at  4ic,  350  at 
5c,  100  at5|c;  locks,  §71 .50;  files,  §61.30;  shovels,  §55.70;  paint,  $48  .07;  turpentine, 
41.7  gal.  at  84c,  5  at  $1.10;  varnish,  10  gal.  at  §4;  leather  belting,  50  ft.  at  18c,  34  at 
32c,  43  at  35c;  oil  cans,  §31 .67;  smoke  iacks  for  coach  lamps,  24  at  $1 .25;  copper  tubing, 
74  ft.  at  40c;  cut  spikes,  12  kegs  at  §2.40;  hinges,  $28.08;  steel,  cast,  126  lb.  at  lie, 
soft,  540  lb.  at  2\c;  washers,  §26.98;  machine  bolts,  $26.72;  saws,  $25.95;  lanterns, 
globes,  &c,  $25;  sundry,  $451.90  


Currie  &  Murnaghan,  Charlottetown  (§571 . 10)— 

Plumbing  in  stations,  labour  and  supplies:  Mt.  Stewart,  $105.75;  Charlottetown,  §48.70; 

Montague,  $35.45  

Contract,  Mt.  Stewart:  heating  station.  §346.20;  putting  in  extra  radiator,  §35  

Doull,  W.  P.,  Charlottetown:  wire,  256  ft.  at  2.2c,  500  at  2.75c,  200  at  3.2c;  loricated  con- 
duit, 148  ft.  at  12c;  dry  batteries,  48  at  30c;  lamps,  $12.20;  enclosed  fuses,  24  at  22c; 
side  arms,  4  at  §1.25;  sundry,  §43.72  

Drummond,  McCall  &  Co.,  Montreal:  steel  plates,  137.1  cwt.  at  $1.99;  steel  sheets,  15.52 
cwt.  at  $2.09,  3.77  at  $2.10,  11.46  at  $2.25;  freight,  Moncton  to  Charlottetown,  $20.58; 

Duchemin,  A.  &  Co.,  Charlottetown:  lime,  §112.15;  sundry,  $26.30  
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Fennell  &  Chandler,  Charlotte  town:  cement,  53  brl.  at  $2.45;  files,  $92.54;  flint-kote,  20  sq 

at  $4;  coal  hods.  C  doz.  at  ?4  50;  glass,  $15.55;  enamel,  2  gal.  at  $4;  sundry,  $35.05 
Goodyear  Tire  &  Rubber  Co.,  Toronto:  100  ft.  rubber  hose,  $66.35;  50  ft.  air  drill  hose, 
.63 


$20. 


Hamilton  Stamp  &  Stencil  Works,  Hamilton:  year  wheels  for  centennial  daters,  23  at  $1 .50 
punches,  $31.88;  badges  for  brakemen,  12  at  25e  

Hart-Otis  Car  Co.,  Montreal:  drawings,  &c,  and  castings  for  15  cars  at  $100  per  car;  travel 
ling  expenses  of  company's  engineer,  Pte.  du  Chene  to  Summerside,  $8.25  

Holman,  R.  T.,  Summerside:  hose,  water,  100  ft.  at  22Jc.,  rubber,  50  ft.  at  9c.;  carriage 
bolts,  $23.49;  hinges,  $20.35;  washers,  $16. 19;  axes.  2  doz.  at  $5;  mugs  and  tumblers, 
$9.78;  door  cheek  springs,  6at$1.15;  b.acket  lamps,  $6.60;  sundry,  $12.89  

Houston,  Jas.,  Charlottetown:  second  class  car  tops,  24  at  $2.25;  car  lamp  ventilators 
24  at  $1.25:  1  gallon  mea-ure,  $1  

Jack,  Watson,  &  Co.,  Montreal:  boiler  tubes,  10,857  ft.  at  13c;  steel  angles,  7.84  cwt.  at 
$1.72,  37.59  at  $1.83J,  26.32  at  $1.87;  freight,  $5.66  

Kiggins,  W.  R.,  Charlottetown:  car  roof  safes,  24  at  $1.50;  pipes,  smoke,  12  at  $2,  cold  air 
12at$l;  oil  cans,  24  at  35c,  6  at  50c.,  12  at  $1.25;  roof  plates,  12  at  $1 .50;  coal  bunkers 
for  passenger  cars,  6  at  $2.75;  cab  lamps,  6  at  $1 .25;  lamp  cases,  6  at  $1;  sundry,  $25.70 

Lamoureux,  C.  E.,  Montreal:  conductors'  summer  uniforms,  16  at  $16.90  

Lewis  Bros.,  Montreal:  turnbuckles,  60  at  $1.25;  Swedish  iron,  509  lb.  at  3|c;  freight, 
$1.02  


Miner,  W.  H.,  Chicago,  stop  castings  and  verfleal  thimbles,  15  sets  at  $13  

Moore  &  McLeod,  Charlottetown:  material  and  labour  decorating  station  at  Charlottetown 

for  King's  coronation,  $50;  wall  paDtr,  $11.30;  table  cloth,  $5.95;  cotton,  $4.03  

McAvity,  T.  &  Sons,  St.  John,  N.B.:  Hancock  loco,  inspirators,  4  at  $55,  2  at  $62.50;  Muntz 

metal.  324  lb.  at  17ic;  brass  screws,  $47.42;  1  brl.  washing  soda,  $3.53  

McColl  Bros.,  Montreal,  yesta  drilling  compound,  763  lb.  at  10c  

McCord  &  Co.,  Chicago,  journal  boxes,  complete,  120  at  $2.95  

McKenna,  John.  Charlottetown:  soap,  10  boxes  at  $4;  matches,  3  cases  at  $4.75;  coarse  salt, 

18  bags  at  75c;  brooms,  $1 .30  

McKinnon,  J.  J.,  Charlottetown:  brooms,  24  doz.  at  $3.38,  samples,  $1.25;  angle  lamps, 

globes,  &c,  $36  55;  mantles,  4j  doz.  at  $2 .40;  vapourizers,  3  at  $3;  sundry,  $7.71  

McLellan,  A.  J.,  Richmond,  wood,  23j  cords  at  $2.50  

McLeod,  M.  &  A.,  Charlottetown:  kerosene,  2,078.2  gal.  at  16c;  soap,  16  boxes  at  $2.55; 

matches,  2  cases  at  $4 .50;  sundry,  $7.88  

National  Roofing  Co.,  Tonawanda,  N.Y.:  Triumph  Brand  roofing,  40  sq.  at  $2.25|;  duty, 

$23;  freight,  $5.80  

Nobles  &  Hoarc,  London,  Eng.,  varnish,  40  imp.  gal.  at  $5.20  

Paton,  Jas.,  Charlottetown:  chairs  and  stools,  $27.95;  shade  linen,  85£  yd.  at  25c,  3§  at 

35c;  linoleum,  16  yd.  at  $1 . 25;  rollers,  $8.60;  sundry,  $18.18  

Pedlar  People  Ltd.,  Oshawa:  metallic  shingles,  35  sq.  at  $4.25;  sundry,  $14  .04  

Piper,  Hiram  L.,  Co.,  Montreal,  switch  lamps,  lj  doz.  at  $44.40  

Portland  Rolling  Mills,  St.  John,  N.B.:  soft  steel,  17.5  cwt.  at  $2.15  ,  27.68  at  $3.10,  6.76 

at  $3.30  

Positive  Lock  Washer  Co.,  Newark,  N.J.,  positive  lock  washers,  50  M.  at  $4.55  

Provincial  Governement,  Charlottetown,  concrete  pipe,  100  ft.  at  87c  

Public  Works,  Dept.  of,  Charlottetown:  14  creosoted  piles,  $189;  culvert,  18-in.,  57!  ft.  at 

87c,  24-in.,  20  ft.  at  $1.22  

Record  Foundry  &  Machine  Co.,  Moncton,  globe  heaters,  9  at  $6,  4  at  $7.80  

Robertson,  Wm.,  &  Son,  Halifax,  Yarmouth  duck,  210  yd.  at  25.57c  

Rogers  Hardware  Co.,  Charlottetown:  nails,  39  kegs  at  $2.29,  4  at  $2.44,  2  at  $3.09,  2  boxes 

at  $1.65,  4.61  cwt.  at,  52.S4-  machine  bolts,  $88.25;  461*  ft.  pipe,  $84.98;  white  lead, 

13  cwt.  at  $5.80;  screws,  $38.86;  coach  screws,  $32.38;  barbed  wire,  14.3?  cwt.  at  $2.53; 

staples,  10  kegs  at  $2.50;  pitch,  89  gal.  at  15c,  51  at  16c;  Beehive  felt,  321  lb.  at  i)c; 

tar  paper,  32  rolls  at  42c;  knives,  $12;  wrenches,  $10.50;   1  doz.  stable  brooms,  $10; 

roofing,  3  rolls  at  $2.25;  sundry,  $23.04  

Rogers,  B.,  Charlottetown:  gravel,  3.750  cu.  yd.  at  2c  

Safety  Car  Heating  and  Lighting  Co.,  Montreal:  steam  heating  supplies,  $63.18;  locking 

devices,  50  at  20c  

Spear  Stove  and  Heating  Co.,  Philadelphia:  fire  pots,  12  sets  at  $5.60  

Springer  Lock  Manufacturing  Co.,  Belleville:  box  car  locks,  30i72  doz.  at  $4.98  

Standard  Drain  Pipe  Co.,  New  Glasgow:  8-in.  pipe,  260  ft.  at  20c  

Stanley  Bros.,  Charlottetown:  duck,  113J-  yd.  at  15}c,  442!  at  32c;  whisks,  $10.20;  scrub- 


bing flannel,  25  yd.  at  38c;  duster  cotton, 
towels,  $6.70;  table  cloth,  $4.45;  felt,  63c. 


134|  yd.  at,  6!c;  towelling,  48  yd.  at  15c. 


Stanley,  Shaw  &  Peardon,  Charlottetown:  nuts,  square,  10  cwt.  at  $4,  10  at  $4.10,  8  at  $4.30, 
2  at  $4.50,  hexagonal,  4  cwt.  at  $5.15,  1  at  $5.25,  2  at  $5.75;  cotton  seed  oil,  90.55  gal.  at 
95c;  spades,  12  doz.  at  $7;  fire  brick,  1,300  at  4c;  round  cane,  36  lb.  at  80c;  nails,  6 
kegs  at  $4.48;  tacks,  $23.91;  water  closet  and  tank,  complete,  $18.50;  pumpheads, 
S16.50;  sundry,  $84.44  


Carried  forward. 
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Sterns  Bros.,  Souris:  Rubberoid  roofing,  32  sq.  at  $3.60;  nails,  11  kegs  at  $2  95,  11  at  $3,  1 
at  $3  25;  hard  stone,  128.5714  tons  at  35c.,  loading,  $12  85;  provisions,  $14  04;  sundry, 


814.88. 


Stevenson,  M.,  Charlottetown:  stovepipe,  2,875  lb.  at  3jC,  69  at  4c.,  elbows,  89  at  10c;  2nd 
class  car  tops,  12  at  $2.25;  oil  cans,  36  at  35c,  12  at  SI;  oilers.  12  at  75c;  fillers'  lamps, 

24  at  35c;  sundry,  $14.15  

Stewart,  Bruce  &  Co.,  Charlottetown:  castings,  114,950*-  lb.  at  2Jc;  plumbing,  $90;  flexible 
steel  wire,  $63.18;  packing,  $52.23;  augers  and  bits,  $46.58;  gasoline,  138  gal.  at  23c 
4  oil  boxes,  1,120  lb.  at  2\c;  ells,  $24.90;  unions,  824.71;  globes,  &c,  $24.43;  chain, 
$18.10;  sash  cord  and  twine,  $15;  Lunkenheimer  valves,  $14.65;  sheet  brass,  29  lb.  at 

45c;  annealed  steel,  65  lb.  at  18c;  blocks,  $11  50;  sundry,  $197.35  

Watson-Stillman  Co.,  New  York:  jackohol,  431  gal.  at  $1.90  

Weights  and  Measures,  Department  of,  Charlottetown:  inspecting  scales  

Whitlock,  S.  J.,  Charlottetown:  first  class  car  tops,  13  at  $7.50;  drinking  cans,  train,  48  at 
$1.15,  engine,  12  at  65c;  lamp  smoke  jacks,  12  at  $1.25,  21  at  75c;  w.  c.  extensions,  12 
at  $1 .50;  tallow  kettles,  18  at  75c;  hot  air  radiators,  6  at  $2;  oil  and  grease  cans,  24  at 
35c;  stove  bodies,  4  at  $2;  sundry,  §37.65 
Payments  under  $50:  repairing,  typewriters,  $34.13,  clocks,  $22,  lamp3  and  tank,  $21.45, 
furnace,  $4.94;  cartage,  &c,  $80.50;  ladders,  $69;  uniform  caps,  $55.55;  well  boring, 
$49.50;  sledge  and  axe  handles,  $44  25:  2  Wabash  headlights,  $44;  oil,  $40.80;  asbestos 
pipe  covering,  $40.50;  coating  boilers,  $39.50;  woodwork,  $38. 25;  air  brake  compound, 
$37.40;  meals  to  snow  shovellers,  835.80;  dies,  $34;  alcohol,  $31.50;  saws,  $31.14; 
exDenses  entertaining  British  Press  Co.  at  Summerside,  $30;  express,  $28.43,  double 

coil,  $25.20;  sundry,  $678.30  

Board  on  Elmira  Branch:  O.  J.  McCluskev,  $80;  J.  K.  McGrath,  $93;  H.  H.  Shaw,  $16. 

Brush:  40  loads  at  25c,  156  at  30c,  145  at  35c,  20  at  40c,  6  at  42c,  92  at  50c  

Commission  on  ticket  sales  

Commission  on  wharfage  

Compensations  ($606) — 

Damage  to  property  at  Bloom  field  from  railway  right  of  way,  B.  Gallant  

Hay,  &c,  destroyed  by  fire:  H.  Bynon,  $84;  T.  McFadyen,  $35;  T.  McNeill,  $28;  N. 

Ramsay,  §60  

Animals  killed  on  track:  L.  Boyle,  heifer,  $15;  H.  Coffin,  sheep,  $4;  F.  McVarish,  bull, 

§25;  J.  Wood,  sheep,  $5  

Customs  duties  on  goods  imported  for  use  of  P.  E.  I.  Railway 

Damages  to  and  loss  of  freight  

Guarantee  premiums:  Employers'  Liability  Assurance  Corporation,  $50;  Guarantee  Co.  of 

North  America,  $66  50  

Horse  hire:  J.  Adams,  $79.50;  J.  Cannon,  $12;  A.  E.  Clarke,  $14.50;  E.  Lavie,  $27;  H.  R 

Moase,  $32.50;  O.  J.  McCluskey,  $411;  C.  Somers,  $17;  sundry,  $10  

Ice:  Godkin  Bros.,  17.85  tons  at  $4;  S.  McDonald,  $39;  W.  B.  McNeill,  840  

Postage,  &c:  stamps,  $297;  rent  of  P.  O.  boxes,  $2  

Sand:  Jos.  McDonald,  98  tons  at  60c;  S.  C.  Clarke,  3  loads  at  $1  

Subscriptions  

Travel:  J.  J.  Bethune,  $156;  A.  E.  Clarke,  830;  C.  H.  Dingwell,  $29.75;  D.  Garrett,  $17  60; 
W.  T.  Huggan,  $31  75;  C.  O.  Maguire,  §87.53;  R.  Matheson,  $15;  O.  J.McCluskey,  $189; 
A.  McDonald,  $19.25;  B.  McEachern,  $159;  J.  K.  McGrath,  $178.65;  H.  McLeod,  $68.35; 
W.  S.  Poole,  $46.75;  G.  A.  W.  Robertson,  $179.05;  J.  C.  Sangster,  $15.05;  G.  A.  Sharpe, 

$173  .95;  H.  H.  Shaw,  $28  .65;  payments  under  $15,  $51.65  

Wharfage . 


Stationery  Office,  Ottawa:  government  publications. 


Advertising  ($1,554.84). 

Amherst:  'News',  §51:  'Sentinel',  $20.85  

Arichat:  'Canso  Times',  $20.85;  'Richmond  County  Record',  $20.85  

Baddeck:  'Victoria  News':  

Boston:  'A.  B.  C.  Pathfinder  and  Railway  Guide'  

Bridgetown:  'Monitor  Sentinel'  

Campbellton:  'Graphic'  

Charlottetown:  'Examiner',  $15.90;  'Guardian,  $143.81;  'Herald',  $20 ;  'Islander',  §20.85; 
'Patriot',  $123  74;  'Watchman',  $77  

Chatham,  'Gazette'  

Dartmouth,  'Patriot'  

Fredericton,  'Mail'  

Glace  Bay,  'Gazette'  

Halifax:  'Acadian  Recorder',  $51;  'Chronicle',  $39.45;  'Echo',  $39.45;  'Presbyterian  Wit- 
ness', $20.15  

Moncton:  'L'Evangeline',  $25.50;  'Transcript',  $51  

Newcastle:  'North  Shore  Leader',  $20.85;  Union  Advocate',  $20.85  

New  Glasgow,  'Eastern  Chronicle'  

North  Sydney,  'Herald'  


Carried  forward. 
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Advertising — Concluded. 

Pictou,  'Advocate'  

Port  Hood,  'Greetings'  

Port  Hawkesbury,  'Journal  Bulletin'  

Richibucto,  'Review'  

Sackville:  'Albert  Journal'.  $20.85;  'Tribune',  $20.85  

Springhill,  'Tribune'  

St.  Andrews,  'Beacon'  

St.  John:  'Evening  Times',  $51;  'Maritime  Farmer',  $8.63;  'Telegraph',  $51 . 

Summerside:  'Journal',  $17.08;  'Pioneer  ,  $02.95  

Sydney,  'Daily  Record'  

Sydney  Mines,  'Searchlight'  

Tignish,  'Impartial'  

Truro:  'Times',  $20.85;  'News',  $7.55  

Westville,  'Free  Lance'  

Woodstock,  N.S.,  'Sentinel'  


Coal.  ($45,187). 

Acadia  Coal  Co.,  Stellarton:  blacksmith's  coal,  75?  tons  at  $3.80  

Full,  Geo.  E.,  Charlottetown:  anthracite  stove  coal,  222.45  tons  at  $6  

Intercolonial  Coal  Mining  Co.,  Westville:  coal,  steam,  10,349  tons  at  $3.20;  slack,  2,626* 

tons  at  $2;  screened,  295  tons  at  $3  20  

Inverness  Railway  &  Coal  Co.,  Inverness:  coal,  run  of  mine,  767.6  ton3  at  $3,  steam,  576.6 

tons  at  $3  .20,  screened,  32.4  tons  at  $3  20  


Freight  ($979.42). 


Carvell  Bros.,  Charlottetown  

Charlottetown  Steam  Navigation  Co.,  Charlottetown. 

Dunn,  Capt.  Geo.,  Souris,  on  rails  

Marine  Department,  Charlottetown  

Nichol,  T.,  Charlottetown  


Intercolonial  Railway  ($24, 476 .81 ). 

Services  of  engineers,  $3,219.74;  inspection,  $161.20;  travel  and  outlay,  $1,509.01 

Stationery,  $1,259.86;  printing,  $108.21;  advertising,  $59.17  

Labour,  $299.25;  distributing  time  tables,  $111;  freight,  $80.15;  damages  to  freight,  $64.79 
Lumber:  oak,  $1,178.01;  pine,  $666.97;  spruce,  $310.19 
Oil:  signal,  553  gal.  at  52c,  724*  at  62*c;  engine,  1,782*  gal.  at  38*c;  freight  car,  1,290* 

gal.at26*c;  boiled,  133*  gal.  at  96c.,  171 J  at  $1.15;  lamp,  549  gal.  at  52c;  seal,  1, 159*  gal 

at  17*c;  raw,  117*  gal.  at  $1.17;  crude,  2,211*  gal.  at  5*c;  spindle,  181*  gal.  at  48*c. . 
Waste,  cotton,  142.4  cwt.  at  $8.65,  wool,  13.22  cwt.  at  " 
Varnish,  50  gal.  at  $2  50,  25  at  $3;  Japan,  176*  gal.  at  $1 

44*  gal.  at  $3;  turpentine,  45  gal.  at  58c,  42  at  93*c; 

brushes,  $48  .26   

Iron,  $534.16;  pipe,  $85.49;  tin,  ingot,  $211 .50,  block,  $177.21;  copper,  ingot,  $315.25,  wire, 

$10  62;  steel,  $314.14;  lead,  antimonial,  $72,  pig,  $28;  zinc,  $85.28  

Forgings:  iron,  70,885  lb.  at  3c;  steel,  34, 505  lb.  at  3c,  4,980  at  5c  

Steel  brake  shoes,  18.5  cwt.  at  $2.40,  220.7  at  83.20,  22  at  $3.70;  brake  screws,  $51.76  

Track  bolts  and  nuts,  4,000  at  4c;  nut  locks,  6,000  at  2*c;  sq.  nuts,  1,670  lb.  at  6c;  nuts 

$9.39;  turn-table,  $167.50;  draft  springs,  $43.75  

Car  door  hangers,  50  sets,  $225;  car  locks,  knobs,  &c,  $136.05;  sash  locks  and  openers,  $34  .20; 

padlocks,  &c,  $38 

Hose:  airbrake,  1,000  pes.  at  $1  20;  steam,  100  pes.  at  $1 . 18;  rubber,  $115.04,  signal,  50  pes.  at 
$1.10 


.45;  rod  cup  grease,  719  lb.  at  8|c 
paint,  $156.37;  black  engine  finish, 
varnish  oil  soap,  458  lb.  at  8c;  paint 


Lanterns,  lamps,  &c,  $205.48;  stoves,  9  at  $6;  shovels,  $44.66;  battery  coppers,  $41.29. 

Cement,  $57.72;  sheet  rubber,  $48  05;  bluestone,  $42.31;  track  spades,  $38.04  

Leather,  lacing,  $93.64,  belting,  $29.55;  moroccoline,  $57.95;  curled  hair,  $45  

Tents,  $118.80;  blankets,  $53.60;  sundry,  $895.89  


/.  C.  Ry.  and  P.  E.  I.  Ry.  Employees'  Relief  and  Insurance  Association. 

P.E.I.  Railway:  contribution  to  fund,  13  m.  to  Apr.  30,  1912  

/.  C.  Ry.  and  P.  E.  I.  Ry.  Employees'  Provident  Fund  ($4,501.38). 

P.  E.  I.  Railway's  contribution  being  amount  equal  to  total  deductions  from  employees 
Medical  examination  of  employees  

Carried  forward  


$  cts. 
31,085  72 


20  85 
20  85 
20  85 
20  85 
41  70 
18  55 
8  00 
110  63 
80  03 
51  00 
20  85 
24  54 
28  40 
20  85 
6  00 


286  90 
1,334  70 

39,313  80 

4,251  60 


19  52 
478  18 
450  21 

30  28 
1  23 


4,889  95 
1,427  24 
555  19 
2,155  17 


2,923  57 
1,402  79 


816  64 

1,833  65 
3,410  70 
883  80 

630  84 

433  25 

1,488  04 
345  43 
186  12 
226  14 

868  29 


650  00 


4,455  38 
46  00 


107,374  28 
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P.  E.  I.  Railway:  Working  Expenses,  Stores,  &c— Continued. 

Brought  forward  

Legil  Services  ($52.25). 
Inman,  G.  S.,  Charlottetown:  services  re  purchase  of  land  for  Murray  Harbour  Branch  

Lighting  (91,517.45). 

Charlottetown  Light  and  Power  Co.,  Charlottetown:  electric  lighting,  1  y.  to  Mar.  31,  1912, 

M.  watts  at  11c,  round  house,  5,800,  station,  2,650,  freight  shed  and  office,  957;  coke,  §2. 
Montague  Electric  Co.,  Montague:  electric  lighting,  1  y.  to  Mar.  31,  1912,  103  M.  k.w  at  12c. 
Sun  Electric  Co.,  Summerside  ($468.32)— 

Lighting,  12  m.  to  Mar.  31,  1912,  M.  watts  at  13jC,  station  and  dwelling,  1,079,  freight 
shed,  256;  rent  of  2  meters,  $6  

Lights  at  $2  per  m.:  10  for  7  m.,  2  for  12  m..,  17  for  1.19335  m.,  1  for  4  m.,  9  for  .115  m. . 

Repairs  to  lights,  &c,  $10.45;  w.  p.  wire,  $8.10;  labour,  $6.10;  sundry,  $18.81—  


Lumber  ($11,149.62). 

Beaton,  A.  M.,  Melville:  boards,  8,657  ft.  at  $13.50;  shims,  15f  cords  at  $5  

Browncll,  J.  H.,  Xorthport:  hemlock,  2"  and  3',  96,522  sup.  ft,  at  $13;  1"  spruce  boards,  49,699 
ft.  at  §14,  20  ft.  long,  4,260  ft.  at  $15,  10  ft.  long,  1,095  ft.  at  $14;  hardwood  plank,  1,487  ft, 
at  $13  

Campbell,  R.  &  Sons,  Summerside:  freight  on  cedar  posts  bought  of  Edward  Smith  

Duchemin,  A.  &  Co.,  Charlottetown:  sheathing,  5,180  ft.  at  3c;  doors  and  frames,  5  at  $6.50, 
2  at  $9.50,  3  at  $12,  doors,  8  at  $2.65,  1  at  $3,  3  at  $5.50,  frames,  5  at  50c,  12  at  60c;  win- 
dows, $7,  sashes  and  frames,  $62.15;  hardwood  flooring,  1,580  ft.  at  4jc;  laths,  19  M  at 
$3;  5"  finish,  1,420  ft,  at  2}c;  shingles,  15  M  at  $2.25;  mouldings,  $33.73;  sundry,  $73.71 

Dixon,  Geo.,  Bradalbane:  boards  and  studding,  13,933  ft.  at  $13.75;  spruce  boards,  14,000 
ft.  at  $13.50;  \  cord  slabs,  $2  

Eraser,  E.  D.,  North  Lake:  boards,  3,700  ft,  at  $13.50;  scantling,  2,344  ft.  at  $15;  planing, 

Hogan,  M.  P.,  Charlottetown:  spruce,  881  ft.  at  1.2c,  8,511  at  1.6c,  5,750  at  1.75c,  547  at 

I.  8c,  2,7S0  at  2c,  250  at  4c;  sheathing,  125  ft.  at  l\c,  525  at  2c,  2,560  at  3c,  435  at  3Jc, 
337  at  4|c;  shingles,  7  M  at  $2.25,  12  at  $3,  7  at  $3.25;  pine,  499  ft.  at  3c,  1,425  at  3^c,  98 
at  4c;  t.  and  g.,  330  ft.  at  1.2c,  77  at  1.75c,  650  at  1.9c,  850  at  2c,  200  at  21c;  hardwood 
flooring,  800  ft.  at  4c;  gutter,  24  ft.  at  7c,  326  at  9c;  window  frames  and  sashes,  $23.90; 
h'emlock,  950  ft.  at  1.4c:  quarter  round,  $9.72;  door  casing,  320  ft.  at  2jc;  doors,  $7.50; 
truckage,  $15.95;  sundrv,  $<87.78  

Jenkins,  John  A.,  Melville:  car  flooring,  &c,  2",  3,364  ft.  at  S15;  scantling,  &c,  2"  x  4',  3,568  ft. 
at  $14;  spruce  boards,  2,262  ft.  at  $12.50;  hardwood  plank,  1,879  ft.  at  $13  

Likelv,  Jos.  A.,  St.  John:  oak,  7,505  ft,  at  $60,  white,  7,098  ft,  at  $40.90;  hard  pine,  9,760  ft. 
at  $2S.90,  5,502  at  $36  

Macdonald-Rowe  Woodworking  Co.,  Charlottetown:  pine,  boards,  &c,  1,272  ft.  at  3|c,  463 
at  3|c,  118  at  4c,  clapboards,  2,000  ft.  at  4£c,  448  at  2c,  deal,  510  ft.  at  5§c;  sheathing, 
500  ft.  at  1.9c,  2,278  at  3Jc,  654  at  4Jc;  doors,  14  at  $3.50,  3  at  $3.75,  frames,  13  at  75c, 
1  at  §1.25,  1  at  $3,  1  at  $3.50;  spruce,  800  ft.  at  IJc.,  1,600  at  2c,  200  at  2.2c;  moulding, 
465  ft.  at  lfc,  570  at  2c,  100  at  3Jc.  235  at  4c,  318  at  5^c;  window,  frames,  2 
at  $1.25,  5  at  $1.90,  3  at  $0,  sashes.  $21.40;  finish,  doors  and  windows,  919  at  2|c;  water- 
tables,  &c,  $22.32;  casings,  $14.12;  eave  brackets,  $9.20;  base  board,  $8.55;  planing,  &c. 
$21.13;  sundrv,  $41.33  

McDonald,  F.  S.,  Souris:  hardwood  plank,  22,433  ft.  at  $13.50  

McEachern,  C,  Hopefield:  spruce,  13,162  sup.  ft.  at  $13,  3,000  ft.  at  $12.50;  studding,  &c, 

II,  062  ft.  at  $13;  boards,  rough,  5,200  ft.  at  $14,  matched,  2,500  ft.  at  $16,  sheathing,  1,000 
ft.  at  $22.50;  sundry,  $13.65  

McKenzie,  A.  C,  Melville:  boards,  5,000  ft.  at  $12  

McLeod,  A.,  Hartsville:  boards,  6,790  ft.  at  $12.50  

McLeod,  John  G.,  Wood  Islands  North:  boards,  4,000  ft.  at  $12.50  

McLean,  P.,  Harmony:  lumber,  13,752  ft.  at  $12.50  

McPherson,  A.,  Belleview:  spruce  car  flooring,  7.83S  ft,  at  $15,  7,574  at  $15.50;  hardwood 

plank,  2,172  ft.  at  $14  

McPherson,  John  A.,  Belleview:  hemlock  plank,  10,072  ft.  at  $13;  spruce  car  flooring,  7,838 

ft.  at  $15.50  

Pickering,  D.  A.,  Summerside:  freight  on  lumber,  Pte.  du  Chene  to  Summerside  

Poole,  L.  M.  &  Co.,  Charlottetown:  spruce,  1,025  ft.  at  $8.50,  2,050  at  $11,  2,444  at  $17.50, 

4,058  at  $18,  2,200  at  $19;  shingles,  30  M  at  $2.25,  22  at  $2.75;  boards,  hemlock,  4,505  ft.  at 

$14,  pine,  517  ft.  at  $30;  flooring,  2,000  ft.  at  $19;  sundry,  $38.92  

Read,  Jos.  &  Co.,  Summerside:  freight  on  piles  

Reid,  M.,  Avondale:  boards,  18, 60S  ft.  at  $14;  studding,  4,132  ft.  at  $14;  short  paid,  13c  

Ross,  Alex.,  Surrey:  hemlock  boards,  5,000  ft.  at  $12  

Ross,  John,  Surrey:  hemlock  boards,  3,644  sup.  ft.  at  $12  

Saunders,  D.  J.,  Melville:  boards,  5,907  ft.  at  $12  

Carried  forward  


RAILWAYS  AXD  CANALS  DEPARTMENT:  EXPENDITURE  W— 157 

SESSIONAL  PAPER  No.  1 


P.  E.  I.  Railway:  Working  Expenses,  Stores,  &c— Continued. 

Brought  forward,  

Lumber — Concluded. 

Schurman,  M.  F.,  Co.,  Summerside:  spruce,  1,191  ft.  at  $16,  2,416  at  $17.50,  1,931  at  $18, 
4,022at$19,2,614at$20;  hemlock  boards,  1,399  ft.  at  $14,  5,500  at  $16:  sheathing,  1,562ft. 
at  $18,  1,023  at  $20,  100  at  $32.50,  1,350  at  $35;  doors  and  frames,  $91.75;  shingles,  5  M 
at  $2.25,  6  at  $2.35,  20  at  $2.75;  frames  and  sashes,  $46.10;  pine,  $40.05;  hardwood  floor, 
$18.06;  casing,  $7.15;  sundry,  $38.35  

Smith,  Colin,  Ellerslie:  spruce,  4,847  sup.  ft.  at  $12.50  

Smith,  Edward,  Sayabec:  cedar  posts,  3',  499  at  4c,  5',  1,011  at  6c,  8',  3,019  at  8.4c,  12', 
302  at28Jc  

Sterns  Bros.,  Souris  East:  boards,  514  ft.  at  $13.50,  8,035  at  $15  

Payments  under  $50:  boards,  $100.24,  piles  $48.75,  plank  $34.13,  scantling  $21,  shims  $15, 
sundry  $24.81  


Printing,  Lithographing,  &c.  ($5,747.09). 

Charlottetown:  'Herald',  $408.40;  'Examiner',  $489.64;  C.  P.  Fletcher,  $134-  G.  W.  Gar- 
diner, $138.14;  Haszard  &  Moore,  $1,382.78;  A.  Irwin,  $204.41;  Murley  &  Garnhum, 
$1,090.68;  J.  D.  Taylor,  $796.18  

St.  John,  N.B.,  Barnes  &  Co  

Summerside:  Journal  Pub.  Co.,  $418.09;  Pioneer  Pub.  Co.,  $527.45  


Telephones  ($421.74). 

Telephone  Co.  of  P.  E.  Island,  Charlottetown  ($418.89)— 

Rent  of  telephones,  1  y.  to  Mar.  31,  1912:  Charlottetown,  offices  and  officials'  residences 
I  y.  at  $314,  §  at  $329,  engineer's  office  $36;  Summerside,  offices  $60;  less  rebates 

$13.09  

Sundry:  messages  $11 .15;  rent  of  telephone,  G.  A.  Sharp's  residence,  July  11-Sept.  30, 

1911,  at  $15  per  year  extra  $3  . 33  

Sundry  messages  


Tics  ($16,009.23). 


Brownell,  J.  H.,  Northport:  hemlock  ties,  896  at  30c  

Buchanan,  Neil,  O'Leary:  ties,  1,451  at  30c  

Buckley,  D.  J.,  Rogersville:  ties,  592  at  17^c  ' 

Campbell,  R.  &  Sons,  Summerside:  ties,  21,443  at  37c;  culls,  469  at  15c  

Ellis,  Robert,  Jr.,  O'Leary:  ties,  4,187  at  30c  

Larkins,  J.  R.,  Richmond:  hemlock  ties,  57  at  27c;  ties,  192  at  28c  

Maloney,  John,  Rogersville:  cull  ties,  7,734  at  17jc  

Millar,  W.  H.,  Ellerslie:  hemlock  ties,  469  at  28c  

McCaull,  A.  A.,  Ellerslie:  hemlock  ties,  133  at  27c;  cull  ties,  246  at  10c  

McGregor,  J.  D.  &  P  A.,  New  Glasgow:  switch  ties,  31  sets  at  $30;  ties,  360  at  30c;  culls, 

21  at  20c  

McPherson,  A.,  Belleview:  ties,  1,268  at  29c;  switch  ties,  10  sets  at  $22.25  

Peppard,  S.  H.,  Port  Howe:  ties,  4,060  at  31c;  culls,  225  at  201c;  less,  $35.35,  freight  paid 

to  Capt  .  Vanember  in  1910-11  (W— 138)  

Pickering,  D.  A.,  Summerside:  freight  on  ties,  1,413  at  5c  

Read,  Jos.  &  Co.,  Summerside:  freight  on  ties,  6,911  at  6c  

Reid,  C.  E.,  Pugwash:  ties,  flatted,  1,444  at  32c,  sawn,  1,257  at  30c,  cull,  191  at  20c. . . . 
Payments  under  $50:  ties,  200  at  28c,  249  at  27c,  culls,  191  at  15c  


Water  ($1,580.49). 

Beaton,  A.  M.,  Melville:  supplying  water  to  tank,  1  y.  to  June  1,  1911  

Commissioners  of  Sewers  and  Water  Supply,  Charlottetown  ($1,530.49) — 

Water  supplied  round  house,  work  shop  and  depot,  12  m.  to  Dec.  1,  1911  (minimum  rate) 
$1,200,  less  $258  .45  for  first  quarter  paid  in  1910-11  

Water  service  for  above,  3  m.  to  Mar.  1,  1912  


Wheels  and  Axles  ($10,796.31 ). 


Bertram,  John  &  Sons,  Co.,  Dundas,  Ont.:  8  gear  wheels  

Canadian  Car  and  Foundry  Co.,  Amherst:  wheels,  3|-in.  core,  50  at  $9.81,  4-in.  core,  1  at 
$10  08,  348  at.$10  44,  52  at  $1 1 . 70,  5-in.  and  5J-in.  core,  120  at  $12 . 28| ;  axles  for  locomotive 
tender,  104.4  cwt.  at  $2.25  

Nova  Scotia  Steel  and  Coal  Co.,  New  Glasgow:  steel  axles,  264- 1  cwt.  at  $2.10  

Pyke,  Jas.  W.  &  Co.,  Montreal:  tires,  100  Krupp  hard  Martin  steel,  50  driving,  994.42  cwt 
at  $2  .60;  Krupp  steel  tired  wheels,  24  at  $47.50  


Carried  forward   174,738  46 
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P.  E.  I.  Railway:  Working  Expenses,  Stores,  &c— Continued. 

Brought  forward  

Track  Bolts  and  Spikes  ($S,t9t.5S). 

Nova  Scotia  Steel  and  Coal  Co.,  New  Glasgow:  track  bolts,  24,192  lb.  at  3.35c 
Portland  Rolling  Mills,  St.  John:  track  spikes,  11  gr.  tons  at  $51 .07,  15  at  $54.62 

Survey  Supplies  ($579.65). 


Buntain,  Alex.  R.,  New  London:  provisions  

McKenzie,  D.  &  Co.,  Clifton:  provisions  $161.77;  truckage  $6  

Pate,  M.  A.,  O'Leary:  provisions  •  •  ........... 

Sundry  payments  under  §50:  meat   $104.07;  provisions  $46  06;   board  and   lodging  $37; 
camping  supplies  $17.41;  rent  of  ground  $3;  truckage  $15;  wood  $11  


Total  accounts,  carried  to  page  W— 152  

P.E.I.  Railway:  C  ompassionate  Allowance  to  Jas.  Gunnip. 

Gunnip,  Jas.  (paid  to  his  executrix,  Mary  Ann  Gunnip):  allowance  for  injuries  received  when 
working  as  sectionman  on  P.E.I.  Ry.  (specially  voted)  


P.  E.  I.  Railway:  Wages:  Summary. 


Offices  at  Charlottetown. 

Locomotive  shops  

Car  shops  

Enginemen  

Trains  

Tracks  

Stations  

Branch  line  construction. . 
Sundry  


W— 158) 
W— 159) 
W— 160) 
W— 160) 
W— 160) 
W— 162) 
W— 165) 
W— 165) 
W— 165) 


Total,  carried  to  page  W — 152. 


P.  E.  I.  Railway:  Wages:  Offices  at  Charlottetown. 

Superintendent's  Office  ($8,339.20)— 

Superintendent,  G.  A.  Sharp,  12  m.  at  $200  

Chief  clerk,  A.  McDonald:  2  m.  at  $110,  10  at  $130  

Train  despatchers:   H.  McEwen,  12  m.  at  $125,   extra  time  $5.79;  assistant,  G.  A 

Hughes,  12  m.  at  $110,  extra  time  $16.92  

Stenographers:  L.  B.  Hughes,  12  m.  at  $45;  L.  J.  McDonald,  10  m.  at  $35  

Soliciting  freight  agent  $301 .54;  sundry  $384.95  


Accounting  Department  ($8,154.72) — 

Accountant  and  auditor,  W.  T.  Huggan,  12  m.  at  $130  

Paymaster,  G.  A.  W.  Robertson,  2  m.  at  $100,  10  at  $110  

First  clerk,  C.  H.  Dingwell,  2  m.  at  $75,  10  at  $85  

Cashier,  E.  R.  Bovyer,  12  m.  at  $60;  stenographers  $377.12  

Clerks-  E.  R.  Bell,  2  m.  at  $50,  6  at  $52.50,  4  at  $55;  W.  G.  Gillespie,  10  m.  at  $30;  J.  P 
Hooper,  2  m.  at  $30,  10  at  $45;  A.  C.  Maccannell,  2.852  m.  at  $50,  6  at  $65;  D.  L 
Mclnnes,  2  m.  at  $50,  6  at  $55,  4  at  $65;  C.  H.  Rowe,  2  m.  at  $25,  6  at  $45,  4  at  $52  50 

Mechanical  Office  ($4,560)— 

Mechanical  superintendent,  W.  S.  Poole,  12  m.  at  $130  

Car  foreman,  C.  R.  Harper,  12  m.  at  $85   

Engine  hoist  foreman,  P.  McQuaid,  12  m.  at  $85  

Inspector,  O.  N.  Baird,  12  m.  at  $80  ,  


$  eta. 
174,738  46 


810  43 
1,381  09 


71  50 
167  77 
106  84 

233  54 


Storekeeper  and  Mechanical  Accountant's  Office  ($5,414.47) — 

Storekeeper  and  mechanical  accountant,  S.  F.  Hodgson,  12  m.  at  $110  

Chief  clerk,  R.  McDonald,  2  m.  at  $75,  10  m.  at  $80  

Clerk,  J.  H.  Monaghan,  2  m.  at  $60,  10  at  $65  

Timekeeper,-  P.  V.  Robin,  2  m.  at  $60,  10  at  $62  .50  

Issuing  clerk,  R.  Meikle,  2  m.  at  $50,  10  at  $52,  extra  time  $5.70  

Receiving  clerk,  A  McDougall,  1.63  m.  at  $50,  9.231  at  $55,  extra  time  $26.14. 
Stenographers  


Totai,  carried  to  page  W — 158. 


157,509  63 


500  00 


26,468  39 
42,845  65 
33,702  48 
42,409  23 
38,845  24 
92,952  82 
63,140  64 
6,013  08 
3,682  03 


350,059  56 


2,400  00 
1,520  00 

2,842  71 
890  00 
686  49 


1,560  00 
1,300  00 
1,000  00 
1,097  12 


3, 197  60 


1,560  00 

1,020  00 

1,020  00 

960  00 


1,320  00 
950  00 
770  00 
745  00 
625  70 
615  31 
388  46 


26.468  39 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 159 

SESSIONAL  PAPER  No.  1 


P.  E.  I.  Railway:  Wages:  Locomotive  Shops. 

Machinists — 

Binns,  VV.,  2,885  h.  at  26c;  Bevan,  H.  J.,  1,488  h.  at  22c,  1,508  at  25c  

Chandler,  G.  H.,  3,112  h.  at  29c,  70  at  33c;  Egan,  J.  A.,  1,495  h.  at  25c,  1,620  at  27c... 

Groom,  F.,  3,027*  h.  at  29c;  Hale,  F.  EL,  2,838  h.  at  26c  

Keoughan,  T.,  2,9265  h.  at  22c;  Moore,  P.  P.,  1,428  h.  at  25c,  1,703  at  27c  

McNevin,  P.  W.,  2,914  h.  at  26c,  extra  $1  50;  Newsome,  A.  E.,  1,406  h.  at  24c,  1,469 

at  25c  

Vaniderstine,  H.  F.,  3,162*  h.  at  26c;  Wyatt,  W.,  3,629  h.  at  29c  


Fitters  and  heloers — 

Collings,  J.  A.,  3,396*  h.  at  29c,  140  at  32c,  extra  $2.25  

Miller,  J.  A.,  3,405*  h.  at  29c;  Matheson,  K.  A.,  3,087  h.  at  16c,  extra  $142  69. 
McPherson,  J.,  2,970  h.  at  28c;  Poole,  G.  W.,  2,939*  h.  at  22c,  extra  $3-  Rigo-s,  M.  T. 

3,015  h.  at  21c.  extra  $126  75  

Small,  J.  E.,  3,143  h.  at  23c,  227  at  32c,  extra  75c;  Trainor,  J.  J.,  2,988  h.  at  29c  


Blacksmiths  and  helpers — 

Butler,  T.,  3,070  h.  at  24c;  Craig,  P.,  722  h.  at  17c,  3,083  at  18*c  

Currie,  J.,  2,810  h.  at  26c;  Gillan,  T.,  3,040  h.  at  28c  

McNeill,  J.  A.,  3,419  h.  at  17c;  McQuaid,  P.,  3,030  h.  at  28c  

Meikle,  H.,  2,824  h.  at  17c,  extra,  $38.25;  Parkman,  John,  3,061  h.  at  17c. 
B  oilermakers  and  helpers — 

Cameron,  J.,  2,383  h.  at  28c,  950*  at  30c,  extra,  $15.75  

Galbraith,  M.  M.,  2,942  h.  at  18*c,  extra,  $1.50;  Higgins,  J.  L.,  2,172  h.  at  30c 
McClosky,  P.,  3,390  h.  at  26c,  extra,  $1.50,  back  pay,  1910-11,  $17  86  .. 
McEachern,  A.,  3,632*  h.  at  24c,  extra,  $52.63  


McKenzie,  J.  MoK.,  3,321*  h.  at  26c,  extra,  75c,  back  pay,  1910-11,  $42.90 
Chargehands — 

Fraser,  D.,  3 

Warren,  J. 
Apprentices — 

McCalder,  W.  A 


,020  h.  at  33c,  extra,  $1.50;  Houle,  A.  J.,  3,040  h.  at  33c. 
P.,  3,297  h.  at  31c;  Worthy,  G.  W.,  3,051  h.  at  30c  


1,470  at  20c. . . . 
h.  at  14^2,  934 


2,853  h.  at  25c;  McQuaid,  E.  G.,  1,593*  h.  at  16c, 

Puncher,  G.  B.,  2,988  h.  at  25c;  Stenteford,  B.,  3,043  h.  at  25c  

Boilerwashers:  J.  Herrell,  552|  h.  at  17c,  2,903  at  18c;  P.  McDonald,  551 

at  16c,  227*  at  18c  

Machinemen:  J.  Mortimer,  3,368  h.  at  17c;  T.  J.  Nelson,  2,938  h.  at  20c  

Stationary  firemen:  W.  Martin,  727  h.  at  15c,  2,838  at  17c;  D.  McDonald,  690  h.  at  15c, 

3,277  at  17c  

Nightwatchman,  J.  Sweeney,  2  m.  at  $45,  4,016  h.  at  16c  

Stationary  engine  driver:  M.  McCarey,  3,316  h.  at  21c  

Night  foreman,  Jos.  Winchester,  12  m.  at  $55  

Labourer,  P.  Walsh,  545  h.  at  14c,  2,857  at  16c  

Tinsmith,  L.  Worth,  2,896*  h.  at  18c  

Tool  room  keeper,  W.  D.  Cantwell,  3, 160  h.  at  16c  

Payments  under  $500:  labour,  $1,038.58;  helpers,  $942.72;  apprentices,  $215.97;  toolroom 
keeper,  $129.88  


Total  carried  to  page  W — 153 


P.  E.  I.  Railway:  Wages:  Car  Shops. 

Carpenters — 

Aitken,  T.  L.,  2,844  h.  at  25c,  extra  75c;  Brodie,  J.  McC,  2,928*  h.  at  22c,  extra,  $7.50 

Gillis,  M.,  2,890  h.  at  25c,  extra,  $1  50;  Henderson,  J.,  2,973  h.  at  25c  

Hine,  C,  2,941  h.  at  22c;  McDonald,  J.  W.,  3,037  h.  at  25c,  extra,  75c  

Walsh,  M.,  3,277*  hkat  25c;  Williams,  J.,  2,739  h.  at  22c;  sundry,  $151.62  

Painters — 

Craswell,  L.  H.,  3,328*  h.  at  17c;  Fyfe,  W.O.,  2,910  h.  at  25c  

Garnhum,  D.,  3,003^  h.  at  17c;  Hooper,  H.  C,  2,940*  h.  at  25c  

Waye,  D.,  2,864  h.  at  25c,  110  at  32c  

Car  inspectors:  J.  Carmody,  3,632*  h.  at  20c;  S.  G.  Corney,  11-4724  m.  at  $60,  extra,  $ii.  17 

J.  A.  Griffith,  10-6538  m.  at  $65,  extra,  $43.74  

Coalmen:  J.  Arbing,  553  h.  at  15c,  890  at  16c,  1,993  at  17*c;  G.  H.  Douglas,  sr.,  523  h.  at 

15c,  2,943  at  16c;  N.  Thistle.  523  h.  at  15c,  2,736  at  16c,    10  at  20c  

Chargehand,  Chas.  Simmons,  2,880  h.  at  32c  

Patternmaker,  John  Ross,  3,040  h.  at  27c  

Upholsterer,  I.  P.  McCoubrey,  2,992  h.  at  26c  

Machineman,  L.  V.  Vickerson,  3,039  h.  at  24c,  extra,  $8  .25  

Car  repairer,  L.  Spencer,  3,508  h.  at  19c,  extra,  $42  

Car  oiler,  P.  McKenna,  3,454*  h.  at  20c  

Yard  foreman,  D.  Garrett,  3,336  h.  at  20c,  extra,$5.25  

Lamptrimmer,  J.  Dowling,  3,891  h.  at  17c  

Carried  forward  


$  cts. 

1,454  46 
1,736  72 
1,615  85 
1,460  62 

1,463  82 
1,874  66 


1,032  02 
1,624  19 

2,241  19 
1,662  78 


1,429  87 
1,581  80 
1,429  62 
1,038  70 

968  14 
1,197  33 
900  76 
924  43 
907  23 

2,001  30 
1,937  37 

1,262  21 
1,507  75 

1,204  11 
1,160  16 

1,252  10 
732  56 
696  36 
660  00 
533  42 
521  37 
505  60 

2,327  15 


42,845  65 


1,363 

52 

1,467 

25 

1,407 

02 

1,573 

56 

1,293 

33 

1,245 

70 

751 

20 

2,162 

25 

1,642 

52 

921 

60 

820 

80 

777 

92 

737 

61 

708 

51 

690 

90 

672 

45 

661 

47 

18,897  61 

W— 160 


AUDITOR  GENERAL'S  REPORT,  1911-191.2 

3  GEORGE  V.,  A.  1913 


P.  E.  I.  Railway:  Wages:  Car  Shops— Concluded. 

Brought  forward  

Storeman,  A.  McKav,  10  m.  at  S47.50,  labour,  506  h.  at  15c,  283  at  18c  

Car  cleaner,  P.  Flynn,  3,638  h.  at  16c  

Temporary  men- 
Labour:  T.  A.  Costello,  $538.87;  J.  Mullins,  $561.38;  E.  A.  McLean,  $592.93;  J.  O'Neill, 

§506.81;  C.  Worth,  $553.90  

Car  repairer,  M.  H.  McKenzie,  3, 185  h.  at  19c,  extra,  $12   

Machineman,  H.  S.  Strickland,  2,266  h.  at  18c,  770  at  20c  

Carpenter,  J.  F.  Duffy,  2,751  h.  at  20c,  extra,  $1.50  

Payments  under  $500:  labour,  $5,631.58;  ear  cleaners,  $1, 136.79;  tankmen,  $769.48; 
car  repairers,  $532.08;  electrician,  $408.15;  carpenter,  $261.55;  apprentice,  $224; 
curtain  maker,  $159.24  

Total,  carried  to  page  W— 158  


P.  E.  I.  Railway:  Wages:  Enginemen. 


Drivers:  T.  Clarke,  $983  .39;  H.  Craswell,  $1,296.28;  J.  A.  Dalziel,  $1,652  .53;  P.  E.  Dorsey 
$1,214  59;  R.  Dougan,  $1,337.28;  J.  J.  E.  Doyle,  $1,264.80;  A.  Flynn,  $1,098.30;  J.  E 
Hunter  $1,412  82;  H.  J.  Love,  $1,219. 72;  J.  Millman,  $1,346.93;  P.  McCarey  $1,200.97 
D.  McDonald,  $1,077.44;  C.  McElmen,  $1,008.65;  G.  D.  D.  McEwen,  $1,479.54;  A.J 
McLaine,  $1,341.79;  J.  Yeo.  $1,231.60  

Firemen-  A.  Brennan,  $733 .73;  E.  Brown,  $861 .76;  A.  Cameron,  $1,095.77;  E.C.Cameron 
$796  31;  C.  Coyle,  $659.42;  J.  L.  Douglas,  $821.17;  J.  Hickey,  $644.27;  F.  J.  Higgins 
$507  26;  K.  A.  Matheson,  $6.03;  A.  McDonald,  $487.82;  J.  J.  Mclsaac,  $674.01;  O. 
McQuaid,$857.14;  R.  McWilliams,  $956.39;  B.  Paquet,  $626.98;  C.  Partridge,  $1,041.72 
T.  F.  Renton,  $1,105.84:  J.  T.  Revell,  $660.80;  B.  Simpson,  $502.23;  H.  W.  Sterns 
$518.11  

Cleaners:  E.  Cantwell,  $527.71;  C.  Carter,  $630.52;  S.  Gallant,  $538;  F.  Gillis,  $647.46;  J 
Hessian,  $629.95;  C.  Johnson,  $632.20;  R.  C.  Lee,  $610.57;  payments  under  $500 
$4,469.43  

Total,  carried  to  page  W— 158. .  :  

P.  E.  I.  Railway:  Wages:  Trains. 

Conductors-  B.  C.  Cox,  $1,242.36;  A.  Gillis,  $1, 112.24;  G.  W.  Hibbett,  $1,709.91;  J.  Mun- 
roe,  $1,511  26;  J.  F.  McDonald,  $1,492.42;  D.  McKenna,  $1,284.68;  T.  K.  Stanley, 
$1,178.72;  G.  Tanton,  $1,327.54  

Affleck,  A.:  conductor,  $49.98,  brakeman,  $764.16,  baggageman,  $15.28  

Arsenault,  A.:  brakeman,  $640.52;  baggageman,  $4.70  

Bagnall,  A.:  conductor,  $3.25;  brakeman,  $633.62  

Burns,  A.:  conductor,  $44  37;  brakeman,  $784.92;  baggageman,  $28.20  

Clark,  I.:  conductor,  $8.61;  brakeman,  $988.48  

Corbett,  W.;  conductor,  $9.75;  brakeman,  $562.52  

Davey,  W.  O.:  conductor,  $151.17;  brakeman,  $703.09;  baggageman,  $205.40  

Farquharson,  E.  W.:  brakeman  

Ferguson,  H.  A.:  conductor,  $51.66;  brakeman,  $847.06;  baggageman,  $109.75  

Harper,  A.  J.:  conductor,  $4.55;  brakeman,  $845.98;  baggageman,  $18.33  

Howatt,  A.-  conductor,  $143.17;  brakeman,  $770.83  

Howatt,  J.:  conductor,  $79.46;  brakeman,  $941 .22  

Hughes,  J.  H.:  conductor,  $670.93;  brakeman,  $331.87;  baggageman,  $188.48  

Jardine,  A.:  conductor,  $40  22;  brakeman,  $693.90;  baggageman,  $194.12  

Mahar,  Jas.:  conductor,  $52.13;  brakeman,  $617.33;  baggageman,  $5.17  

Martin,  E.:  conductor,  $28  42;  brakeman,  $628.21;  baggageman,  $283.89  

Moynagh,  E.:  conductor,  $47.71;  brakeman,  $793.46;  baggageman,  $10.81  

McAulay,  J.:  conductor,  $13.98;  brakeman,  $629.12;  baggageman,  $166.85  

McCarron,  P.:  conductor,  $1,137.21;  brakeman,  $86.16;  baggageman,  $12.93  

McDonald,  A.  J.:  brakeman,  $795.70;  baggageman,  $392.95  

McDonald,  F.:  conductor,  $24.07;  brakeman,  $201.20;  baggageman,  $651.91  

McDonald,  R.:  conductor,  $366.64;  brakeman,  $731.75;  baggageman,  $15.28  

McKay,  D.  A.:  conductor,  $34.78;  brakeman,  $958.32;  baggageman,  $38.78  

O'Riley,  J.:  conductor,  $5.04;  brakeman,  8686.41;  baggageman,  $73.57  

Power,  J.  S.:  conductor,  $21.88;  brakeman,  $597.69;  baggageman,  $204.04  

Ryan,  G.  S.:  brakeman,  $579.09;  baggageman,  $219.96  

Stewart,  J.:  brakeman  

Stitson,  H.  A.:  conductor,  $808.85;  brakeman,  $348.47;  baggageman,  $78.96  

Payments  under  $500:  brakeme:i,  $2,358.87;  sundry,  $124.05  


Total,  carried  to  page  W — 158 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 161 

SESSIONAL  PAPER  No.  1 


P.  E.  I.  Railway:  Wages:  Tracks. 


$  cts. 


Traekmasters'  office — 

Trackmasters:  J.  J.  Bcthune,  B.  McEachern,  each  12  m.  at  $90  

Clerk,  F.  Power:  2  m.  at  $45,  10  at  $50;  extra  time  $29.17  

Section  No.  1  ($1,963.69) 

foreman:  D.  McDonald,  314.3  d.  at  $2.50;  acting  foreman,  3.5  d.  at  $2.50  

Section  men,  618. 7  d.  at  $1.70;  flangermen,  19  d.  at  $3;  labour,  $60.40  

Section  No.  2  ($1,789.56) 

Foieinan:  H.  McQuaid,  308.6  d.  at  $2.10;  acting  foreman,  6  d.  at  $2.10  

Sectionmen,  610.2  d.  at  $1.60;  labour  $75.95;  carpenter  $58.75;  mason  $17.88  

Section  No.  3  ($1,791.05) 

Foreman:  P.  Goodwin,  320  d.  at  $2.10;  acting  foreman,  7  d.  at  $2.10  

Sectionmen,  573  d.  at  $1.60;  extra  men  $187.55  

Section  No.  4  ($3,776.53) 

Foreman,  R.  McDonald,  315  d.  at  $2.10  

Sectionmen,  619  d.  at  $1.60;  extra  gang  $415.65;  painters  $143;  sundry  $109.80  

Carpenters:  63.1  d.  at  $1.75,  454.6  at  $2,  52  at  $2.35,  110.3  at  $2.85  

Section  No.  5  ($1,798.56) 

Foreman,  M.  McKay,  311  d.  at  $2.10  

Sectionmen,  620  d.  at  $1.60;  extra  gang  foreman,  26  d.  at  $3;  labour,  &c.  $75.46  

Section  No.  6  ($1,655.20) 

Foreman:  M.  Berrigan,  241  d.  at  $2.10;  acting  foreman,  71  d.  at  $2.10  

Sectionmen,  603  d.  at  $1.60;  labour  $35.20  

Section  No.  7  ($1,693.84) 

Foreman:  H.  W.  Henderson,  235  d.  at  $2.10:  acting  foreman,  78.8  d.  at  $2.10  

Sectionmen,  527.8  d.  at  $1.60;  labour,  &c.  $190.38  

Section  No.  8  ($5,483.21) 

Foreman:  A  .  McKay,  288. 1  d.  at  $2.50,  with  extra  gang,  28  d.  at  $3.25;  acting  foreman 
25  d.  at  $2.50  

Sectionmen,  1,224.4  d.  at  $1.70;  labour  $880.49;  carpenters  $776.79;  painters  $485.90 

mason  $318.50;  sundry  $66.30  

Section  No.  9  ($2,226.05) 

Foreman,  D.  Cummings,  312.5  d.  at  $2.10  

Sectionmen,  631.4  d.  at  $1.60;  labour  $306.50;  carpenters  $253.06  

Section  No.  10  ($1,708.34) 

Foreman,  M.  Matheson,  313  d.  at  $2.10  

Sectionmen,  628.4  d.  at  $1.60;  labour,  &c.  $45.60  

Section  No.  11  ($1,699.75) 

Foreman,  A.  Nicholson,  310.5  d.  at  $2.10  

Sectionmen,  623.5  d.  at  $1.60;  extra  men  $50.10  

Section  No.  12  ($2,141.19) 

Foreman:  W.  McLeod,  311  d.  at  $2.10;  extra  gang  foreman,  76  d.  at  $3  

Sectionmen,  605.4  d.  at  $1.60;  carpenters  $207.75;  labour  ,&c.  $83.70  

Section  No.  13  ($2,310.20) 

Foreman:  D.  J.  White,  305.3  d.  at  $2.10;  acting  foreman,  9  d.  at  $2.10  

Sectionmen,  771.4  d.  at  $1.60;  labour,  &c.  $415.93  •.  

Section  No.  14  ($1,787.56) 

Foreman,  J.  Essery,  312.2  d.  at  $2.10  

Sectionmen,  547.7  d.  at  $1.60;  labour  $255.62  

Section  No.  15  ($4,624.69) 

Foreman:  R.  Heckbert,  279.4  d.  at  $2.50;  acting  foreman,  34  d.  at  $2.50  

Sectionmen,  606.3  d.  at  $1.70;  carpenters  $1,014.29  

Foreman,  extra  gang,  53  d.  at  $3;  labour,  &c.  $1,637.19  

Section  No.  16  ($1,658.70) 

Foreman,  W.  Gillis,  313.8  d.  at  $2.10  

Sectionmen,  595.7  d.  at  $1.60;  extra  men  846.60  

Section  No.  17  ($1,680.25) 

Foreman,  G.  Shea,  312  d.  at  $2.10  

Sectionmen,  611  d.  at  $1.60;  labour  $47.45  

Section  No.  18  ($1,719.85) 

Foreman:  M.  McDougall,  280  d.  at  $2.10;  acting  foreman,  32  d.  at  $2.10  

Sectionmen,  590  d.  at  $1.60;  labour,  &c.  $120.65  

Section  No.  19  ($1,729.78) 

Foreman:  G.  Walsh,  301.6  d.  at  $2.10;  acting  foreman,  12  d.  at  $2.10  

Sectionmen,  624.2  d.  at  $1.60;  labour,  &c.  $72.50  

Section  No.  20  ($1,665.96) 

Foreman:  P.  McKenna,  305  d.  at  $2.10;  acting  foreman,  8  d.  at  $2.10  

Sectionmen,  612.6  d.  at  $1.60;  extra  men  $28.50  

Section  No.  21  ($1,735.13) 

Foreman,  J.  Bernard,  313.6  d.  at  $2.10  

Sectionmen,  524.2  d.  at  $1.60;  labour,  &c.  $237.85  

Section  No.  22  ($2,252.11) 

Foreman:  R.  McMillan,  310.3  d.  at  $2.10;  acting  foreman,  3  d.  at  $2.10;  extra  gang  fore- 
man, 15  d.  at  $3  

Sectionmen,  432.8  d.  at  $1.60;  labour,  &c.  $856.70  


Carried  forward. 
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Brought  forward. 


Section  No.  23  ($2,309.68) 

Foreman:  E.  McK.  Campbell,  259.6  d.  at  $2.25,  with  extra  gang,  28  d.  at  $3;  acting  fore- 
man, 53  d.  at  $2.25  

Sectionmen,  580.8  d.  at  $1.60;  labour,  &c.  $593.05  

Section  No.  24  ($1,853.32) 

Foreman,  A.  Martin,  313.6  d.  at  $2.10  

Sectionmen,  545.1  d.  at  $1.60;  labour,  &c.  $322.60  

Section  No.  25  ($2,326.89) 

Foreman,  U.  M.  Gaudet,  313.8  d.  at  $2.25  

Sectionmen,  475.2  d.  at  $1.60;  labour,  &c.  $478.98;  carpenters  $232.88;  flangermen,  $74.40; 

painter  $74.25  

Section  No.  26  ($2,651.22) 

Foreman:  D.  W.  Enman,  189.4  d.  at  $2.10;  acting  foreman,  128.3  d.  at  $2.10  

Sectionmen,  866  d.  at  $1.60;  labour  $377.25;  carpenters  $186.70;  flangermen  $34.50  

Section  No.  27  ($1,661.05) 

Foreman,  J.  Fisk,  313  d.  at  $2.10  

Sectionmen,  605  d.  at  $1.60;  labour  $35.75  

Section  No.  28  ($1,751.50) 

Foreman:  J.  Ferguson,  291  d.  at  $2.10;  acting  foreman,  23  d.  at  $2.10  

Sectionmen,  605  d.  at  $1.60;  labour,  &c.  $124.10  

Section  No.  29  ($1,740.49) 

Foreman:  J.  J.  McKenzie,  271.4  d.  at  $2.10;  acting  foreman,  42  d.  at  $2.10  

Sectionmen,  575  d.  at  $1.60;  labour  $162.35  

Section  No.  30  ($1,677.56) 

Foreman,  M.  Fitzpatrick,  311.2  d.  at  $2.10.  .  .   

Sectionmen,  603.4  d.  at  $1.60;  labour  $58.60  

Section  No.  31  ($2,247.20) 

Foreman:  C.  McCormack,  257  d.  at  $2.10,  with  extra  gang,  68  d.  at  $3;  acting  foreman 
54  d.  at  $2.10,  extra  time  $4.80  

Sectionmen,  579  d.  at  $1.60;  labour  $458.90  f.  


Section  No.  32  ($3,178.77) 

Foreman:  J.  Cummings,  309.3  d.  at  $2.25,  with  extra  gang  3  d.  at  $3;  acting  foreman,  3 

d.  at  $2.25;  extra  gang  foreman,  31  d.  at  $3  

Sectionmen,  546.3  d.  at  $1.60;  labour  $1,175.55;  bridge  and  building  gang  $269.25;  flanger 

man  $55.20  


Section  No.  33  ($5,207.29) 

Foreman,  D.  Dowling,  245.1  d  at  $2.10,  with  extra  gang,  37  d.  at  $3.25  

Assistant  foreman.  72.8  d.  at  $2.10;  extra  gang  foreman,  27  d.  at  $3  

Bridgetender,  S.  Gorveatt,  12  m.  at  $50-  tie  inspector  52  d.  at  $3  

Sectionmen,  630.8  d.  at  $1.60;  labour,  &c.  $1,647.67  

Bridge  and  building  gang:  foremen  $84.85;  carpenters  $465.65;  mason  $198.25;  painters 
$100.75;  plasterers  $76  


Section  No.  34  ($1,767.95) 

Foreman,  D.  Lcclair,  312.5  d.  at  $2.10;  acting  foreman,  2  d.  at  $2.10  

Sectionmen,  621.5  d.  at  $1.60;  labour  $113.10  

Section  No.  35  ($1,792.83) 

Foreman:  G.  E.  Lane,  313.2  d.  at  $2.10;  acting  foreman  $2.10  

Sectionmen,  624. 1  d.  at  $1.60;  labour  $134.45  

Section  No.  36  ($1,719.47) 

Foreman,  J.  Curley,  315.3  d.  at  $2.10  

Sectionmen,  550.4  d.  at  $1.60;  labour,  &c.  $170.70  

Section  No.  37  ($1,640.60) 

Foreman,  C.  White,  310  d.  at  $2.10;  sectionmen,  618.5  d.  at  $1.60  

Section  No.  38  ($1,935.95) 

Foreman:  A.  McKenzie,  311.5  d.  at  $2.10;  extra  gang  foreman,  7  d.  at  $3.25;  ballast  pit 
foreman,  27  d.  at  $3.25  

Sectionmen,  610.5  d.  at  $1.60;  labour  $194.50  

Section  No.  39  ($1,648.66) 

Foreman:  J.  A.  Hume,  308  d.  at  $2.10;  acting  foreman,  5  d.  at  $2.10  

Sectionmen,  619.6  d.  at  $1.60  

Section  No.  40  ($1,833.87) 

Foreman:  W.  Cooper,  318  d.  at  $2.25;  back  pay  1910-11,  $5.29  

Sectionmen,  628.3  d.  at  $1.60;  labour  $107.80  

Section  No.  41  ($1,742.55) 

Foreman:  W.  Stewart,  280  d.  at  $2.10;  acting  foreman,  30  d.  at  $2.10  

Sectionmen,  610.5  d.  at  $160;  labour  $114.75  

Steam  shovel  gang:  engineer  $167.40;  craneman  $170.40;  fireman  $124;  cleaner  $95.40;  helper 

$38.40  


Total,  carried  to  page  W — 158. 
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Albany  C.  Cameron,  caretaker,  12  m.  $99.96;  cleaning  station  $4  

Albcrton  ($1,721.66) 

Agent,  Noil  Campbell:  11.42  m.  at  $73;  extra  time  $139  

Porter,  J.  H.  B.  Cail:  2  m.  at  $45,  9  at  $50;  extra  time,  11  m.  at  $5  

Relieving  agents,  porters,  &c.  $118;  charwoman,  12  m.  $36  , 

Bear  River  ($729.88) 

Agent,  Peter  T.  Power:  11.3119  m.  at  $53;  extra  time  $35.75  

Relieving  agents  $70.60;  charwoman,  12  m.  $24  

Bedford  ($775.36) 

Agent,  Jas.  J.  Trainor:  11.7706  m.  at  $55;  extra  time  $32.75;  rent  allowance,  12  m.  $60.. . 

Relieving  agent  $17.23;  charwoman,  12  m.  $18  

Belle  River:  John  Young,  caretaker,  12  m.  at  $6.25  

Bloomfield  ($928.45) 

Agent,  F.  1,.  Dougan:  7.9615  m.  at  $55;  extra  time  $89.50  

Rflieving  agents  $377.07;  charwoman,  12  m.  $24  

Bradalbane  ($1,000.74) 

Agent,  W.  H.  Slackford:  11.6861  m.  at  $66.50;  extra  time  $125.25  

Relieving  agents  $74.36;  charwoman,  12  m.  $24  

Cape  Traverse  ($852.61) 

Agent,  E.  Crosby  11.77  m.  at  S53;  extra  time  $130.50  

Relieving  agents  $74.34;  charwoman,  12  m.  $24  

Cardigan  ($866.52) 

Agent,  W.  M.  Flynn:  12  m.  at.  $64;  extra  time  $41.75  

Relieving  agent,  &c.  $32.77;  charwoman,  1"  m.  $24  

Charlottetown  ($19,501.83) 

Agent,  John  L.  Thomson:  12  m.  at  $90;  extra  time  $102.82;  rent  allowance,  12  m.  at  $10 

Asst.  agent,  J.  A.  Kelly:  12  m.  at  $80;  extra  time  $50  

Freight  clerk,  H.  Fitzgerald:  2  m.  at  §75,  10  at  $80;  extra  time  $138.88   

Freight  clerk,  M.  McLeod:  2  m.  at  $75,  10  at  $82.50;  extra  time  $32.78  

Freight  clerk,  P.  Ritchie:  7  m.  at  $45,  5  at  $50;  extra  time  $59.94  

Checker,  E.  Beer:  2  m.  at  $52.50,  6.92  at  $57.50;  extra  time  $13.89  

Checker,  J.  Praught:  2  m.  at  $52.50,  10  at  $57.50;  extra  time  $45.22  

Checker,  C.  McGregor:  2  m.  at  $47.50,  10  at  $52.50;  extra  time  $37.89  

Porter,  Geo.  Ingram:  56.8  d.  at  $1.50,  148.8  at  $1.80;  checking,  .6154  m.  at  $52.50,  4.0238 

m.  at  $57.50  

Porter,  G.  H.  Bell:  57.7  d.  at  $1.50,  271.2  at  $1.75  

Porter,  A.  Lafferty:  50  d.  at  $1.50,  236  at  $1.75;  checking,  .2692  m.  at  $57.50,  .7305  at 
$52  50 

Porter,  C .  F.  Do  vie :  57  d .  at  $L50,  223.8  at  $1.75,  29.5  at  $1.80;  extra  time.  87c  

Porter,  A.  C.  Clarke:  57  d.  at  $1.50,  158.9  at  $1.75,  87.6  at  $1.80;  overpaid,  20c  

Baggagemaster,  W.  N.  Riggs:  2  m.  at  $55,  10  at  $60;  extra  time,  $129.64  

Yardmaster,  F.  N.  McKee,  377.5  d.  at  S3  10  

Yardman,  H.  B.  Warren,  318.2  d.  at  $2  30  

Yardman,  F.  Christopher,  359.1  d.  at  $2.30  

Janitor,  F.  L.  Egan:  2  m.  at  $40;  3,163  h.  at  17c;  extra  time,  $14.96  

Watchman,  R.  Matheson:  4.89  m.  at  $40,  1.11  at  $45,  6  at  $49.50;  extra  time,  $108.63. . . 

Nightwatchman,  P.  Bovlan:  2  m.  at  $40,  3,965  h.  at  16c;  extra  time,  $20.28  

Operator,  R.  McEwen:  10.8846  m.  at  $75;  extra  time,  $83.12  

Porters,  $995  41;  charwomen,  $698.85;  freight  clerks,  $554.70;  relieving  agents,  &c, 
$523.58;  messengers,  $300;  yardmen,  $181 .89;  checkers,  $30.92;  watchmen,  $24.16.. 

Coleman:  Neil  McKay,  caretaker,  12  m.  at  $13:  back  pav,  1910-11,  50c  

Conway  ($99  96) 

Caretaker,  Edward  Jelly,  10.5  m.  from  Apr.  1,  1911,  at  $8.33  

Caretaker,  Austin  Ramsay,  1.5  m.  to  Mar.  31,  1912,  at  $8.33  

Ellerslie  ($111.96) 

Caretaker,  J.  C.  Morrison,  6.1538  m.  from  Apr.  1,  1911,  at  $9  33  

Caretaker,  A.  A.  McCaull,  5.8462  m.  to  Mar.  31,  1912,  at  $9.33  

Elmsdale,  Daniel  Adams,  caretaker,  12  m.  at  $9.33  

Elmira:  Harding  Fraser,  4  m.  to  Apr.  6,  1912  at  $5;  putting  up  stove  and  storm  windows,  $2 
Emerald  ($966  06) 

Agent,  T.  J.  Arbing:  12  m.  at  $64;  extra  time.  $145.75  

Relieving  agent,  $28.31;  charwoman,  12  m.,  $24  

Fodhla,  B.  Martin,  caretaker,  12  m.  at.  $7.25  

Fredericton:  J.  A.  Cutliffe,  caretaker,  12  m.  at  $6.67;  cleaning  station,  $3  

Freetown  ($812.80) 

Agent,  M.  P.  Driscoll:  8.9787  m.  at  $53;  extra  time,  $72  75  

Relieving  agents,  $240  18;  charwoman,  $24  

Georgetown  ($3,589.82) 

Agent,  D.  Montgomery:  11.9038  m.  at  $79;  extra  time,  $191.91  

Porters,  $1,222.65;  checkers,  $437.45;  relieving  agents,  &c,  $400.57;  charwoman,  $209; 

yardmen,  $187.84  

Grand  View  ($75) 

Caretaker,  A  D.  Martin,  11.1537  m.  from  Apr.  1,  1911,  at  $6.25  

Caretaker,  Malcolm  McLeod,  .8464  m.  to  Mar.  31,  1912  at  $6.25  

Carried  forward  
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Brought  forward  

Hazelbrook,  G.  W.  Wood,  caretaker,  12  m.  at  $9.33  

Hunter  River  (SI  ,032. 07) 

Agent,  A.  W.  Seaman:  12  m.  at  §69;  extra  time,  §128  

Relieving  agents,  §52.07;  charwoman,  12  in.,  §24  

Kensington  (§1,617.25) 

Agent,  G.  R.  McMahon:  12  m.  at  §76;  extra  time,  §96  50  

Porters,  §528.50;  relieving  agent,  §44.75;  charwoman,  §35.50  

Kinkora:  A.  McGuigan,  caretaker,  12  m.  at  §8.33;  cleaning  station,  §2  

Lake  Verde,  Levi  Weatherby,  caretaker,  12  m.  at  §7.25  

Melville,  A.  M.  Beaton,  caretaker,  12  m.  at  S7.25  

Miscouche  (§781.29) 

Agent,  J.  J.  McQuaid:  12  m.  at  §53;  extra  time,  §85  

Relieving  agents,  S42.29;  charwoman,  12  m.,  §18  

Montague  (§874.50) 

Agent,  C.  A.  McKay:  10.8584  m.  at  §59;  extra  time,  §41.75;  rent  allowance,  §56.60  

Relieving  agents,  §113;  charwoman,  §22.50  

Morell  (§771.95) 

Agent,  L.  H.  Douglas:  12  m.  at  §59.50;  extra  time,  §2  

Relieving  agents,  &c,  §31.95;  charwoman,  12  m.,  §24  

Mt.  Albion,  W.  J.  McEachern,  caretaker,  11  m.  to  Feb.  29,  1912  at  §7.25  

Mt.  Herbert  (SS7) 

Caretaker,  Geo.  McKenzie,  8.3462  m.  from  Apr.  1,  1911  at  §7.25  

Caretaker,  Chas.  Pippy,  3.6538  m.  to  Mar.  31,  1912  at  §7.25  

Mt.  Stewart  (§1,012.64) 

Agent,  E.  J.  McTague:  11.5707  m.  at  §70;  extra  time,  §45.75;  rent  allowance,  §32.69  

Relieving  agents,  §94  .25;  charwoman,  12  m.,  §30  

Murray  Harbour  (§S52.04) 

Agent,  J.  W.  Mclnnes:  12  m.  at  §53.50;  extra  time,  §115.75;  rent  allowance,  12  m.  at  §5. 

Relieving  agents,  §10.29;  charwoman,  12  m.,  §24  

Murray  River  (§832.26) 

Agent,  P.  E.  Murray:  11.5384  m.  at  §53.50;  extra  time,  §72;  rent  allowance,  12  m.  at  §5 

Relieving  agent,  §58.95;  charwoman,  12  m.,  §24  

Northam,  I.  E.  Linkletter,  caretaker,  12  m.  at  §8.33  

North  Wiltshire  ($922.10) 

Agent,  A.  Monaghan:  12  m.  at  §57.50;  extra  time,  §141 .50;  rent  allowance,   12  m.  at  §3. 

Relieving  agents,  §30.60;  charwoman,  12  m.,  §24  

O'Leary  ($1,187.75) 

Agent,  J.  A.  O'Halloran:  12  m.  at  §73;  extra  time,  §110.75  

Relieving  agents,  §43.75;  porters,  §133.25;  charwoman,  12  m.,  §24  

Peakes,  J.  J.  Dunn,  caretaker,  12  m.  at  $8.33  

Port  Hill  (§949  .37) 

Agent,  J.  M.  Nicholson:  11.654  m.  at  §63;  extra  time,  §110  

Relieving  agents,  §81.18;  charwoman,  12  m.,  §24  

Richmond,  John  McKinnon,  caretaker,  12  m.  at  $8.33  

Royalty  Junction  (§1,020.73) 

Agent,  G.  J.  McCormack:  10. 2625  m.  at  §57;  extra  time,  &c,  §187.65;  rent  allowance, 
10  m.  at  §5  

Relieving  agents,  $174.11;  charwoman,  12  m.,  §24  

Souris  (§2,067.57) 

Agent,  A.  E.  Clarke:  11.3461  m.  at  §79.50;  extra  time,  §139.19  

Porter,  L.  Meurant:  2  m.  at  §40;  270.9  d.  at  §1.75,  32.1  at  $1.80;  extra  time,  §23.05  

Relieving  agents,  &c,  $238.15;  labourer,  §122  80;  charwomen,  §30.50  

St.  Louis,  John  Champion,  caretaker,  12  m.  at  $10.50  

St.  Peters  (§817.25) 

Agent,  W.  W.  Cox:  12  m.  at  S63;  extra  time,  §5.75  

Relieving  agents,  §31.50;  charwoman,  12  m.,  $24  

Summerside  (§10,220.68) 

Agent,  J.  D.  Enman:  12  m.  at  §90;  extra  time,  §108.84  

Ticket  agent,  T.  B.  Grady:  11.885  m.  at  §71;  extra  time,  $95  

Freight  clerk,  E.  A.  Large:  11.7308  m.  at  §65;  extra  time,  §66  50  

Checker,  R.  L.  Romcke:  to  Dec.  31,  1911,  2  m.  at  $52.50,  7  at  §57.50;  extra  time,  $77.83 

Checker,  Horace  Lyle:  8.3493  at.  at  §52.50,  2.7671  at  $57.50,  30.9  d.  at  §1 .65;  extra  time, 
&c.,  $48  .27  

Baggagemaster,  Joseph  Peters:  2  m.  at  $45,  10  at  §47.50;  extra  time,  §40.16  

•   Policeman,  Thos.  Frizzell:  55.6  d.  at  $1.50,  286.8  at  $1.80;  extra  time,  90c  

Yardmaster,  Wm.  Essery,  353.94  d.  at  §2.75  

Switchman,  Ava  Wilson:  328.5  d.  at  §2.30;  yardmaster,  23.2  d.  at  §2.75  

Porters,  §1,484.41;  freight  clerks, §787. 13;  charwomen,  $381 .81;  relieving  agents,  §166.36; 

switchmen,  $163  .99  

Tignish  (§1,586.54) 

Agent,  Stephen  Arsenault:  12  m.  at  §73;  extra  time,  $190.25  

Porters,  $453.60;  relieving  agents,  §39.69;  charwoman,  §27  

Carried  forward  
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70 

1,066 

25 

520 

29 

60,198  65 

RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 165 

SESSIONAL  PAPER  No.  1 


P.  E.  I.  Railway:  Wages:  Stations— Concluded. 

Brought  forward  

Tracadie,  J.  S.  McDonald,  caretaker,  12  m.  at  $8.33  

Uigg  ($76) 

Caretaker,  E.  P.  Rowe:  11. 1537  m.  from  Apr.  1,  1911  at  $0.25;  cleaning  station,  $1  

Caretaker,  M.  H.  Campbell,  .8464  m.  to  Mar.  31,  1912  at  $6.25  

Vernon  ($780.30)  , 

Agent,  Edwin  C.  White:  11.0491  m.  at  $53.50;  extra  time,  $10.25;  rent  allowance,  $56.. . 

Relieving  agents,  $98.92;  charwomen,  $24  

Vernon  River  ($809.44) 

Agent,  J.  W.  E.  Lewis:  10.8118  m.  at  $53  50;  extra  time,  $7.50;  rent  allowance,  12  m.  at  $5 

Relieving  agents,  $139.52;  charwoman,  12  m.,  $24    

Wellington  ($971.41) 

Agent,  J.  E.  Arsenault:  12  m.  at  $65;  extra  time  $102.50:  rent  allowance,  12  m.  at  $3. . . 

Relieving  agents  $34.91;  charwomen  $18  

Wood  Island  ($129  .88) 

Caretaker,  D.  M.  McLeod,  8.6536  m.  from  Apr.  1,  1911,  at  $11  

Caretaker,  W.  M.  Crawford,  3.1536  m.  to  Mar.  31,  1912,  at  $11  

York,  H.  Harper,  caretaker,  12  m.  at  $6.25  

Total,  carried  to  page  W — 158  

P.  E.  I.  Railway:  Wages:  Branch  Line  Construction. 

Harmony  to  Elmira  ($3,744.05) 

Assistant  engineer,  J.  K.  McGrath,  Apr.-July,  4  m.at  $75,  Oct.-Mar.,  6  m.  at  $80  

Rodmen:  O.  J.  McCluskey,  12  m.  to  Mar.  31,  1912,  at  $45;  J.  C.  Sangster,  $20  

Labour,  $1,913.51;  inspection,  $345.04;  axemen,  $145.50  

Kensington  to  Stanley  ($1,609.50) 

Assistant  engineer,  C.  O.  Maguire,  Aug.-Dec,  5  m.  at  $125  

Leveller,  $384.51;  axemen,  $194.70;  team,  $143.50;  cook,  $117.89;  chainmen,  $95.71; 

rodman,  $48.19  

O'Leary  to  West  Point  ($659.53) 

Assistant  engineer,  H.  H.  Shaw,  Aug.  and  Sept.,  2  m.  at  $125  

Leveller,  $160;  axemen,  $96.63;  chainmen,  $61.78;  cook,  $36.39;  teamster,  $31.50; 
rodman,  $23.23  

Total,  carried  to  page  W — 158  

P.  E.  I.  Railway:  Wages:  Sundry. 

Extension  to  wharf  at  Summerside:  inspectors,  days  at  $3,  G.  E.  Baker,  47,  J.  Dickieson,  29 

Labour  on  fuel  

Sundry  labour  

i 

Total,  carried  to  page  W — 158  

Windsor  Branch  Railway:  Maintenance. 

Trackmaster:  J.  McLellan,  4  m.  at  $90,  travel,  $25.40;  J.  Savage,  8  m.  at  $90,  travel,  $23.35 

Track  clerk:  W.  Glassey,  4.032  m.  at  $45;  Ed.  Frizzell,  7.758  m.  at  $50  

Track  foreman:  Amos  Fletcher,  309. 2d.  at  $2.10;  Arthur  Fletcher,  60  d.  at  $2. 10;  H.Hill, 
76.1  d.  at  $2.10;  Geo.  Harvie,  198.25  d.  at  $2.25;  A.  Mclsaac,  86  d.  at  $2.10,  5.46  at 
$3.25;  R.  Rafter,  305.6  d.  at  $2.10;  M.  Reddy,  299  d.  at  $2. 10;  J.  Savage,  36  d.  at  $2.25, 
22  at  $3,  45  at  $3.25;  D.  Taylor,  104  d.  at  $2.10,  60.2  at  $2.25,  141.5  at  $3.25  

Foreman  mason,  Wm.  Candle,  56  d.  at  $2.50,  89  at  $3  

Foreman  carpenter,  D.  Williams,  168.5  d.  at  $2.85  

Engineer,  steam  shovel,  W.  A.  McDonald,  61.2  d.  at  $3.50  

Cranemen,  d.  at  $3:  J.  R.  McDonald  11,  J.  W.  McLean  53.7  

Trackmen,  carpenters,  labourers,  &c  

Barrett,  C.  A.,  Beaver  Bank:  juniper  ties,  220  at  30c,  2  at  20c;  hemlock  ties,  1,063  at  28c, 
13  at  18c  

Bessette,  J.  &  S.  Co.,  Iberville:  one  No.  1  railway  velocipede  

Calhoun,  T.  B.,  Calhoun:  17,098  ft.  spruce  at  $12.50  

Cole,  Geo.,  South  Rawdon:  hemlock  ties,  1,318  at  28c,  2  at  18c  

Dominion  Cone  rete  Co.,  Kemptville,  36-in.  flat  bottomed  pipe,  100  ft.  at  $2.50  

Doran,  Thos.,  Windsor,  hemlock  ties,  1,901  at  28c,  29  at  18c  

Hallisey,  D.,  Beaver  Bank:  hemlock  ties,  1,037  at  30c,  3,146  at  28c,  752  at  27c,  27  at  18c; 
switch  ties  (2  throw),  20  sets  at  $30,  4  at  $31  

Hopkins,  F.  H.  &  Co.,  Montreal.  8  M.  positive  nut  locks  at  $6.50  

Loggie,  A.  &  R.,  Loggieville,  20  M.  cedar  shingles  

Carried  forward  


$  eta. 
60,198  65 
99  96 

70  71 

5  29 

657  38 
122  92 

645  92 
163  52 

918  50 
52  91 

95  19 
34  69 
75  00 


63,140  64 


780  00 
560  00 
2,404  05 

625  00 

984  50 

250  00 

409  53 


6,013  08 


228  00 
2, 104  43 
1,349  60 


3,682  03 


1,128  75 
569  36 


3,956  04 
407  00 
480  23 
214  20 
194  10 
11,677  83 

366  38 
31  50 
213  72 
369  40 
250  00 
537  50 

2, 123  88 
52  00 
35  10 


22,606  99 


W— 166 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Windsor  Branch  Railway:  Maintenance — Concluded. 

Brought  forward  

Murphy,  H.  P.,  plumbing  at  Windsor  station:  labour,  117  h.  at  30c;  material,  $16.73  

N.  B.  Wire  Fence  Co.,  Moncton,  560  rods  h.  w.  fence  at  22c  

Smith,  W.  ML,  Mount  Uniacke,  hemlock  ties,  353  at  30c,  839  at  28c,  72  at  27c,  29  at  18c . . . 
Stephen  Bros.,  Windsor:  hemlock  ties,  1,244  at  28c,  24  at  18c;  switch  ties  (2  throw),  2  sets 

at  $30  

Sumner  Co.,  Moncton:  cement,  15  brl.  at  $2.37|,  10  at  $2  20  

St.  C?oix  Lumber  Co.,  Halifax:  hemlock  ties,  1,058  at  30c,  1,479  at  29c,  3,021  at  28c  

Tyrer,  C.  C,  Halifax,  8,163  ft.  spruce  at  $12  

Travel:  B.  A.  Bourgeois  $83.75,  H.  K.  Goodwin  $52.10,  W.  Taylor  $17.50  

Railway  Employees'  Provident  Fund  $138.16;  9  small  payments  $71.48  

Adjustment  with  Appropriation  Account. 

One  third  earnings:  credited  to  revenue  

Receiver-General:  revenue  deposited   99,264  27 

Open  accounts:  Intercolonial  Railway  

Stores,  balance,  April  1,  1911  (page  W— 147  1910-11)  

Stores,  balance,  March  31,  1912   13,293  11 

Maintenance  of  way  and  works  (charged  to  vote  page  W— 5)   33,854  05 

146,411  43 


$  cts. 

22,606  99 

51  83 
123  20 
365  48 

412  64 
57  63 
1,592  19 
97  96 
153  35 
209  64 


25,670  91 


73, 176  60 

45,683  59 
1,880  33 


146.411  43 


1911-12:  Intercolonial  Railway:  Working  Expenses,  Stores,  &c:  Summary. 


Accounts  (PageW-204) 

Wages  (PageW-204) 

Stores,  balance,  April  1,  1911  (page  W— 148,  1910-11)  

Stores,  balance,  Mar.  31,  1912  

Vouchers,  detailed  with  Capital  (PageW—  36) 

Charged  to  Capital,  but  detailed  above  (PageW—  36) 

Open  accounts,  Provident  Fund  

Open  accounts.  Road  and  Equipment  

Dominion  of  Canada:  written  off  by  resolution  of  Managing 

Board:  I.  &  C.  Ledger  S34.64,  Rents  Ledger  $4.50  

Capital,  charged  to  1912-13  

Balance  of  sundry  transfers — 

Capital  

Open  accounts  

Charged  to  vote  for  Working  Expenses— (Page  W—  5) 

Maintenance  of  Way  and  Structures  

Maintenance  of  Equipment  

Traffic  Expenses  

Transportation  Expenses  

General  Expenses  


cts. 


cts. 


1.379,710  59 


1,812,419 
2,681,543 
217,943 
5,630,139 


58 
27 
10 
19 


244,084  32 


325,572  09 
135,247  29 
1,710,448  56 

39  14 
2,725  00 


499,830  34 


10,586,129  46 


14,639,702  47 


$  cts. 

5,818,626  29 
6,195,164  21 
1,149,303  45 

991,504  68 


485, 103  84 


14,639,702  47 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 167 

SESSIONAL  PAPER  No.  1 


I.  C.  R)-.:  Working  Expenses,  Stores,  &c. 

Adams  &  Westlake,  Chicago:  berth,  pulleys,  54  pr.  at  $7,  locks  54  at  $2,  handles  54  at  $1.10; 
Adlake  s.  a.  candle  lamps,  166  at  $1.75;  3  lamps  with  dome  shade  $105;  hdlt.  burners, 
48  at  $4,  24  holders  $30;  2  mail  car  lamps  $20;  pore,  car  hoppers  24  at  $5.95;  5  S.  dry 
closets  $80;  6  c.  d.  locks  $32.40;  300  ft.  1"  lea.  webbing  $45;  sundry  $235.63  

Aikenhead  Hardware  Ltd.,  Toronto:  trucks,  54  freight  at  $3.35,  10  barrel  at  $3.60;  h.  s.  brass, 
346*  lb.  18"  at  18c.,  170*  lb.  12"  at  15§C.;  sundry  $40.29  

Albert  Soaps  Ltd.,  Montreal:  280  gr.  toilet  soap  

Albro,  J.  E.,  Halifax:  weatherstrip,  f ,  18,000  ft.  at$1.92,  10,000  at  $1.91,  §",  14,000  ft.  at  $1.22, 

10,000  at  $1.21;  sundry  $8.25  

Allen.  Edgar  &  Co..  Montreal:  cast  steel,  1,484  lb.  "C"  at  12c,  2,395  lb."F"at8c  

American  Brake  Shoe  &  Foundry  Co.,  Mahwah,  N.J.,  car  shoes:  pi.  c.i.  S.B.  unflanged, 

265.461  tons  at  $48,  dia.s.  S.B.  unflanged,  101.024  tons  at  $64,  perfecto  driver,  80.481  tons 

at  $74  

American  Hoist  &  Derrick  Co.,  detailed  under  'Capital'  (Page  W — 35)  

Armstrong  Bros.  Tool  Co.,  Chicago:  parts  for  tools,  &c  

Asbestos  Manufacturing  Co.,  Montreal:  ga  kets  for  stat.  boilers,  157|J  lbs.  at  80c;  774  ft.  4 

ply.  a.c  covering  S58.95;  4  M  ft.  'C  asb.  fibre  $50;  sundry  $24.95  

Asepto  Soaps  Ltd.,  St.  John:  hard  soap,  21,000  lb.  at  4§c  

Atlantic  Terra  Cotta  Co.,  New  York:  203  pes.  terra  cotta  for  Sydney  Stn  

Austen  Bros.,  Ltd.,  Halifax,  packing:  C.  throttle  gland,  229jj  lb.  at  $1.65,  G.  spiral,  70*  lb.  at 

65c,  Amer.  steam,  141 1  lb.  at  48c;  sundry  $42.93  

Babcock  &  Wilcox  Ltd.,  Montreal:  200  fire  bricks  $120;  10  worm  wheels  $102;  2  h.s.  wheels 

for  crane  $76;  57  parts  for  stokers,  &c,  $180.65;  sundry  $4.97  

Bacon,  R.  C,  Moncton:  Sparham  roofing,  1,565.23  squares  at  $1,  183.55  sq.  3  ply  at  $3.50, 

110.28  sq.  3  ply  with  trowled  scams  at  $4;  roofing  engine  house  Stellarton,  92.8  sq.  yd. 

at  $5.50;  roofing  5  cars  $76.50;  repairing  and  setting  jacks  on  engine  house  $74.50;  sundry 

$131.01  

Barber  Asphalt  PavingCo.,  Philadelphia:  Bermudez  road  asphalt,  19,809  gal.  at  20c  

Bauer,  W.  C,  St.  John,  glass:  93  Its.  art  $154.55;  3S0  deck  lights  $122;  24  panes  4"  circ.  $60; 

white  opal,  300  Its.  10  x  5*  $48,  48  Its.  18  x  22  $46.20;  78  ch.  bev.  plates  $50.50;  sundry 

$119.18  

Bell,  A.  M.  &  Co.,  Halifax:  chrome  yellow  paint,  2,000  lb.  $154;  32i  lb.  duraflux  packing 

$40.63;  sundry  $68.23  

Berry  Bros.,  Detroit:  R.  jacket  enamel,  100  gal.  at  $1.75;  orange  shellac  gum,  301  lb.  at  32c 
Bertram,  J.  &  Sons  Co.,  Dundas:  dies  for  Acme  cutters,  No.  1,  60  sets  at  $2,  No.  2,  156  at 

$1.75;  1  driving  pulley  $29.70;  sundry  $62.27  

Boeckh  Bros.  Co.,  Toronto:  steel  switch  brooms,  103\\  doz.  at  $4;  paint  brushes,  flat,  12 

doz.  $27.  std.  flat.  24  doz.  at  $5.85.  pure  O.K.  oval  8  doz.  $68.40;  sundry  $63.89  

Boston  Artificial  Leather  Co.,  New  York:  moroccoline,  1,015  yd.  at  76c;  less  2  p.c,  $3.18.  . 
Brandram-Henderson,  Ltd.,  Halifax:  engine  finish  black,  274  gal.  at  $2.30;  rubbing  varnish, 

87  gal.  at  $2.20;  dry  red  lead,  896  lb.  at  $4.90;  less  2  p.c,  $16.43  

Brodeur  Co.,  Montreal,  lamp  chimneys:  12"  postal,  500  doz.  at  $1;  8"  No.  2  sun  bulb,  508* 

doz.  at  55c:  duplex,  105  doz.  at  70c;  B  lip.  612  doz.  at  62c;  50£  doz.  water  glasses  $25.42 

Brooks,  E.  J.  &  Co.,  New  York:  horse  shoe  seals  and  wires,  600  M  at  82.75  

Browning  Engineering  Co.,  Cleveland:  clutches,  2  hoist  $285,  1  trav.  $170,  1  rotat.  $210;  18 

clutch  springs  with  blocks,  $336;  3  slip  rings  $480;  12  conical  rollers  $228;  5  gears  $179;  3 

pinions  $65;  1  c.  w.  t.  buggy  and  castings,  $52;  sundry  $20.60  

Burpee,  I.  &  E.  R.,  St.  John:  Sanderson's  cast  steel,  27,605  lb.  at  $6.94,  895  at  $7.44,  4,710  at 

$7.94,  905  at  $8.44,  244  lb.  S23.21  

Butterfield  &  Co.,  Rock  Island,  Que.:  260  tapper  taps,  15"  o.a.  $265.35;  12  pipe  taps  $02.18; 

19  sets  hand  taps  $24.60;  133  t.s.  rose  chuck  reamers  $239.28;  2   machine  plates  $27.60; 

sundry  $204.39  

Camel  Co.,  Chicago:  Dunham  door  fixtures,  100  sets  at  $4.50-  cd.  stops  1,486  at  15c;  hangers 

1,990  at  60c;  rollers  5,428  at  15c;  track,  12J  ft.,  1 1,250  ft.  at  7c,  11  ft.,  1,100  ft.  at  4c... 
Canada  Cement  Co.,  Montreal:  Portland  cement,  115  brl.  at  $1.60,  965  at  $1.75,  335  at  $1.80, 

115 at  $1.83, 490  at  $1 .90, 1,000  at  $1 .95,  2,070  at  $1 .98,  315  at  $1.99,  2,500  at  $2.02, 150  at  ?2.06, 

600  at  $2.11,  505  at  $2.13,  2,065  at  $2.14.  30  at  $2.20  

Canada  Iron  Corporation  Ltd.,  Londonderrv:  24"  c.i.  culvert  pipe,  19,930  lb.  at  $1.30;  24" 

c.i.  pipe  18,022  lb.  at.  $1.55;  6"  c.i.  pipe,  708  ft.  at  57c;  c.i.  pipe,  46,628  lb.  at  $1.65;  4"  c.i. 

soil  pipe,  85  ft.  at  24c,  75  at  40c;  elbows,  tees,  &c,  2,285  lb.  at  $2.75,  765  at  $2.89,  4,243 

at  $2.90,  825  at  S3;  2  h.e.  10"  gate  valves  $59.20;  sundry  $8.67  

Canada  Linseed  Oil  Mills,  Montreal:  linseed  oil,  845|  gal.  raw  at  96c,  1,038$  gal.  boiled  at 

99c  

Canada  Metal  Co.,  Toronto:  ingot  copper,  39,940  lb.  at  $14.15;  654*  lb.  med.  pipe  833.68  

Canada  Paint  Co.,  Montreal:  metallic  br.  paste,  4,297  lb.  at  3c;  red  oxide  in  oil,  3,281  lb.  at 

3*c:  bt.  sienna  in  japan,  400  lb.  at  18c;  chrome  yellow  in  japan,  200  lb.  at  19c;  sundry 

$46.23;  less  2  p.c.  $5.13  

Canada  Paper  Co.,  Montreal:  45  cases  toilet  paper  

Canada  Wire  Goods  Mfg.  Co.,  Hamilton:    48"  galv.  wire  screening  11,430  sq.  ft.  at  7c;  $" 

crimped  wire,  752  lb.  at  $3.65  :  

Canadian  Asbestos  Co.,  Montreal:  lamp  wicking  in  balls,  900  lb.  at  $18.65;  sq.  asb.  packing, 

103*  lb.  at  90c;  wick  packing,  171*  lb.  at  17*c  

Carried  forward  


cts. 


1,718  73 

346  00 

392  00 

836  65 
369  68 

25,163  30 
130  13 
290  91 

260  05 
945  00 
355  00 

535  68 

483  62 


3,441  19 
3,961  80 


600  43 

262  86 
271  32 

484  97 

715  48 

768  22 

849  08 

1,258  04 
1,650  00 


2,025  60 

2,455  96 

823  40 

3,512  60 

22,478  40 

2,062  45 

1,839  69 

5,685  19 

394  84 

661  50 

827  55 

291  02 

89,148  34 
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  19i3 


I.  C.  By.:  Working  Expenses,  Stores,  &c. — Continued. 
Brought  forward  


Canadian  Car  &  Foundry  Co.,  Montreal  (§25,232.41) 

Mall,  castings,  142,906  lb.  at  $3.60;  mild  steel,  8,220  lb.  at  $1.74,  2,685  at  $2.02,  V  bars 
1,020  lb.  at  $3.10;  ref.  iron,  363,251  lb.  at  $1.69,  Y,  25,320  at  $1.79;  J*  rd.  iron, 
10,1081b.  at  $1.91  

Brake  beams:  800  at  $3.50,  554  at  $3.60,  50  at  $4,  25  at  $4.10,  4  wh.  pass.,  24  at  $9.50,  6  wh. 
pass.,  66  at  $10,  25  at  $10.50  

Bolsters:  40-ton  flat  truck.  144  at  $30;  50  ton  t.t.,  6  at  $40  

Roller  side  bearings,  291  at  $3.  12  at  $5;  82  top  casings  $213.70  

Brake  heads,  24  at  75c,  256  at  70c,  291  at  65c;  levers,  665  at  15c,  250  at  20c,  40  d.f.  $18; 
carriages,  430  at  20c,  40  at  S1.45;  h.i.  rollers,  920  at  20c;  500  swivel  pins  $25;  sundry 

$182.48  

Canadian  Consolidated  Rubber  Co.,  Montreal  ($14,546.70) 

A.  B.  hose:  m.c.b.  If  x  22",  10,000  pes.  at  $1.20;  1"  x  36",  36  pes.,  $57.60  

Water  hose:  4  ply,  ?,  235  ft.  $25.38,  f,  1,538  ft.  $204.87, 1",  900  ft.  $162.50,  li",  425  ft.  $100.13, 

H",  393  ft,  $112.01;  5  ply,  1",  100  ft,  $22.32,  2{",  300  ft.  $159.60,  2  V,  1,000  ft.  $592.80. . 

Hose:  5  plv  pneu.  tool,  |*  1,615  ft.  $264.47,  \",  430  ft,  $92.88;  5  ply  steam,  f",  425  ft.  $150.24, 
1',  407  ft,  §176.40;  6  ply  \\"  steam,  50  ft.  $31.59;  3  ply  f*  western,  570  ft.  $61.56;  air- 
drill,  50  ft.  \\"  5  plv  $23.40,  100  ft.  H"  3  ply  $30.60  

Sheet  rubber,  703i  lb.  §113.97;  459  lb.  18"  packing  $74.36;  sundry  $90.02  

Canadian  Drug  Co.,  St.  John:  Col.  spirits,  98 J  gal.  at  $3.50;  putz  pomade,  600  lb.  at  15c; 

elec.  silicon,  36  doz.  at  90c;  bon  ami,  3|  gr.  at  $15;  Jeyes'  fluid,  158  gal.  at  $1.50;  10 

gal.  saprol,  $20;  sundry,  $108.26  

Canadian  Fairbanks  Co.,  Montreal  ($2,650.62) 

Scales:  2  four  ton  depot,  $225;  1  platform,  1,200  lb.,  $32.60;  31-in.  portable,  2  at  $44.20; 
tickets,  15  M.  at  $6.30,  15  at  §3;  91  parts,  $192  09  

B.  track  jacks,  6  dble.  acting  15  ton,  $113.40,  2  10-ton,  $27;  1  st.  separator,  $31.20  

Taps:  4  washout,  S29. 70,  10  Echol's  pipe  $22 . 14,  16  patch  bolt  $34-76,  9  spindle  stay  bolt 

$77.49  .'  

Armoured  hose  f-in.,  300  ft.  $81,  1^-in.,  50  ft.  $31.62,  3-in.,  35  ft,  $43.75;  1  triplex  chain 
hoist  $60;  97  ratchet  drills  $156.52;  8  rev.  rate  wrenches  $75.96;  1  m.  s.  chain  drive 
$66;  3  ball  joints  $34.20,  14  taper  reamers  $74.67;  4  sets  bearing  plates  $33.60;  56 

emery  wheels  $192.10;  691  asst.  drills  $446.13;  sundry,  $341.79  

Canadian  Fairbanks  Morse  Co.,  Montreal  ($6,439.33) 

No.  2  gas.  motor  car,  3"  cyl.,  S308.21;  depot  scale  3  ton,  $108;  1,000  lb.  portable  scale 
$24.86;  15  M.  tickets  $45;  8  inv.  gear  cutters  $195.60;  25  pi.  milling  cutters  $109.05 
Rose  chucking  reamers,  78  $169.24;  39  loco,  taper  reamers  $217.03;  8  Renshaw  r  tchet 

drills  §82.50;  193  st.  sleeves  for  drills  $234.36;  2  doz.  A-in.  centre  drills  $54.60. . . . 
Taps:  22-in.  staybolt,  1-in.,  12  $68.17,  l|-in.,  12  §75.72,  l|-in.,  11  $76.37;  40  spindle  stay- 
bolt  $341.23;  mach.  nut,  15-in.,  50-f  in.  $3S.2S,  75-j$  in.  $75.17,  73-1  in.  §97.12,  72-l|  in 
§122.04,  75  lf-in.  §193.05,  S-in.  x  fin.,  198  §74.77;  16  Echol's  pipe,  §74.99;  24  pipe 
§28.84;  16  washout  $126.27;  52  patch  bolt  §114.35;  94  sets  machine  taps  §141 .32.. 
Monkey  wrenches,  72-15-in.  §43.20,  72-12-in.  $25.20;  25  ft,  B-D.  15  copper  hose  §104.62, 
2  sets  coupling  $21.60;  2-3  ton  st.  trolleys  $50;  30  cutters  for  reamers  and  taps  §79.20; 
84  drop  forges  lathe  dogs  $111.15;  12  Col.  st,  tray  wh.  barrows  $70.80;  50  s.  b.  dies 

$109.52;  7  car  movers  $31  .50  

Emery  wheels,  19x2^x7,  12  $198.45,  8x1^x1,  60  $117.60,  6xixJ,54  $58.32,  sundry  87  $128. 16 

asst.  drills  $1,389.52;  sundry  $704.35  

Canadian  General  Electric  Co.,  Toronto:  40  amp.  Mer.  arc  rectifier  $276;  2,000  adapters 
$64.28;  7,968  battery  coppers  $378.88;  100  alum,  shades  $62.08;  sundry  electrical  sup- 
plies $1,334.43  

Canadian  H.  W.  Johns-Manville  Co.,  Toronto,  packing:  twisted  vulcabeston,  250  lb.  at  90c; 
Kearsage  spiral  h.  p.,  79|  lb.  at  $1 .10;  1 1-in.  air  pump  villa,  400  boxes  $302. 10;  asbestocel 
pipe  covering,  lj-in.,  501  ft.  §57.86,  2-in.,  2,883  ft,  $353.69;  3-in.  aircell  pipe,    1,386  ft. 

$169.26;  sundry  $43.69  

Canadian  National  Carbon  Co.,  Cleveland,  for  Columbia  track  batteries:  500  copper  ele- 
ments §181.50;  500  cans  soda  $66;  5C0  tin  discs  $33;  425  zincs  $116.88;  500  bottles  oi 

$22;  freight  and  duty  $77.48  

Canadian  Oil  and  Waste  Saving  Machine  Co.,  Brockville:  20-in.  centrifugal  emulsion  machine 
Canadian  Pneumatic  Tool  Co.,  Montreal  ($2,639.57) 

L.  G.  drills:  1  B.  W.  $98,  1  A.  C.  $91.50,  2  D.  R.  C.  $280,  1  No.  2  air  $113,  5  No.  8  corner 

$830  

B.  rivetting  hammers,  2  $207;  sundry  parts  for  tools  $1,220.07  

Canadian  Steel  Foundries  Ltd.,  Montreal  $14,004.68) 

Springs:  2  c.  6]x8  drawbar,  52,500  lb.  at  2|c,  17,500  at  2fc;  bolster,  40,871  lb.  at  2-6c 
28,050  at  2^c;  100  d.  c.  equalizing  $250;  2  tri.  coil  helical,  3,300  lb.  at  3c;  40  sgle 
coil  hel.  $80;  2  coil  4Jx8,  200  at  §1;  2  c.  ped.  7x8,  200  at  $2.50,  3J-in.x8f,  24  at  §2.75 
Rail  clips,  2,000  at  $1 .30;  d.  b.  bolsters  4  $542;  3  th.  hasty  sw.  stands  3  at  $50;  200  rn.  i 
pr.  spring  caps  $50;  200  c.  s.  stops  $200;  10  ton  track  jack  frames,  6  at  $6;  100  J 

locks  $55;  sundry  $204  13;  less  2  p.  c.  $5.85  

Castings:  40,995  lb.  at  $4  85;  15,244  at  $5. 10;  19,389  at  §7;  7,741  at  $S;  6,470  at  $3.65 
pressed  plates,  5,625  lb.  at  $2.60;  frame,  7,790  lb.  at  $3.80  


Carried  forward. 
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I.  C.         Working  Expenses,  Stores,  &c— Continued. 
Brought  forward  


Canadian  Sunbeam  Lamp  Co.,  Toronto,  lamps,  Ed.  base  mazda  wire:  110  V.  40  W.,  500  at 

60c.;  110  V.  25  W,  300  at  48c,  200  with  frosted  bowl  at  53c  

Canadian  Tube  and  Iron  Co.,  Montreal:  black  pipe,  f-in.  2,8394  ft.  $54.79,  J-in.,  4,060!  ft-  at 
$2.92,  U-in.,  l,54Si  ft.  at  $8.32;  c.  h.  boiler  rivets,  7,000  lb.  at  $2.65;  15,425  coach  screws 

$175.65;  sundry  $119.01;  less  2  p.c.  $15.54  ;  

Canadian  Tungsten  Lamp  Co.,  Hamilton,  Ed.  brilliant  clear  lamps:  220  v.,  16  c.  p.  2,950  at 
16c.,  32  c.  p.  200  at  22c;  104  v.,  8  c  p.  336  ct  14c,  16  c.  p.  7,550  at  14c,  32  c.  p.  400  at  20c; 

16  c.  p.  65  v.,  148  at  17c;  24  ruby  $6.96  

Canadian  Westinghouse  Co.,  Hamilton  ($29,393.57) 

Air  brakes  for  pass,  cars,  sch.  P.  M-1,612,  11  sets  at  $82.50,  L.  N.-1.612,  4  at  $120;  for 
freight  cars,  sch.  K.  C-1,012,  52  sets  at  $34  .50;  less  36  sets  for  frt.  car  sch.  K.  C.-812 

$972,  and  less  discount  $883.32  

Air  signal  equipment,  sch.  K.,  15  sets  $112.50;  fixture  for  engines  sch.  S.W.A.,  6  sets  at 
$21;  fixtures  for  tenders  sch.  S.  W.  B.,  6  sets  $33.75;  105  signal  whistles  $78.75;  12 

Amer.  auto  slack  adjusters,  3  at  $10,  21  at  $15  

Centrifugal  dirt  collectors,  475  at  $1 . 12J;  air  pumps,  6-11-in.  $675,  2-9^-in.  $150;  oil  circuit 

breaker,  $108  

Hose  and  couplings  l?-in.,  558  pr.  $1,778.63;  H.P.-4hose,  100  pr.  $300;  lx22-in.  hose  with 
nipples,  48  pes.  $72;   F.  P.  5  couplings,  200  pr.  $187.50;  22,000  hose  clamp  bolts  and 

nuts  $165;  6,300  gaskets  $202.50;  coupling  packing  rings,  26,500  at  3c  

Valves:  auto,  red.,  12  at  $18.75;  air,  246  at  45c,  240  S63;  feed,  13  $78.75,  10  $55.50;  triple 
28  at  $7.50;  54  reversing  $60.75;  K.  1  and  2,  14  at  $15;  P2  triple,  10  at  $10.50;  1  No. 
6  dist.  $45;  23  conductor  $43. 13;  84  release  $37.80;  62  pr.  ret.  $46.50;  4  brake  $45; 

4  governor  $30  

Cocks:  res.  drain,  616  \-in.  $184.80,  65  §-in.  $41.85;  408  drain  $229.50;  cut  out,  162-§-in. 
$109.35,  185-i-in.  $152.63,  66  1-in.  159.40,  24  H-in.  $23.40;  angle,  712  l*-in.  $958.50; 

a.  c.  handles  200  $60  

HI  triple  valves  repaired  and  converted  to  Kl,  1,873  for  $11,720.96;  275  triple  valves 

repaired  $853 .54  V  

Main  reservoirs:  1-16x72  $25.60;  20^x96,  24  at  $28.35;  non  enam.,  24^x48  $24.70,  24^x36 

$21.90,  20^x96,  2  at  $25.75  

Cylinders:  air,  8  at  $16.50,  5  at  $30;  steel  3  at  $11 .25,  3  at  $18.75;  brass  with  reservoir 

13  $151.13;  12  bodies  $23. 40  

Packing  leathers:  37-16-in.  $48.57,  274-14-in.  $308.25,  148-12-in.  $129.45,  178-8-in.  $80.10. . 
Top  heads,  6  at  $18,  2  at  $30;  8  press,  heads  $60,  36  non-press.  $49.50;  17  aux  reservoirs 
$71.63;  steam  piston  and  rod,  51  $279.22,  26  $234;  12,64  tri.  valve  gaskets  $189.60; 
199  rev.  valve  rods  $216.89;  air  valve' cages,  101  $94.69,  70  $131.25;  14  st.  duplex  air 
gauges  $105;  st.  cyl.  gaskets,  218  at  30c,  462  at  37*c,  72  $40.50;  1,500  rubber  seats 
$56.25;  air  pistons  35  $131.25,  51  $99.45;  main  v.  pistons,  25  $79.50;  194  piston  rings 
$36;  rev.  valve  eh.  bushes,  121  $204.20,  48  $117,  12  $33.75;  3  sets  armature  coils 
$99.80;  cyl.  lubricator  $71.28;  12  parts  for  motor  $121 .36;  399  parts  for  arc  lamps 

$142.68;  sundry  $1,654.S7  

Carolina  Pine  Products  Co.,  Cleveland:  turpentine,  411^  gal.  at  67^.,  868%  at  90e  

Carter,  Alex.,  Moncton:  replating  hdlt  reflectors,  124  at  $10.50;  72  reflector  springs  $36  

Cassidy  &  Belli veau,  Moneton:  galv.  sh.  nails,  51  kegs  at  $4.65;    coal   scuttles,   36  doz. 
$143.50;  stove  shovels,  21  doz.  at  $1;  50  ft.  tape  line,  8  doz.  at  $5;  7  wringers  $28.75; 

sundry  $103  .04  

Cavanagh,  E.  Co.,  Montreal:  2in.  man.  rope,  3,939  lb.  at  9jc;  sheet  zinc,  1,638  lb.  at  $7.15; 

sundry  $116.92  

Caverhill,  Learmont  &  Co.,  Montreal  ($2,400.42) 

Proof  coil  chain:  %-in.,  260  lb.  $33.80;  J-in.,  1,000  lb.  at  10£c,  500  at  6c;  TVin.,  500  lb.  at 
9$c,  1,000  at  7c;  g-in.,  2,000  lb.  at  3-55c,  4,000  at;  3-68|c;  fin.,  5,022  lb.  at  3-05ic; 

}-in.,  6,500  lb.  at  3-18c;  B.B.  crane,  6,000  lb.  at  3-72c,  f  bbb,  3,295  lb.  $159.81  

Galv.  buckets,  198  doz.  at  $2.25;  stillson  wrenches,  14-in.,  18  doz.  at  $10.58|,  207  sundry 

$228.59;  12  doz.  chest  locks  $26.40;  sundry  $270.89;  less  2  p.c.  $9.20  

Central  Electric  and  School  Supply  Co.,  Toronto:  987  galv.  condulets,  $529.86;  800  fuses 

$64;  sundry  $57.40  

Chicago  Car  Door  Co.,  Chicago:  brackets,  1,800  at  50c  

Chicago  Cleveland  Car  Roofing  Co.,  Chicago:   Ch.  roofs,  100  at  $24.50;   caps  and  ends, 

11,840  at  9c;  sheets,  5,900  at  50c  

Coghlin,  B.  J.  Co.,  Montreal:  drawbar  springs,  35,005  lb.  at  $2.60:  seamless  drawn  brass  tubes, 
1,122!  lb.  at  17c;  copper  tubes,  jj-in.,  214  lb.  at  24c,  2  and  2{-in.,  1,959  lb.  at  22c,  U-in., 

627  1b.  at  19c;  sundry,  $16.65;  less  2  p.c  $9. 14  

Cooper-Hewitt  Electric  Co.,  Hoboken,  N.J.:  F.  lamp  tubes,  60  at  $12.15;  30  c.  c.  s.  glass 

bulbs  $48.60;  sundry  $12  

Cosmos  Cotton  Co.,  Yarmouth:  duck,  29-in.,  611  yd.  at  18c,  40-in.,  835  at  34'45c,  52-in., 

1,034  at  44-85c,  70-in.,  514  at  61|c,  84-in.,  318  at  78-65c  

Creaghan,  J.  D.  Co.,  Moncton:  7  lb.  grey  blankets,  80  pr.  at  $1.90;  shaker  flannel,  635!  yd. 

at  10Jc,  sundry  $48.87  

Davidson,  Thos.  Mfg.  Co.,  Montreal:  Beaver  trainmen's  cook  stove,  48  at  $14.63,  1  $14.60; 
sundry  $36.53;  less  2  p.c.  $4.38  


Carried  forward. 
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I.  C.  Ry.:  Working  Expenses,  Stores,  &c— Continued. 


Brought  forward. 


Dawson,  Chas.  F.,  Montreal:  tariff  binders,  82  at  $1.25,  14  at  $1.40,  84  at  82,  10  at  $2.50; 
sundry  $26.35  

Dawson  &  Co.,  Montreal:  3  15  k.  w.  transformers,  $405;  grimshaw  tape,  154  lb.  at  $1.10, 
50  at  $1.15,  123  at  $1.20;  tel.  zincs,  6,100  at  23c;  grass  scythes,  28  doz.  at  $4.75;  12  circuit 
panel  board  on  slate,  2  mains,  &c,  2  at  $41 .50;  sundry  $139.85  

Dayton  M'f'g.  Co.,  Dayton:  dry  hoppers,  24  at  $11 .50;  dry  closets,  6  at  $16.50:  berth  curtain 
rod  brackets,  42  at  $4;  curtain  rods,  54  at  $2;  d.  g.  drop  rod,  12  at  $4.50;  b.  g.  handles, 
24  at  $1  75;  c.  and  h.  hooks,  225  at  30c;  12  c.  and  b.  racks,  $27.72;  48  cupb.  catches,  $31.68; 
auto  trap  dcor  devices,  18  sets  $135;  6  s.  d.  locks  $33.30;  12  v.  d.  latches  $33;  220  pr. 
d.  s.  ratchets  $38;  step  mldg.  and  frame,  48  $108;jl2  pr.  step  fenders  $36;  100  loco,  torches 
$40;  6  brake  handles  $48;  sundry  $449.34  

Decatur  Bull  &  Co.,  Montreal,  Buckworth  chain,  crane  quality:  f-in.  3,000  lb.  at$3.30,  2,000 
at  S3. 65;  |-in.  12,000  lb.  at  $3.55;  No.  4  jfc-in.,  500  Lb.  $43  

Dingman  &  McCombe,  Montreal:  pure  block  tin,  8,000  lb.  at  $42.24  

Dixon,  J.  Crucible  Co.,  Jersey  City,  N.J.,  crucibles,  5,760  at  4|c;  sundry  $18.50,  less  2  p.c, 


34c. 


Dominion  Concrete  Co.,  Kemptville:  concrete  pipe,  12-in.,  187?  ft.  at  37c,  15-in.,  65  ft.  at 

at  45c,  18-in.,  187f  ft.  at  60c,  24-in.,  250  ft.  at  95c,  50  at  $1.10 
Dominion  Fog  Signal  Co.,  Iberville:  red  fuses  W.B.,  70  gr.  at  $12.50;  R.VV.S.  torpedoes, 

110  gr.  at  $1.50  

Dominion  Linseed  Oil  Co.,  Montreal,  linseed  oil:  raw,  1,4134  gal.  at  98*  c,  834|  at  99c, 
400|  at  $1,  858?  at  $1.10;  boiled,  660§  gal.  at  95|c,  1,103§  at  $1,  6220  at  $1.01,  l,089f  at 
$1,011,  1.046J  at  $1,021 

Dominion  Radiator  Co.,  Montreal:  hair  felt,  1,176  sq.  ft.  at  $4.40,  900  at  $5.75;  radiators, 
228  ft.  Daisy  plain  h.  w.  $65.39,  311J  ft.  perf.  pin.,  $76.23,  603  ft.  pin.  h.  w.  $133.86;  sundry 

$78.43;  less  2  p.c.  26c  

Dominion  Wire  Rope  Co.,  Montreal  ($1,959.11) 

Plow  st.  crane  cable:  i-in.,  690  ft.  at  87.15,  £,-in.,  521  at  $7.90,  f-in.,  2,226  at  $9.70,  J-in. 

202  at  $13.85,  1-in.,  570  at  $17.45,  l|-in.,  300  at  $21.80  

C.c.s.  6  x  19  w.h.c:  §-in.,  495  ft.  828.47,  §-in.  1,540  ft.  at  $4.85,  i-in.  2,755  ft.  at  $7.20 

galv.,  |-in.,  2,000  ft.  at  $3.95,  lfih.,  450  ft.  at  820  

Best  plow  steel  6  x  19  w.h.c,  |-in.,  2.055  ft.  at  S5.25,  1,026  at  $5.35,  f-in.,  3,940  ft.  at  $9.75 
A-in.galv.sema.,  1,928  lb.  at  $3.50;  1-in.  x  30-ft.  galv.  c.c.s.  sw.  ropes,  12,  $150.60 

sundry  $229.40;  less  2  p.c  $5.08  

Dougall  Varnish  Co.,  Montreal:  blk.  engine  finish,  2,240  gal.  at  $2.50;  ry.  fin.  mx.,  887j  gal 
at  $3,  193*  at  $3.25;  br.  coach  japan,  1,592|  gal.  at  $1;  lingerwett,  163|  gal.  at  $2;  10  gal 

nog'.oss  varnish  $28  80;  8  gal.  st.  car  primer  $30  

Drummond,  McCall  &  Co.,  Montreal  (815,301.85) 

Lapwclded  st.  boiler  tubes:  2f-in.,  43,500  ft.  at  8|c;  2|-in.,  550  ft.  at 


life.,  3-in.,  660  ft 


1.633*  at  17c;  3|-in.,  225  ft.  $30  38;  3Hn..  400  ft.  at  14fc;  4-in.,  6.69U  ft 


at  I2ic- 

at  iqq  

St.  plates:  tank  quah,  rs-in.,  75,807  lb.  at  $2.14,  l-in.,  127,310  lb.  at  $1.79;  firebox  qual. 

4,731  lb.  at  $2  10,  29,690  at  $1.99  

Copper  tubing:  2  and  2\-in.,  2,243  lb.  at  20c,  202  at  17^c;  i-in.,  149  lb.  $32.04,  §-in.,  106*. 

lb.  $23.96  

Steel  sheets:2, 381  lb.  at  $1.82*,  1,125  at  $1.90,  18.018  at  $2.09,  15,388  at  $2.25,  1,820  at 

$2.30-  c.a.  dead  fiat  blk  ,  17,677  lb.  at  $2.17£,  11,937  at  $2.22|;  planished,  4,527  lb 

at  $3.50-  galv.  flat,  22,185  lb.  at  $2.85,  24,361  at  $2.90,  807  at  $3,  1,112  at  $3.25 
Iron  sheets,  61,408  lb.  at  $2.15,  4.3S9  at  $2  12-^;  st.  tubes,  872  lb.  at  5|c;  sundry,  $91.98 

less  allowance  for  labour  on  one  plate,  $12.05  

Drury,  H.  A.  &  Co.,  Montreal:  Sahen  h.s.  steel,  720  lb.  at  60c;  copper  tubes,  1, 101  lb.  $182.53 

6  doz.  dble.  lip  auger  f-in.,  $33;  sundry  $37.55  

Dunlop  Tire  &  Rubber  Goods  Co.,  Toronto  ($2,769.50) 

Injector  hose,  5-plv:  3-in.  12  pes.  4  ft,,  $48,  156  pes.  3f  ft.  at  83.60,  48  pes.  3^ft.  at  $3.30 

2£-in.,  96  pes.  4*.  ft.  at  $3.60,  144  pes.  4  ft.  at  $3.20,  108  pes.  3*  ft,  at  $2.00;  24  pes.  2|-in 

at  $2.70  

Red  sh.  packing,  388J  lb.  at  55c;  30  x  26  rubber  mats,  24  at  $3.50;  -|-in.  corr.  matting,  886 
lb.  at  22c;  5  doz.  2*  x  1*  moulded  mats,  $75;  pneu.  tool  hose,  600  ft.  $89.78;  sundry 

S230.90;  less  3  p.c.  $71.24  

Eddy,  E.  B.  Co.,  Hull:  toilet  paper,  46  cases  York  $199.34,  20  cases  Std.  $160;  9  doz.  toilet 
fixtures  $67.50;  ind.  spittoons,  24  doz.  at  $4.56;  safety  matches,  30  cases  at  $3;  sundry 


$47.41 


Emerson  &  Fisher,  St.  John:  cotton  mops,  45  doz.  at  $1.50;  6  doz.  galv.  coal  hods,  $22.92 

oil  cans  with  spouts,  20  doz.  1  gal.  $44,  10  doz.  2  gal.  $32,  6  doz.  5  gal.  $30;  sundry  $70.46. 
Engineering  Equipment  &  Supply  Co.,  Montreal,  carbons:  cored,  *.  x  12,  3,800  $108.30,  \  x  9? 

3, 100  $68  20;  solid,  *.  x  12,  5, 300  $137.80,  h  x  9k,  3,100  $62;  reg.  E.B.  yellow,  400  sets  $136. 
Federal  Typewriter  Co.,  Ottawa-  No.  10  S.P.  typewriter,  2  at  $120;  1  extra  'D'  carriage  and 

platen,  $50  

Fisher,  G.  S.  &  Co.,  St.  John.,  repairing  roof  of  flour  shed,  St.  John,  $250,  less  drawback,  $25 
Fleming,  Jas.,  St.  John:  dry  sand  castings,  112,420  lbs.  at  $2  95,  127,682  at  $2.85;  green  sand 

castings,  153,732  lb.  at  $1.80,  138,300  at  $1  50;  parts  for  2  drop  pits,  $610  

Foley,  John,  Halifax:  repairing  furnace?  of  2  boilers  at  power  house.  


Carried  forward. 
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Forbes,  A.  V.,  Point  Tupper:  hauling  transfer  barge  on  slip,  $85;   7i  lav  days,  $375; 
$22.36. 


repairs 


Forman,  John,  Montreal:  14-in.  5,000  c.p.  pilot  house  searchlight  $240.50;  dispersion  lenses 
for  same  $51 ;  zincs  oxides,  390  at  $1.26;  caustic  soda,  180  cans  at  28c,  low  temp.,  210  cans 
at  68c;  3  bar  brg.  phones,  9  at  $15.58;  tel.  battery  jars,  200  at  15c;  sundry  $146  63 

less  gong  paid  for  1910,  $26.24,  and  less  5  p.c  $35.40  

Fowler,  Josiah,  St.  John:  axes,  shimming,  24  doz.  at  $5.50,  forest  k.w.,  35^  doz.  at  $4  90 

f.  sh.  hatchets,  8  doz.  at  $3  

Fraserville  Foundry,  Riviere  du  Loup:  iron  castings,  396,225  lbs.  at  2Jc;  2  castings,  $2 
Frothingham  &  Workman,  Ltd.,  Montreal  ($4,072.32) 

D.  H.  shovels,  sq.,  164  doz.  at  $6.34,  id.,  60  doz.  at  $6.50;  f.  and  w.  spades,  125  doz.  at 
$6.34  


Penberthy  injectors,  6,  $94.50;  W  &  B.  mach.  wrenches,  15-in.,  18  doz.  $211.68,  12-in 
12  doz.  $82.32;  monkey  wrenches,  12  doz.  15-in.  $141 . 12,  6  doz.  12-in.  $41.16,  21  doz 
$34.30;  72  doz.  asst.  G.  B.  files  $169.08;  G.  cotters,  7  M  No.  1,  $51.45,  2,070  |  x  3 
$35. 19;  20i  doz.  hand  saws  $70.87;  truck  wheels,  13|  x  3,  48  at  $2.25;  padlocks,  20}ir 
doz.  at  $7.50;  sundry  $653.51  

Garlock  Packing  Co.,  Hamilton,  packing:  spiral,  120A  lb.  $72  40;  ring,  2025  lb.  $153.94;  h  p 
ring,  444^j  lb.  $666.65  

Gass,  J.  B.  &  Co.,  Montreal:  steel  plates,  19,757  lb.  at  $1.97  

Gaudet,  A.  M.,  Memrameook:  tin  cans,  5  gal.,  19  doz.  at  $4,  2  gal.,  40  doz.  at  $2.25,  1  gal. 
52  doz.  at  $73.80,  i-gal.,  18  doz.  at  $1.25;  5  oil  tanks  and  pumps  $21.70,  2  doz.  sq.  stn. 
lanterns  $19.30;  sundry  $106.60  

General  Contractors  Supply  Co.,  Halifax:  tarred  felt,  21,479  lb.  at  $1.85;  bitu.  solution, 
42  gal.  at  SI  SO;  M.  door  locks,  24  doz.  at  $10;  padlocks, D.  brass  4  doz.  at  $11.25,  safe- 
guard, 24  doz.  at  $2.10;  sundry  $7.56  

General  Supply  Co.  of  Canada,  Ottawa:  Br.  jointing,  408j  lb.  at  55c,  plumbago,  1,200  lb. 
at  13c;  asb.  board.  2,338  lb.  at  3.15c  

Georgia  Turpentine  Co.,  Montreal:  turpentine,  497.4  gal.  at  58c,  498.7  at  59c  

Gibb.  Alexander,  Montreal:  Glenboig  fire  brick,  7,750  $285.62;  C.  tw.  pro.  steel,  for  drills 
226  lb.  at  75c,        lb.  bl.  steel  $7.65  

Gledden  Varnish  Co.,  Toronto:  linseed  oil  elixir,  784  gal.  at  46c;  varnish  renovator,  35  gal 
at  $2. 50  


Goodyear  Tire  &  Rubber  Co.,  Montreal  ($2,201.18) 

Hose,  4  ply  water:  2Hn.,  500  ft.  $237.49;  2\-in.,  300  ft.  $127.69;  2-in.,  50  ft.  $19;  U-in 
350  ft.  $99.75;  U-in.,  200  ft.  $47.12;  1-in.,  200  ft.  $36;  f-in.,  325  ft.  $43.48 

Packing:  magnet,  1,682|  lb.  at  45c;  std.  sheet,  1,477  lb.  $255.90,  668  $157.99  

Coir,  matting,  1,366  lb.  $307.30;  57&  lb.  M.  gasket  tubing  $40.03;  sundry  $115.62;  less 

2  p.c  $43.33  

Gravel,  L.,  Montreal:  dry  Eng.  vermillion,  600  lb.  at  75c;  dry  Mex.  red,  14,112  lb.  at  2 

chrome  yellow,  2,000  lb.  at  8c;  25  lb.  or.  chrome,  $2  

G.N.W.  Telegraph  Co.  of  Canada,  Toronto,  transferring  and  renewing  wires:  labour,  16  d. 
at  S3. 25,  14  at  $2.40,  54  at  $2.25,  3  at  $2,  6  at  $1 .90.  66  at  $1.85,  3  at  $1.75;  material  $87.53; 

expenses  $5.20;  voucher  outstanding  $29.36  

Greening  (B.)  Wire  Co.,  Hamilton:  2\  mesh  smoke  box  netting,  5,478  sq.  ft.  at  13|e.;  copper 
vent,  cloth,  1,998  sq.  ft.  at  15c;  36  sq.  ft.  perf.  copper,  $25.20;  sand  screen,  450  sq.  ft  .  at  5c.- 
sundry  $119.61;  less  2  p.c.  $24.02 


Greenshields  Ltd.,  Montreal:  bunting,  3.666J  yd.  at  14c;  canvas,  2,103  yd.  at  9ic;  3  doz 

roller  towels,  $11.25;  less  4  p.c  $20.52  

Gutta  Percha  &  Rubber  Co.  of  Canada,  Toronto  ($8,972.29) 

Steam  heater  hose,  \\"  5  ply  23"  long,  3,125  pes.  at  $1.18;  lA"  4  ply  a.  b.  hose  22"  long,  1,000 

pes.  at  $1.10  

Hose:  cotton  fire,  3,500  ft.  $2,255;  5  ply  corr.  tender,  2\" ,  48  pes.  3^  ft.  long  $155.04,  2i 
100  pes.  3|  ft.  at  $3.27,  90  pes  4  ft.  at  $3.74,  46  pes  4i  ft.  at  $4.21;  3",  72  pes.  31  ft.  at 

$4.11  

Ry.  st.  hose,  5  ply,  f ,  650  ft.  $254.48,  1",  400  ft.  $192.61,  If.  150  ft.  $87.75,  H",  90  ft.  $63.18; 
100  ft.  I"  vacuum  hose  $60;  G.  G.  washers,  267  lb.  at  80c;  sundry  $27.27;  less  3  p.  c. 

$277.32     . 

Hillis,  Jas.  &  Sons,  Halifax,  grey  castings:  No.  1,  21,373  lb.  at  $1.40,  42,928  at  $1.50;  No.  2, 

31,541  lb.  at  $1.50,  45,603  at  $1.75;  catchpit  basins  and  frames,  14,149  lb.  at  $1.75  

Hodgson  Sumner  &  Co.,  Montreal:  grey  cotton,  2,429  yd.  at  9-Jc,  1.210J  at  9c;  pillow  cases 

84  doz.  at  $1.75  

Holden  Co.  Ltd.  Montreal:  Ajax  diaphragms,  48  at  $30;  cocks,  48  trap.,  36  dial  at  $5.50;  G. 
clumneyless  lamp  burners,  252,  doz.  at  $3.40,  23  gr.  wick  for  same  $69;  Q.  &  C.  anti-rail 
creepers  3.000  at  19c;  m.i.  jrnl.  boxes,  40  at  $4.40;  Agasote  boards,  929^  sq.  ft.  at  lljc,  896 

at  12c;  \\"  str.  st.  hose  nipples,  300  at  35c;  sundry  $12.15  

Hope,  A.  &  Co.,  Hamilton,  copper:  N.B.C.  casting,  40,011  lb.  at  $12.42^;  'Isle  Royaie"  iake, 


40,000  lb.  at  $12,671 


Hopkins,  F.  H.  &  Co.,  Montreal:  No.  41  L.G.R.  steam  drills,  4  at  $182.75;  A.T.T.  h.e.  steel 
961  lb.  at  50c;  1"  5  ply  Lion  st.  hose,  600  ft.  $413.20;  31  ft.  spr.  chain  $43.60;  sundry  $42.26 
Houghton  &  Richards,  Boston:  Styrian  steel,  434  lb.  at  60c;  annealing  228i  lb.  $11.44. 
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Hutton,  Jas.  &  Co.,  Montreal,  spring  steel:  4|"  x     and  under,  144,401  lb.  at  $2.50;  1*  s  15  ft., 

246  lb.  at  $7.82  • 

Hyde,  F.  &  Co.,  Montreal:  12"  arch  bricks,  302  at  66c.;  12"  arch  tiles,  108  at  57c;  br.  wall 

tiles,  139  at  75c,  36  at  69c;  gate  tiles,  84  at  2\\c,  96  at  30c  

Hyde  &  Webster,  Montreal:  roofing  slate,  80  sq.  at  $9.25;  special  blocks,  382  $212.50;  1,400 

wh.  fire  bricks  $37.80;  800  Glenboig  f.  bricks  $28  

Imperial  Oil  Co.,  St.  John:  acids,  muriatic,  2,615  lb.  at  $2.65,  393  at  $2.75,  sulphuric,  4,006  lb. 

at  $2.35;  nitric,  2,549  lb.  at  $7.25;  63  carboys  $126;  57|  gal.  gasoline  $16.35  

Imperial  Wire  &  Cable  Co.,  Montreal;  wire,  D.  r.c  and  b.,  14  strd.,  6,00S  ft.  $132.90,  12 
strd.,  6,001  ft.  $167.73;  Adanac  r.c.  and  b.  wire,  1,000  ft.  No.  6  $35.75,  3,006  ft.  No.  10 
$42.30,  4,016  ft.  No.  12  $41.51,  6,006  ft.  No.  14  $48.74  ;  4  strd.  r.c  and  t.b.  cable,  577  ft. 
$S1.93;  S.  W.  d.  b.  wpf.  wire,  302  lb.  at  155  c;  sundry  $33.33 


Independent  Cordage  Co.",  Toronto:  1"  manila  rope,  4,285  lb.  at  $9.80;  less  2  p.c  $1.13  

International  Varnish  Co.,  Toronto:  loco,  finishing  varnish,  120j  gal.  at  $2.25;  br.  coach 
japan,  241  gal.  at  $1  

Jack,  Watson  &  Co.,  Montreal:  angle  steel,  3,675  lb.  at  $1.83i,  6,153  at  S2.13J,  2,415  at  $2.14*; 
st.  angles,  1,750  lb.  at  $2.90,  11,214  lb.  $236.80,  mild  st.  angles,  10,668  lb.  at  $1.72;  battery 
jars,  508  at  17^c;  sundry  $5.41  

Jamieson,  R.  C.  &  Co.,  Montreal:  ivory  blk.  in  jap.,  800  lb.  at  14c;  golden  ochre,  2,000  lb. 
at  5c,  2,000  at  5|c;  Indian  red,  200  lb.  at  7|c,  in  oil,  200  lb.  at  13^c;  Ven.  red,  1,400  lb.  at 
5|c;  F.P.  green,  1,000  lb.  at  9§C,  500  at  9c;  sundry  $12.22;  les.s  2  p.c  $11.74  

Jones,  D.  F.,  Mfg.  Co.,  Gananoque:  socket  scoops,  104J  doz.  at  $7.18;  less  2  p.c  $7.18  

Keuffel  &  Esser  Co.,  Montreal:  books,  4  doz.  level  $16.16,  6  doz.  field  $28.68,  3  doz.  transit 
$14.34;  paper,  6  rolls  piofile  $63.28,  4  robs  cross  section  $42,  2  rolls  duplex  dwg.  $19.92,  5 
rolls  anvil  $9.75;  216  profile  files  $54;  par.  rule  $18.75;  sundry  $20.22  

Kinnear,  W.  S.  &  Son,  Moncton:  cleaning  and  varnishing  walls  and  ceilings  of  lower  floor 
Moncton  Stn.  $336;  wall  paper,  110  rolls  at  18c,  203  at  10c;  border  487  yd.  $42.03;  sundry 


$1.70. 


Laurentian  Granite  Co.,  Montreal:  G.  paving  block  47,100  lb.  at  6c    

Leger,  T.  &  A.,  Moncton:  7"  stove  pipes,  14,636  at  3^c;  6"  elbows,  2,586  at  5c;  12  doz.  eng. 

oilers  $30;  sundry  $17.83  

Leslie,  A.  C.  &  Co.,  Montreal:  W.H.  tin,  7,840  lb.  at  $42.30,  319  lb.  at  $44;  N.  tinned  sheets. 

5,321  lb.  at  $6.75;  antimony,  1,120  lb.  at  7^c,  zinc  spelter,  1,054  lb.  at  7c  

Lewis  Bros.,  Montreal:  Swedish  iron,  62,094  lb.  at  $2.95,  2,751  at  $3.20;  steel,  413  lb.  tool  at 
7c,  693  lb.  gold  coin  at  5^c;  H"  turnbuckles,  200  at  90c;  zinc  slabs,  517  lb.  $36.96;  clav 
picks,  48  doz.  at  $3.60:  V.  snow  shovels,  310  $85.30;  12,258  lb.  putty  $263.28;  1,600  lub. 
glasses  $31.58;  16  oz.  star  glass,  10  x  12,  32  cases  at  $2.25,  16  x  18,  41  cases  at  $2.40,  14  x  28. 

10  cases  at  $2.95;  sundry  $438.31  

Library  Bureau  of  Canada,  Ottawa:  desks,  2  oak  6  tray  ledger  $215,  1  oak  dble.  $70;  2  oak 

cases  $18,  $9;  1,000  tab  cards  $28  

Lomer,  Gerald,  Montreal:  27"  No.  1  plush,  908|  yd.  at  $1.17  

Londonderry  Iron  &  Mining  Co.,  Londonderry:  castings,  15,428  lb.  at  4c,  16,480  at  4-85c,  4,211 

at  5- 15c,  10,570  at  7c,  976  at  8Jc  '  

Manchester,  Robertson,  Allison,  St.  John:  curled  hair,  1,500  lb.  at  314c;  off.  chairs,  8  doz. 
at  $21.48,  1  rev.  $17;  gr.  blankets,  43  pr.  $81.68,  12  pr.  fi.  pillows  $14.40;  200  lb.  moss  $19: 

sundry  $26.52  

Marion  Steam  Shovel  Co.,  Marion:  20  ft.  Imp.  'A'  armored  boom  with  crowding  engine  &c. 

$948.79;  4  split  sprocket  wheels  with  8  sgle.  \  flanges  $68.40  

Maritime  Lime  Co.,  St.  John:  lime,  153  casks  at  $1.40,  25  at  $1.30,  35  brl.  at  80c  

Martin-Senour  Co.,  Montreal:  Mex.  red  paint,  38,397  lb.  at  3c;  less  2  p.c.  $19.44  

Matheson,  I.  &  Co.,  New  Glasgow:  L.  S.  duplex  boiler  feed  pump,  outside  packed,  double 

plunger  type  1\"  x  5"  x  10"  $350;  sundry  $40.25  

Miller,  R.  C.  Oil  &  Supply  Co.,  Montreal:  oil  soap,  11,361  lb.  at  8c,  D.  silver  polish,  \%\%  doz. 

at  $7.50  ."  

Miner,  W.  H.,  Chicago:  Miner  attachments,  (4  stop  castings,  2  vert,  thimbles)  86  sets  at  $23; 
(also  2  tie  castings)  3  sets  at  $30;  vert,  thimbles,  800  at  30c,  78  at  75c,  104  at  90c;  stop 
castings,  1,200  at  $3.10,  48  at  S6.42;  follower  thimbles,  3,000  at  3c,  1,000  at  4c,  tie  cast- 
ings 20  at  50c  

Mitchell,  Robt,  Co.,  Montreal:  18"  hdlight  reflectors,  26  at  $9.50;  cai  door  locks,  54  at  $4.50; 
30  at  $5;  6  at  $5.50;  V.  d.  locks,  36  at  $3.50;  blind  bolts,  216  at  35c;  hinges,  96  V.  d. 
$57.60,  12  dble  spring  $34.20,  24  pr.  br.  $31.20,  36  cs.  $27,  24  pr.  hopper  $19.20,  24  trap  door 
$24;  6  pr.  b.s.  pulleys  $39;  cs.  balances  132  at  $1.25;  sash  locks,  44  doz.  at  $3,  Natl,  98  at 
60c;  sash  stops,  48  doz.  at  60c;  12  doz.  b.c  guides  $28.80;  sundry  $435.18;  detailed 

under  Capital  (page  W— 35),  $115.31  :  

Moncton  Carpet  and  Furniture  Co.,  Moncton:  mattresses,  4  dble  at  $3,  5  sgle.  $12.50,  12 
moroccoline  $90;  chair  cushions,  10  doz.  at  $9;  curled  hair,  300  lb.  at  45c,  moss,  2,060  lb.  at 
7§c;  14  springs  $35,  12  pillows  $30;  4  sec.  bookcase  $18;  3  oak  sw.  chairs  $22.50;  24h.t. 


rollers  $30;  window  blinds,  40  $79.45;  sundry  $51.67 
Montreal  Cotton  &  Wool  Waste  Co.,  Montreal:   Magnet  col.  waste,  269,983  lb.  at  $6.97^; 
white  waste,  70,398  lb.  at  $8.65;  C.B.  special  wool,  47,106  lb.  at  $12.60;   wool  waste, 

38,270  lb.  at  $8.45  


Carried  forward   402, 320  87 
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Montreal  Rolling  Mills  Co.,  Montreal:  black  pipe,  11",  4.269J  ft.  at  $7.37,  4,2401  ft.  at 
$6.14,  1",  4,029-5  ft.  at  $4.50,  }'.  4,117J  ft.  at  $3.13,  1",  1,545  ft.  at  $2.51,  J",  1,190  ft.  at  $1.93; 
6,000  lb.  sq.  bl.  nuts  U.S.S.  $180;  2,000  lb.  Jf  sq.  nuts  $72;  600  lb.  I"  hex.  bl.  nuts  $50.10 
260J  ft.  galv.  pipe  $54.67;  15  kegs  2"  wire  fence  staples  $41.25;  2,000  lb.  rcf.  iron  $37.40 
sundry  $21.50;  less  2  p.c.  $26.79.  

Montreal  Steel  Works,  Montreal,  castings:  steel,  8,786  lb.  at  7c.,  3,740  at  $5.10;  guide  wheels 
7,289  lb.  at  $4.85;  drawbar  springs,  47,730  lb.  at  $2.60;  eq.  springs,  3,500  lb.  at  $3;  m.s 
pr.  spring  caps,  200  at  25c;  sundry  $67.80;  less  2  p.c.  $11.20  

Mooney,  B.  &  Sons,  St.  John:  granite  paving  blocks,  46,276  at  $78  per  M  

Morgan,  H.  &  Co.,  Montreal:  Wilton  carpet,  5991  yd.  at  $2;  2,8691  yd.  binding  $143.48;  mat- 
tress  repp,  2293  yd.  at  $1.13;  linoleum,  95|  yd.  at  93c,  991  at  $2.25;  3  doz.  W.B.  mats 
$72;  220  lb.  blk.  wadding  $77;  10  gr.  grommets  $31.50;  sundry  $42.46  

Morrow  (J.)  Screw  Co.,  Ingersoll,  blank  nuts:  hex.,  1§",  2,000  lb.  at  $6.40,  5",  2,000  lb.  at  $6.90 
li',  2,200  lb.  at  $7,  1",  2,050  lb.  at  $8.40;  sq.,  §*,  2,048  lb.  at  $4.40,  W,  1,000  lb.  at  $5.10 
?,  2,000  lb.  at  $5.70;  sundry  $76.26  

Mott,  J.  P.  &  Co.,  Halifax:  soft  soap,  9,633  lb.  at  31c  

Munderloh  &  Co.,  Montreal:  sulphate  copper,  18,613  lb.  at  $4.70,  11,042  at  $5.05;  blue  vitriol 
1,680  lb.  at  84.70,  sundry  $13.05  

Mussens  Ltd.,  Montreal:  Sterling  barrows,  3  doz.  at  $64;  1  set  wheels  and  axles  for  concrete 
mixer  $45;  1  B.  forge  $21;  sundry  $17.50  


McAvity,  T.,  &  Sons,  St.  John  ($30,393.18) 

Staybolt  iron:  round,  208,492  lb.  at  $4,621,  1,233  at  $4.50;  11"  hex.,  437  lb.  at  $5.60. . . 
Hancock  inspirators:  91  A,  11  at  $70,  No.  8,  2  at  $62.50;  608  parts,  $858.55;  less  overpaid 

1910-11,  $100  (page  W-154)  

World  XX  loco,  valves:  globe,  1",  432  at  90c,  f",  144  at  90c,  i",  288  at  $1.35,  f ,  360  at 
$1.53,  1",  564  at  $1.98,  If",  156  at  $2.79,  H",  72  at  $3. 60, "2",  36  at  $5.40,  3"  br.,  2, 

$30.42;  angle,  \"  ,  72  at  $1.35,  f ,  83  at  $1.53,  1",  25,  $49.50  

Valves:  hy.  br.  peet,  2",  48  at  $2  .70;  2V,  24  at  $5.04;  fig.  globe,  3-5"  with  tees,  &c,  $98.10 

2-6",  $57.60,  24-2"  hy.  br.  gate  $64.80  

World  unions:  V,  900  $176.40,  f,  800  $188.16,  1",  600  $188.16,  \\",  300  $141.12,  If,  200 


$125.44. 


Postal  car  lamps,  15  doz.  at  $44,  2  doz.  at  $35.75,  fonts  4  doz.  $24;  jap'd  c.  d.  locks,  12  doz 
at  $31. 80,  18  doz.  keys,  $51. 30;  Prentiss  vises,  3  at  S19. 50,  5  at  $21.75,  3  sw.  base  at  $23; 
cotton  mops,  120  doz.  at  $1.30;  lamp  black,  1,900  lb.  at  7c;  Albany  moulding  sand 
60  brl.  at  $3;  181  rms.  sand  paper,  $60.79;  1  fire  hydrant,  $37;  45  ft.  3"'suction  host 
$86.25;  12  No.  3  packers  ratchets,  $83.40;  2  comp.  water  plungers  for  d.  s.  pump. 
$156;  loco,  boiler,  washer  $90,  feeder  $50;  6  pipe  jointers,  $82.80  

Globe  files,  bast.,  sq.,  28  doz.  18"  $140.56,  36  doz.  16"  $134 . 64,  half  rd.,  34  doz.  16"  $140.08 
flat,  24  doz.  16"  $85.44,  10  doz.  18"  $47.80;  12-6f  br.  loco.  st.  gauges,  $100.50;  735 
gauge  glasses  14  x  I"  $216.09;  \"  cyl.  cocks,  96  at  95c;  21*  br.  s.  and  w.  cocks,  14  at 
$9.45;  for  Baker  heater,  24-f  funnel  cocks  $84  60,  72-f"  hy.  br.  stop  cocks  $108,  30 
shut-off  cocks  $90,  12  safety  vents,  $51;  W-G  copper  gaskets,  24-10"  $38  .40,  24-8"  $30.72: 
copper  wire,  1,629  lb.  $338.39;  copper  rod.  1",  278|  lb.  at  23c,  \\",  891  lb.  at  22c,  I 
135  lb.  at  25c;  br.  rod,  3864  lb.  at  171c;  zinc,  1,896  sq.  ft.  at  51c;  4,027  gr.  wood 
screws  $1,521.52;  sundry,  $7,602.03,  


McColl  Bros.  &  Co.,  Montreal:  Ve6ta  cutting  compound,  5,782  lb.  at  10c;  soft  soap,  1,854  lb 
at  4c  •  v  

McCord  &  Co.,  Chicago:  m.  i.  journal  boxes:  arch  bar  truck,  4j  x  8,  450  at  $2.95,  5x9,  150 
at  $3.90,  51  x  10,  40  at  $4.40;  pass,  ped  truck,  4|  x  8,  21  at  $3.70,  5  x  9,  36  at  $5.20;  Lids 
and  springs,  147  at  40c,  40  at  45c  

McCordick,  F.  C,  St.  Catharines,  lace  leather,  652  lb.  at  52c,  353  at  59c  

McDougall  (J.)  Caledonian  Iron  Works  Co.,  Montreal:  Worthington  dup.  piston  pump,  6  x  81, 
$225;  69  r.  valves,  64  br.  springs  $40.75  

McDougals  Ltd.,  Ottawa:  L.  and  F.  tin,  4,480  lb.  at  $42.70;  sundry,  64c  

McLaren,  J.  C,  Belting  Co.,  Montreal,  belting:  light  double,  2",  288  ft.  $82.57,  7",  40|  ft. 
$125.66,  10",  25ft.  $36.94,  12",  58  ft.  $92.55;  single,  4",  237  ft,  $70.03;  sundry,  $184.67;  less 
2  p.c  $3.60  

Maclean,  A.  B.,  Co.,  St.  John:  packing,  John's  pump,  95",  1,700  sets  at  25c,  11",  600  sets  at 
30c;  cr.  throttle,  100  lb.  $73.50,  sq.  flax,  270J  lb.  at  16c,  llg  lb.  spiral  $9.10;  rubber 
valves,  64  at  $1.25;  water  cylinder  $95.57;  48  valve  springs,  $18.24  

McLean,  Holt  &  Co.,  St.  John:  green  sand  castings,  314,709  lb.  at  $1.55,  1,483,221  at  $1.85; 
special  castings,  23,400  lb.  at  $4.40;  50  st.  lugs  $2.50  

McMyler  Interstate  Co.,  Bedford,  Ohio,  various  parts  for  machinery  

McSweeney,  P.,  Co.,  Moncton:  desk,  $70;  book  case  sections,  6  at  $2,  13  at  $3  .25,  3  at  $5.25: 
roller  towels,  124  at  45c;  flannel,  canton,  412f  yd.  at  12c,  shaker,  3091  yd.  at  101c,  647 
at  lie;  sundry, $65.84  

National  Drug  &  Chemical  Co.,  Halifax:  caustic  soda,  6,000  lb.  at  4}c;  Nat'l  lye,  288  doz. 
at  80c;  377J  lb.  c  soap  $35.84;  30  gr.  corks  $32.88;  13  doz.  combs  $31.20;  1,262  lb.  p. 
stone,  $26.82;  sundry,  $34.48  

Carried  forward  ,  
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Brought  forward. 


National  Lock  Washer  Co.,  Newark,  N.J.:  sash  balance  rollers,  locks  and  racks,  240  sets 
at  S3;  curtains  with  N.C.  fixtures,  120  at  $2.46;  57  at  $2.98,  29  at  $3.34,  12  at  $3.75,  12 
at  S3. 76,  29  at  $3.90;  pantasote  silk,  25  yd.  at  $2.75;  sundry  $15.95 


National  Roofing  Co.,  Tonawanda,  N.  Y.:  S.  W.  W.  gravel  surface  roofing,  124  sq.  at  $2.38 

duty  and  freight,  $109.92  

Nichols  Chemical  Co.,  Montreal:  blue  vitriol.  1,800  lb.  at  $4.35,  9,900  at  $4  84  

Northern  Electric  &  Mfg.  Co.,  Montreal  ($2,438.88) 

Galvaduct  conduit:  IV,  400  ft.,  If.  1,000  ft.,  1",  800  ft.,  f ,  1,300  ft.,  |»,  5,000  ft.  and  38 
bends  for  $576  62;  400  ft.  1|*  $56.42,  1.300  ft.  1"  $111.62,  1,000  ft.  f  $64  74.  2,100  ft. 
4"  $106  09 

Galv.  wire^  6,130  lb.  at  $2^75;  12,500  ft.  No.  8  solid  r.'c.'s.  b.  wire,  $294;  5,000  ft.  No.  14 
d.  b.  r.  c.  std.  wire,  $41.97;  826  ft.  No.  0  d.  b.  r.  c.  strd  wire,  $88 .70;  12  B.  street- 
light fixtures,  $77.41;  600  D.  sockets,  $71;  material  for  wiring  and  lighting  F'ton 
station,  $77.33;  1,800  yd.  No.  16  c.c.  lamp  cord,  $70.02;  25  lb.  f"  okonite  tape,  $37.50; 

sundry,  $596.88  

Norton,  A.  O.,  Boston:  track  jacks:  10-ton,  21  at  $8.10;  15-ton,  37,  $515.54;  20-ton,  4  at 
$28.50;  25-ton  b.b.,  $35.48;   35-ton,  33",  4  at  $101 .34,  26',  4  at  $95;  sundry,  $67.90. 
Office  Specialty  Manufacturing  Co.,  Toronto:  card  ticket  case  with  base,  $290;  coupon 

ticket  case  w.  b.,  $200;  3  st.  cabinets,  univ.  locks,  $129;  150  B.  vert,  transfer  cases 

$47.25;  sundry,  $57.60  

Oland,  G.  B.,  &  Co.,  Halifax:  steam  drill  with  clamps  and  tripods,  $250;  100  ft.  m.  w.  hose, 

$82;  sundry,  $14  

Ontario  Lantern  &  Lamp  Co.,  Hamilton:  burners,  signal,  50  doz.  at  90c,  dressel,  150  doz.  at 

84c,  w  sun,  200  doz.  at  40c,  B.  Ont.  200  doz.  at  50c,  6  doz.  lantern,  $4.56;  36  doz.  lant 

globes,  $18  :  

Page-Hersey  Iron  Tube  and  Lead  Co.,  Toronto:  X  hy.  blk  pipe,        2,667^4  ft.  at  $9.16, 

8",  17  ft.  $35.55;  sundry,  $67.32;  less  2  p.c  $2.92  

Pantasote  Co.,  New  York:  54"  car  curtain  material,  180  yd.  at  $2.69?  

Parker  Broom  Co.,  Ottawa:  corn  brooms,  299  doz.  at  $2.85;  whisks,  18  doz.  at  $1.85  

Pearson,  G.  D.,  &  Co.,  Montreal:  cone  rotary  ventilators  with  crates,  1  $88,  2-48"  $308  

Pedlar  People,  Oshawa:  O.  shingles,  572  sqrs.  at  $4  25;  valley  ridge  and  wood,  2,175  ft. 

$119.23;  450  skylight  bars,  $312;  165  yd.  galv.  lath,  $33.86;  sundry,  $60.18  

Peer,  D.,  St.  John:  plumbing  repairs  at  station,  sheds,  &c  

Peiler,  H.  L.,  &  Co.,  Montreal:  vaives,  Mason  reducing,  3",  2,  $136  80,  2|",  1  $54  15,  l\"x  1 

loco,  red.,  6  at  $17.50;  1  W  brz  red.  $33.25;  sundry  parts,  $92.70;  f  trap  packing,  78§  lb 

$157  :  '.•  


Pender,  Jas.,  &  Co.,  St.  John  ($5,549  75) 

Common  wire  nails:  1",  6  kegs  at  $3.25,  H",  5  at  $2.90,  U",  60  at  $2  65,  2",  140  at  $2.55, 
24",  265  at  52  40,  3",  490  at  $2  35,  4",  190  at  $2.30,  5",  210  at  $2.25,  4i  x  6,  34  at  $2.50. 

Wire  spikes,  6",  475  kegs  at  $2.35,  7  and  8",  307  at  $2.50;  moulding  nai's,  2",  30  kegs  at 
$2.80,  2V,  40  at  S2.65,  5  at  $3.15;  2"  galv.  staples,  16  kegs  at  $2.78,  5  at  $2.79,  3  at 
$2.80,  5  at  $2.83,  4  at  $2.87;  161  k.  2\  x  9  barbed  nails,  $47.85;  sundry,  $99.98;  less 

2  p.c.  S112  .04  

Pilkington  Brothers,  Montreal:  opalescent  glass  in  copper,  54  Its.  9|  x  56",  12  91  x  24",  $183.96; 

A"  polished  plates,  1,392^  sq.  ft.,  $367.71,  18|  x  36^,  25,  $48. 11;  \"  wire-rolled  glass  1,974| 

sq.  ft.,  $237;  24  Its.  26  oz.  40  x  40,  $51.48;  sundry,  $167.10;  less  2  p.c.  $14.72  

Piper,  H.  L.,  Co..  Montreal  ($3,818.41) 

Lamps:  No.  6  switch,  34£  doz.  at  $44.40,  2  at  $44  30;  loco,  tail,  4  doz.  at  $40;  eng.  tail 
tricolor,  5  doz.  at  $30;  sema.,  42  at  $1.25  

Cond.  lanterns,  31  at  $4;  burners,  400  doz.  L.O.R.  $96,  200  doz.  Call.  $104;  wick,  Acme 
circ,  20  gr.  $47,  hdlt.,  11  gr.  $30.25,  "A,"  180  gr.  $48  75;  lenses,  red,  5f ,  68  doz.  at 
$4  25,  48  at  $3.10,  5",  12  doz.  at  $4,  white,  5",  12  doz.  $33,  5|",  12  doz.  $10.20;  pore 
shades,  27  doz.  at  $4;  br.  founts  for  sw.  lamps,  48  doz.  at  $4;  B.  hdlt.  chimneys,  104 
doz.  $110.24;  air  wh.  cord,  210  lb.  at  42c;  receptacle  punchers,  5^  doz.  at  $28;  sundry, 
S1SG  92  

Piper  (N.  L.)  Rv.  Supply  Co.,  Toronto:  dual  burners.  No.  3,  25  doz.  at  $4.75,  No.  2,  55  doz. 

at  $3,  No.  1,  14  doz.  at  $2.40;  10  sema.  lanterns  $12  .50;  sundry  $34  .51  

Portland  Rolling  Mills,  St.  John  ($67,853.42) 

Steel,  795,116  lb.  at  $1.80-  fish  plates,  3,800  lb.  at  $2.30  

Iron-  refined,  320,409  lb.  at  $1.69,  2,549,731  at  $1.72;  hammered,  810  lb.  at  $4,  8,561 
at  $5  50 

Extra  for  size',  cutting,  &c. :  at  5c,  $68 . 35,  at  10c ,  $686 . 04,  at  15c ,  $898 .  63,  at  20c. ,  $251 .32 , 
at  25c,  $261.34,  at  30c,  $138.68,  at  35c,  $47.72,  at  40c,  $378.18,  at  45c,  $7.29,  at 
50c,  $76.88,  at  60c,  $151.35,  at  70c,  $14.68,  at  80c,  $201.94,  at  90c,  $58.66  at  $1, 

$75.04,  at  $1.20,  $259.72,  at  $1.30,  $155. 79;  less  returned  6,834  lb.  iron  $51.26  

Positive  Lock  Washer  Co.,  Newark,  N.J.:  lock  washers,  £-in.,  133  M.  at  $4.30,  f-in.  6  M.  at 

§4  

Prud'homme,  A.  &  Sons,  Montreal:  i.  c.  tin,  14  x  20,  24  boxes  at  $4.25,  12  at  $5,  20  x  28,  2  b.  at 
$5.15;  clout  nails,  2-in.,  1,500  lb.  at  $6.50,  500  lb.  at  $6.05;  i.j.  padlocks,  18  doz. 
at  $3.40;  sq.  flax  packing,  125  lb.  at  21c;  sundry  $31.35  

Carried  forward  
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Brought  forward. 


Pyke,  Jas.  W.  &  Co.,  Montreal  (S3, 156.98) 

Spellorized  st.  loco,  lapwelled  boiler  tubes,  28, 449  ft.  at  $8 . 70  

Steel  channels,  12,450  lb.  at  $1.60,  120  at  2  05;  channel  iron,    18,489  lb.  at  $1.89;  st. 
bulb  beams,  2.470  lb.  at  $2.75;  sundry,  $62.87  

Pyle  National  Electric  Headlight  Co.,  Chicago:  holders,  electrode,  75  at  $3,  carbon,  63  at 
$3,  14  at  $2  50;  hdlt.  carbons,  10  M  at  $15;  No.  162  commutators,  16  at  S10;  motor 
brushes,  432  at  25c;  3  armatures,  $75;  29  long  bushings,  $87;  12  ball  bearings,  $60; 
18  solenoids  $54;  18  brush  holders  $45;  sundry  $380  85  

Railway  Steel  Spring  Co.,  New  York:  2,300  Fletcher  box  lids  at  20c  

Ramsay,  A.  &  Son  Co.,  Montreal:  white  lead,  20,500  lb.  at  $5  50,  in  oil,  40,000  11).  at  $6  10- 
sundry  $2.64;  less  2  p.c.  $41.45  

Raworth,  B.  C,  Saekville:  wheel  barrows  36  at  $3  08,  12  at  $3  48;  baggage  trucks,  3  at 
$55;  settees,  18  at  $3.96;  sundry  $42.10  

Record  Foundry  &  Machine  Co.,  Moncton:  ranges,  3  No.  8  highland  sq.  $79.65;    8.  No 
8  Esther  sq.  $183.60;  Globe  stoves,  No.  10,  12  at  $4.40,  No.  12,  44  at  $6,  No.  14,  57  at 
$7.80,  No.  16,  25  at  $8.40;  castings  for  stoves,  13,890  lb.  at  5c.;  sundry  $63  06  

Rhodes,  Curry  Co.,  Amherst:  repairs  at  Sydney  Stn.,  bricklayer,  275  h.  at  50c,  helper, 
184  h.  at  25c;  repairs  to  Moncton  Gas  House,  17.2  sq.  roofing  $107.50;  desks,  3  at  $17, 
8  at  $24,  5,  $111.50;  sty.  cases,  3  at  $7.75  

Robb  Engineering  Co.,  Amherst:  parts  for  Robb  engine,  &c  

Robertson,  Jas.  Co.,  St.  John:  pig  lead,  18,105  lb.  at  $3  50,  14,994  at  $3.80,  28,404  at  $4.15; 
3  enam.  stands  $108;  enam.  lavatories,  1  $10  .50.  1  $37  .50,  2  $23,  2  $62;  5  closet  combinations 
$71  50;  23  cesspools  $64.40;  36  tel.  faucets  $63.30;  5i  ft.  enam.  bath  $28;  sundry  $259.49. 

Robertson.  Thos.  &  Co.,  Montreal:  Nat'l.  boiler  tubes,  2\  x  10  g.  x  19£,  19, 166*  ft.  at  $9.50; 
sheet  lead  4  lb..  9,470  lb.  at  $4  50,  6  lb.,  1,977  lb.  at  $5.85;  6  doz.  glasses  and  washers 
$36;  sundry  $70.18  


Robertson,  Wm.  &  Son.,  Halifax  ($1,989.86) 

Duck:  84-in.,  81  yd.  at  $1  23,  70-in.,  508  yd.  at  76c,  52-in.,  1,554  yd.  at  55£c,  36-in.,  154  yd. 

at  48|c,  29-in.,  308  yd.  at  24|c,  10  oz.  champion,  309  yd.  at  24gc,  9  oz.  Yarmouth, 

301  yd.  at  20*c  

Fish  oil,  301  gal.  at  46c;  200  lb.  50  p.c.  dynamite  $38;  sundry  $183.37  

Robertson,  Foster  &  Smith,  St.  John:  P.  W.  anvils,  4-1,254  lb.  at  10^c,  4-1,309  lb.  at  8.9c, 

1  special  $41.30;  28  peavies  $35.60;  sundry  $82.27  

Ryerson,  J.  T.  &  Son,  Chicago:  flue  cleaning  chain,  150  ft.  at  $1.70;  1  flue  cutter,  $61;  1,500 

lb.  b.  c.  rivets  $89.03:  1,400  c.  s.  rivets  I  x  6,  $97.09;  sundry  $5  35  

Safety  Car  Heating  &  Lighting  Co.,  Montreal  ($17,779.90) 

Pintsch  lighting  equipment  inch  4  rec,  regulator,  &c,  3  sets  at  $461  

Gas  hose,  f-in.  6  ply,  1,870  ft.  at  70c;  hose  fittings  $75.66.,  6  hose  couplings  $39  

Remodelling  testing,  &c:  flat  flame  desk  lamps,  into  sgle.  mantle,  184  at  $17,  6  at  $22;. 

bracket  lamps  into  mantle  bracket,  156  at  $7,  30  at  $12;  regulators,  21  at  $17  

Lamps:  sgle.  mantle,  24  a!  840  ;  2  flame  vest,  12  at  $18;  mantle  bracket,  6  at  $17.  

Receivers  less  fittings,  9Jft.  x  204-in.,  5  at  $84;  direct  steam  heating  equipment,  4  set3 

$577;  1  regulator  $45;  1  in.  pipe,  1,302  ft.  at  7ic,  with  couplings,  1,187  ft.  at  7.9c. 
Valves:  end  train,  62  at  $5.50;  41  filling  $416  90;  1-in.  pipe  line  4  at  $13  50;  check,  2 

inlet  at  $18,  2  outlet  at  $25;  safety  5  at  $5.50;  9  1-in.  angle  $33.75;  8  holder  $25.20. ... 
Mantles  with  protectors,  2,880  at  40c,  2,052  at25c;  gaskets,  68  at 45c,  80  at 40c,  l,000at 

25c,  1,000  at  15c;  tips,  100 at  15c,  68  at  30c;  vert  traps,  6  at $15;  valve  caps,  25  at  $1 .95 

paper  ferrules,  10  M  $49;  strp.  couplers,  700  at  $2.65,  10,  $54;  main  cocks,  19  at  $6. ... 
Opal  bowls,  9-in.,  3  doz.  at  $7.75,  3  at  $8.75,  9§-in.,  39  doz.  at  $8.90.  11-in.,  H  doz.at$19; 

bowls,  9-in.,  14  doz.  at  $5.25,  6  at  $7  80,  5  at  $8  " 

1,000  spring  rings  860;  inc.  gas  bulb,  72  at  $1 

18  at  5.25,  6,  $28;  68  extension  handles  $51; 


.  50;  globes  with  rings,  12  doz.  at  $4  20; 
.10;  glasses,  6fTdoz.  at  $7;  gas  arms, 
6  gauges  $40;  "sundry  $997.64  


Samuel  (M.  &  L.),  Benjamin  &  Co.,  Toronto:  antimony,  2,240  lb.  at  7.9  c,  3,360  at  6|c; 
sheet  copper,  1,019$  lb.  at  17fc  

Schofield  Paper  Co.,  St.  John:  800  gr.  telegraph  matches  

Schuchardt  &  Schutte,  New  York:  Eureka  scoops,  75  doz.  at  $6.60  

Scythes  &  Co.,  Toronto,  duck:  52-in.,  1,023  yd.  at  45|c,  70-in.,  1,006  yd.  at  76c,  84-in..  536 
yd.  at  97c;  less  2  p.c  $17.96  

Sherwin-Williams  Co.,  Montreal:  std.  depot  paint,  1,000  gal.  at  $1.95;  metalastic  No.  2 
blk.  liquid,  533  gal.  at  $1 .55,  742  at  $1 .60;  met.  No.  3,  grey  paints,  204  gal.  at  $1 .65;  std. 
pullman  N.  C.  body  color,  3,000  lb.  at  22c;  dark  green  paint,  10  gal.  at  $1.90;  white 
enamel,  25  gal.  at  $4;  pale  gold  size,  158  gal.  at  $1.75;  outside  ry.  varnish,  532  gal.  at 
$2.50;  560  lbs.  red  lead  $28;  less  2  p.c.  $84.83  

Simms,  T.  S.  &  Co.,  St.  John,  brushes:  oval  car  washer,  35|  doz.  at  $7.50;  warehouse,  7  doz. 
$34  .25;  rd.  O.  K.  paint,  12  doz.  $136.50;  whitewash,  48  doz.  at  $1 .20;  16  doz.  CM. X. 
wall,  $36;  3  doz.  sp.  white  wall,  $45;  onyx  varnish,  12  doz.  $33.90;  30  doz.  whisks 
$46.50;  sundry  $154.82;  less  2  p.c.  $1.81  

Smart-Turner  Machine  Co.,  Hamilton:  2  duplex  end,  outside  packed,  plunger  pumps,  6x4x7 
$253.65, 10  x  7  x  12  $673.50;  2-in.  pr.  regulator  $40;  rubber  valves,  2£-in.,  96  at  40c,  96  at  35c, 
valve  springs,  192  at  15c;  sundry  $20  


Carried  forward. 


$  eta. 
581,694  47 

2,475  07 
681  91 


1,568  85 
460  00 

3,528  69 

431  02 

1,992  21 


668  75 
604  27 


3,109  90 
2,468  82 


1,630  03 
359  83 

407  35 

507  47 

1,383  00 
1,423  66 

5,069  00 
1,278  00 

1,233  42 

984  35 

4,373  75 


2,034  72 


580  52 
380  00 
495  00 

1,733  27 


6,628  63 

809  01 
1,087  95 


632,082  92 


V 


W— 176 


AUDITOR  GENERAL'S  REPORT,  1911-1011 

3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Working  Expenses,  Stores,  &c— Continued. 

Brought  forward  

Smith,  B.  E.,  Moncton:  moss,  4,242  lb.  at  6fc;  chair  cushions,  16  doz.  at  §6.90;  desks, 
10 'at  $8 .00;  typew.  tables,  6  at  $6.50;  4  doz.  off.  chairs,  $79;  2  sw.  chairs,  $7.50,  $13.50; 
cond  outfit  boxes  18at$7.25;  mattresses,  3  at  S3,  1  lea.  $7.75;  6  bed  springs  $17;blinds, 

6-ft,  x  21-in.  00  at  65c,  4  ft.  x  7-ft.,  15  at  $2.20,  41,  $48.95;  sundry  $58.61  

Solomon  <fc  Spielman,  Montreal:   Ferrodor  rust  proof  elastic  grey  paint,  496  gal.  at  $1.85, 

377^  at  $1.93  

Spinney  E.  K.,  Yarmouth,  N.S.,  21  oz.  glass:  20  x  30,  33  boxes  at  $3.99,  24  x  24,  83  at  $3.30, 

30  x  30,  106  at  $4.25,  34  x  36,  66  at  $4.98,  34  x  40,  47  at  $5.34;  less  2  p.c.  $5.09  

Springer  Lock  Mfg.  Co.,  Belleville:  br.  switch  locks,  50  doz.  at  $4.98;  sw.  keys,  663  doz.  at 

91c;  br.  car  padlocks,  25  doz.  at  $4.98  

Stairs,  Wm„  Son  &  Morrow,  Halifax:  dynamite  1,950  lb.  $420;  1,700  detonators  $54.87; 
wire  glass,  305j  ft.  at  20c;  No.  10  sh.  zinc,  362  lb.  at  9c;  9  iron  wheelbarrows  $53.50; 
48-in.  wire  screening,  60  yd.  at  35c;  opaque  glass,  150  pes.  14x14  $40;  10  cks.  lime  $23.50; 

sundry  $261.36;  less  2  p.c.  72c  

Standard  Coupler  Co.,  New  York:  steel  platforms,   'C  6  sets  at  $60,  A-3,  3  sets  at  S135; 

I  beams,  15  ft.  8  at  $8.50,  12Ht.,  12  at  $7.25;  drawbar  guides,  24  at  $2.75';  sundry  $56.35 
Standard  Drain  Pipe  Co.,  New  Glasgow  ($6,933. Q2) 

Drain  pipe:  4-in.,  10,560  ft.  at  4c,  2,980  at  5-4c;  6-in.,  6,488  ft.  at  8-lc,  8-in.,  1,370  ft. 
atl3|c;  9-in.,  750  ft.  at  16-2c;  10-in.,  575  ft.  at  2Q\c.;  12-in.,  7,365  ft.  at  27c;  15-in., 
380  ft.  $138  51;  18-in.,  200  ft.  at  45-9c,  20-in.,  820  ft,  $540;  24-in.,  757^  ft.  $742.30. . . . 
Culls:  6-in.,  13,566  ft.  at  3|c,  3,000  at  4c,  1,281  at  6c;  10-in.,  1,000  ft.  at  15c;  12-in., 
2,292|  ft.  at  20c;  15-in.,  350  ft,  at  27c;  18-in.,  350  ft.  at  34c;  20-in.,  462^  ft.  $208.13; 

24-in."3  0ft.  $19.50;  sundry  $178.81  

Standard  Paint  Co.  of  Canada,  Montreal:  ruberoid,  3  ply,  297  sqrs.  at  $2.70,  hy  red,  120 

sqrs.  atS2.85;  impervite,  2,242  lb.  at  5ic;  15  lb.  Pr.  blue  $5.70;  less  2  p.c.  $7.60  

Starr,  John,  Son  &  Co.,  Halifax  ($2,849.12) 

Galv.  i.  conduit:  \-m.,  1,000  ft.  $55,  5,500  ft.  $325.37;  i-in.,  500  ft.  S35,  1,350  ft,  $101.27; 

H-in.,  280  ft,  $35,  lHn.,  1.000  ft.  $165.24  

Carbons  for  A.  B.  flame  arc  lamp,  350  pr.  $119.50;  parts  for  arc  lamp  $100. 15;  D.  panels, 
fuses  50  and  10  amp.,  1  B.  M.  cabinet  and  trim  $34.50,  3  B.  N.  $130.50;  holophane 

reflectors,  320  $186.70;  36  internal  rheostats  3  amp.  $166.80  

W  P.  strd.  wire,  'O'  3,800  ft.  $235.50,  No.  6,  2,000  ft.  $21.96;  2,500  ft.  r.  c.  wire  $30.73; 
d.  c.  magnet  wire,  95  lb.  No.  17  $31.35,  b\\  lb.  No.  22  $23.32;  125  galv.  condulets 
$74  40;  5  Benj.  streetlites  $42.50;  lamp  cord,  3,531  ft.  cotton  $58.31,  240  ft.  silk  $7.20; 
x  cell  dry  batteries  750  at  20c;  1,000  D.  P.  gl.  insulators  $39.50;  16  doz.  A.  B.  inner 

globes  $54;  sundry  $559.32  

Starr  Manufacturing  Co.,  Dartmouth:  80,742  lag  screws,  $1,025.12;  cone  head  iron  rivets, 

16,013  lb.  at  §2.75,  sundry  5,511  lb.  $190.71,  iron,  1,045  lb.  at  lfc;  sundry  $8.96  

Steel  Co.  of  Canada,  Montreal  ($9,186.97) 

Black  pipe:  i-in.,  2,455  ft.  at  $1 .93;  f-in.,  3, 935 J-  ft.  at  $2. 13;  i-in., 4,152 ft.  at $2.51, 1.99&& 
at  $2  52;  i-in.,  8.325J  ft,  at  $3 . 13;  1-in.,  29,552jj  ft.  at  $4.50,  7,808^  at  $4.19;  l|-in., 
22,9331  ft.  at  $6.14;  4.300-&  ft.  at  $7.37,  4,034V5*  at  $6.87;  2-in.,  6,085^  ft.  at 

$9  82;  2j-in.,  1.034J  ft.  at  $15.68,  263  at  $14.09;  3-in.,  910-^  ft,  at  $20.59;  4-in.,  404 
ft.  at  $29.47,  93Aft.  $26.60;  5-in.,  41£  ft.  $16.27,  6-in.,  40^  ft.  $20.58;  12  lengths  $96.53 
Galv.  pipe:  J-in.,  2,410-^  ft,  at  $3.30;  f-in.,  2.091J  ft.  at  $4.20;  1-in.,  l,521>i  ft.  at  $6.03; 
lj-in.,  520^ ft.  at  $8.22;  lf-in.,  968?  ft.  at  $9.86;  2J-in.,  956  ft,  at  §21;  3-in.,  263TV  ft. 

at  $27.58;  5-in.,  70  ft.  $34.72  

Hex  nuts:  f-in.,  2,400  lb.  at  $8.35;  5-in.,  4,471  lb.  at $5.55;  i-in.,  5,0001b.  at $4.35;  H-in., 
lf-in.,  |-in.,  12,000  lb.  at  $4.25;  lf-in.,  2,000  lb.  at  $5.05;  lf-in.,  3,000  lb.  at  $4.65; 

lf-in.,  300  lb.  at  $5.15  

Sq.  blank  nuts:  li-in.,  lf-in.,  f-in.,  7,000  lb.  at  $3;  i-in.,  lf-in.,  11,000  lb.  at  $3.10;  J-in., 

6,000  lb.  at  $3.60,  f-in.,  500  lb.  at  $5. 10  

Sq.  tapped  nuts,  Hn.,  800  Lb.  $43.60;  galv.  tel.  wire,  5,678  lb.  at  S3. 15;  2,152  lb.  putty- 
SSI.  65;  sundries  §662.02;  less  2  p.c.  $147.93  

Steiper,  W.  A.  &  Co.,  St.  John:  repairing  and  applying  skylights  on  Flour  Shed  $610;  sundry 

repairs  $61 . 96  

Stevens-Hepner  Co.,  Port  Elgin:  Klondike  brooms,  150  doz.  at  $4.30,  100  at  S3. 85;  brushes, 

hair,  16  doz.  at  $4.75,  scrub,  52  doz.  at  §1,  battery,  24  doz.  at  80c;  sundry  $21 .44  

Stuebner,  (G.  L.)  Iron  Works,  Long  Island  City,  N.Y.:  2,500  lb.  capacity  side  catch  coal 

buckets,  5  at  $87  

Sumner  Co.,  Moncton  ($7,816.99) 

Canada  cement:  830  brl.  at  §1.70,  110  at  $1.85,  400  at  $1.95,  261f  at  $2,  370  at  $2.20,  150 

at  $2  .45;  extra  freight  $61 .50  

Plaster:  calcine,  5  brl.  at  $i.45.  16  at  $1.50,  5  at  $1.60;  hard  wall,  21  brl.  $45  

Wire  nails  3-in.,  75  kegs  at  $2.37^,  4  dy,  76  at  $2.32*,  5-in.,  51-3  at  $2.27*,  8  dy,  50  at 

$2.42£  

Galv.  buckets,  50  doz.  at  $2.25;  60  gal.  galv.  boiler  $28;  axes  12  doz.  at  $4.90;  94  Stillson 
wrenches  $72.86;  100  lamp  burners  $50;  200  ft.  ex  hy  soil  pipe  $49.50;  3  steam  traps 
$30;  w.  w.  couplings,  i-in.,  200  $40,  f-in.,  200  $48,  1-in.,  200  $64,  lf-in.,  100  $48,  lj-in., 
100  $64;  f.  s.  files  , 10-in.,  12  doz.  $20.88,  16-in.,  24  doz.  $37.60;  sq.  b.  files,  12-in.,  18 
doz.  $35.52;  7-in.  flanges  for  back  pr.  valve  $99.50;  400  lb.  t.  marline  $50;  oil  cans, 
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I.  C.  Ry.:  Working  Expenses,  Stores,  &c— Continued. 
Brought  forward  


Sumner  Co.,  Moncton — Concluded. 

1  gal.,  20doz.  $38.48,  2  gal.,  10  doz.  $24  50,  5  gal.,  G  doz.  $31.50;  lamps,  soma,  3  doz 
$90,  station,  2  doz.  sq.  $30,  2  doz.  tri.  $26,  non-signal,  2  doz.  $48;  eirc  glass,  12  Its 
34-in.  $12,  24  Its.  40-in.  $48;  60  Its.  plate  glass  $87.26;  500  lb.  lamp  black  $35;  parts 
for  machinery  $127.85;  sundry  $1,420.46;  less  2  p.c.  $8.46  


Sunbeam  Incandescent  Lamp  Co.,  Toronto,  lamps,  Ed.  mazda  wire:  1 10  v.,  40  w.,  600  at  60c 
97  at  62^c,  1,200  bowl  frosted  at  65c,  100  w.,  96  at  $1.05,  25  w.,  100  at  48c,  400  b.  f.  at 
53c;  220  v.,  40  w.,  200  at  $1.15,  200  b.  f.  at  $1.20;  55  v.,  40  w.,  50  at  67|c,  25  w.,  100  at 
53c;  50  v.,  40  w\,  500  b.  f .  at  70c,  100  at  80c,  50  drawn  at  82Jc,  60  w.,  100  at  94c;  48  v., 
25  w.,  175  at  53c,  40  w.,  25  at  65c,  100  w  ,  120  at  $1.05,  4  $4.30;  80  c.  p.  1-7  amp.,  100  at 
.40 


$1. 


Sydenham  Glass  Co.,  Wallaceburg,  Ont.,  chimneys:  sun  bulb  plain  top,  8-in.  B,  414  doz.  at 

50c,  7-in.  A,  200  doz.  at  35c,  400  at  43c;  No.  1  dual  6-in.,  46  doz.  at  45c;  headlight  No. 

2,  36  doz.  at  $1.10;  less  2  p.c.  $10.19  

Sydney  Cement  Co.,  Sydney,  Rampart  cement:  188|  brl.  at  $1 .40,  100  at  $1 .60,  350  at  $1 .65, 

15  at  $1.75,  1,3384  at  $1.80,  700  at  $1.85,  1,000  at  $1.92§,  7i  at  $2;  754  bags  at  10c  

SydneyFoundry  and  Machine  Works,  Sydney:  7-in.  st.  axle  box  covers,  15,764  lb.  at  3c  .  . 
Taylor  &  Arnold,  Montreal:  pinions,  idler,  6  at  $10.50,  inter.,  14  at  $6.75;  inter,  gear,  6  at 
"$12.50;  1  set  gears  $36;  crank  and  shaft  $21;  cylinder  $35;  48  D.  locks  $40.80;  sundry 

$48.25  


Thomas,  W.  J.,  St.  John:  asphalt  work  on  floor  of  station,  labour,  14  d.  at  $5,  42  at  $3, 
material  $135.95;  roofing,  56|  sqrs.  at  $3.25,  10  at  $5;  repairs  at  elevator  $17.40  

Thompson  &  Sutherland,  North  Sydney:  Reliance  h.  w.  boiler  $203;  water  ga.  lamps, 
36  doz.  at  $4;  tin  valve  oil  pots,  36  doz.  at  $4.20;  sundry  $94.23  

Thorne,  W.  H.  &  Co.,  St.  John:  antimony,  2,000  lb.  at  $6.60;  5,000  fire  bricks  $140;  zinc 
plates,  937  lb.  at  8|c;  packers  ratchets  12  at  $7.45;  h.  m.  chisels,  |-in.,  12  $49.20,  f^-in., 
6  $24.30;  18Hn.  W.  spur  gear  s.  c.  lathe  chuck  $67.50;  Pen.  injectors,  2  c.  c.  $28,  2  d.  d. 
$38,  1  e.  e.  $28;  9  tub.  st.  wh.  barrows  $78;  3-in.  h.  1.  ser.  check  valve,  2  at  $30;  32  r.  p. 
valves  $41 . 12;  156  valve  springs  $40.48;  10  lj-in.  br.  exp.  joints  $42;  stock  and  dies,  3 
Armstrong  adj.  $62.75,  2  sets  H.  D.  $28;  6  doz.  lub.  glasses  $30.90;  sundry  $761.24;  less 
2  p.c  $4.26  

Watrous  Co.,  Chicago:  'Americo'  closet  bowls,  48  at  $18;  car  closets,  12  at  $38;  30  water 
gauge  bibbs  $42  

Watson-Stillman  Co.,  New  York:  jackohol,  170i  gal.  at  $1.90;  b.  b.  jacks,  2  12-in.  30  ton 
$156.75,  2  18-in.  40  ton  $229.90;  lea.  cup  packings,  4^-in.,  5  doz.  $47.81,  4-in.,  5  doz.  $41 .25, 
3|-in.,  5  doz.  £39.38,  56^  doz.  sundry  $216.87;  sundry  $4.37  

Webster,  Smith  &  Co.,  Halifax:  No.  1  dual  lamp  burners,  75  doz.  at  $2.60;  r.  r.  lanterns,  25 
doz.  at  $6.25;  lantern  globes,  25  doz.  wh.  $13.75,  13  doz.  red  $22.10;  sundry  $3.16  

Weiscopf,  A.,  Boston:  210^  doz.  pieces  dinner  service  $262.06;  12  doz.  Bain  Marie  jars  $16.80 

Western  L'nion  Telegraph  Co.,  St.  John:  keeping  Dartmouth  Br.  line  in  repair,  9  m.  to  Mar. 
1912  $75.91;  labour  re  poles  on  Can.  Eastern  Br.,  $295.45,  poles,  25£  ft.,  45  at  $1.20,  30J  ft., 
19  at  $1.60.  35§  ft.,  16  at  $3.50;  sundry  $71.99  

Wi  -tinghouse  Machine  Co.,  East  Pittsburgh,  Pa.:  piston  rod  and  packing  rings  $505;  12 
piston  rod  packing  rings  $78,  23^x33  piston  rings,  12  $240;  24  pr.  fire  rings  $66:  23^x33  inlet 
valve,  springs  6  $21,  levers  4  $72,  pins  4  $13,  cams  4  $40,  pins  4  $11;  23jx33  exhaust  valve, 
eccentrics  2  $73,  straps  2  $40,  water  connections  4  $14,  springs  4  $8,  pins  4  $12,  cams  4  $30, 
pipe  elbows  4  $27;  2  th.  v.  discs  with  seats,  $36;  sundry  $64.40  

Whitman,  A.  N.,  Halifax,  salt,  672  bags  at  50c  

Whitman  &  Barnes  Mfg.  Co.,  St.  Catharines:  207,800  cotter  pins  


Wiedeke,  Gustav.  &  Co.,  Dayton,  O.,  Ideal  expanders:  self  feed,  2-in.,  15  $97.20,  2\-in.,  19 
$138.51,  3-in.,  3  $26.73;  2i-in.  arch,  2  $41.65;  2{  x  J  sect.,  8  $52;  sundry  $51.99;  less  2  p.c. 
$2.90 


Wire  &  Cable  Co.,  Montreal:  No.  6  Wacio  d.  b.  wpf.  wire,  1,718  lb.  $263.63;  solid  Adanac 
r.  c.  d.  b.  wire,  No.  12,  15,983  ft.  $174.82,  No.  10,  4,038  ft.  $56.31;  strd.  Ad.  r.  c.  d.  b. 
cable,  1 10,  300  ft.  $33.27,  No.  6,  1,500  ft.  $55.91,  No.  8,  3,400  ft.  $85.86;  2,000  ft.  No.  14 

duplex  Ad.  r.  c  and  b.  wire  $37.30;  sundry  $108.30;  less  reels  $21.50  

Wolfe,  Geo.  &  Sons,  Montreal,  punched  iron  washers,  H^h,  29,000  $971.96,  &  6,000 $205.20, 
ft,  7,700  $269.19,  ft,  2,000  S79. 80;  Eureka  scoops,  50  doz.  at  $6.60,  25  at  $6.10;  sundry 
$37.58  


Wood,  W.  A.,  Montreal:  3  card  time  recorders,  2  card  cases  

Woods  Ltd.,  Ottawa:  tents,  10  oz.  A.  10  x  16  x  3,  16  at  $24.30,  8  oz.  8  x  9  x  2,  1  $11.70;  8  oz. 

flys,  8  at  $10.80;  8  lb.  grey  blankets,  60  pr.  at  $2.68  

Wright,  E.  T.  &  Co.,  Hamilton:  white  hand  lamps,  53  doz.  at  $6.25;  lanterns,  white,  doz. 

$66.67,  I.C.R.,  47  doz.  at  $6.25,  car  inspector,  6  doz.  at  $12.50;  globes,  ruby,  118  doz.  at 

$1.75,  lantern,  391  doz.  No.  3  at  50c,  24  doz.  No.  6  at  75c;  sundry  $17.03;  less  2  p.c  $3.14. 
Yale  <5t  Towne  M'f'g.  Co.,  New  York:  padlocks,  48  doz.  $270.12;  latches,  16  doz.  $210.52; 

locks,  12  doz.  $40.92,  2  doz.  $17.82;  sundry  $13.86  1  

Young,  F.,  Chicago:  Economy  car  heaters,  25  at  $12;  wicks,  90  at  30c,  18  doz.  at  $1.25;  sundry 

$34.80  


Carried  forward. 
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I.  C.  Ry.:  Working  Expenses,  Stores,  See.— Continued. 

Brought  forward  

Payments  under  $250  each:  hardware  86, 792.26,  1,510$  doz.  handles  for  axes,  &c.  $1,586.02, 
electrical  repairs  and  supplies  $1,135.82,  56.8  M  bricks  $544.85,  6, 733  fire  bricks  $195.26, 
repairing  977  switch  locks  $244.25,  16|  cars  sawdust  $199,  paint  brushes  $321.86,  paints 
$211.25,  wall  paper  §136.04,  w.  p  baskets  $104.75,  horse  hire  $102.75,  foundry  work  $94.46, 
cartage  $80.45,  3,000  lb.  temp,  bone  $75,  800  lb.  thermit  §200,  1  L.  G.  drill  $89.25,  3  gr. 
B.  blockettes  $180,  80.4  gal.  carbolacene  $56.28,  500  lb.  cement  filler  $175,  40  boxes  I.  b. 
soap  $162,  650  ft.  belting  $71.89,  62  kegs  wire  nails  $137.87,  1 , 156J  lb.  leather  $339.32, 
540  bush,  charcoal  $81.02,  2  frt.  bumping  posts  $100,  royalty  on  cars  fitted  with  Acme 
uncplg.  device  $71.75,  1,275  ft.  st.  ladders,  58  hooks,  &c.  $226.61,  keeping  road  winter 

1911,  St.  Charles.  Jet.  $30,  9  d.  service  of  diver  and  apparatus,  &c.  $220.35,  1,120  lb. 
antimonv  $74.20,  12  2rVrigid  pillow  blocks  $210,  57  gal.  car  cleaner  $71.25,  2,814  lb.  jute 
bell  cord  $236.96,  289  lb.  h.  s.  steel  $173.40,  138  doz.  hdlt.  globes  $172.50,  2  No.  3  village 
hose  reels  $135,  .1,405  lb.  marline  $168.60,  32  awnings  Levis  Stn.  $160,  100  track  battery 
renewals  $117.38,  moving  poles  and  wires  $181.93,  1,439  lb.  br.  rod  $187.07,  1,000  rail 
anchors  $160,  No.  80  range  $87.40,  4  tool  grinders  $97.50,  making  716 J  doz.  signal  flags 
$136.05,  6  baggage  sleds  $144,  176f  doz.  pes.  china  $246  98,  2  sewingm  achines  $135,  $35. 
typewriter  $120,  desk  $32.50,  typewriting  $67.50,  197i  gal.  meth.  spirits  $138.27,  material 
for  painting  grain  elevator,  St.  John  $141.53,  24  doz.  lanterns  $137.49,  labour  and  shrubs 
planted,  St.  John  $100,  fireproof  safe  $100,  2,068  lb.  Savona  $77.54,  14  sets  trolley  track 
and  fixtures  $155.03,  15-in.  dumpy  level  $101,  26  st.  tapes  $127.85,  13  chucks  $136.80, 
Y.  drill  grinder  $97.53,  22  pr.  W.  sanders  $176,  20-in.  valve  and  ext.  joint  $180,  5,600  lb. 
wh.  muresco'$224.70,  sundry  $6,068.27..  

Aboideaux,  dykes,  &c.  ($49.72)— 

Fenton,  A.  R.,  Chatham:  digging  8  ft.  ditch  through  farm  

Parish  of  Dorchester:  assessment  on  29  acres  marsh  land,  to  Nov.  24,  1911  

Analyses:  Canadian  Inspection  &  Testing  Laboratories,  $30,  Dr.  J.  T.  Donald  $35,  Milton 
Hersey  Co.  $15  

Auxiliary  cars,  provisions  for  men:  A.  Aubin  $129.95,  I.  Creighton  &  Co.  $78.01.  Thos.  Ells- 
worth $87.80,  D.  N.  Henderson  $128.15,  Miller  Bros.  $58.38,  D.  A.  McLean  $162.41, 
E.  R.  Wright  $92.17,  27  accounts  under  $50.  $388  23  

Books  ($243.54)— 

Bullinger,  E.  W.,  New  York:  Bullinger's  Postal  &  Shipping  Guide,  10  copies  cloth  §22.50, 
20  copies  paper  $35  

McAlpine,  E.  Co.,  St.  John:  directories,  5  at  $3.50;  25  copies  interchange  manual,  $8.34; 
N.  P.  &  N.  Gazetteer.  §2  ,  

Pittsburgh  Printing  Co.,  2  copies  of  'The  Compendium'  with  supplement  

Studley,  R.  P.  C,  St.  Louis:  6  copies  S.  Ballast  Tie  and  Rail  records  

Trans-Continental  Pass.  Assn.,  Chicago:  1  copy  Digest  of  Passenger  Fares  

Nineteen  accounts  under  $10  

Car  repairs  by  other  railways  

Commission  on  revenue  collected  

Commission  on  business  secured:  J.  A.  Boak,  Chicago,  $8,264  67;  W.  Cuthbertson,  Liverpool, 

$23. S2;  P.  Mooney,  Halifax,  $570.42;  F.  C.  Salter,  London,  $1.42;  Wabash  Ry.  Co.,  St. 

Louis,  $8.32  

Commission  to  ticket  sellers  on  tickets  sold  

Conveyance  of  cashiers  to  banks  !  §272. 20) — 

Halifax,  carfares  12  m.  to  Mar.  1912:  H.  B.  Dustan  $60,  C.  W.  Rennels  $27.90  

Moncton.  driving  cashier  to  bank  12  m.  to  Mar.  1912:  P.  A.  Belliveau  9  m.  $113;  S. 
Hicks,  3  m.  $38.50  

Montreal,  car  fares,  12  m.  to  Mar.  1912,  R.  J.  Wood  

Customs  duties  on  goods  imported  for  the  use  of  the  I.  C.  R  

Damages,  loss  and  delays  to  baggage  

Damages  to  cars  of  other  railways  

Damages  to  and  loss  of  freight  

Demurrage:  Inverness  Railway  &  Coal  Co.,  demurrage  during  years  1906  ami  1907  

Excheauer  Court  Trials:  sundry  expenses  for  witnesses,  stenographers'  fees,  &c  

Exhibitions  C$864. 45)— 

Canadian  National  Exhibition,  1911  space  in  railway  building  

Death  &  Watson,  Toronto:  painting  and  illuminating  2  signs  

Eaton,  T.  Co.,  Toronto:  decorations  for  Toronto  Exhibition  

Accounts  under  $25:  labour  rr  fish  sample  $23.65;  crating,  transfer,  express,  &c,  $100.80. 
Gas:  Pintsch  Compressing  Co.,  New  York,  furnishing  gas  to  cars  at  Montreal,  12  m.  to  Mar. 

1912,  4,915-27  receivers  at  85c  

Guarantee  premiums  of  1  per  cent  on  employees  salaries  ($1,370.06) — 

Employer's  Liability  Assurance  Corporation,  Montreal  

Guarantee  Co.  of  North  America,  Montreal  

Head  Tax:  United  States  Commission  of  Immigration,  12  persons  at.  $4  

Inspection  and  verification  of  portable  and  track  scales:  J.  Barry  $328.16,  W.  M.  Dustan 
$132.82,  G.  C.  Lawrence  $42.50,  J.  P.  Morin  $39.75,  C.  E.  Roy  $138.70,  R.  J.  Waugh  $49. . 

Investigations:  time  and  expenses  of  2  engineers  at  board  meeting  of  Brotherhood  of  Locomo- 
tive Engineers  

Magistrates,  policemen,  witness  fees,  &c  

Carried  forward    
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I.  C.  Ry.:  Working  Expenses,  Stores,  &c.— Continued. 
Brought  forward  


Meals  and  board  for  men  

Meals  supplied  passengers  delayed  by  snow  blockade  

Militia  camp:  Dominion  Atlantic  Ry.  Co.,  trackage  rights  on  special  trains  between  Truro 

and  Windsor  638  m.  at  $1,  freight  earnings  $435.04  

Painting:  W.  S.  Kinnear,  Moncton,  painting  and  decorating  East  Cottage,  material  $223.55, 

labour  $623.09  

Poles  ($410.30)— 

Fulmer,  B.  B.,  Shubenacadie-  2,800  I.  ft.  ballast  poles  

Gregory,  J.  S.,  St.  John:  spruce  poles,  3,450  ft.  at  4c  

Maloney,  J.,  Rogersville:  cedar  telegraph  poles,  4  at  $9  I  

O'Connor,  F.  E.,  Anagance:  20-ft.  round  pines,  6  at  $1.75  

Shives  Lumber  Co.,  Campbellton:  cedar  telegraph  poles,  12  at  $3.90,  10  at  $5.50  

Postage,  telegrams,  telephone  ^d!1s,  expresr.,  &c.  ($10,610.82) — 

Express  charges:  Can.  Express  Co.,  $291.70;  Dom.  Express  Co.,  $167.17;  sundry,  $21.62 
Express  on  printed  matter:  Grip  Limited,  $42  17;  Rand-Avery  Supply  Co.,  $99.06; 

sundry,  $20.40  

.  Postage:  R.  Carrier,  $68;  J.  H.  Cavanagh,  $47;  S.  Crandall,  $200;  J.  T.  Hallisey,  $30; 

M.  B.  Jones,  15,911;  E.  Price,  $36;  R.  W.  Scott,  $60;  M.  C.  Webster,  $38.24;  H. 

Whelpley,  $48.45;  sundry,  $162.76  

Rent  of  post  office  letter  boxes,  $70;  consular  certificates,  $60;  freight,  $10.60  

Telegrams:  Anglo-American  Telegraph  Co.,  $86.04;  G.  N.  W.  Telegraph  Co.,  $277  24; 

Western  Union  Telegraph  Co.,  $262  98;  sjndry,  $19.36  

Telephone  tolls:  Bell  Telephone  Co.,  $273.23;  N.  B.  Telephone  Co.,  $899.20;  N.  S. 

Telephone  Co.,  $306  89;  sundry,  $49.45  

Whelpley,  F.  E.,  cashier,  discount  paid  on  LT.  S.  currency  

Posting  bills:  Connor-Ruddy  Co..  Toronto,  $46,50;  Halifax  Bill  Posting  Co.,  $19;  Ware  Co. 

of  Canada,  $117  20;  S.  J.  Warwick,  St.  John,  $27.50;  sundry,  $7.75  

Posts  ($1,976.34)— 

Boulay,  H.,  Sayabec:  9-ft.  cedar  posts,  7,477  at  7c  

Boulay,  J.  A.,  Sayabec:  9-ft.  cedar  posts,  2,000  at  7c  

Shives  Lumber  Co.,  Campbellton:  18i-ft.  spruce  posts,  50  at  $2,  8  at  $2  75  

Smith,  E.,  Sayabec:  8-ft.  cedar  posts,  3,841  at  7c  

Smith,  J.,  Sayabec:  9-ft.  cedar  posts,  11,297  at  7f$c  

White  Co.,  S.  H.,  Sussex:  25-ft.  spruce  crossing  posts,  12  at  $10  .' 

P.  E.  I.  Ry.:  P.  S.  Archibald,  travelling  expenses  

Quebec  &  Levis  Ferry  Co.:  ferriage  of  baggage,  hauling  ice,  &c.  to  Mar.  1, 1912, 12  m.  at  $130, 

transfer  of  freight,  May  to  Nov.,  1911,  $5,349  03;  fuel  supplied  ticket  office  season  1910- 

1911,  $15  

Rate  sheets,  &c:  Central  Freight  Assn..  $23.94;  N.  E.  Passenger  Assn.,  $32.17;  Southam 

Press,  $49.50;  Transcontinental  Freight  Bureau  $52  42;   Trunk  Line  Ass'n,  $119  06 

sundry  $66.79  

Refunds  on  car  rentals:  Dominion  Lumber  Co.  $21,  G.  N.  W.  Telegraph  Co.  $39  75,  Ha  Ha 

Bay  Ry.  $10;   King  Bros.  $244.  A.  E.  Lawrence  $19,  J.  E.  Moore  $96,  Jas.  O'Brien  $44.50, 

Peck  Rolling  Mills  $49,  Pere  Marquette  Ry.  $13,  Stephen  Bros.  $11,  Thompson  &  Glennie 

$15,  W.  H.  Wallace  $10,  sundry  $49  50  

Registry  fees:  J.  A.  Carrier,  Levis,  $79.05;  C.  C.  DuBerger,  Moncton,  $7.05;  sundry  $11  40 
Rents  ($917.81)— 

Learmcnt  Hotel,  Truro:  rent  of  freight  office,  Nov.  16  to  Mar.,  1912  

Leduc,  F.  X.,  Chaudiere  Jet.:  rent  of  rest  house  at  Turcotte,  12  m.  to  Mar.,  1912  

Miles,  J.  F.,  Gibson,  rent  of  land  for  engine  house,  &c,  12  m.  to  Aug.  5,  1911  

McDermott,  P.,  Montreal,  rent  of  rest  house  at  Pt.  St.  Charles  for  April,  1911  

St.  Aubin,  C,  Montreal,  rent  of  rest  house  11  m.  to  Mar.,  1912  

Watts,  W.  J.  (Estate  of),  Drummondville,  rent  of  land  for  coal  pile,  1  yr.  to  Dec.  1,  1910 

Reward:  E.  Hethrington.  reward  for  finding  and  reporting  broken  rail  

Sand  and  gravel  (52,121.85)— 

Gould,  F.,  Shediac,  sand,  421-05  tons  at  35c  

Hickey,  Ed.,  Newcastle,  sand,  5  cars  at  $6,  437-92  tons  at  60c  

Knox,  G.  W.,  Silver  Falls,  10  double  loads  bank  sand  

McNeil,  F.  X.,  Iona,  hauling  and  loading  gravel,  3,070  tons  at  25c  

McNeil,  M.,  hauling  and  loading  gravel,  1,095  tons  at  25c  

Sproule,  Chas.,  Pictou  Landing,  sand,  990  tons  at  50c   

Vaillancourt,  H..  Riviere  du  Loup,  sand,  32  cars  at  $4  

Stations,  sundry  outlav  for  small  repairs,  &c  

Steamer  Mulgrave  r.S197  .70) — 

Martin,  N.,  Port  Hawkesbury,  putting  on  99  ft.  of  guard  on  steamer  at  $1 .30  

Pushie,  B.  L.,  Mulgrave,  board  of  men  working  on  repairs  46  days  

Steamer  Scotia:  B.  L.  Pushie,  board  of  men  working  on  repairs  

Stockyards  ($849.82)— 

Begin,  U.,  Levis:  handling  live  stock,  12  m.  to  Mar.,  1912  

Montreal  Stock  Yards  Co.:  handling  live  stock,  12  m.  to  Mar.,  1912  

Stone  ($5,039  56)— 

Beauchene,  H.,  100  c.  yd.  stone  $15;  Pictou  Quarry  Co.,  8  yd.  stone  $4.80  
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Stone — Concluded. 

Dorchester  Stone  Works,  stone,  631  c.  vd.  at  $1.85  

Hall,  F.  N.,  Moncton,  stone,  317J  c.  yd.  at  80c  

Irving,  J.  D.,  Buctouche,  broken  stone,  490  c.  yd.  at  90c  

Palmer,  G.  C.,  Sackville,  crushed  limestone,  851-42  tons  at  $3  

Sackville  Freestone  Co.,  building  stone,  153-7  c.  yd.  at  80c  

Smith,  E.  A.,  Shediac,  stone,  GOOh  c.  yd.  at  80c  

Subscriptions  to  sundry  newspapers,  railway  journals,  &c  -  

St.  John  Ambulance  Association  ($950.03)— 

Alaska  Feather  and  Down  Co.,  Montreal:  2^  x  6  folding  cots,  6  at  $4.25;  mattresses,  6 
at  $4.75;  rubber  sheets,  6  at  $3;  6  pr.  pillows  $9.60;  less  2  p.c.  $1.63  

Burn,  Geo..  Ottawa:  First  Aid  text  books,  235  at  25c;  12  sets  web  slings  $16.20;  sundry 
$40.07  

Chandler,  E.  B.,  Moncton,  course  of  five  lectures  

MacDonald,  C.  C.«  Moncton,  travelling  expenses  

National  Drug  &  Chemical  Co.,  Montreal:  emergency  dressing  cases,  50  at  $7  .50  

Paver,  W.  C,  Moncton,  travelling  expenses  

Robertson,  Jas.,  Co.,  St.  John:  6  enamel  sinks  with  brackets,  soap  dishes,  drain  boards, 
&c.  $102.60;  sundry  $12.96  

White,  F.  J.,  Moncton.  course  of  five  lectures  

Six  payments  under  $25  

Transfer  barge:  A.  V.  Forbes,  repairs  to  transfer  barge,  Strait  of  Canso   

Transferring  baggage,  &c.  ($477.48) — 

Canada  Atlantic  &  Plant  S.  S.  Co.,  Halifax:  services  year  1911  

Carrill,  G.,  St.  John:  transferring  passengers  and  baggage,  West  St.  John  to  station,  Dec. 
to  Mar.,  1912  

Eastern  S.  S.  Co.,  St.  John:  services.  12  m.  to  Oct.,  1911  

Quebec  Cartage  &  Transfer  Co.,  Quebec:  services,  12  m.  to  Mar.,  1912  

Five  payments  under  $25  

Unclassifiable  ($S23.60)— 

Cloutier,  R.,  Montreal:  typewriting  Dean  Walton's  course  on  the  Law  and  Jurisprudence 
of  the  Province  of  Quebec  

McAllister,  R.,  Ottawa,  settlement  of  claim  for  false  arrest  

St.  Pierre,  G.,  &  Co.,  Riv.  du  Loup:  settlement  of  Ciaim  for  damages  for  breach  of 
contract  

Tremblay,  L.,  Quebec:  services  as  stenographer  rc  investigation  

Vouchers  outstanding  Sept.  30,  1912:  No.  35163,  Harrison  &  Co.  $7.50;    Nos.  58591  to  95, 

Can.  Fire  Hose  Co.  $67  50,  Can.  General  Electric  Co.  $5.80,  Gutta  Percha  &  Rubber 

Mfg.  Co.  $593,  Hyde  &  Webster  $2.66,  Monarch  Eng.  &  Mfg.  Co.  $665  

Wire  fencing  ($3,378.41)— 

Canadian  Steel  &  Wire  Co.,  Hamilton:  fencing  748  x  24  xx  Ry..  2,600  rods  at  23c  

New  Brunswick  Wire  Fence  Co.,  Moncton:  fencing,  11—44  M.W.,  44  rods  at  35c,  7-50 
H.W.  2,800  rods  at  22c,  8,560  at  23^c;  2  kegs  staples  $5.40  

Page  Wire  Fence  Co.,  St.  John:  18"  lawn  fencing,  1,100  1.  ft.  at  12c  

Labor  on  fuel  at  sundry  places,  paid  by  separate  vouchers  


Accidents  ($1,120.91). 

Compensations  ($618.60) — 

Bisaillon  &  Brossard,  Montreal:  compensations  for  loss  of  time  owing  to  collision  near 

St.  Hyacinthe,  Dec.  10,  1910,  H.  R.  Bisaillon  $102.40,  J.  Ed.  Normandin  $104.90 
Donavan,  J.,  St.  John:  compensation  for  personal  injuries  received  in  collision  at  Nau- 

wigewauk,  May  24,  1910  

Francis,  B.,  Sydney  Mines:  claim  for  loss  of  time  on  account  of  train  not  stopping  at 

Boisdale,  Oct.  19,  1910  

Hanson,  Chas.,  Princess  Pier:  compensation  for  damage  to  derrick  post  and  wire  cable 

of  S.S.  Forncbo  by  coal  crane,  July  24,  1911  

Moscow,  R.  B.,  Halifax:  claim  for  damage  to  truck  wagon  and  harness  by  shunting  engine, 

Nov.  12.  1906  ;  ,  

Sanderson,  J.  R.,  Woodstock:  compensation  for  injuries  received  from  falling  dock  light, 

April  2,  1911  

Seven  payments  under  $30  

Medical  services:  Jas.  Bruce  $25,  M.  S.  Dickson  $60,  M.  T.  McLean  $101,  R.  Roy  $55;  8  pay- 
ments under  $16,  $49  

Sundry  expenses  ($212  .31) — 

Barthe,  M.  L.,  paid  for  care  and  medical  attendance  at  Hotel  Dieu,  Campellton,  Oct., 

1909  

St.  Charles  Hospital,  St.  Hyacinthe:  hospital  expenses  for  brakeman,  June  to  Nov.,  1911 
Payments  under  $12:  ambulance  service  $24,  9  copies  of  verdicts  $19,  casket  and  attend- 
ance $11.25,  horse  hire  $7,  sundry  $16.56  
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Advertising  ($87,72549). 


Alexandria  'News':  tenders  

Amherst  'News':  time  table,  15  m.  to  Mar.  31  1912,  $62.50;  tenders,  $498.65  

Amherst  'News  and  Sentinel':  time  table,  15  m.  to  Mar.  31,  1912,  $25;  tenders,  $220.05  

Antigonish  'Casket':  tenders  

Arichat  'Canso  Times':  time  table,  18  m.  to  Nov.  30,  1911  $30;  tenders,  $124.91  

Arichat  'Record':  time  table,  22  m.  to  Mar.  31,  1912  $36.66;  tenders  $123.80  

Arthabasca'L' Union':  time  table,  22  m.  to  Mar.  31,  1912  $36.33;  tenders,  $75.60  

Baddeck  'News':  tenders  

Beauceville  -L'Eclaiicur':  time  table,  14  m.  to  Jan.  31,  1912  $23.33;  tenders,  $10.75  

Boston  'Pathfinder  Cuide':  time  table  and  12  copies  of  'Guide'  for  15  m.  to  Mar.  31,  1912... 

Boston  Where-to-Go  Bureau,  I.C.  Ry.,  April  1912  

Brantford  'Expositor':  tenders  

Bridgetown  'Monitor':  tenders  

Brockville  'Recorder':  tenders  

Caledonia  'Gold  Hunter':  time  table,  15  m.  to  Nov.  30,  1911,  $25;  tenders  $25.75  

Campbellton  'Graphic':  tenders  

( "harlottetown  'Guardian':  time  table,  15  m.  to  Mar.  31,  1912,  $70;  tenders,  $68.40  

Charlottetown  'Islander':  I.C.R.,  21  m.  to  June  1,  1911,  $70;  tenders,  $34.20  

Charlottetown  'Patriot':  I.C.R.,  1  y.  to  Dec.  31,  1911,  $64;  tenders,  $67.40  

Charlottetown  'Watchman':  tenders  

Chatham  (N.B.)  'Commercial':  time  table,  14  m.  to  Mar.  31,  1912,  $29.17;  tenders,  $45.75. 

Chatham  (N.B.)  'Gazette':  tenders  

Chatham  (Ont.)  'News':  tenders  

(  lark's  Harbor,  'Coast  Guard':  time  table,  6  m.  to  May  31,  1911,  $7.50;  tenders,  $15.70  

Collingwood  'Bulletin':  tenders  

Dartmouth  'Patriot':  I.C.R.,  15  m.  to  Mar.  31  1912,  $31.24;  tenders  $101.60  

Digby  'Courier':  I.C.R.,  22  m.  to  Mar.  31,  1912,  $36.66;  tenders,  $98.60  

Forest  'P'ree  Press':  tenders  

Fraserville  'St.  Laurent':  I.C.R.,  $10;  tenders,  $48.35  

Fredericton  'Gleaner':  tenders  

Fredericton  'Mail':  I.C.R.,  12  m.  to  Mar.  8,  1912,  $100;  tenders,  $196.50  

Glace  Bay  'Gazette':  I.C.R.,  12  m.  to  Mar.  31,  1912,  $108;  tenders,  $152.50  

Halifax  'Acadian  Recorder':  time  table,  V2\  m.  to  Mar.  31,  1912,  $254.80;  tenders  $497.53... . 

Halifax  'Chronicle  :  time  table  19  m.  to  Mar.  31,  1912  $448.33;  tenders,  $492.80  

Halifax  'Echo':  time  table,  1  y.  to  Sept.  11,  1911,  $250;  tenders  $691.13  

Halifax  'Herald':  time  table,  15  m.  to  Mar.  31,  1912,  $312.50;  tenders,  $45.45;  locals,  $26.25. 

Halifax  'Mail':  tenders  

Halifax  'Presbyterian  Witness':  tenders  

Halifax  'Robinson's  Ltd.:  I.C.R..?  

Hamilton  'Herald':  tenders  

Hamilton  'Times':  tenders  

Hawkesbury  'Prescott  Sentinel':  tenders  

Inverness  'News':  tenders  

Kentville  'Western  Chronicle':  I.C.R.,  15  m.  to  Mar.  31,  1912,  $25;  tenders,  $115.70  

Kingston  'British  Whig':  tenders  

Kingston  'Canadian  Freeman':  tenders  

Levis  'Le  Quotidien':  time  table,  12  m.  to  Mar.  1,  1912,  $174.72;  tenders,  $399.05  

Liverpool  'Advance':  time  table,  18  m.  to  Dec.  1,  1911,  $30;  tenders,  $42.78  

London  'Advertiser':  tenders  

Lunenburg  'Progress  Enterprise':  time  table,  12  m.  to  Aug.  31,  1911,  $20;  tenders,  $95  

Moncton  'L'Evangeline':  time  table,  16  m.  to  Mar.  31,  1912,  $33.33;  tenders,  $135.35  

Moncton  'Times':  tenders  

Moncton  'Transcript':  time  table,  12  m.  to  Mar.  1,  1912  $250;  tenders,  $484.15;  excursions, 
$28.73 


Montmagny  'Courier':  time  table,  16  m.  to  Mar.  31,  1912,  $13.33;  tenders,  $76.25. 

Montreal  'All  Round  Route  Guide':  I.C.R  

Montreal  'Le  Bulletin':  time  table,  12  m.  to  Feb.  29,  1912  

Montreal  'Business  Men's  League  Booklet',  1911:  I.C.  Rv  

Montreal  'Le  Canada':  I.C.  Ry.,  13  m.  to  Mar.  31,  1912,  $425;  tenders,  $1,030.20.... 

Montreal  'Canadian  Century':  I.C.R  

Montreal  'Canadian  Jewish  Times':  I.C.R.,  13  m.  to  Mar.  31,  1912  

Montreal  'Canadian  Official  Guide':  I.C.R.,  3  m.  to  June  1911  

Montreal  'Le  Devoir':  tenders  

Montreal  'Jewish  Eagle':  tenders  

Montreal  'Gazette':  I.  C.  Ry.,  12  m.  to  Mar.  1,  1912,  $546;  tenders,  $86.90  

Montreal  'Herald':  I.C.  Ry.,  15  m.  to  Mar.  31,  1912,  $858.50;  tenders,  $628.48  

Montreal  'Journal  of  Commerce':  tenders  

Montreal  'Programme  of  Foundling  Hospital  Concert,  1912':  I.C.  Ry  

Montreal  'Official  Souvenir  Album  of  Sir  Wilfrid  Laurier  Demonstration':  I.C.  Ry. 
Montreal  'La  Patrie':  I.C.  Ry.,  12  m.  to  Mar.  1,  1912,  $831.63;  tenders,  $501.36  
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Advertising — Continued. 

Montreal  'La  Presse':  I.C.  Ry.,  14  m.  to  Mar.  31,  1912,  $1,692.57;  tenders,  $1,166.55  

Montreal  'Standard':  I.C.  Ry.,  7  m.  to  Nov.  30  1911  

Montreal  'Star':  I.C.  Ry.,  12  m.  to  Jan.  31,  1912  

Montreal  'Tribune  Press':  I.C.  Ry.,  15  m.  to  Mar.  31,  1912,  $93.75;  tenders,  $132  

Montreal'Witness':  I.C.  Ry.,  12  m.  to  Mar.  1, 1912,  $300;  balance  for  space  in  Special  Number, 

$25;  tenders,  $685.50  

Newcastle  "North  Shore  Leader":  tenders  

Newcastle  'Union  Advocate':  I.C.  Ry.,  18  m.  to  Nov.  30,  1911,  $37.50;  tenders,  $118.05  

New  Glasgow  'Eastern  Chronicle':  I.C.  Ry.,  12  m.  to  Dec.  31,  1911,  $33.30;  tenders,  $93.47. 

New  Glasgow  'Enterprise':  tenders  

New  York  'Official  Guide':  I.C.  Ry.,  15  m.  to  Mar.  31,  1912,  $375;  6  copies  per  month,  $54.  . 

New  York  'Standard  Guide  to  Florida':  I.C.  Ry.,  one  page  

North  Sydney  'Herald':  time  table.  15  m.  to  Mar.  31,  1912,  $31.25;  tenders,  $143.15  

Ottawa  'Danebrog':  tenders  

Ottawa  'Civilian':  I.C.R.,  9  m.  to  Mar.  31,  1912  

Ottawa  'Free  Press':  tenders  

Ottawa  'Le  Temps':  tenders  

Parrsboro  'Leader':  timetable,  14  m.  to  April  30,  1912  

Pembroke  'Observer':  tenders  

Peterborough  'Examiner':  tenders  ■■  

Peterborough  'Times':  tenders  

Pictou  'Advocate':  time  table,  12  m.  to  Mar.  31,  1912,  $25;  tenders,  $166.30  

Port  Hawkesbury  'Eastern  Journal':  time  table,  12  m.  to  June  1,  1911,  $25;  tenders,  $108.40. 

Port  Hood  'Greetings':  tenders  

Quebec  'Chronicle':  time  table,  12  in.  to  Feb.  29,  1912,  $150;  tenders,  $118.50  

Quebec  'L'Echo':  tenders  

Quebec  'L'Evenement':  tenders  

Quebec  'La  Semaine  Commerciale':  time  table,  16  m.  to  Mar.  31,  1912,  $64;  tenders,  $62.76 

Quebec  'Le  Soleil':  time  table,  16  m.  to  Mar.  31,  1912,  $266.67;  tenders,  $869.70  

Quebec  'Telegraph':  I.C.  Ry.,  13  m.  to  Oct.  31,  1911,  $325;  tenders,  $873.30  

Quebec  'La  Yigie':  tenders  

Richibucto  'Review':  time  table,  13  m.  to  Mar.  31,  1912,  $16.25;  tenders,  $140.75  

Richmond  'Times':  time  table,  6  m.  to  May  31,  1911  

Roberval  'Le  Lac  St.  Jean':  time  table,  1  y.  to  Mar.  31,  1912  

Sackville  'Hillsboro  Journal':  tenders  

Sackville,  Mt,  Allison  University  Y.M.C.A.  Handbook,  1911:  I.C.  Ry  

Sackville  'Tribune':  I.C.  Ry.,  12  m.  to  Feb.  29,  1912,  $31.50;  tenders,  $173.10  

Sarnia  'Observer':  tenders  ;  

Sarnia  'Post':  tenders  

Sault  Ste.  Marie  'Sault  Express':  tenders  

Shelburne  'Coast  Guard':  time  table,  10  m.  to  Mar.  31,  1912,  $12.50;  tenders,  $12.25  

Shelburne  'Gazette':  time  table,  12  m.  to  May  31,  1911,  $20;  tenders,  $52.85  

Sherbrooke  'Progress':  tenders  

Simcoe  'Reformer':  tenders  

Springhill  'Tribune':  time  table,  22  m.  to  Mar.  31,  1912,  $27.50;  tenders,  $58.85  

Stellarton  'Maritime  Mining  Record':  I.C.  Ry.,  22  m.  to  Mar.  31,  1912,  $64.17;  tenders,  $25.35 

Stellarton  'Star':  tenders  

Stratford  'Beacon':  tenders  

Summerside  'Pioneer':  I.C.  Ry.,  19  m.  to  Dec.  31,  1911,  $63.33;  tenders,  $21.19;  local,  $1.80. 

Sydney  'Post':  tenders  

Sydney  'Record':  time  table,  14  m.  to  Mar.  31,  1912,  $175;  tenders,  $475.70;  local,  $7.80  

Sydnev  Mines  'Searchlight':  tenders  

St.  Andrews  'Beacon':  time  table,  15  m.  to  Feb.  29,  1912,  $25;  tenders,  $59  

St.  George  'Greetings':  time  table,  13  m.  to  Mar.  31,  1912  

St.  Jean  'Le  Canada  Francais':  I.C.  Ry.,  1  y.  to  Dec.  31,  1911  

St.  John  'Globe':  time  table,  12  m.  to  Mar.  1,  1912,  $250;  tenders,  $276.85;  local,  $39.20  

St.  John  'Maritime  Baptist':  time  table,  9  m.  to  June  30,  1911  

St.  John  'Maritime  Farmer':  tenders  

St.  John  'Monitor':  time  table,  12  m.  to  Feb.  29,  1911,  $36;  tenders,  $9.50  

St.  John  N.B.  'Tourist  Association  Booklet'  1911:  I.C.  Ry  

St.  John  'New  Freeman':  time  table,  15  m.  to  Mar.  31,  1912  

St.  John  'Standard':  tenders  

St.  John 'Telegraph':  time  table,  12  m.  to  Feb.  29,  1912,  $375;  tenders,  $442.65;  local,  $16.82 

St.  John 'Times':  time  table,  12  m.  to  Feb.  29,  1912,  $300;  tenders,  $448.90;  local,  $12.49. 

St.  Thomas  'Journal':  tenders  

Toronto  'British  News  of  Canada':  I.C.  Ry.,  ly.  to  Feb.  10,  1912  

Toronto  'Canadian  Courier':  I.C.  Ry.,  5  m.  to  Oct.  1,  1910,  5  m.  to  Oct.  21,  1911  

Toronto  'Canadian  Engineer':  tenders  

Toronto  'Canadian  Farm':  tenders  

Toronto  'Canadian  Magazine':  I.C.  Ry..  11  m.  to  Feb.  29,  1912  


Carried  forward   1,024,080 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 183 

SESSIONAL  PAPER  No.  1 


I.  C.  Ry.:  Working  Expenses,  Stores,  &c— Continued. 
Brought  forward  


Advertising — Concluded. 

Toronto  'Contract  Record':  tenders  

Toronto  'Freemason':  tenders  

Toronto  'Globe':   LC.  Ry.,  13  m.  to  Mar.  31.  1912,  $1,628.90;  Christmas  Number,  $700; 

tenders,  $508.50  s  

Toronto  'Railway  and  Marine  World':  I.C.  Ry.,  12  m.  to  Mar.  31,  1912,  $140;  tenders,  $36.45 
Toronto  'Saturday  Night':   I.C.  Ry.,  6  m.  to  Nov.  30,  1911,  $155;   Christmas  Number, 

$600  :  


Toronto  'Star':  tenders  

Toronto 'Sun':  tenders  

Toronto  'World':  I.C.R.,  14  m.  to  Jan.  31,  1912  

Truro  'Citizen':  tenders  

Truro  'News':  time  table,  10  m.  to  Mar.  31,  1912,  $40.64;  tenders,  $35.35  

Truro  'Sun':  tenders  

Truro  'Times':  tenders  

Westville  'Free  Lance":  time  table,  12  m.  to  Feb.  29,  1912,  $20;  tenders,  $123.50  

Wiarton  'Echo':  tenders  

Windsor  (N.S.)  'Hants  Journal':  time  table,  22  m.  to  Mar.  31,  1912,  $36.75;  tenders,  $95.36 

Windsor  (Ont.)  'Record':  tenders  

Woodstock  (N.B.)  'Sentinel':  time  table,  13  m.  to  Mar.  31,  1912,  $34.67;  tenders,  $41.25.... 

Woodstock  (Ont.)  'Rod  and  Gun':  I.C.  Ry.  4  m.  to  Oct.  31,  1911,  $120;  2  m.  to  April  30, 
1912,  $60  '.  '.  

Woodstock  (Ont.)  'Sentinel- Review' :  tenders  

Yarmouth  'Herald':  time  table,  13  m.  to  Mar.  31,  1912,  $32.50;  tenders,  $14.33  

Yarmouth  'Telegram':  tenders  

Analysis  of  $37,723.49  advertising:  I.  C.  Ry.,  $13,023.95;  time  tables  $4,509.51;  tenders, 
$20,056.94;  locals  $104.36;  excursions  $28.73. 

Analysis  $20,056.94  for  advertising  tenders:  coal  $255.98;  railways,  Alba  to  Baddeck  $1,623.69; 
Dartmouth  to  Deans  $1,545.87;  Sunny  Brae  to  Guysborough  $1,891.52;  spur  Hampton 
station  to  Hampton  village  $1,384.82;  cut  off  line,  Moncton  $1,423.41;  ties  $1,375.63;  build- 
ings &c,  $10,556.02.. 

Advertising:  sundry  expenses  ($5,401 .69.) 

Callender,  R.,  Philadelphia:  contract  for  literary  and  photographic  work,  $2,000;  extra  work, 
$43.30  

Grip,  L't'd.,  Toronto:  52  cases  and  special  packing  for  calendars,  $75;  sundry,  $2.25  

Malone  Moulding  &  Framing  Co.,  Montreal:  frames,  Ocean  Ltd.,  1,050  at  $1  55,  Whycoco- 
magh,  1,250  at  70c  ;  boxing  and  shipping  976  pictures,  $381.95;  repairs,  cartage  and  hanging, 
$107.59;  storage,  $75;  sundry,  $21.75  

Notman,  Wm.  &  Son,  Montreal,  sundry  views  and  slides  

Walker,  S.  L.,  Truro:  distributing  advertising  matter  

Eight  payments  under  $15  


Animals  Killed  on  Track  ($/,403.) 

Allen,  W-  H.,  Sydney  River:  one  year  and  a  half  colt,  Sept.  7,  1911  , 

Boucher,  Chas.,  Ste.  Anne:  two  horses,  June  6,  1911  

Bruneau,  F.,  Maddington  Falls:  one  horse,  June  13,  1911  

Cote,  Ed.,  Isle  Verte:  one  horse,  Aug.  27,  1908  

Dowling,  P.  L.,  Askilton:  one  horse.  May  13,  1911  

Fitzgerald,  T.  J.,  Jacquet  River:  one  hor.=e,  June  22,  1911  

Fortin,  Alf.,  LTslet:  three  cows,  Oct.  8,  1908  

Furlotte,  P.,  Jacquet  River:  one  horse,  June  22,  1911  

Hcppell,  F.,  Matalik:  one  horse,  July  28,  1911   

Jean,  M.,  St.  Simon:  four  cows,  July  5,  1911  

Johnston  &  McDonald,  New  Glasgow:  one  horse  injured,  Aug.  18,  1906  

Keever,  G.  E.,  Moncton:  one  horse,  wagon  smashed, &c,  June  20,  1911  

Lamothe,  A.,  St.  Wenceslas:  one  filly  killed  and  mare  injured,  July  31,  1911 

Levasseur,  Alph.,  St.  Leon  d'Amqui:  one  horse,  June  3,1911  

Levesque,  Remi,  St.  Pacome:  11  cows  and  one  bull,  Sept.  4,  1909  

Mercier,  Th.,  Maddington  Falls:  cattle,  May  2,  1911  

McArthur,  A.,  West  Bay  Rd.:  one  horse,  Oct.  21,  1911  

McDavid,  N.  B.,  Flat  Lands:  one  horse,  Aug.  28,  1911  

Samson,  H.,  Village  Lauzon:  one  horse,  Sept.  8,  1909  

St.  Pierre,  Chry.,  St.  Jean  Port  Joli:  one  horse,  Aug.  9,  1911  

Fifty-six  payments  under  $50  , 
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Brought  forward  

Association  Fees,  Rules,  &c.  (95,408.81.) 

American  Railway  Association, New  York  ($371.31) — 

Assessments:  pavable  Julv  1,  1911,  1,717  miles  at  5c;  12,514  freight  cars  atfc;  payable 
Feb.  1,  1912,  1,728  miles  at  5c,  12,293  freight  cars  at  f  c  

Annual  dues,  1912.  ?10;  6  copies  of  rules,  S3  

Bureau  of  Explosives,  New  York:  assessment  12  m.  to  Apr.  1912,  §478.76;    1,000    copies  of 

bulletin,  §10  

Canadian  Car  Service  Bureau,  Montreal:  proportion  of  expenses,  12  m.  to  Mar.  1912  

Canadian  Freight  Association,  Toronto:  proportion  of  expenses,  12  m.  to  Mar.  1912,  §2,572.72; 

5  copies  of  traffic  orders,  &c,  $13.04  

Master  Car  Builders'  Association,  Chicago:  annual  dues  to  June  1912,  §52;  rules,  &c,  §36.06. 
New  England  Passenger  Association,  Boston-  proportion  of  expenses  re  meeting  and  printing, 

1912  ,  

Niagara  Frontier  Summer  Rate  Committee:  proportion  of  expenses,  1,284  miles  at  6.9c; 

18  copies  of  proceedings,  &c,  §18  

Railwav  Equipment  &  Publication  Co.,  New  York:  subscription  of  the  Official  Ry.  Equip- 
ment Register,  Jan.  1912  to  Nov.  1912  

Board  of  Trade  Fees:  Halifax  §25,  Moncton  §6,  Montreal  §20,  Quebec  §10,  St.  John  §10  Toronto 

$12  

Sundry  Association  fees,  &c,  17  accounts  under  §25  

Campbcllton:  Increased  Accommodation:  Charged  to  Suspense  Account  in  1911-12,  to  Capital  in 

1912-13  ($48,783.91.) 

Adams,  John  and  Charles  A.  (§612.63)— 

Leasehold  rights,  20  y.  at  §6,  20  at  §8,  20  at  §13  

Arbitrary  taking  of  property  

Interest  on  §594,  Apr.  26- Dec  10,  1911,  at  5  per  cent  

Belle-Isle.  Alp.  C.  (§1,547.05)— 

Land.  6,400  sq.  ft.  (lessee  999  years)  

Damages  §466  40,  interest  §47.05  

Boucher,  Joseph  (§2,127.95)— 

Land,  11,000  sq.  ft.,  §1,760;  building,  §340;  damages,  $400;  less  §500,  equity  of  Geo. 
Duncan  

Interest,  Aug.  31,  1910- Dec  10,  1911,  at  5  ner  cent  

Duncan,  Jane  C,  wife  of  Win.  D.  Duncan  ($6,696.12)— 

Land,  1.62  ac,  §5,640;  damages,  §600  

Interest,  Sept.  8,  1910- Dec.  10,  1911,  at  5  per  cent  

Ferguson,  Wm.  F.  ($1,170.37)— 

Land,  7,500  sq.  ft,,  §1,200;  damages,  §300;  less  §400,  equity  of  Geo.  Duncan  

Interest,  Aug.  31,  1910-Dec.  10,  1911,  at  5  per  cent  

Mowatt,  Mrs.  Barbara  A.  ($2,925.25)— 

Land,  15.000  sq.  ft.,  $2,400;  building,  §500;  damages,  $600;  less  SS00,  equity  of  Geo. 
Duncan   

Interest,  Aug.  31,  1910-Apr.  30,  1912,  at  5  per  cent  

Nickerson,  Mrs.  Elizabeth  (§4,125.48)— 

Land  taken  

Interest,  Apr.  26,  1911- Dec.  10,  1911,  at  5  per  cent  

Richards,  Wm.  &  Co.  (§26,548.73)— 

Land  taken  (freehold):  9.5  ac,  $13,808.14;  7.7  ac,  $11,191,  86  

Interest:  on  S13,808.14,  Aug.  31,  1910-Dec  10,  1911,  at  5  per  cent  

Interest,  on  §11,191.86,  Oct.  3,  1910-Dec  10,  1911,  at  5  per  cent  

Shannon,  Peter  M.  (§1,134.51)— 

Land,  5,882  sq.  ft  

Interest,  Apr.  26-  Dec.  10,  1911,  at  5  per  cent  

Shepherd,  F.  E.:  building  owned  and  occupied  by  Frank  E.  Shepherd  as  a  store,  located 

on  the  leasehold  property  of  Mrs.  E.  M.  Stevens  

Wheelhouse,  Mrs.  Elizabeth  (§1,170.37)— 

Land,  7,500  sq.  ft.,  §1,200;  damages,  §300;  less  §400,  equity  of  Geo.  Duncan  

Interest,  Aug.31,  1910-Dec.  10,  1911,  at  5  per  cent  

Valuators  (§325.45)— 

Anderson,  F.  M.:  services,  Mar.  1912,  3  d.  at  $10  

Harquail,  J.:  services,  1911-12,  13  d.  at  §10  

Read,  H.  C.:  services,  Apr-May,  1911,  Feb.  1912,  13  d.  at  §10;  expenses,  §35.45  

Canadian  Pacific  Railway  ($8,163.76). 

Pintsch  gas  supplied  I.C.R.  ears,  Apr.  to  Sept.,  Nov.  to  Mar.  1912,  2,'924.02  receivers  at  85c. . 
Filling  triangular  piece  of  ground  between  land  leased  to  C.P.R.  and  the  I.C.R.  wharf,  west 

of  Mill  St.,  St.  John  

Detouring  I.C.R.  train  No.  33,  Jan.  11,  1912,  St.  John  to  Montreal  

Carried  forward  
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Brought  forward  

Canadian  Pacific  Railway — Concluded. 

Value  of  body  and  air  brakes  of  2  box  cars  destroyed:  at  Riv.  John,  Feb.  21,  1911,  $456.65; 
at  Campbellton  Mar.  5  1911.  $435  

Value  of  flat  car  destroyed  May,  3,  1911  

Value  of  box  car  destroyed  at  Sackville,  Oct.  30,  1911  

Transferring  passengers  from  West  St.  John  to  St.  John,  567  at  25c  

Proportion  of  cost  of  printing  tariffs,  $404.10;  head  tax,  Chinese,  $500;  handling  baggage  at 
Quebec,  1909  and  1911,  $59.33;  transfer  coupons,  $70.25;  equipment  broken  on  dining 
car,  $46.64;  rent  of  site  for  freight  shed,  Drummondville,  2  y.  to  Apr.  1,  1913,  $2;  com- 
mercial allowance,  $29.59  

Clocks  ($1,113.32). 

Belanger,  J.,  Montmagnv:  inspecting  and  repairing  clocks,  Riviere  du  Loup  to  Nicolet,  to 

Apr.  1,  1912.  70  one  year  at  $2.40,  2  six  months  $2.40;  extras  $7.60  

Eastwood ,  Jas.,  New  Glasgow:  inspecting  and  repairing  clocks  Truro  to  Mulgrave,  one  year 

to  Jan.  31,  1912,  30  one  year  at  $2.40;  sundry  repairs  to  5  extra  clocks,  $7  

Ferguson  &  Page,  St.  John:  care  of  Tower  clock,  1  year  to  Aug.  1,  1911  

Gould.  W.  R.,  Chatham:  inspecting  and  repairing  clocks,  Berry's  Mills  to  Dalhousie,  one 

year  to  Nov.  1,  1911,  24  at  $2  

Hutchinson,  D.  L.,  St.  John:  regulating  clock  time,  one  year  to  Mar.  31,  1912  

Joudry,  L.  T.,  Campbellton:   inspecting  and  repairing  clocks,  one  year  to  Nov.  30,  1911, 

Blackville  to  Loggicville,  11  at  $2.40  

LePine,  R.  T.,  Halifax:  repairing  and  regulating  36  clocks  between  Halifax,  Dartmouth  and 

Truro,  for  the  year  1909  and  1910  

M<  nzies,  J.  Sydney:  inspecting  and  repairing  clocks,  Sydney  to  Point  Tupper,  one  year  to 

Apr.  1,  1911,  19  at  $2.4-0  

Munderloh  &  Co.,  Montreal,  3  new  jewels  and  cleaning  clock  

Paquegnat  (A.),  Clock  Co.,  Berlin:  5  King  Edward  clocks  

Patterson,  W.  H.,  St.  John:  inspecting  and  repairing  clocks,  St.  John  to  Point  du  Chene,  to 

Mar.,  1912,  69  for  12  m.,  2  for  6  m  

Savard,  J.,  Ste  Flavie,  inspecting  and  repairing  clocks,  at  $2.40  per  year:  Campbellton  to 

St.  Octave.  21  for  15  m.  to  Mar.  31,  1912;  Ste  Flavie  to  Riviere  du  Loup,  16  for  one  year 

to  Mar.  31,  1912...'  

Steadman,  C.  G.,  &  Co.,  Saekville:  inspecting  and  repairing  clocks,  year  1911,  Calhouns  to 

Amherst,  8  clocks  at  $2.40  


Coal  ($2,020,805.65) 

Acadia  Coal  Co.,  Stellarton,  12  m.  to  Mar.  31,  1912  ($327,064.54)— 

Lump,  27.272  tons  at  $3;  screened,  77,237|  tons  at  $3;  nut,  1,202|  tons  at  $3  

Run  of  mine,  49  tons  at  $2.75,  2,884|  tons  f.o.b.  Levis  at  $2.95  

Blacksmith  slack,  414|  tons  at  $3;  culm,  20|  tons  at  $2  

Boak,  G.  E.,  &  Son,  Halifax,  June-July,  1911:  anthracite,  217-4  tons  at  $6.25,  6  at  $6.40. . . . 
Campbellton  &  Gaspe  S.S.  Co.,  Fraserville,  Dec,  1911,  run  of  mine,  56-785  tons  at  $2.75. . . 

Canadian  Coal  Corporation,  St.  John,  Apr.-Aug.,  1911,  screened,  573-66  tons  at  $3  

Dartmouth  Coal  and  Supply  Co.,  Dartmouth,  October,  1911,  3  tons  coal  for  $9.10  

Dominion  Coal  Co.,  Sydney,  12  m.  to  Mar.  31,  1912  ($518,092.76)— 

Screened,  55,657  053  tons  at  $3;  steam,  56  tons  at  $4;  culm,  47-36  tons  at  $2  

Run  of  mine,  30.319-598  tons  at  $2.75,  83,570  tons  f.o.b.  Levis  at  $3.20  

Eastern  Trust  Co.,  Halifax  (receivers  North  Atlantic  Collieries),  May-Oct.,  1911  ($19,513.29) 

Screened,  5,S13A  tons  f.o.b.  Halifax  at  $3.20  

Run  of  mine,  308J-  tons  f.o.b.  Halifax  at  $2.95  

Gibbon.  J.  S.,  &  Co.,  St.  John,  April,  1911,  anthracite,  245-133  tons  at  $5.95  

G.  T.  R.  System,  coal  supplied  f.  C.  R.  locomotive  engines  at  Montreal,  13  m.  to  Jan.  31, 

1912,  11,875|  tons  at  $2  .85  

Great  Northern  Coal  Co.,  Maccan,  Apr.-June,  1911,  screened,  1,584-776  tons  at  $3  

Intercolonial  Coal  Mining  Co.,  Westville,  12  m.  to  Mar.  31,  1912  ($238,562.79)— 

Screened,  70,887-7  tons  at  $3;  slack,  15,164-35  tons  at  $1.65  

Run  of  mine,  56-4  tons  at  $2.75;  coke,  160f  tons  at  $4.50  

Inverness  Ry.  &  Coal  Co.,  Inverness,  12  m.  to  Mar.  31,  1912  ($137,682.64)— 

Screened:  delivered  at  Levis,  6,680-8  tons  at  $3,20;  delivered  at  Point  Tupper,  Halifax  and 
Chaudicre  Jet.,  1,817  053  tons  at  $3;  36,051-1  tons  at  $2.85  

Run  of  mine.  729-464  tons  at  $2  .75;  slack,  4,881-02  tons  at  $1 .25  

King,  G.  H.,  Chipman,  12  m.  to  Mar.  31,  1912,  screened,  9,262-9  tons  at  $3,  1,230-35  tons  f.o.b. 

McGivney  at  $3.20  

Maritime  Coal,  Railway  &  Power  Co.,  Maccan.  12  m.  to  Mar.  31,  1912:  round,  77,395-9  tons 

at  $3;  slack,  9,401-7  tons  at  $1.65  

Minudie  Coal  Co.,  River  Hebert,  12  m.  to  Mar.  31,  1912,  round,  26,675-468  tons  at  $3  

McCarthy,  R.  M.,  St.  John,  Apr.-June,  1911,  screened,  251-34  tons  at  $3  

MacKay  Mining  Co.,  North  Svdney,  12  m.  to  Mar.  31,  1912,  screened,  18,110-58  tons  at  $2.75 
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I.  C.  By.:  Working  Expenses,  Stores,  &c. — Continued. 

Brought  forward  

Coal — Continued. 

Naval  Department,  Ottawa,  August,  1911,  bunker  coal,  749-517  tons  at  S3  20  

Northern  Coal  Co.,  Adamsville,  12  m.  to  Mar.  31,  1912:  screened,  4,486-642  tons  at  $3;  run 

of  mine,  56  026  tons  at  §2  50  

Northfield  Coal  Co.,  Minto,  13  m.  to  Mar.  31,  1912,  screened,  6,357-31  tons  at  S3  

Nova  Scotia  Steel  &  Coal  Co.,  New  Glasgow,  12  m.  to  Mar.  31,  1912,  run  of  mine,  24.936-665 

tons  at  $2.75,  57,647  tons  f.o.b.  Levis  at  S3. 20  

Port  Hood  Richmond  Railway  Coal  Co.,  Port  Hood,  May-June,  1911,  screened,  5,560-477 

tons  f.o.b.  Chatham  and  Levis  at  S3. 20  

Rothwell  Coal  Co.,  St.  John,  12  m.  to  Mar.  31,  1912,  screened,  3,911-608  tons  at  $3  

Starr,  R.  P.  &  W.  F.,  St.  John,  August,  1911,  anthracite,  831.95  tons  at  $5.43  

Welton,  H.,  Minto,  8  m.  to  Mar.  31,  1912:  screened,  828.21  tons  at  S3,  57-13  tons  f.o.b.  Gibson 

at  S3  20;  freight,  S9.82  

Winterport  Coal  Mining  Co.,  St.  John,  12  m.  to  Mar.  31,  1912,  screened,  565-85  tons  at  $3  

Analysis  of  amount  paid  for  coal — 

161,308-774  tons  at  $3  .20:  screened  and  run  of  mine  delivered  at  Levis, 

Halifax,  Chatham  and  McGivney   $    516,188  08 

3.192-75   tons  at  $2  95:  run  of  mine  delivered  at  Levis  and  Halifax. .  .  9,418  63 

11,875-5     tons  at  $2.85:  supplied  by  G.T.R.  for  engines  at  Montreal...        33,845  17 

366,382-2     tons  at  S3:  main  contract,  mostly  screened   1,099,146  64 

56,147-912  tons  at  $2.75:  main  contract,  run  of  mine   154,406  73 

54,276-706  tons:  mostly  screened,  56  026  tons  at  $2.50,  18,110-58  at 

$2 .75,  36,051  1  at  $2.85,  59  for  $233.10:  freight,  $9.82  .       152,932  69 

29,447-07  tons:  slack,  4,881  02  tons  at  $1 .25,  24,566  05  at  SI  65   46,635  30 

228-61    tons:  coke,  160|  tons  at  $4.50;  culm,  67-86  tons  at  $2   859  13 

1,300-483  tons:  anthracite.  831-95  tons  at  $5.43,  245  133  at  $5  95,  217-4 

at  S6  25,  6  at  $6.40   7,373  28 


684,160  005  tons.  $2,020,805  65 

Couplers  and  Knuckles  ($35,549.66 ). 

American  Steel  Foundries,  Chicago:  58  Lone  Star  knuckles,  3,210  lb.  at  3c  

Canadian  Car  &  Foundry  Co.,  Montreal:  R.  E.  Janney  couDlers,  5x5x84,  997  at  $10,324, 

85  at  $10.60;  Simplex  knuckles,  1,534  lb.  at  4c;  sundry,  $7.80  

Canadian  Steel  Foundries.  Weiland  ($20,328.89)— 

Couplers,  5  x  5  x  84:  Janney,  1,572  at  $10,324,  2  at  $10  60;  Tower  engine,  99  at  $12.35.  . 

Knuckles,  57,701  lb.  at  4c;  Major  locks  and  chains,  50  at  $1.63;  locks,  625  at  55c,  125 

Tower  at  85c:  sundry,  $14.60  

Gould  Coupler  Co.,  New  York:  6  G.  knuckle  locks  

Monarch  Steel  Castings  Co.,  Detroit:  56  M.  knuckles,  3,200  lb.  at  3c  

Montreal  Steel  Works,  Montreal:  knuckles,  13,408  lb.  at  4c;  locks,  pins,  &c,  2,9451b.  at  4c; 

M.  locks  and  chains,  50  at  $1.63;  sundry,  S13.50  

McConway  &  Torley  Co.,  Pittsburgh:  pass,  couplers,  60  short  at  $12.50,  24  long  at  S16; 

knuckles,  270  at  SI. 50,  less  labour  reaming,  S9.80,  104  at  $2.25;  24  pins,  $14  40  

National  Car  Coupler  Co.,  Attica,  Ind.:  Hinson  emergency  knuckles,  170  at  $4  50  

Ontario  Iron  &  Steel  Co.,  Welland,  6  Simplex  locks  ,  

Taylor  &  Arnold.  Montreal:  Monarch  and  Detroit  knuckles,  148  at  $3,  D.  locks,  23  at  85c.  . . . 

Damages  by  fire  ($2,725  48 ) 

Barrachois,  C.  B.,  damages  to  fencing,  &c,  May  11,  1911:  R.  McDonald  $10,  A.  J.  Nichol- 


$25. 


Big  Brook,  C.  B.,  damages  to  woodland,  &c,  June  9,  1909:  J.  McAskill  $110,  D.  McLeod 

$40  

Douglasfield,  N.B.,  E.  Brehaut,  damages  to  woodland  peoperty,  June  1909  

Merigomish,  damages  to  woodland.  &c,  June  10,  1909:  J.  W.  Dunn  $8,  D.  Finlayson  $65, 

J.  S.  Fraser  $80,  D.  Mitchell  $80,  A.  McGregor  $25  

Mclntyre's  Lake,  C.  H.,  Mclntyre,  damages  to  woodland  fencing,  &c,  June  28,  1904  

New  Glasgow:  D.  McKenzie,  damages  to  house,  July  28,  1910,  $41.23;  A.  Wilson,  damages 

to  woodland,  June  10,  1908  $100  

Orangedale,  N.  McLean,  damages  to  woodland,  July  190S  

Pictou  Landing,  damages  to  woodland:  S.  Fraser,  June  9,  1909,  $40;  J.  &  W.  Harris,  June  9, 

1909  $45,  May  26,  1908  $35  

Piedmont,  J.  Smith,  damages  to  woodland,  &c,  May  20,  1911  

Pine  Tree,  N.S.,  D.  C.  McMillan,  damages  to  woodland,  June  10,  1909  

Upper  Blackville,  damages  to  woodland,  &c,  May  5,  1911:  C.  Arbeau  $10,  M.  Arbeau  $75, 

M.  Bergin,  S150  

West  Bav  Road,  damages  to  woodland,  &c,  June  9,  1909:  A.  McArthur  $35,  R.  Mclnnes 

$150,' C.  Mcintosh  $80,  J.  Mcintosh  S120,  A.  McLeod  S110,  D.  McLeod  $250  

Westchester,  W.  A.  Fillmore,  damages  to  woodland,  &c,  May  6,  1911  

Seven  payments  under  $26  


Carried  forward   3,162,686  83 
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Brought  forward  

Distributing  Folders  and  Rent  of  Boxes  ($2, 117. S3). 

Boston  Time-Table  Distributing  Co:  services  17  m.  to  March  1912  

Canadian  Northern  Steamships,  Ltd.,  Toronto,  services  Sept.  1911  

Central  Railway  &  Hotel  Distributing  Co.,  Chicago:  services  12  m.  to  Mar.  1912  

New  York  Ry.  &  Steamship  Time  Table  Co.i  services  12  m.  to  March  1912  

Northwestern  Distributing  Co.,  St.  Paul:  services  12  m.  to  March  1912  

Pennsylvania  &  New  Jersey  Time  Table  Distributing  Co.:  services  12  m.  to  March  1912.. . . 

Railroad  &  Steamship  Advertising  Co.,  Chicago:  services  12  m.  to  March  1912  

Railway  Hotel  &  Steamship  Advertising  Co.,  Boston:  services  12  m.  to  March  1912  

Railway  &  Steamboat  Distributing  Co.,  Detroit:  services  12  m.  to  March  1912  

Time  Table  Distributing  Co.  of  Canada,  St.  John:  services  12  m.  to  March  1912  

Union  Railway  &  Steamship  Advertising  Co.,  Philadelphia:  services  12  m.  to  March  1912.  . 
United  States  Ry.  Hotel  &  S.  S.  Advertising  Co.,  New  York:  services  12  m.  to  March  1912 

Walters,  J.,  Milwaukee:  services  12  m.  to  March  1912  

Wyman,  J.  E.  Co.,  New  York:  services  May  to  Sept.  1911  


Electric  Light  ($15,990.94). 

Amherst,  Canada  Electric  Co.,  services  12  m.  to  March  1912  ($600.01)— 

Amherst:  station  $384.76;  freight  shed  $66  21  

Maccan:  32  c.p.  lights,  3  at  $1.65  per  month;  16  c.p.  9  at  83c.  per  m  

Antigonish  Electric  Co.:  service,  12  m.  to  Mar.,  1912,  738-7  k.  w.  at  15c  

Bathurst  Electric  &  Water  Power  Co.,  service  12  m.  to  Mar.,  1912:  station,  1,677  k.  w 
15c,  meter  S3;  freight  shed  238-9  k.  w.  at  15c,  meter  $3  

Bic  Electric  Co.,  service  12  m.  to  Mar.  1912:  station,  16  c.p.  lamps,  12  for  366  n.  at  3c.  ... 

Chatham  Light  Dept.,  service  12  m.  to  Mar.,  1912:  station,  657-9  k.  w.  at  12c  

Chicago,  Pullman  Co.:  electric  lighting  private  cars,  Apr.-Oct.,  Jan.  &  Feb.,  16,730  miles 
ET  at  -3c  


a1 


Dartmouth  Gas,  Electric  Light  Power  &  Heating  Co.,  service  to  Mar.,  1912: 12  m.  at  station, 
201  k.  w.  at  12jc,  2  m.  at  min.  charge,  SI;  11  m.  at  engineer's  office,  813 . 27  


Dorchester  Electric  Light  &  Power  Co.,  service  12  m.  to  Mar.,  1912:  1,286  1  k.  w.  at  12c 

meter  $2  .40  

Drummondville  Town,  service  12  m.  to  Mar.,  1912:  39  lamps  16  c.p.  at  $3  

Fraserville  Light  Dept.,  service  12  m.  to  Mar.,  1912,  for  station,  shops,  yards,  &c,  at  Riviere 

du  Loup  

Fredericton  Gaslight  Co.,  service  12  m.  to  Mar.  1912:  station,  1,314  k.  w.  at  16c,  meter 
S3. 84 


Halifax  Electric  Tramway  Co.,  service  12  m.  to  Mar.  1912,  k.  w.  at  10c:  ticket  office  834  1,. 

freight  office  922-5  

Levis  Dept.,  Quebec  Ry.,  Light  Heat  &  Power  Co.,  service  12  m.  to  Mar.  1912  ($5,640  96)— 

Levis  Station:  lamps,  10  arc,  12  m.  at  $6.25,  217  inc.,  12  m.  at  50c  

Chaudiere  Jet.:  lamps,  10  arc,  12  m.  at  $6.25,  171  inc.,  12  m.  at  50c  

Chaudiere  Jet.:  trainmen's  building,  16  c.p.  lamps,  33  at  50c.  per  m.;  officers  &  stores 
16  c.p.  lamps,  52  at  50c.  per  m.;  round  house,  arc  lamps,  2  at  $6  25  per  m.;  coal  pile 
arc  lamps,  6  at  $6.25  per  m.;  repair  shop,  16  c.p.  lamps,  27  at  50c  per  m.;  pumping 
station,  current,  12  m.  at  $39  .58  

St.  Romuald,  16  c.p.  lamps,  11  at  50c.  per  m  

Levis  Dept.,  Quebec  Rv.,  Light  Heat  &  Power  Co.,  service  May- Nov.,  1911  at  Princess 

Pier,  lamps,  4  arc  at  $6.25  per  m.,  32  c.p.,  18  at  $1  

Montmagny,  Basin  Electric  Light  &  Power  Co.,  service  12  ro.  to  Mar.,  1912:  16  lamps  3G5  n. 

at  3^c,  10  lamps,  365  n.  at  Uc  

Newcastle  Town,  service  12  m.  to  Mar.,  1912:  k.  w.  at  13^c,  station  2,361,  round  house  1,572, 

coal  shed  1463,  carpenter  shop,  17,  freight  shed  116;  meter  rents,  $18;  ash  pits,  2  16  c.p. 

lamps.  $39.96  m  m  

North  Sydney,  Cape  Breton  Elecrtic  Co.,  service  12  m.  to  Mar.  28,  1912:  station,  1,300-2 

k.  w.,  $143.75,  meter,  $3;  warehouse  1, 180-3  k.  w.  $130.50,  meter  $3;  freight  office 

164-8  k.  w.  $18.71,  7  m.  min.  charge  $7,  meter  $1.25  

Oxford  Electric  Co.,  1U  m.  to  Mar.,  1912:  15  lights  at  $5  per  year  

Pictou  Town,  service  12  m.  to  Mar.,  1912:  k.  w.  at  12c,  station  1,527- 1,  freight  shed  4,326, 

car  cleaner's  building,  &c.  570;  attendance  or  lighting  system  $54  

Quebec  Ry.,  Light,  Heat  &  Power  Co.,  Jacques  Cartier  Dept.:  baggage  room  12  m.  to 

Mar.,  1912,  259-6  k.  w.  at  10c,  meter  S3  

Quebec  Ry.,  Light,  Heat  &  Power  Co.:  Dufort  St.  office,  Apr.  5-Mar.  30,  1912,  216  k.  w. 

$23  07,  meter  S3. 10;    Dalhousie  St.  office,  Apr.  10,  1911-Apr.  6.  1912,  821  k.  w.  $11.18, 

meter,  $3  

Rimouski,  Canadian  Municipal  Trust  Co.,  13  m.  to  Mar.,  1912,  397  nights:  station,  lamps, 

16  c.p.  23  at  l^c,  32  c.p.  3  at  3c;  freight  shed,  16  c.p.  lamps,  12  at  l\c  

Sackville,  Eastern  Electric  &  Development  Co.,  service  12  m.  to  March,  1912:  station, 

2,275  k.  w.  at  12c,  meter  $3;  freight  shed  $27.87  

Shediac  Electric  Light  &  Power  Co.,  service  12  m.  to  March,  1912:  162  k.  w.  at  12c,  meter, 

&c.  $2.38  

Shubenacadie,  Logan  &  Co.:  service  to  Mar.,  1912,  332  nights  12  lamps  16  cjp.  at  3c  


$  eta. 
3, 162, 686  83 
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Electric  Light — Continued. 

Sussex  Manufacturing  Co.,  service  12  m.  to  Mar.  1912:  station,  366  n.,  2  lamps  32  c.p.  at  4c, 

12  lamps  16  c.p.  at  2c;  freight  shed,  §2.76  

Sydney,  Cape  Breton  Electric  Co.  ($1,662.85)— 

Station,  freight  office,  &c,  service  12  m.  to  Mar.  22,  1912  

Round  house,  car  shops,  office  and  store,  service  12  m.  to  Mar.  22,  1912  

Yard,  12  m.  to  Mar.  31,  1912,  9  lamps  32  c.p  

Sydney  Mines  Electric  Co.,  service  12  m.  to  Mar.  26:  1,315  k.  w.  at  11c  

Ste.  Flavie,  Mont  Joli  Foundry  Co.:  service  Nov.  8-Mar.  1912,  1  lamp  32  c.p  

St.  John  Railway  Co.  ($951.03)— 

Service  12  m.  to  Mar.,  1912,  k.  w.  at  10c.:  city  office,  331-3,  meter  $2.52;  local  freight 


office  1,212-9,  meter  $2.52. 


Service  Apr  .-Aug.,  1911,  tower  clock  5  lights  $25;  No.  9  shed,  2,092  k.  w.  at  10c.,  meter 
$1.05;  Xo.  4  shed,  636-2  k.  w.  at  10c,  meter  $1.05;  station  train  shed,  &c,  660 

k.  w.  at  10c,  meter  $1.05;  2  sheds  meter  rents  $2.10  

Service  Dec.  14-Mar.,  1912  (generator  out  of  order)  


$  cts. 
3,177,911  86 
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741  94 
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159  46 


369  07 
422  50 


Grand  Trunk  Railway  ($223,372.85). 

Joint  sections:  proportion  of  cost  of  operation:  12  m.  to  Nov.  30,  1911:  salaries  of  super- 
intendents, trainmasters,  &c,  $1,148.46;  maintenance  of  way  and  structures,  $30,442.72; 
salaries  of  despatchers,  stationmasters,  operators,  &c,  $9,285.86;  yardmasters,  switch- 
men, car  checkers,  &c,  $67,212.14;  ticket  agents,  baggagemasters,  baggage  porters,  &c, 
$4,103.53;  freight  agents,  clerks,  checkers,  &c,  $49,712.34;  general  office  expenses,  light, 
fuel,  <tc,  ($100  a  month),  $1,200;  total  $163,105.05;  less  $13,140.89  (see  detail  on  page 
W— 204)  

G.  T.  R.  cars  destroyed  on  I.  C.  R.,  $1,286.42;  changing  car  number,  $1.20  

I.  C.  R.  proportion  of  expenses  in  connection  with:  steamship  business,  $137.97;  cost  of  com- 
piling and  printing  joint  tariffs,  $432.59;  collision  near  Beloeil,  $120.38;  damages  by 
fire  to  property  at  Ste.  Madeleine,  $37.50  

Refund  of  fare  paid  by  G.  T.  R.  employee  

Aston:  rent  of  crossing,  1  year  to  August  31,  1911,  $20;  rent  of  building,  2  years  to  August 
19,  1911,  50c  

Halifax:  I.  C.  R.  proportion  of  salary  and  expenses  of  interpreter  (not  to  exceed  $50  a  month):. 
1911,  March  $50,  April  $37.87;  Nov.  $5;  1912,  January  $43.72  

Montreal:  work  on  I.  C.  R.  engines,  Aug.-Dec  1911,  and  Feb.  1912  ($5,603.94)— 

Turning,  3,482  at  75c;  watering,  3,482  at  25c;  cleaning,  1,660  at  $1  

Wood,  139-36  cords  at  $2.50;  sand,  10  boxes  at  25c;  fuel  oil,  1,307£  gal.  at  4fc;  waste 
747  lb.  at  7c  

Montreal:  oil,  waste  and  other  small  stores  for  engines,  Feb.-Dec  1911  and  Feb.  1912  

Montreal:  cleaning  cars,  12  m.  to  Feb.  29,  1912  ($7,492.87)— 

Sleepers:  inside  and  outside,  16  at  $2.50;  inside,  1,151  at  $1.50;  fumigating,  25  at  25c  

Dining  cars,  inside  and  outside,  331  at  $2;  pallor  cars,  inside  and  outside,  65  at  $1.25. .  . . 
Official  cars,  inside  and  outside,  38  at  $1.25;  mail  cars,  inside  and  outside,  1,041  at  $1; 

baggage  cars,  inside,  1,107  at  50c  

First-class  cars:  inside  and  outside,  1,095  at  $1.25;  inside,  26  at  $1  

Second-class  cars:  inside  and  outside,  1,086  at  $1;  inside,  13  at  35c  

Steam  heat,  Mar.-Apr.  1911  and  Nov.  1911  to  Feb.  1912,  2,559  cars  at  25c.^.  

Labour:  watering  cars,  315  h.  at  13c;  inspecting  air-brakes,  315  h.  at  17c;  inspecting 
passenger  cars,  630  h.  at  18c;  sundry,  $1.92  

Montreal:  gas  supplied  I.  C.  R.  cars,  12  m.  to  Mar.  31,  1912  

Montreal:  coal,  ice  and  coal  oil  for  trains,  Nov. -Dec.  1910,  and  Mar.  1911  to  Feb.  1912 
($2,566  01)— 

Coal,  72.14  tons  at  $6;  ice,  33S-65  tons  at  $5;  mineral  seal  oil,  2,279  gal.  at  H\c  

Chimneys,  8  doz.  at  55c,  24^  at  60c,  84  at  $1;  sundrv,  $6.17  

Montreal:  lubricating  oil  and  waste,  12  m.  to  Feb.  29,  1912  ($434.08)— 

Galena  oil,  1,1492  gal.  at  24c;  wool  waste,  560  lb.  at  8c;  labour  oiling,  630  h.  at  18c 

Montreal:  lighting  Agent  Sample's  office,  11  m.  to  Dec.  31,  1911  

Montreal  ticket  office:  rent  at  130  St.  James  St.,  Jan.  12-31,  1911  and  12  m.  to  Mar.  31,  1912, 

$3,161.29;  coronation  decorations,  $35  

Montreal  freight  office:  rent  in  Can.  Express  Building,  16  m.  to  Apr.  30,  1912,  $4,800;  electric 

light,  14  in.  to  Mar.  31,  1912,  $104.69;  fixtures,  $10.55  

Toronto,  supplies  for  official  cars  

Point  Levis  station,  12  in.  to  Jan.  31,  1912  ($18,289.25)— 

Salaries:  total,  $23,040  88;   I.  C.  R.  half,  $11,820.46;  less  I.  C.  R.  proportion  of  E.  J, 

Simpson's  wages  as  boat  checker  between  June  190S  and  Dec.  1910,  $641.03  

Small  stores:  total,  5328.57;  I.  C.  R.  half  

Kerosene  for  semaphore  lamps,  143^,  gal.  for  $14.40;  handling  same,  $1 .75  

Hard  coal,  34|  tons  at  $6.50,  $222.63;  I.  C.  R.  half 


Carting  freight:  total,  $2,427.20;  I.  C.  R.  proportion. 
Half  cost  of  switching,  026  d.  at  $8  


Carried  forward   3,376,033  51 
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Grand  Trunk  Railway — Concluded. 

Point  Levis  and  Quebec,  ferriage  of  freight,  12  rn.  to  Jan.  31,  1912:  winter,  17,078  tons  at  70c; 

summer,  16,146  tons  at  50c  

Point  Levis  and  Quebec,  rental  of  telephone,  1  year  to  Dec.  31,  1911  

Quebec  station,  12  m.  to  Jan.  31,  1912  ($3,438.12)— 

Salaries:    total,  $6,787.20;  I.  C.   R.  half,  $3,393.62;   less  I.  C.   R.  proportion  of 
boat  checker's  wages  at  Quebec,  $59.50  

Small  stores:  total,  $29.78;  I.  C.  R.  half  

Hard  coal,  27-4  tons  at  $6.50,  $178.11;  I.  C.  R.  half  

Quebec  ticket  office,  rent  at  No.  6  Dufort  St.,  3  m.  to  Apr.  30,  1911  at  $950  per  annum,  12  m. 

to  Apr.  30,  1912  at  $1,000  

Quebec  wharves:  rental  12  m.  to  Jan.  31,  1912  at  $270.84,  $3,250.08;  I.  C.  R.  half  

St.  Hilaire,  proportion  of  cost  of  water,  Jan.  1911  and  12  m.  to  Feb.  29,  1912  

.St.  Hyacinthe.  proportion  of  cost  of  water,  13  m.  to  Feb.  29,  1912  

St.  Hyacinthe,  proportion  of  joint  inspector's  salary,  1  y.  to  Feb.  29,  1912  

Additional  5  p.  c.  interest  on  $7,967.76,  amount  of  judgment  in  suit  of  Marguerite  Bouvier 

vs.  G.  T.  R.,  Dec.  1,  1909  to  Apr.  20,  1911  


Grand  Trunk  Railway  :  Arbitration  ($1,346.57). 


Department  of  Railways  and  Canals — 

Advance  to  T.  P.  Owens,  clerk  of  arbitration. . . 
Advance  to  Sir  G.  Falconbridge,  re  arbitration. 


Ice  ($12,395.59). 

Babineau,  J.,  Shediac:  rilling  ice  house  at  Point  du  Chene,  123^  tons  at  95c  

Bolduc,  J.  &  E.,  Levis:  rilling  ice  houses  at  Chaudiere  Jet.  and  Levis,  1,615^  tons  at  72c; 

less  cost  of  saw-dust  $21 .90  

Chittick,  S.  &  Son,  Dartmouth:  ice  supplied,  at  Halifax,  12  m.  to  Mar.  1912,  1,002  tons  at 

$2,  at  Dartmouth,  73  05  tons  at  $2  

Cummings,  E.  S.,  Piedmont:  cutting  and  loading  602J  tons  ice  at  39c,  for  Pictou,  New  Glas- 
gow and  Mulgrave  ice-houses  

Donnelly  D.,  Montreal:  ice  for  I.  C.  R.  offices,  season  1911  

Dunlap,  Jas.,  Leitches  Creek:  ice  supplied  for  Sydney  and  Point  Tupper  ice-houses,  400-35 

tons  at  40c  

Georgetown  Ice  Company,  Moncton:  ice,  16-85  tons  at  $3  

Hagerty,  S.  W.,  Mulgrave:  filling  Mulgrave  ice  house,  972  tons  at  90c  

Harris,  VV.  H.,  Pictou:  ice  supplied  New  Glasgow,  Mulgrave,  Pictou  and  Moncton  stations, 

196-55  tons  at  $2.50  

Jones,  W.  G.,  Moncton:  filling  ice  houses  at  Moncton,  1,922.7  tons  at  $1 .40;  cleaning  ice  house 
$10 


LeBlanc,  S.  B.,  Leger  Corner,  ice,  112-65  tons  at  $3  

Little  &  Connolly,  ^Truro:  ice  delivered  and  packed  in  Truro  ice  house,  season  1912,  388-15 

tons  at  $1.45,  Oct.  1911,  46-825  tons  at  $2.50  

Meunier,  Frs.,  Riviere  du  Loup:  ice  supplied  season  1912,  Riviere  du  Loup,  1,174  tons  at  55c, 

at  Riviere  Ouelle,  100  tons  at  60c  

Moncton  Fuel  Ice  and  Cartage  Co.,  3  cars  of  ice,  57-9  tons  at  $2.50  

Price,  W.  J.,  Campbellton:  filling  ice  house  at  Campbellton,  1,185  tons  at  $1.18  

Rioux,  J.  H.,  St.  Fabien:  filling  ice  houses,  Rimouski,  111  tons  at  70c,  Ste.  Flavie,  1,224 

tons  at  60c  

St.  John  Ice  Co.,  delivering  ice  at  station,  12  m.  to  Mar.  1912,  193-9  tons  at  $2  


Inspectors,  Valuators,  &c.  ($6,508.05). 

Archibald,  P. S.,  Moncton:  services  inspecting  P.E.I.  Ry.  branch  lines,  Dec,  1911,  6  d.  at  $25. 
Austin,  Jas.  H.,  Halifax:  copies  of  grants,  plans  and  tracing,  lot  41,  Sydney  Mines  Diversion 
Canadian  Inspection  Co.,  Montreal:  inspection  of  standard  box  cars  at  the  works  of  the 

Can.  Car  &  Foundry  Co.,  70  at  $1 .25  

Canadian  Inspection  and  Testing  Laboratories,  Montreal:  inspecting  box,  dump  and  plat- 
form cars,  275  at  $2,  71  at  $2.25;  wheels,  1,000  at  3£c  

Hunt,  R.  W.  &  Co.,  Montreal  ($2,054.12)— 

Day  coaches  (3),  at  Preston  Car  and  Coach  Co.'s  works:  Aug. -Dec.  1911,  111  d.  at  $10. 

Box  cars  (30),  at  Rathbun  Co.'s  works,  Deseronto:  July-Oct.,  1911,  85  d.  at  $10  

Rail  joints,  at  Rail  Joint  Co.'s  works,  Welland,  Ont.:  June,  7  d.  at  $10;  expenses,  $14.85. 

Girder  spans  (3)  at  Hamilton  Bridge  Co.'s  works:  26-48  net  tons  at  35c  

Sandberg,  C.  P.,  London,  Eng.:  inspecting  and  testing  rails  at  the  works  of  the  Dominion 
Iron  and  Steel  Co.,  Sydney,  C.B.,  Jan.-Feb.,  Sept. -Nov.,  1911:  13,786-7186  gross  tons 
at  25c 


Taylor,  Warren,  Salisbury,  N.B.:   appraising  land  and  damages,  May,  1911,  4  d.  at  $4; 
expenses,  $7.25  


$  cts. 
3,376,033  51 


20,027  60 
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$  eta. 
3,424.418  00 


I.  C.  R.  and  P.  E.  I.  Ry.  Employees'  Relief  and  Insurance  Association  ($10,297 .28 ). 

Intercolonial  and  Prince  Edward  Island  Railways  Employees  Relief  and  Insurance  Associa- 
tion: I.  C.  R.  contribution  to  fund,  12  m.  to  March  1912  

Fines  deducted  from  pay-rolls  

/.  C.  Ry.  d-  P.E.I.  Ry.  Employees'  Provident  Fund  (-$208,276.83). 

I  C.  Ry.'s  contribution  to  Provident  Fund,  equal  to  that  contributed  by  employees:  1911, 

April  $6,089.71.  May  $6,104.29,  June  S6.083.23,  July  $6,110.11,  Aug.  S6.908.33,  Sept.  S6.240.45. 

Oct.  S6.409.34,  Nov.  $6,404.85,  Dec.  $6,548.40;  1912,  Jan.  $6,647.09,  Feb.  $6,395.30,  Mar. 

$6,584.57  

Expenses,  allowances,  &c.  ($131,751.16) — 

Retiring  allowances  •'  

Refund  of  contributions  

Stores  supplied  by  the  I.  C.  R.,  12  m.  to  Mar.  1912,  $579.03;  sundry  $2.85  

Examination  of  employees  $2,187;  services  of  clerk  June  to  Sept.  S181.42;  time  lost  and 
travel  of  board  members  $117.48;  sundry  election  expenses  $173.40;  sundry  travel 
$150.57;  telephone  $22.02;  allowance  for  translating  $50  

Land  and  Damages  not  charged  to  Capital  ($7,936.61 ). 


Berube,  Germain,  St.  Pacome:  7-86  arpents  of  land  for  ballast  pit  

Berube,  Joseph,  St.  Pacome:  8  18  arpents  of  land  for  ballast  pit  

Croteau,  P..  St.  Apollinaire:  damages,  past,  present  and  future,  to  land  by  water  from  I.C.Ry. 

Freeze,  Frank.  Penobsquis,  N.B.:  30  acres  ballast  at  Anagance  ballast  pit  

Lafond,  executors  of  estate  of  Joseph,  Carmel,  P.Q.:  ballast  taken  from  -693  arpents  of  land 

at  Carmel  ballast  pit  ■  

McNeil,  Michael,  Roderick  and  Sarah,  McKinnon's  Harbour,  C.B.:  damage  to  land  by 

water  from  I.  C.  Ry  

River  Ouelle  Pu'p  &  Lumber  Co.,  St.  Pacome:  4-38  ac.  land  for  ballast  pit  

Williams,  Mary  (paid  to  Powell  &  Harrison  and  Mary  Williams,)  St.  John,  N.B.:  amount  of 

judgment  $157.42,  costs  of  trial  $82.94,  costs  of  appeal  $99.30  

Legal  Services  ($4,306.36). 

Adair.  G.  H.,  Sussex,  N.B.:  legal  services  re  prosecution  of  persons  arrested  for  creating 

disturbance  

Barry,  J.  A..  St.  John,  N.B.:  legal  services  re  Rowan  

Berube,  Leo..  Fraserville,  P.Q.:  legal  services  re  Potvin  and  Dumas  

Bill,  J.  P.,  Truro,  N.S.:  legal  services  re  Spears  

Chisholm,  D.  C.  Antigonish:  legal  services  re:  DeCoste  $43.55,  John  McDonald  et  al  $100 

Chrysler,  Bethune,  Larmonth,  Ottawa:  legal  services  re  McKinnon  

Demers,  L.  G.,  Levis:  advance  re  Paradis  

Dugal,  L.  J.,  Fraserville.  P.Q.:  legal  services  re  Dube  :  

Ferguson,  W.  M.,  Truro:  legal  services  re  Blair  

Friel.  Jas.,  Dorchester,  N.B-:  legal  services  re:  Loggie  S10,  SchafTer  $25,  Mary  Williams 


S351.86. 


Garceau,  Nap.,  Drummondville,  P.Q.:  legal  services  re  Drummond  Cotton  Bleaching  Co. 

Galipeault.  Art.,  Quebec:  legal  services  re  fires  along  railway  

Girard,  L.  N.,  Mont  Joli,  P.Q.:  legal  services  re  Little  Metis  water  service  

Landry,  N.  A.,  Bathurst,  N.B.:  legal  services  re  Caraquet  Railway  

Lawlor,  R.  A.,  Chatham,  N.B.:  legal  services  re  SchafTer  (advance)  

Murrav,  Robt.,  Chatham,  N.B.:  legal  services  re  land  at  Blackville  • 

Mc\lpme,  E.  H.,  St.  John,  N.B.:   legal  services  re:  Frieze  $53.38,  McAlister  vs.  Johnson 


$366.70. 


Mac  Donald,  L.  X.,  Sydney:  services  re  N.  L.  McKay's  property  

Mcllreith,  R.  T.,  Halifax:  legal  services  re:  Bayne  $10,  Blair  S32.34,  Grant  $5.  McDonald 

S3.02,  O'Leary  $24.11,  SS.  Harlaw  $5.16  

McKay,  R.  G.,  New  Glasgow:  legal  services  re  Thorburn  Branch  Railway  

McKenzie,  A.  E.  G..  Campbellton:  legal  services  re:  Dempsey  $66.45,  Whalen  $86.10  

McLellan  &  Hughes,  Fredericton:  legal  services  re  Fredericton  and  St.  Mary's  Bridge  Co.. . 

O'Meara,  J.  J.,  Ottawa:  legal  sendees  re  Ryan  and  Macdonnell  

Pouliot,  J.  C,  Riv.  du  Loup:  legal  services  re  Eva  Boucher  

Richard,  E.  R.,  Dalhousie,  N.B.:  legal  services  re  Wm.  and  Jos.  Cyr  

Richard,  Joseph,  St.  Paschal,  Kamouraska  Co.,  P.Q.:  legal  services  re  River  Ouel'e  Pulp 

&  Lumber  Co  

Ritchie  &  Robertson,  Halifax:   legal  services  re:   Halifax  and  South-Western  Ry.  $64.95, 
Lilley  $43  


Carried  forward   3,654,002  65 
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Legal  Services — Concluded. 

Stein,  A.,  Fraserville,  P.Q.:  legal  services  re  Dube  $10.  Leve3que  $118.45,  Michaud  ?584.46, 
Riv.  Ouelle  Pulp  &  Lumber  Co.  $107.14  '.  

Taschereau,  Roy,  Cannon  &  Fitzpatrick,  Quebec:  legal  services  re:  Lavoie  $191.67,  Pelietier 
$189.02,  Talbot  $31.75  


Lumber  ($21^,732.65). 

Auger  &  Son,  Quebec:  4-in.  birch  sheathing,  67,062  ft.  at  $25;  spruce  piles,  40  pes.  at  16c.  per 
I.  ft.,  $192  

Bathurst  Lumber  Co.,  Bathurst:  8  x  8,  10  x  10  and  12  x  12  cedar,  25,680  ft.  at  $15. 

Begin,  J.  W.,  St.  Moise  ($3,904.04)— 

Spruce:  3-in.  deals,  133,862  ft.  at  $12.50:  scantling,  6,099-6  ft.  at  $15,  23,430  at  $16,  10,935 
at  $17;  1-in.  boards,  12,005  ft.  at  $14;  planks,  4,900  ft.  at  $12;  less  drawback  $41.80.  . 
Flatted  cedar:  4,944  1.  ft.  at  4c,  11,376  at  10c,  294  at  12c,  152  at  15c  

Bell,  Thomas,  St.  John:  hard  pine,  32,287  ft.  at  $35,  68,126  at  $37.50  

Bellavance  &  Co.,  St.  Fabien:  .12  x  12  cedar,  3,600  ft.  at  $20;  Hpruce,  6,910  ft.  at  $20,  1-in. 
boards,  215,627  at  $13,  scantling.  17,600  at  $12  

Bent,  E.  A.,  New  London,  Conn.:  oak  lumber,  111,223  02  ft.  at  $33.90  

Boulay  &  Co.,  H.,  Sayabec:  flatted  cedar,  5,639  1.  ft.  at  12c;  spruce,  20  M.  ft.  at  $13.40, 
82,425  at  $13.45,  1,524  at  $16,  7,515  at  $17,  planed,  5,224  at  $22;  spruce  deals,  73,385  ft.  at 
$11.90;  sundry  $23.14  

Bourque,  V.  P.,  Rogersville:  spruce  car  flooring,  68,510  ft.  at  $14  

Calhoun,  T.  B.,  Calhouns,  N.B.:  1-in.  spruce  boards,  36,321  ft.  at  $14  

Caron,  I.,  St.  Simon:  spruce,  28,060  ft.  at  $13  

Cascapedia  Manufacturing  &  Trading  Co.,  Chaleurs:  flatted  cedar,  19,868  1.  ft.  at  12|c 

Cormier,  W.,  Rogersville:  spruce  car  flooring,  86,865  ft.  at  $14  

Cote,  P.,  St.  Octave:  cedar,  flatted,  3,072  1.  ft.  at  9jc.,  960  ft.  at  $18,  square,  1,515  ft.  at  $18; 
sawn  spruce,  4,293  ft.  at  S18;  flooring,  birch,  500  ft.  at  $35,  spruce,  2,500  at  $20 

Crandall,  J.  H.,  Moncton:  spruce,  deals,  232,660  ft.  at  $13,  132,646  at  $14,  1-in.  boards,  75,278 
ft.  at  $12,  piles,  1,735  1.  ft.  at  8c,  1,331  at  9c,  logs,  1,3501.  ft.  at  6c,  3,112  at  8c;  hemlock, 
79,354  ft.  at  $11,  84,884  at  $12.50,  37,618  at  $14.50,  logs,  6,415  1.  ft.  at  8c,  5,034  at  9c;  pine, 
25,934  ft.  at  $20,  25,523  at  $30;  birch,  35,940  ft.  at  $14.25,  13,705  at  $19.25;  hardwood 
brakebeams,  19,200  ft.  at  $16,  for  s>  ims,  221,955  ft.  at  $12.90,  117,233  at  $14.25;  sundrv 
$15;  drawback  retained  1910-11  (page  W— 170)  $51.19  

Culligan,  J.  &  A.,  Jacquet  River:  spruce,  50,080  ft.  at  $12,  96,282  at  $12.75,  15,902  at  $14,  16,589 
at  $16;  pine,  164,845  at  $16,  2  M.  at  $18.25,  4,560  at  $20,  3  M.  at  $22;  cedar,  1,650  1.  ft.  at  l£c 

Dube,  E.,  Riviere  du  Loup:  pine  clapboards,  9,500  ft.  at  $30;  square  cedar,  27,216  ft.  at  $14.97; 
less  drawback  $12  

Eagles  &  Co.,  St.  John:  hard  pine,  18,188  ft.  at  $37.50 

Fulmer,  B.  B.,  Shubenacadie:  hemlock  piles,  600  1.  ft.  at  9c,  1,800  at  10c,  700  at  lie,  680  at 
12c 


Gregorv,  J.  S.,  St.  John:  hemlock,  14,209  1.  ft.  at  15c;  round  spruce  and  hemlock,  12,663  1. 

ft.  at  7c  

Harquail  Co.,  J.  &  D.  A.,  Campbellton:  birch,  3  x8  A.D.,  1,806ft.  at  $18,  flooring,  5,900ft.  at 

$40;  spruce,  sheathing,  8,318  ft.  at  $24,  flooring,  2,704  ft.  at  $24,  clapboards,  3,893  ft.  at 

$21.  3,218  at  $23;  No.  2  spruce  p.  4i.,  400  1.  ft.  at  $2,  213  at  $2.50  

Harrison,  S.  S.,  Eel  River  Crossing:  spruce,  No.  3  flooring,  18  M.  ft.  at  $12,  6cantling,  1,271 

ft.  at  $10,  sundry,  $25.87  

Hurdman  Lumber  Co.,  Ottawa:  1-in.  ash,  12-in.  and  up,  5,164  ft.  at  $74.75,  5-in.  to  11-in., 

9,073  ft.  at  $40,  rough,  310  ft.  at  $10  

Jones,  B.  N.,  Moncton:  hemlock,  58,445  ft.  at  $12.25;  spruce,  41,553  ft.  at  $13,  23,216  at  $14; 

pine,  1,792  ft.  at  $15,  18,554  at  $20;  sundrv  hardwoods,  2,644  ft.  for  $81.76;  lesj  drawback 

$62.90  

Lachance  &  Son,  Riviere  du  Loup:  spruce,  9,450  ft.  at  $15,  22,422  at  $25;  pine,  20  M.  ft.  at  $17, 

3  M.  at  $30;  cedar,  5,800  ft.  at  $20;  sundry,  $11.70  

Lea  Co.,  Paul,  Moncton:  hemlock  boards,  70  M.  ft.  at  $13.50;  hardwood  flooring,  2  M.  ft.  at 

$30,  3,500  at  $45,  150  at  $50;  sundry,  $2.65  

Likely,  J.  A.,  St.  John  ($38,092.78)— 

Pine:  hard  pine,  262^  ft.  at  $20,  219,087  at  $24.45,  105,461  at  $28.90,  87,613  at  $29,  96,096 
at  $32,  67,480  at  $35,  52,895  at  $37.50,  4, 132|  at  $40,  7,090  at  $40.90;  Douglas  fir  and 
hard  pine,  9,480  ft.  at  $75;  Oregon  pine,  3,072  ft.  at  $80  

Oak:  red,  484,238  ft.  at  $33;  white,  6,590  ft.  at  $40.90,  545  at  $65  

Whitewood  boards,  50,626  ft.  at  $40  

Loggie,  A.  &  R.,  Loggieville:  spruce,  9,229  ft.  at  $11.95,  30,023  at  $13,  8,014  at  $15,  66,116 
■    at  $16,  15,781  at  $18;  pine,15,751  ft.  at  $14,  40,000  at  $14.25,  562  at  $15,  3,448  at  $16, 

41,337  at  $16.95,  2,850  at  $17,  46,173  at  $18,  1,059  at  $19;  cedar  shingles,  270  M.  at  $1.95, 

44  at  $2;  sundry,  $7;  drawback  retained  1910-11  (page  W— 170)  $93.39,  also  $3.90  

Loggie  Co.,  W.  S.,  Chatham:  spruce  car  roofing,  33,700  ft.  at  $18  

Maloney,  J.,  Rogersville:  hemlock,  41,055  ft.  at  $10.25,  13,292  at  $14;  scantling,  107,866  ft.  at 

-SI  1  50;  drawback  retained  1910-11  (page  W— 170)  $294.61  


$  eta. 
3,654,002  65 

820  05 
412  44 


1,868  55 
385  20 


2,510  60 
1,393  44 
3,684  77 

3,224  55 
3,770  46 


3,216  74 
959  14 
508  48 
364  78 
2,483  48 
1,216  10 

488  85 


16,786  41 

5, 174  57 

680  42 
682  05 

392  60 

3,017  76 

751  10 

254  58 

752  03 

1,997  93 
1,260  00 
1,172  65 


19,782  94 
16,284  80 
2,025  04 


5,135  91 
606  60 

2,141  90 


Carried  forward   3,760,209  57 
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I.  C.  Ry.:  Working  Expenses,  Stores,  &c— Continued. 
Brought  forward  


Lumber — Concluded. 


$  cts. 
3,760,209  57 


Mason, Gordon  &  Co..  Montreal:  rough  fir,  115,382  ft.  at  $40.50  

McGregor,  J.  D.  &  P.  A.,  New  Glasgow:  spruce,  80,040  ft.  at  S11.40  , 13,454  at  $12.40,  221,798 

at  S14,  10,620  at  $15,  8,164  at  $16.50;  hemlock,  10,050  ft.  at  $9.40,  1,517  at  $16;  birch, 

3  M.  ft.  at  $20;  drawbacks  retained,  1908-9  (page  W-179)  $17.68,  1909-10  (page  W— 161) 

$333.88.  1910-11  (page  W— 171)  $527.56;  less  drawback,  $20.03   

McKenzie,  \V.,  Earltown:  spruce,  1,850  ft.  at  $12,  67,452  at  $14;  hardwood,  15,204  ft.  at  $16; 

less  drawback,  $102.93  

McLennan  Lumber  Co.,  Montreal:  pattern  pine,  29,619  ft.  at  $75,  15,698  at  $85;  white  ash, 

15,140  ft.  at  $69.50,  496  1.  ft.  at  10c;  quartered  oak  flooring,  1,323  I.  ft.  at  12c  

O'Connor,  F.  E.,  Anagance:  spruce  piling,  4,416  I.  ft.  at  7c,  1,709  at  lie;  round  cedar,  1,380 

1.  ft.  at  7c,  1,120  at  10c  

Prescott  Lumber  Co.,  Benjamin  River:  spruce  boards,  42,366  ft.  at  $15  

Purdy,  H.,  Wentworth:  spruce  piles,  3,477  1.  ft.  at  10c  

Renous  Bridge  Lumber  Co.,  Millerton  ($35,313.31) — 

Spruce-  car  decking,  565,954  ft  at  $14;  car  roofing,  56,379  ft.  at  $16;  deals.36,728  ft.  at  $14, 
30  M.  at  $16.50;  lj-in.  boards,  45,239  ft.  at  $14  

Pine-  boards,  No.  1,  583,096  ft.  at  $33,  No.  2,  263,576  at  $20,  rough,  27,639  at  $12  

Rhodes,  Curry  Co.,  Amherst:  birch,  flooring,  3  M.  ft.  at  $44,  281  at  $57,  sheathing,  400  ft. 

at  $85.50;  clear  spruce  sheathing,  1,475  ft.  at  $50;  sundry,  $76.60  

Roderick  &  Son,  J.,  St.  John:  merchantable  spruce,  32.725  ft.  at  $24.75  

Ryan  S.  S.,  Moncton:  spruce,  36,164  ft.  at  $14.50,  53,871  at  $15,  1,611  at  $15.50,  5,344  at  $18. 
Savoie,  J.  A.,  Manseau:  spruce  70, 187  ft.  at  $14,  42, 169  at  $15,  952  at  $25;  refund  of  freight,  $15. 
Scotia  Lumber  Co.,  Sherbrooke:  2-in.  hemlock,  31,175  ft.  at  $14;  spruce,  2,520  ft.  at  $16; 

less  drawback,  $47. 66  

Shives  Lumber  Co.,  Campbeilton:  spruce,  1,717  ft,  at  $15,  30,617  at  $16,  9,536  at  $18,  3,067 

at  $20;  soruce  piles,  102  at  $3.50;  pine,  2,058  ft.  at  $35;  battens,  12,2181  ft.  at  $6  

Sinclair,  E.,' Lumber  Co..  Miramichi:  pine,  208,378  ft.  at  $20,  287,467  at  $32,  61,130  at  $33: 

spruce,  268,695  ft.  at  $14  

Smith,  E.  A.,  Shediac:  spruce,  scantling,  34,978  ft.  at  $11,  19,405  at  $12,  boards,  1-in.,  15  M. 

ft.  at  $15,  lf-in.,  15M.  at  $14;  drawback  retained  1910-11  (page  W— 171)  $11.64  

Snowball  &  Co.,  J.  B.,  Chatham:  spruce,  95,951  ft.  at  $14;  hemlock,  10,086  ft.  at  $13.50  

St  Pierre,  G.,  &  Co.,  Fraserville:  pine  fence  boards,  43,270  ft,  at  $11.75;  shingles,  255  M.  at 

$1.82i;  drawback  retained  1910-11  (Page  W— 171)  $43.39;  less  drawback,  $15.51  

Talbot,  J.  A.,  Rimouski,  sawn  cedar,  94,837  ft.  at  $14  

Trois  Pistoles  Pulp  &  Lumber  Co.,  Tobins:  10  x  12  spruce,  14  ft,  length,  100  at  $2.40,  15  ft., 

100  at  $2.50,  16  ft.,  72  at  $2.60;  sundry.  $42.75  

White,  S.  H.,  Co.,  Sussex:  6-in.  birch,  72,191  ft,  at  $16;  spruce,  15,249  ft.  at  $13,  66  M.  at  $15; 

hemlock,  14  M.  at  $13  

Wilson  Lumber  Co.,  Toronto:  1-in.  whitewood,  No.  1,  37,309  ft.  at  $59,  No.  2,  5,437  at  $39.33; 

ash,  11,151  ft.  at  $50,  20,412  at  $55,  10,660  at  $61,  rough,  299  ft.  at  $10  

Win-ton,  Miller  &  Clack,  Richmond,  Va.:  oak,  584,064  ft.  at  $34.50;  less  freight  charges 

1910-11  (page  W— 170)  $3,788.50  

Payments  under  $250:  birch,  flooring,  3,013  ft.  at  $47.50,  500  at  $50,  3-in.  plank,  1,737  ft.  at 
"$14,  brake  beams,  11,164  ft.  at  $14.50,  sundry,  $7.05;  spruce,  boards,  &c,  5,267  ft,  at  $12, 

1  408  at  $14,  9,810  at  $15.  1,500  at  $16.50,  4-in.  deals,  2  M.  ft.  at  $11.99  less  10  p.c,  piles, 
350  1.  ft.  at  7c,  1,852  at  8c,  210  at  9c;  cedar,  flatted,  450  1.  ft.  at  12c,  shingles,  50  M.  at 
$1.75  less  10  p.c,  4  at  $3;  pine,  hard,  5,442  ft,  at  $30,  clapboards,  2,062  ft.  at  $25,  3-in. 
sheathing  t.  and  g.,  1,500  ft.  at  $50;  hardwood,  flooring,  900  ft,  at  $45,  U-in.  sheathing, 

2  M.  ft.  at  $30;  hemlock  head  blocks,  3, 150  ft,  at  $24;  2-in.  plank,  14,085  ft.  at  $12  less  10 
p.c;  sundry,  $54.98  


Official  Cars  ($2,920.83). 

Car  No.  34  ($478.63)— 

Provisions:  Jas.  Doyle  &  Son  $127.73,  E.  A.  Fryers  &  Co.  $120.58,  Gloucester  Trading 

Co.  $41.89,  H.J.  Leaman  $26.50,  R.  McLean  $29.82,  payments  under  $25,  $111  

Laundry:  Givan's  Steam  Laundry  $3.47,  Globe  Steam  Laundry  $17.64  

Car.  No.  35  ($581.81)— 

Provisions:  Jas.  Doyle  &  Son  $31.12,  E.  A.  Fryers  &  Co.  $113  .53,  C.  F.  Gross  $50.72,  H 
J.  Leaman  $34.48,  R.  McLean  $74.20,  J.  T.  Ryan  $149.90,  payments  under  $25,  $6S.13. 

Laundry:  Givan's  Steam  Laundry  $21.57,  Globe  Steam  Laundry  $38.16  

Car  No.  37  ($1,859.89)— 

Nova  Scotia  Car  Works,  Halifax:  repairs  to  official  car  No.  37,  contract  $1,342,  extras, 

5332   

Provisions:'  E.  A."  Fryers '&  Co. '  $16.75,' R.' McLean  $18.35^  6'Ncil  Bros.  $27.91,  J.  T. 

Ryan  $28.87,  sundry  $72.48  

Laundry:  Givan's  Steam  Laundry  $3.61,  Globe  Steam  Laundry  $17.02  


Carried  forward. 


5,365  26 

5,516  31 

1,106  83 

4,816  35 

705  71 
635  48 
347  70 


3,872,! 
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I.  C.  By.:  Working  Expenses,  Stores,  &c— Continued. 

Brought  forward  

Oil  (995,895.42). 

Canadian  Economic  Lubricant  Co.,  Montreal:  seal  oil,  46  gal.  at  47^c  

Galena  Signal  Oil  Co.,  Toronto  ($58,206.24) 

Perfection  oil:  valve,  28,078^  gal.  at  62£c.;  signal,  15,041.51  gal  at  52c  

Galena  engine  oil,  43,8S6i  gal  at  38jc  

Galena  car  oil:  passenger,  5,004'.  gal.  at  44£c;  freight,  22,027^  gal.  at  26jC  

Galena  rod  cup  grease:  No.  2,  15,854  lb.  at  8£o.;  No.  6,  386  lb.  at  7|c  

Galena  driver  journal  compound,  36,096  lb.  at  10-J-c;  spindle  oil,  5,304.3  gal.  at  48Jc  

Dynamo  oil,  461  gal.  at  46c;  air  compressor  oil,  125  gal.  at  28c;  barrels,  14  at  $1.25  

I  imperial  Oil  Co.,  St.  John,  N.B.. ($31, 652.74) 

Oil,  Specification  "A":  delivered  at  Moncton,  106, 684. 1  gal.,  at  Riv.  du  Loup,  40,176.1 
gal.;  in  all  146, 860. 2  gal.  at  16c  

Freight  on  40, 176. 1  gal.,  Moncton  to  Riv.  du  Loup  

Oil,  Specification  "B",  31,497  gal.  at  17£c  

Gasoline:  6,619.5  gal  at  25c,  712.5  at  26c,  40  gal.  for  $13.50  

Diamond  "A"  gas  engine  oil,  746. 1  gal.  at  60c  

Gargoyle  Arctic  oil:  ammonia,  127£  gal.  at  40c,  10  at  50c;  engine,  83  gal.  at  60c  

Mineral  seal  oil,  252.9  gal.  at  17Jc;  546  lb.  cup  grease,  $39.77  

Keenleyside  Oil  Co.,  London,  Ont.:  22  brl.  lard  oil,  1,034  gal.  at  30c  

Kellogg,  E.  H.  &  Co.,  New  York,  N.Y.:  oil,  53£  gal.  non-c.  cylinder  $41.20,  162  gal.  A.F. 

U.L.  $84.24  

Maritime  Oilfields,  Moncton:  crude  oil,  87,534  gal.  at  5jC  

Mi  (  'oil  Bros.,  Montreal:  non-fluid  grease,  1,060  lb.  at  10fc;  No.  2  Vesta  cutting  compound, 

8601b.  at  10c  

Jones,  Ralph,  Ottawa:  marine  oil:  engine,  1,613.2  gal.  at  45c;  cylinder,  84.6  gal.  at  68c  

Outside  Agencies:  Expenses  ($8,113.72). 
Boston  Agency  ($984.53)— 

( hipman.R.  W.,  agent:  rent,  12  m.,  $300;  postage,  $245.09;  stenographer  $120,  telephones 
$56.17;  stationery  $51.07,  express  $27.32,  express  and  packing  $24.75,  sundry  $62.30 

American  Writing  Machine  Co.,  typewriter  

Proofreading  $20,  telephone  service  $17.83  

Cliarlottetown:  repairing  I.  C.  R.  'Moose  Head'  sign  on  office  window  

Summerside:  lettering  window  of  ticket  office  

Halifax  ($2,467.17) 

Doherty,  N.:  rent  of  office,  11  m.  to  Mar.  31,  1912,  $1,833.33;  heating,  prior  to  Nov.  15, 
1911,  $75  

Outlay  for  office  expenses,  &c:  H.  A.  Beck  $339.76  J.  J.  Leyden  $49.78,  J.  McGrath 
$25.50,  E.  S.  Smiley  $13.60,  V.  J.  Sullivan  $108.75  

Putting  up  awning  $13,  repairing  chairs  $7.90,  moving  telephone  55c  

Montreal  ($502.56) 

Outlay:  J.  E.  LeBlanc,  passenger  traffic  solicitor,  $30;  R.  E.  Perry,  A.G.F.A.,  $97.40: 
H.  B.  Sample,  agent,  $16;  B.  F.  Shortley,  acting  agent,  $29.75;  G.  Strubbe,  city 
ticket  agent,  $216.19  

Denis  Advertising  Signs:  bulletin  board  at  Bonaventure  station,  $18;  illuminated 
'Ocean  Limited'  sign  and  rental  of  'flasher,  City  ticket  office,  $38.53  

Sundrv:  delivering  calendars  $22.49,  toilet  service  $11,  sundry  $23.20  

Quebec  ($507.54) 

N'estor,  S.  J.,  agent:  office  outlay:  up-town,  $143.25;  down-town,  $88.75  

Marier  &  Tremblay:  repainting  I.  C.  Ry.  advertisement  on  post  office  wall  and  re- 
lettering  windows  of  office,  $67.50;  sundry,  $1.25  

Quebec  &  Levis  Ferry  Co.:  rent  of  office,  12  m.  to  Jan.  31,  1912,  $100;  taxes,  12  m.  to 
Apr.  30,  1912,  $36  

Decoration  of  office,  Mardi  Gras  week,  $45;  repairs,  $16.29,  removing  snow  $7  .50,  2  copies 

statutes  of  Province  of  Quebec  $2  

St.  John  ($1,384  .63) 

Western  Cnion  Telegraph  Co.:  rent  of  office,  12  m.  to  Feb.  1,  1912  

Outlay:  G.  Carvill  $270.02;  L.  R.  Ross,  $40.40,  H.  H.  Schaefer  $71.71,  F.  Tapley  $52.50 
Toronto  ($2,197.29) 

Bartlett,  Wm.,  &  Son,  decoration  of  office  for  King's  Coronation  

King  Edward  Hotel,  rent  of  office,  13  m.  to  Mar.  31,  1912  

Tiffin,  S.  G.,  agent,  outlay  

Washington,  D.C.:  Dudley  &  Miehener,  commission  as  agents,  12  m.  to  Mar.  31,  1912  

Parlour,  Dining  and  Sleeping  Cars  ($65,544-87 ). 

Adams,  W.  A.,  Halifax:  bread,  11,202  loaves  at  7c;  cake,  870  lb.  at  25c;  rolls,  300?  doz.  at 
12c;  sundry,  $41.51  

Banks  &  Williams,  Halifax:  fruit  and  vegetables  

Bauld  Bros..  Halifax:  canned  goods,  peas,  90  doz.  at  $1.30,  shrimps,  75 J  doz.  at  $1.90;  s:dad 
dressing,  20  doz.  at  $2.75;  sundry  $262.63  

Carried  forward  
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56  53 
56  69 

232  00 
68  75 

136  00 
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3,978,981  62 
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Brought  forward  


Parlour,  Dining  and  Sleeping  Cars — Continued. 

Benoit,  Jos.,  Pomquet:  eggs,  636  doz.  at  18c,  174  at  20c,  276  at  22c,  138  at  24c,  130  at  25c, 
324  at  30c  

Brunswick  Hotel.  Moncton:  beds  furnished  at  25c  per  night  per  bed  

Carruthers,  C.  E.,  River  John,  N.S.:  eggs,  1,680  doz.  at  18c,  234  at  20c,  540  at  22c  

Chaput  (L.)  Fils  &  Co.,  Montreal:  canned  vegetables,  40  doz.  at  SI.  60  at  $1.50;  Worcester 
sauce,  8  doz.  qts.  at  $9  50,  5  doz.  5-pts.  at  $3.25;  pickles,  10j  doz.  pts.  at  $2.90;  capers, 
10  doz.  at  $3  40;  lump  sugar,  1,011  lb.  at  6-3c;  coffee,  100  lb.  at  30c;  Apollinaris 
water,  5  cases  at  $10;  soda  cylinders,  5  cases  at  $6;  sundry,  $10.30  

Clay  (Henry)  &  Bock  Co.,  Havana:  cigars:  6  m.  Conchas  $272.32,  3  m.  Puritanos  $138.94, 
2  m.  Perfectos  $188.37;  charges  $8.37  

Collingwood  Packing  Co.,  Collingwood,  Ont.:  1,114  lb.  ham  $195  19,  691  lb.  bacon  $118  67 

Colwell,  R.  B.,  Halifax:  1,211$  lb.  butter  $311.38.  1,387  lb.  cheese  $193.79,  381  doz.  eggs 
$95.70,  sundry  $23.05  

Courtney,  T.-F.,  &  Co.,  Halifax:  20  cases  Apollinaris  (1  case  =  100  pts.)  at  $10;  coffee,  600  lb. 
at  28c;  4  doz.  Imperial  cheese,  $9.60  

Davis  &  Fraser,  Halifax:  1,879$  lb.  ham  $291  92,  795  Lb.  bacon  $128.89,  839  lb.  sausage$94.26 

Estabrooks,  T.  H.,  St.  John,  N.B.:  800  lb.  tea    

Forbes,  Geo.,  Denmark  Corner,  N.S.:  lamb,  1,439  lb.  at  16c,  2,012  lb.  at  14c  

Fraser,  Viger  &  Co.,  Montreal:  27  doz.  Royal  baking  powder  (1  lb.  tins)  $128  40,  5  cases 
Magi  water  $40,  95  lb.  coffee  $28.50,  20  gall,  maple  syrup  $23;  10  cases  wax  beans,  $22; 
sundry  $190  .53  

Grant,  Mrs.  A.,  Montreal:  rent  of  room  for  dining  car  conductors,  12  m.  to  Mar.  31,  1912  

Grigoire,  Alf.,  Halifax:  fish  

Gunn's  Ltd.,  Toronto:  1,681  lb.  ham  $264.21,  934  lb.  bacon  $149.08  

Hieatt,  E.  J.,  St.  John:  bread  and  rolls  supplied  to  cars  at  Moncton,  Apr. -Feb.:  loaves,  2,386 
at  7c;  rolls,  1,611  doz.  at  10c  

Hirsch,  J.,  &  Sons,  Montreal:  6,000  Irving  cigars  

Hudon  &  Orsali,  Montreal:  sugar,  2,750  lb.  granulated  $151.11,  1,002  lb.  lump  $59.62,  851  lb. 
powdered  $51.91;  canned  goods,  corn,  120  doz.  at  92^c,  spinach,  70  doz.  at  $1.25,  30  at 
$1 .35,  peas,  100  doz.  at  $1 .75,  pears,  40  doz.  at  $2  .35;  soda  water  ,55  doz.  at  $1 .20;  sundry 


$  cts 
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$59.15. 


Imperial  Ice  Cream  Co.,  Montreal:  ice  cream,  259{  gall,  at  $1  

Kelly  &  Glassey,  Halifax:  ginger  ale,  265  gall,  at  $1.15;  sherry,  11  gall,  at  $2;  3  gall,  brandy, 

$11.25;  h  gall,  rum,  $1.50  

Laing  Packing  &  Provision  Co.,  Montreal:  meat,  vegetables,  &c  

Leaman,  J.  A.,  &  Co.,  Halifax:  meat  

Maitland,  Wm.,  &  Co.,  Montreal:  fruit  

Maling,  W.  A.,  &  Co.,  Halifax:  meat:  beef,  &c,  at  15c.  per  lb.,  $4,540.43;  sundry,  $272.89.  . 
Matthewson's  Sons,  Montreal:  sugar,  3,003  lb.  lump  $184.99,  1,909  lb.  gran.  $101.10,  884  lb. 
powdered  $42.87;  36  brl.  'Ocean'  flour,  $177.90;  canned  tomatoes,  66  doz.  at  $1.15,  200 

at  $1  45;  French  peas,  SO  doz.  at  $1.25;  sardines,  9  cases  at  $9;  sundry,  $112.95  

Miller  Mfg.  Co.,  Toronto:  sheets,  2.000  at  70c;  bags,  8  oz.  duck,  3Jx2$ft.,  200  at  70c; 

waiters'  white  coats,  30  doz.  at  $9.50;  aprons,  500  at  20^c,  500  at  16|c  

McLaren's  Imperial  Cheese,  Toronto:  cream  cheese,  780  doz.  at  40c;  freight  on  crocks  re- 
turned, $14.10;  less,  $137.45  for  crocks  returned  

McLeod  &  McLean,  Denmark,  N.S.:  butter,  1,299^  lb.  at  22c,  364  at  23c,  400  at  24c,  303  at 
25c;  eggs,  706  doz.  at  18c,  192  at  20c,  458£  at  22c,  288  at  24c,  98  at  25c,  30  at  30c; 

chickens,  $548.93  

McLeod,  Wm.,  Pugwash  Jet,,  N.S.:  lamb  at,  14c,  $292.92,  at  15c,  $102.11,  at  16c,  $53.08; 

poultrv,  at  18c,  $264.44,  at  20c,  $429.50,  sundry,  $15.10  

McNutt,  H.  H.,  Lower  Truro,  N.S.:  butter,  at  25c,  $370.38,  at  26c,  $366.02;  vegetables, 


$200.11. 


Outhit,  C.  W.,  Halifax:  fruit  and  vegetables  

Outhit,  J.  F.,  &  Son,  Halifax:  fruit  and  vegetables  • .  • 

Prowse,  (G.  R.)  Range  Co.,  Montreal:  kitchen  equipment,  retinning  and  repairing  utensils 


&c. 


Render,  Mrs.  J.  E.,  Montreal:  lodging  dining  car  men,  12  m.  at  $45;  extra  beds,  270  at  25c. 

Rioux,  W.,  Ste.  Flavie,  P.Q.:  lamb,  at  13c,  $561.96,  at  12c,  $68.58;  sundry,  S105.06  

Rooney  &  Lovett,  Halifax:  fruit,  vegetables,  &c  

Scotia  Pure  Milk  Co.,  Halifax:  milk,  cream,  &c  

Scotsburn  Creamery  Co.,  Scotsburn,  N.S.:  butter,  1,620  lb.  at  25c,  28  at  30c  

Smith  &  Proctor,  Halifax:  butter,  eggs  and  cheese  

Stewart,  J.  H.,  Antigonish:  eggs,  1,620  doz.  at  28c,  238  at  30c  

St.  Charles,  F.  X.,  &  Co.,  Montreal:  Lithia  water,  29  cases  at  $9.75  

Tobin,  John&  Co.,  Montreal:  canned  goods,  81§  doz.  soups,  $220.33, 120  doz.  wax  beans  $117.50, 
40  doz.  tomatoes  $58.25,  20  doz.  squash  $25,  5  doz.  L.  &  P.  sauce  $50,  14  doz.  salad  dressing 

$38.50,  5  doz.  ginger  ale  $30,  120  lb.  chocolate  $28.80,  sundry  $222.21  

Torrens,  A.  P.,  Halifax:  coffee,  1,000  lb.  at  27c;  tea,  5  lb.  at  60c  

Trenholme,  T.  A.,  Montreal:  milk  and  cream  
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Carried  forward 


4,020,286  42 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 195 

SESSIONAL  PAPER  No.  1 


I.  C.  Ry.:  Working  Expenses,  Stores,  &c— Continued. 


Brought  forward. 


Parlour,  Dining  and  Sleeping  Cars — Continued. 

Turcotte  Bros.  &  Co.,  Quebec:  26,1,  doz.  tins  ox  tongue  $221.71,  CO  doz.  canned  corn  $57, 
sundry  $22.74  

Ungar's  Laundry,  Halifax:  laundry  work,  889,256  pieces  at  lc,  23,074  at  5c,  45  at  10c,  112 
at  15c  .*  

Walker,  R.  E..  I.  C.  Ry.,  Halifax:  amounts  paid  dining  car  conductors  and  others  for  sud- 
plies,  April  3,  1911-April  8,  1912  

Watt,  Alex.,  Montreal:  bread,  rolls  and  cake  

Wentzell's  Ltd.,  Halifax:  canned  peaches,  40  doz.  at  $2.85,  25  at  $2.S0;  marmalade,  52  doz. 
at  $2.75;  jam,  24  doz.  at  $2.10,  66  at  $2,  11  doz.  for  $25.20;  19  brl.  Ocean  flour,  $95.70; 
ox  tongue,  3  doz.  at  $10,  10  at  $9,  20  at  $8.25;  wax  beans,  10  doz.  at  $1.02 J,  88  at  95c;  L. 
&  P.  sauce,  5  doz.  %  pt.  at  $3.25.  1  doz.  qt.  for  $10;  sundry,  $422.07  

Wiley,  A.  T.,  &  Co.,  Montreal:  2,922  pieces  Royal  Worcester  table-ware  $799.16,  6  doz.  tea 
pots  $39.  49  water  bottles  $61.25,  2,976  badges  $119.04,  sundry  $21  

Wilson,  A.,  &  Son,  Halifax:  fish  

Wilson,  Wm.,  Oliver,  N.S.:  chickens,  766|  b.  at  18c,  1,758}  at  20c,  134J  at  25c;  geese, 
ducks,  &c,  395  lb.  at  18c,  170*  at  20c  

Sundry  payments  under  $250  each:  provisions  $4,193.35,  25  cases  Radnor  $200,  14  cases  Apcnta 
splits  $70,  58  tons  ice  $116,  cartage  and  cold  storage  $72.78,  16  M.  cigarettes  $212.75,  120 
M.  tooth  picks  $1S0,  15  doz.  artificial  flowers  $124.20,  108h  doz.  tumblers  $113.85,  16  doz 
teapots  $104,  969|  bush,  charcoal  $145.43,  52|  pr.  sleeper  pillows  $210,  169J  doz.  toweis 
$134.66,  cleaning  blankets  $121.50,  lodging  $45.50,  18  M.  paper  doylies  $54,  sundry  $693.67 

Printing,  Lithographing,  dec.  ($100,429.77 ). 

Baltimore,  Md.:  Young  &  Selden  Co  

Boston:  R.  P.  Fernald,  $5;  Rand-Avery  Supply  Co.,  $1,456.90  

Bridgewater:  'Bulletin'  

Caledonia:  'Gold  Hunter'  

Campbellton:  H.  B.  Anslow  

Chatham:  J.  F.  Benson,  $37.25;  'Gazette',  $9  

Chicago:  Childs  &  Co.,  $4.50;  Glennon  &  Kearn  Co.,  $5.30  

Dartmouth:  Dartmouth  Printing  &  Publishing  Co.,  $7.75;  J.  M.  Weeks,  $15  

Digby:  'Courier'  

Franklin,  Pa.:  General  Manifold  &  Printing  Co  

Fredericton:  'Mail',  $133.70;  'Herald',  $47.19  

Halifax:  T.  C.  Allen  &  Co.,  $1,731.39;  Blackadar  Bros.,  $965.76;  'Chronicle',  $7,259.75; 
Commercial  Printing  Co.,  $82.50;  J.  L.  Connolly,  $9.50;  'Herald',  $3,192.95;  Macnab  & 
Son,  $241  

Kentville:  'Western  Chronicle'  

London:  Chas.  Chapman  Co  

Moneton:  Ayer  &  Co.,  $286.75;  J.  T.  Hawke,  $6,038.58;  L'Evangeline,  $21;  'Times',  $10,- 
112.17  

Montreal:  Beaver  Ha.l  Press,  $283.10;  'Le  Canada',  $235.25;  C.  R.  Corneil,  $632.78; 'Gazette' 
$5,690.26;  'Herald'.  $7,255.15;  'La  Patrie',  $1,667.83;  Perrault  Printing  Co.,  $2,424.93; 
Southam  Press,  $1,588.36  

Newcastle:  'Union  Advocate'  

New  Glasgow:  'Eastern  Chronicle'  

Ottawa:  Rolla  L.  Crain  Co  

Philadelphia:  C.  H.  Elliott  Co.,  $102.26;  Loughead  &  Co.,  $26  

Pictou:  'Advocate'  

Port  Hawkesburv:  'Eastern  Journal'  

Quebec:  'Chronicle',  $252.45;  'L'Evencment',  $53;  'Le  Soleil',  $1,358.90;  'Telegraph', 
$2,133.80  

Richibucto:  'Review'  

Sackville:  'Post',  $72.50;  'Tribune',  $429.10  

Stellarton:  P.  D.  Fraser  

Summcrside:  'Journal'  

Sussex:  'Record'  

St.  John:  E.  J.  Armstrong,  $1,263.55;  Barnes  &  Co.,  $259;  J.  A.  Bowes,  $391.53;  G.  E.  Day, 
$681.75;  'Globe',  $879.40;  G.  A.  Knodell,  $4,425.14;  C.  M.  Lingley,  $55;  J.  &  A.  Mc- 
Millan, $3,555.15;  'Standard',  $6,340.04;  'Telegraph',  $11,689.24  

Toronto:  Business  Systems,  $741.40;  Grip  Ltd.,  ^$5,802.90;  Stone  Ltd.,  $442.50  

Truro:  Midland  Printing  Co.,  $515.99;  'News',  $103;  Truro  Publishing  Co.,  $487.47  

Woodstock,  N.B.:  'Carleton  Sentinel',  $3,065.90;  Press  Printing  Co.,  $64.50  

Yarmouth:  J.  M.  Lawson,  $436.50;  'Post',  $42.60  

Printing  Department,  Ottawa. 

Lithographing,  envelopes,  reports,  forms,  &c  
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Rails  and  Fastenings  ($148,920.45). 


Allen,  Edgar  &  Co.,  Montreal:  G  diamond  crossings  

Dominion  Iron  and  Steel  Co.,  Sydney,  C.B.:  80  lb.  open  hearth  steel  rails  ($122,201.58) 

Firsts:  8,382  of  33  ft.:  7,359,000  lb.  =  3,285-2678  gross  tons  at  S32.25  

Firsts:  271  of  33  ft.,  938  of  30  ft.,  106  of  28  ft.,  88  of  26  ft.:  1,128,800  lb.  =  503-9285  gross 

tons  at  $32.25  

Nova  Scotia  Steel  &  Coal  Co.,  New  Glasgow,  N.S.  ($17,358.59) 

Angle  bars  for  80  lb.  rails:  18,308  bars  =  445,570  lb.  at  l-92£c  

Tie  plates:  7,521  bundles  =  75,210  plates  =  450,325  lb.  at  l-95c  

P.  &  M.  Company,  Chicago-  1,000  P.  &  M.  rail  anchors  for  80  lb.  rails  

Portland  Rolling  Mills,  St.  John,  N.B.:  splice  bars:  6,369  pieces  for  67  lb.  rails,  121,870  lb. 

at  $2.15;  1,000  pieces  for  \\  in.  rail,  18,290  lb.  at  §2.30  

Rail  Joint  Co.,  New  York  City:  3,000  continuous  joints,  24  in.  long,  fitting  80  lb.  rail,  177,000 

lb.  at  $2.22  


Refunds  for  Sidings  ($7,577.09). 

Brownell,  J.  H.,  Northport:  82  cars  $129.50,  amount  deposited  in  excess  of  cost  $11.30  

Oainpbell-McLaurin  Lumber  Co.,  Drummondville,  amount  deposited  in  excess  of  cost  

Chaleur  Bay  Mills,  Campbellton,  142  cars  

C'outure,  L.  E.,  Levis,  64  cars  

(  Iredit  Foncier  Canadien,  Charlo:  149  cars  $295.50,  amount  deposited  in  excess  of  cost  $137.06 
Crosby  Molasses  Co.,  St.  John:  142  cars  $355,  amount  deposited  in  excess  of  cost  $118.78. . . . 

Culligan,  J.  &  A.,  Jacquet  River,  75  cars  

Dixon,  F.  L.,  Sydney,  amount  deposited  in  excess  of  cost  

Harquail,  J.  &  D.  A.,  Campbellton,  308  cars  

Jones  &  Schofield,  St.  John,  91  cars  

Knowles  &  O'Neil,  Quebec,  104  cars  

Likely,  J.  A.,  St.  John,  377  cars  

McKay,  D.  H.,  Sydney,  57  cars  

McLean,  H.  D.,  Truro,  251  cars  

McNeil,  D.  &  Sons,  Sydney  Mines,  283  cars  

Pender,  Jas.  &  Co.,  St.  John:  44  cars  $220.  amount  deposited  in  excess  of  cost  $65.28  

Piche,  N.  &  FUs,  St.  Basilc,  134  cars  

Primrose  Bros.,  Pictou,  95  cars  

Savoie  &  Co.,  Manseau,  189  cars  

Shives  Lumber  Co.,  Campbellton,  485  cars  

Smith.  E.  A.,  Shediac,  89  cars  

Victor  Wood  Works,  Amherst,  381  cars  

Wood  &  McConnell,  Sydney,  for  cars  

Thirty-one  payments  under  $100  


Rolling  Stock  ($826,477.01 ). 

Canadian  Car  &  Foundry  Co.,  Amherst,  N.S.  ($544,399.85) 

Box  cars,  60,000  lb.  capacity,  Nos.  61,693-61,922  inclusive,  230  cars  at  $1,100  

Box  cars,  60,000  lb.  capacity,  Nos.  61,643-61,692:  50  cars  at  $898,  applying  woodwork,  50 
at  $90  

Box  cars,  Nos.  61,573-61,642,  70  cars  at  $1,085  

Hart-Otis  steel  dump  cars,  Nob.  100,131-100,176:  25  at  $1,520,  21  at  $1,519.60  

Colonist  cars,  Nos.  553-555,  3  at  $14,800  

Passenger  cars,  1st  class,  Nos.  8  and  21,  2  at  $15,630  

Platform  cars,  steel  under  frame,  80,000  lb.  capacity,  Nos.  16,538-16,557,  20  at  $915  

Refrigerator  car,  No.  9,508,  $1,790;  freight,  $388.25  

Canadian  Locomotive  Co.,  Kingston,  Ont.  ($168,728.90) 

Locomotives:  Pacific  type:  contract  of  March  13,  1911:  old  Nos.,  17,  59  and  108,  new 
Nos.,  439,  440,  441:  3  at  $22,240  

Locomotives:  Pacific  type:  contract  of  Aug.  26,  1911:  old  Nos.,  89  and  95,  new  Nos., 
442,  443  :  2  at  $22,750  

Locomotives:  ten  wheel  type:  contract  of  Aug.  26,  1911:  old  Nos.,  29,  87,  192,  new  Nos., 

644,  645,  646,  3  at  $19,500;  front  number  plates,  $8.90;  less  $2,000,  drawback  

Nova  Scotia  Car  Works,  Halifax:   wood  flat  cars,  80,000  lb.  capacitv,  Nos.  16,608-16,657, 

inclusive,  50  at  $895;  stock  cars,  Nos.  3,024  and  3,026,  2  at  $1,070  

Preston  Car  &  Coach  Co.,  Preston,  Ont.:  on  account  of  three  first  class  passenger  cars  

Rathbun  Co.,  Deseronto,  Ont.:  box  cars,  20  at  $1,015;  freight  on  couplers  and  air  brakes, 

$68.26  
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Stationery,  Ac:  not  procured  from  Stationery  Department,  Ottawa  ($4,503.72). 

Bowness,  \Y.  S.,  Moncton:  cleaning,  adjusting  and  repairing  typewriters,  19  at  $11,  2  at  $12.50. 

2  at  $13.25,  7  at  $14,  1  at  $20,  8  for  $108. 10;  sundry,  $62.85  

<  rain,  Rolla  L.,  Co.,  Ottawa:  Tarriff  file  binders,  3  in.  back,  40  at  $2;  transfer  binder,  $7.50.  . . 

Dawson,  ( '.  F.,  Ltd.  Montreal:  Tarriff  binders,  48  at  $2;  5  pads,  $2  

Federal  Typewriter  Co.,  Ottawa:  Smith  Premier  typewriters,  2  with  "C"  carriage  at  $135; 

1  with  "A"  carriage,  $120  

Fraser,  A.  Milne,  Halifax:  No.  10  S.  P.  typewriter  with  "D"  carriage,  $145;  repairs  to  and 

parts  for  typewriters,  $164.43  

Green,  R.  H.,  &  Son,  St.  John:  daters,  repairs  to  daters,  &c  

Hall,  Wm.  M.  &  Co,  Montreal:  typewriter  repairs,  &c  

Hamilton  Stamp  &  Stencil  Works,  Hamilton:  13  sets  steel  letters,  $62.25;  6  sets  steel  figures 

(I  in.)  $30,16  sets  for  $26;  600  checks  $18,  5  doz.  badges  $16.01,  sundry  $11.83  

Harrison,  S.  L.  T.,  Moncton:  I'nderwood  typewriters:  style  No.  5,  5  at  $120;  one  for  way  billing 

with  14-in.  carriage,  $135;  one  with  pintype  for  cheques,  $130;  sundry,  $18  

Hughes-Owens  Co.,  Montreal:  42  rolls  (50  yd.  each)  of  quick  printing  paper,  $128.40;  sundry 
$6.33. 


Joslin,  A.  D.,  Mfg.  Co.,  Chicago:  Cosmo  dating  stamps,  21  at  $5.50;  engraving  die  plates, 
$31.17  

Keuffel  &  Esser  Co.,  Montreal:  52  rolls  blue  print  paper,  6  at  $6.83,  10  at  $5.78,  16  at  $4.06,  10  at 
$3.85,  10  at  $2.76;  Imperial  tracing  cloth,  6  rolls  at  $6.05,  6  at  $5.55;  profile  paper,  6  rolls  at 
$10.64;  section  paper,  6  rolls  at  $10.64;  sundry,  $13.60  

Logan,  R.  J.,  St.  John,  X.B.:  234  rubber  stamps  $75.85,  repairs  $3.30  

Remington  Typewriter  Co.,  Ottawa:  Remington  typewriter  with  YVahl  attachment,  actuary 
No.  8038,  and  nine  wheel  totalizer  

Soulis-Newsome  Typewriter  Co.,  Halifax:  No.  2  L.  &  C.  Smith  &  Bros  typewriter,  $120, 
sundry  $16.75  

Walker,  Campbell,  Montreal:  daters,  68  at  $1.25;  rubber  stamps,  $50.97;  24  gear  wheels,  $30; 
sundry,  $62.15  

Williams  Manfg.  Co.,  Montreal:  Empire  typewriter  

Sundry  payments:  12  Woodman  punches  $34,  8  daters  $31.85,  24  dater  wheels  $21.60,  6  enve- 
lope sealers  $14,  16  diaries  $12.24;  typewriter  repairs,  supplies,  &c,  $146.73  


Stationery  Office,  Ottawa. 
Stationery  supplied  by  Stationery  Office,  Ottawa,  12  m.  to  Feb.  1912. 


Survey  and  Construction  of  Branch  Lines:  Engineers'  Expenses,  ($6,118.47). 

Anderson,  Alex.,  Baddeck,  N.S.:  board  $114,  team  hire  $138,  sundry  $2.75  

(  hisholm,  J.,  Musquodoboit  Harbour:  board  of  men  $149.25,  team  hire  $25.75,  sundry  50c  

Fulton,  C.  A.,  Middle  Musquodoboit,  N.S.:  team  hire,  21  d.  at  $5;  expenses,  $16.87  

Hall,  Mrs.  W.  G.,  Woodside,  N.S.:  board  of  men,  Mar.-June,  Oct.-Feb.,  451  d.  at  $1;  meals,  59 

at  35c,  3  at  25c  

Lawlor,  Mrs.  I.,  Dartmonth:  rent  of  office  for  engineers,  10  m.  to  Mar.  31,  1912,  $300;  kindling 

wood,  $2  

Lawson,  A.  G..  Melrose,  N.S.:  board  of  men,  June- Aug.,  221  d.  at  $1;  meals,  8  at  25c  

McBain,  A.,  Mcaglier's  Grant,  N.S.:  board,  June-July,  Nov. -Dec.,  $54.66;  team,  $60  

McDonald,  Chas.,  Lawrencetown,  N.S.:  board,  Sept. -Nov.,  Mar.,  $138.10;  teams,  $21;  sundry, 
$3.50 


MeKenzie,  A.  K.,  Nyanza,  N.S.:  provisions  and  sundry  supplies  

McLaren,  Mrs.  V.,  West  Chezzetcook:  board  of  men,  Nov.,  Jan.,  Mar.,  171  d.  at  $1;  team  hire, 
$33. 


McLean,  J.  S.,  land  surveyor,  Baddeck:  taking  land  lines,  Estmere  to  Baddeck  Branch  

Ogilvie,  Sam.,  Musquodoboit  Harbour:  board  of  men,  July,  12?  wks.  at  $5.50;  Feb.-Mar., 

103|  d.  at  $1  

Ross,  A.  W.,  Little  Narrows,  N.S.:  provisions,  &c  

Stewart,  H.  E.,  Melrose,  N.S.:  board  of  men,  June-Aug.,  253 1  d.  at  $1;  meals  $2,  team  $6.75. .  . . 
Stewart,  N.,  LTpper  Musquodoboit,  N.S.:  board  of  men,  Nov  .-Jan.,  161  wks.  at  $6;  team  hire, 

$20.50  


Trider,  J.  H.,  South  Eastern  Passage,  Halifax,  N.S.:  board  of  men  at  $5  per  week,  Jan. -Mar., 

$152.49;  sundry,  $6.75  

White,  Thompson,  Dartmouth,  N.S.:  team  hire  

Provisions:  J.  E.  Hadley,  Guysboro,  N.S.,  $85.81;  R.  H.  Morrison,  Guysboro,  N.S.,  $106.75; 

F.  M.  McRae,  Baddeck,  N.S.,  $359.52;  sundry,  $329.85  

Board:  Mrs.  G.  F.  Bowes,  Cow  Bay,  N.S.,  $10*7.31,  G.  G.  Farnell,  Upper  Musquodoboit, 

$100.45;  E.  Snowling,  Meagher's  Grant,  $84.53;  sundry,  $605.42  

Team  hire:  G.  G.  Farnell,  $66;  W.  B.  Lloy,  Dartmouth,  $96.25;  J.  Myers,  Dartmouth,  $79; 

sundry,  $345.25  
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I.  C:  Ry.:  Working  Expenses,  Stores,  &c— Continued. 

Brought  forward  

Survey  and  Construction  of  Branch  Lines:  Engineers'  Expenses — Continued. 

Sundry  payments:  42  pairs  grev  blankets  $93.60,  12  mattresses  $60,  camp  equipment  $50.47, 
coal  and  wood  $33.30,  13  foils  carpet  felt  $20.18,  repairing  tents  $12.50;  levelling  rods, 
pickets,  &c,  $67.08;  blue  prints,  tracings,  &c,  $44.18;  rent  of  rooms  $9,  stationery  $21.69, 
sundry  $190.87  -  


$  cts. 
5,158,677  71 


Switches,  Semaphores,  &c.  ($6,726.29). 


Canadian  Steel  Foundries,  Montreal:  spring  rail  frogs,  11  at  $55.12  

Fulmer,  B.  B.,  Shubenacadie:  28  ft.  sema.  post,  3  at  $4.75  

Montreal  Steel  Works,  Montreal,  spring  rail  frogs:  f.o.b.  Levis,  40  at  $51;  f.o.b.  D'viile,  20  at 

$51.50,  f.o.b.  Campbellton,  54  at  $52.18  

Piper,  N.  L.  Ry.  Supply  Co.,  Toronto:  double  arm  semaphore,  $200;  galv.  strand  iron  sema. 

wire,  3,600  ft.,  $18  


1912, 


Telephones  ($5,037.01 ). 

Bell  Telephone  Co.,  Levis,  12  m.  to  Mar.  31,  1912  ($165) 

Offices:  superintendent  $38,  despatcher  $22,  freight  $20,  St.  Joseph  station  $25  

Residences,  at  $20:  superintendent,  chief  clerk,  chief  despatcher  

Bell  Telephone  Co.,  Montreal  ($338.67) 

Can.  Express  Building,  offices.  12  m.  to  Mar.  31,  1912:  Main  4463.  $71;  Main  4469,  $57. 

Citv  ticket  office,  M.  615,  11  m.  to  Mar.  31,  1912  

St  .  Romuald  stn.,  12  m.  to  Mar.  31,1912,  $20;  extra  name  in  directory,  $2  

Insertion  of  name  in  directory,  I.  C.  Ry.,  second  users  of  telephones:  11  m.  to  Mar.  31 

M.4779,  $13.75;  M.  2257,  $13.75:  M.  5700,  6  m.  to  Nov.  1,  1911,  $7.50  

Residences:  Mr.  Sample,  12  m.  to  Mar.  31,  1912,  $35:  Mr.  Perry,  9  m.  to  June  30,  1912, 

$26.25;  Mr.  Price,  10  m.  to  Mar.  31,  1912,  $29.17  

Bell  Telephone  Co.,  Quebec:  ticket  offices,  12m.  to  Mar.31, 1912,  Dalhousie  St.  $40,  Dufort  St. 

$42;  immigration  building,  6  m.  to  Oct.  30,  1911,  $31.50  

Bell  Telephone  Co.,  Toronto:  exchange  service  to  Mar.  31, 1912,  office,  King,  St.  12  m.,  $52,  Mr. 

Tiffin's  residence  9  m.,  £22.50    

Eastern  Telephone  Co.,  Sydney,  X.S.  ($145) 

Sydney  station  ,6  m.  to  Mar.31,  1912  

Sydney  Mines,  passenger  station,  12  m.  to  Mar.  31,  1912  

North  Sydney,  12  m.  to  Mar.  31, 1912:  terminus  wharf  office  $30,  freight  $30,  passenger  $30. 
Elkins,  F.  W.,  U.  S.  Inspector  of  Customs,  Quebec:  I.  C.  Ry.  proportion  of  telephone  charge, 

12  m.  to  April  30,  1912  

National  Telephone  Co.,  Levis,  12  m.  to  Mar.  31,  1912  ($418) 

Chaudiere  Jet:  round  house  $25.  freight  office  $25  ■  

Laurier:  station  .  

Levis:  superintendent's  office,  despatcher's  office,  freight  office,  3  at  $20  

Rimouski:  station,  wharf,  freight  shed,  3  a  $20  

Riviere  du  Loup:  offices,  at  $25,  freight,  despatcher,  ticket,  trackmaster,  round  house, 

master  mechanic;  residences,  at  $25,  chief  despatcher,  master  mechanic  

Ste.  Flavie:  round  house  $20,  station  $20  

New  Brunswick  Telephone  Co.  ($1,829.99) 

Moncton,  12  m.  to  Mar.  31,  1912:  offices,  32  at  $20,  2  at  $30;  residences,  1  at  $13  .60,  1  at 

$16,  11  at  $20,  1  at  $24,  1  at  $28;  fractions,  $1.17  

St.  John,  12  m.  to  Mar.  31,  1912 

Offices:  round  house  S60.22.  freight  $56  51,  new  yard  office  $56.25,  terminal  agent 
$49  50,  winter  port  warehouse  $49  50,  ticket  office  $47,  divisional  freight  office 

$47,  freight  office  (receiving)  $36,  fractions  9c  

Offices,  at  $45:  passenger  station,  freight  foreman,  checker,  government  pier,  shed 

No.  4,  flour  shed  No.  13,  old  yard  office,  Sullivan's  Siding  

Extension  desk  set,  Foreman  McMulkins,  Dec.  22-31,  1911  

Residence,  terminal  agent  

St.  John  Steamship  office,  season  1912  

Nicolet  Telephone  Co.:  exchange  service  at  Nicolet  station,  2  years  to  Mar.  31,  1912  

Nova  Scotia  Telephone  Co.,  New  Glasgow,  12  m.  to  Mar.  31,  1912  $1,907  35,  (including  $41.25 
paid  to  the  Maritime  Telegraph  and  Telephone  Co.) 

Amherst:  passenger  station  $30,  freight  office  $33.50  

Dartmouth:  station,  $35;  engineers'  office,  6  m.  to  Dec.  31,  1911,  $22.50  

Eureka:  station  

Halifax:  offices:  passenger  station  $35,  ticket  office  (Hollis  St.)  $35,  freight  yard  (Hollis 
St.)  $47,  commissary  $47,  mechanical  department  $48,  round  house  (Willow  Park) 
$46,  billing  clerks'  office,  pier  No.  2,  $17  

Halifax:  private  exchange:  20-line  switchboard  $75,  operator's  set  $12,  3  trunk  circuits 
$105,  3  interior  desk  sets  $36,  1  exterior  desk  set  $17,  3  interior  wall  sets  $36,  4  exterior 
wall  sets  $68,  battery  circuit  $20,  deep  water  additional  trunk  line  $35;  H.  B. 
Dustan,  additional  trunk  line  $37  


Carried  forward   5,170,018  53 
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Brought  forward. 


Telephones — Continued. 

Nova  Scotia  Telephone  Co. — Continued. 

Halifax:  private  exchange:  additional  equipment  installed  Mar.  8,  1912:  1  trunk  line  $35, 
power  circuit  §20,  additional  for  larger  switchboard  $48,  telephone  to  Richmond 
station,  $57;  service,  Mar.  8-31,  1912,  at  $160  

Halifax:  residences:  H.  B.  Dustan  $44,  H.  A.  Flinn  $35,  J.B.  Lambkin  $35,  J.  F.  Vaughan 
$35,  R.  Wilson  $45  

Halifax:  Mr.  Webster's  residence,  6  m.  to  June  22,  1912  (short  term  rate)  

New  Glasgow:  offices:  superintendent  $42,  despatcher  $35,  freight  $32  

New  Glasgow,  residences:  superintendent  $22,  despatcher  $22  

Pictou:  freight  clerk,  $29;  extension  set,  9f  m.  to  Mar.  31,  1912,  $9.60  

Richmond:  freight  shed  $50,  pier  No.  8  $50  

Stellarton:  station  $31,  mechanical  office  $32  

Sydney,  offices/  despatcher  $42,  round  house  $45,  freight  shed  $40,  freight  office  $52  

Sydney,  residences:  despatcher  $32,  trackmaster  $30  

Trenton:  station,  2|  m.  to  Mar.  31,  1912  

Truro,  offices:  superintendent  $32,  despatcher  $40,  freight  shed  $30,  round  house  $32  

Truro,  residences:  L.  B.  Archibald  $20,  J.  T.  Hallisey  $22.  M.  M.  McLearn  $22  


Ties  ($176,820.81 ). 

Barton,  B.,  Cumberland  Bay:  P.  pine,  1,527  A  at  30c,  569  B  at  20e.,  loading  2,096  at  lc  

Bean.  J.,  Blackville:  P.  pine.  1,013  A  at  30c.,  214  B  at  20c;  hemlock,  1,153  A  at  28c,  113  B 
at  18c;  cedar,  54  A  at  30c,  8  B  at  20c;  juniper,  45  A  at  30c,  1  B  at  20c  

Bellavance  &  Co.,  St.  Flavien:  cedar,  1,385  A  at  30c,  1,939  at  33c,  1,684  at  35c,  48  B  at  20c, 
191  at  22c,  64  at  23c  

Bourque,  E.,  Rogersville:  P.  pine,  720  A  at  30c,  214  B  at  20c  

Bowser  Bros.,  Westchester:  hemlock,  1,000  A  at  SOc,  less  drawback  $30  

Brouillard,  O.,  Carmel:  hemlock,  838  A  at  28c,  93  B  at  18c  

Brownell,  J.  H.,  Wentworth:  hemlock,  996  A  at,  28c,  loading  996  at  lc  

Bruneau,  D.  E.,  Daveluyville:  hemlock,  1,414  A  at  28c,  140  B  at  18c,  tamarac,  72  A  at  30c, 
5  B  at  20c,  cedar  90  A  at  30c  

Buckley,  D.  J.,  Rogersville:  P.  pine,  8,948  A  at  33c,  1,159  B  at  22c;  hemlock,  2,491  A  at 
30c,  201  B  at  20c,  cedar,  712  A  at  33c,  543  at  35c,  111  B  at  22c,  92  at  23c;  juniper, 
941  A  at  33c,  242  B  at  22c;  less  drawback  $146.23  

Chapman,  A.  C,  Moncton:  P.  pine,  1,944  A  at  33c,  247  B  at  22c;  hemlock,  449  A  at  30c,  39 
B  at  20c;  loading  353  at  lc;  less  drawback  $43.64  

Clark,  G.,  Meadowville:  hemlock,  2,649  A  at  28c,  231  B  at  18c  

Cormier,  C.  D.,  St.  Paul:  P.  pine,  128  A  at  30c,  725  at  33c,  65  B  at  20c,  203  at  22c;  hem- 
lock, 349  A  at  28c,  6S5  at  30c;  23  B  at  18c,  147  at  20c;  juniper,  85  A  at  30c,  9  B  at  20c; 
cedar,  1  A  at  35c  

Cormier,  P.  C,  Harcourt  ($3,069  38) 

Hemlock:  1,384  A  at  28c,  1,575  at  30c,  156  B  at  18c,  132  at  20c  

Princess  pine:  2,061  A  at  30c,  2,130  at  33c,  508  B  at  20c,  377  at  22c  

Juniper:  284  A  at  30c,  1,234  at  33c,  73  B  at  20c,  176  at  22c;  loading  768  at  lc  

Cedar:  99  A  at  30c,  288  at  35c,  47  B  at  20c,  99  at  23c,  less  drawback  $66  95  

Crandall,  J.  H.,  Moncton:  hemlock,  862  A  at  28c,  58  B  at  18c,  switch,  6  sets  at  $34.50,  llf 
at  $35;  P  pine,  2,365  A  at  33c,  197  B  at  22c,  less  drawback  $82.37  

Culligan,  J.  &  A.,  Jacquet  river:  white  pine,  1,283  A  at  28c;  cedar,  11,763  A  at  35c,  1,406  B 
at  23c,  less  drawback  $240.67  

Dunham,  J.  C,  Butternut  Ridge:  P.  pine,  1,158  A  at  30c,  56  B  at  20c,  loading  1,214  at  lc. . 

Elgin  &  Havelock  Railway,  Norton:  P.  pine,  778  A  at  30c;  hemlock,  336  A  at  28c;  loading 
1,114  at  lc  

Elmsdaie  Mercantile  Co.,  Elmsdale:  hemlock,  486  A  at  28c,  556  at  30c,  7  B  at  18c,  19  at  20c. 

Fleming  &  McDonald,  Ottawa:  cedar,  3,156  A  at  35c,  316  B  at  23c  

Fournier,  J.  G.,  Bartibogue:  loading  51,679  at  lc  .-  

Gallant,  O.,  Matapedia:  cedar,  1,350  A  at  30c,  109  B  at  20c  

Gill,  T.,  Barnaby  River:  hemlock,  481  A  at  28c,  40  B  at  18c;  P.  pine,  341  A  at  30c,  45  B  at 
20c;  cedar,  276  A  at  30c,  66  B  at  20c  

Gloucester  Lumber  and  Trading  Co.,  Bathurst  :  P.  pine,  82,752  A  at  33c,  4,137  B  at  22c,  62 
sets  switch  at  $36;  cedar,  4,878  A  at  35c,  722  B  at  23c;  loading  6,747  at  lc;  less  draw- 
back $1,620.42  

Gotro,  C,  Canaan:  hemlock,  2,529  A  at  30c,  320  B  at  20c;  P.  pine,  243  A  at  33c,  58  B  at 
22c  .;  juniper,  137  A  at  33c,  11  B  at  22c;  cedar,  4  A  at  35c;  loading  600  at  lc;  less  draw- 
back $62.24  

Grimmer,  D.  S.,  Newcastle:  P.  pine,  8,135  A  at  33c,  621  B  at  22c;  hemlock,  344  A  at  30c, 
44  B  at  20c;  less  drawback  $256  57  

Guild,  W.  H.,  Shubenacadie:  hemlock,  905  A  at  28c,  23  B  at  18c  

Hall,  F.  N.,  Moncton:  hemlock,  1,413  A  at  28c,  146  B  at  18c;  P.  pine,  4  A  at  30c;  loading 
1,563  at  lc  

Hcnnessy,  P.,  Newcastle:  P.  pine,  27  A  at  30c,  8,064  at  33c,  37  B  at  20c,  1,001  at  22c,  culls, 
1,248  at  15c,  1  set  switch  at  $37;  hemlock,  353  A  at  30c,  29  B  at  20c;  cedar;  851  A  at 
35c.  220  B  at  23c;  juniper,  70  A  at  33c,  3  B  at  22c  


5,170.018  5S. 
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Brought  forward  

Tics — Continued. 

Hickman,  C.  S.,  Dorchester:  hemlock,  2,284  A  at  28c.,  125  B  at  18c;  cedar,  155  A  at  30c, 

42  B  at  20c;  P.  pine,  87  A  at  30c,  51  B  at  20c  

Johnston,  H.  H.,  Truro:  hemlock,  1,149  A  at  28c.  11  B  at  18c  

Jones,  B.  N.,  Moncton:  P.  pine,  6,297  A  at  30c,  508  B  at  20c,  2  sets  switch  at  $35;  cedar,  104 

A  at  30c.  10  B  at  20c;  hemlock,  320  A  at  28c,  32  B  at  18c;  loading  3,256  at  lc  

Jones,  J.  C,  Petitcodiac:  P.  pine,  3,922  A  at  30c,  1.360  B  at  20c,  102  culls  at  17c;  hemlock, 

135  A  at  28c,  32  B  at  18c;  loading  5,103  at  lc  

Keenan,  J.,  Moncton:  hemlock,  1,118  A  at  28c,  538  B  at  18c;  loading  3,474  at  lc  

Kelly,  J.,  Truro:  hemlock,  3,217  A  at  30c,  331  at  2Sc,  50  B  at  20c;  less  drawback  $97.51. . 
Kingston,  J.,  Newcastle:  P.  pine,  2,586  A  at  30c,  3,718  at  33c,  638  B  at  20c,  311  at  22c,  culls, 
688  at  15c,  2  throw-switch,  5  sets  at  $35;  he'mlock,  1,612  A  at  30c,  146  B  at  20c;  cedar, 

157  A  at  35c;  loading  807  at  lc  

Kirkpatrick,  J.  A.,  Shubenacadie:  hemlock,  1,116  A  at  28c,  74  at  18c  

Lainesse,  A.,  Lemieux:  hemlock,  2,700  A  at  28c;  cedar,  114  A  at  30c;  tamarac,  334  A  at  30c 
Lavton,  J.,  Blackville:  P.  pine,  1,914  A  at  30c,  348  B  at  20c;  hemlock,  91  A  at  28c,  19  B  at 

18c;  juniper,  18  A  at  30c,  5  B  at  20c;  cedar,  3  A  at  30c,  1  B  at  20c  

LcBlanc,  J.  L.,  Rogcrsville:  P.  pine,  1,250  A  at  30c,  862  at  33c,  345  B  at  20c,  60  at  22c: 
hemlock,  957  A  at  28c,  1,261  at  30c,  125  B  at  18c,  76  at  20c;  juniper,  308  A  at  30c.  70 
B  at  20c;  cedar,  SO  A  at  30c,  702  at  35c,  16  B  at  20c,  109  at  23c;  less  drawback  §93.60 

Likely,  J.  A.,  St.  John:  hard  pine  2-throw  switch,  150  sets  at  §68.50  

Livingston,  E.  S.,  Wentworth:  hemlock,  1,082  A  at  28c,  470  at  30c,  18  B  at  18c,  7  at  20c. . 

Livingston,  J.  H.,  Wentworth:  hemlock,  1,422  A  at  28c,  78  B  at  18c  

Loggie,  A.  &  R.,  Loggieville:  P.  pine,  4,069  A  at  30c,  1,133  B  at  20c;  juniper,  914  A  at  30c, 

94  B  at  20c;  loading  6,142  at  lc  

Maloney,  J.,  Rogersville:  P.  pine,  1,882  A  at  33c,  419  B  at  22c:  cedar.  658  A  at  33c,  306  at 
35c,  125  B  at  22c,  39  at  23c;  juniper.  2,028  A  at  33c.  346  B  at  22c;  hemlock,  2,759  A 

at  30c,  158  B  at  20c,  2-throw  switch,  46  sets  at  $32,  2  at  $36;  less  drawback  $78.88  

Martin,  D.,  Orangedale:  hemlock,  1,477  A  at  28c.  42  B  at  18c  

Melanson,  D.,  Rogcrsville:  cedar,  679  A  at  30c,  15  at  35c,  46  B  at  20c,  109  at  23c;  P.  pine, 
193  A  at  30c,  293  at  33c,  30  B  at  20c,  70  at  22c;  hemlock.  296  A  at  28c,  888  at  30c,  11 

B  at  18c,  97  at  20c;  juniper,  193  A  at  30c.  229  at  33c,  52  B  at  20c.  24  at  22c  

Michaud,  E.,  Riviere  du  Loup:  cedar,  902  A  at  30c;  p.  pine,  99  A  at  30c;  108  B  at  20c  

Michaud,  P..  Isle  Verte:  cedar.  1,056  A  at  30c,  99  B  at  20c  

Morrison,  D.,  Newcastle:  p.  pine,  2,846  B  at  22c,  less  drawback  $8.20  

Muir.  D.  J.,  Youngs  Cove  Road:  p.  pine,  389  A  at  30c,  1,877  B  at  20c;  loading,  2,266  at  lc. 

McAulav,  J.  A..  River  Denys:  hemlock,  887  A  at  28c,  76  B  at  18c  

McElmon,  M.,  Oxford:  hemlock,  1,210  A  at  30c,  11  at  20c  

McElwee,  M.  A.,  Derby:  p.  pine,  3,862  A  at  30c,  271  B  at  20c  

McGregor,  J.  D.  &  P.  A.,  New  Glasgow:  switch  ties,  24  sets  at  $35,  19  at  $36;  hemlock,  995 

A  at  28c,  loading  274  at  lc 
McKinley,  W.,  Chelmsford:  hemlock,  91  A  at  28c,  2,625  at  30c,  5  B  at  18c,  262  at  20c; 

cedar,  226  A  at  30c,  36  B  at  20c  

MeLeod  &  McLean,  Denmark:  hemlock,  1,659  A.  at  28c,  113  B  at  18c  

McMillan,  Jas.,  New  Mills:  cedar,  3,051  A  at  33c.  288  B  at  22c  

Nelson,  D.,  Tatamagouche:  hemlock,  289  A  at  28c,  1,627  at  30c,  15  B  at  18c  

Porter,  C,  Cains  River:  p.  pine,  799  A  at  30c.  125  B  at  20c  

Porter,  D.,  Westville:  hemlock.  4, 169  A  at  28c,  11  B  at  18c  

Purdy,  H.,  Wentworth:  hemlock,  1,135  A  at  28c,  234  B  at  18c  

Ripley,  W.  C,  Thomson:  hemlock,  1,500  A  at  30c  

Ryan.  J.,  Newcastle:  p.  pine,  949  A  at  33c,  216  B  at  22c  

Ryan,  S.  S.,  Moncton:  p.  pine.  4,565  A  at  30c,  205  at  33c,  181  B  at  20c,  20  at  22c:  hemlock 
257  A  at  28c,  183  at  30c,  116  B  at  18c,  18  at  20c;  loading4,lll  at  lc;  less  drawback 
$5.85 


$  cts. 
5,233,957  88 


Sinclair,  E.,  Lumber  Co.,  Newcastle:  p.  pine,  98,303  A  at  33c,  5,203  B  at  22c,  1  set  2-throw 
switch  at  $36;  less  drawback  $2,341.87  

Snowball  Co.,  J.  B.,  Chatham:  p.  pine,  37,822  A  at  30c,  1,380  at  33c,  17,841  B  at  17c,  6,703 
at  20c.  36  at  22c;  hemlock,  138  A  at  2Sc,  15  B  at  18c:  loading  40,479  at  lc  

Strong,  G.  M.,  Springhill:  hemlock,  2,603  A  at  28c  

Sumner  Co.,  Moncton:  p.  pine,  9, 105  A  at  33c,  424  B  at  22c;  hemlock,  1,291  A  at  30c,  105  B 
at  20c;  juniper,  139  A  at  33c,  30  B.  at  22c;  cedar,  19  A  at  35c,  2  B  at  23c;  loading  1,571 
at  lc:  less  drawback  $292.34  

Taylor,  W.,  Salisbury:  cedar,  2,553  A  at  35c,  160  B  at  23c;  loading  1,569  at  lc;  less  draw- 
back $34.62  

Thompson,  W.,  Little  River:  hemlock,  1,088  A  at  28c,  314  B  at  18c  

Veniot,  C.  J.,  Bathurst:  p.  pine,  15,296  A  at  30c,  3,650  at  33c,  1, 144  B.  at  20c,  329  at  22c; 
cedar,  1,282  A  at  30c,  117  B  at  20c;  hemlock,  425  A  at  28c,  2  B  at  18c;  juniper,  231  A 
at  30c,  22  B  at  20c;  loading  11.353  at  lc;  less  drawback  $127.68  

West,  A.,  Coles  Island:  p.  pine.  3,908  A  at  30c,  943  B  at  20c;  loading  4,851  at  lc  

Woodland,  J.  B.,  Wallace:  hemlock,  991  A  at  28c.  105  B  at  18c  

Young,  A.,  Millsville:  hemlock,  2.576  A  at  28c.,  94  B  at  18c  


Carried  forward   5,340,457  05 
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Payments  under  $250:  hemlock,  13,808  A  at  28c.,  9G5  at  30c,  977  B  at  18c,  10  at  20c;  cedar, 
2,611  A  at  30c,  9  at  33c,  691  at  35c,  387  B  at  20c,  1  at  22c,  91  at  23c;  p.  pine,  3,180  A 
at  30c,  l,096at  33c,  384  B  at  20c.  132 at  22c-  juniper,  139  A  at  30c,  26  B  at  20c;  tamarac, 
26  A  at  30c;  culls,  450  at  15c;  oak,  75  at  50c.-  spruce,  60  at  $1;  switch,  1  set  at  $30,  2  at 

$35;  loading  23.945  at  lc,  56  at  3c;  less  drawback  $36.18  

Analysis  of  amount  paid  for  ties — 

P.  pine:  97,995  A  at  30c,  236,749  at  33c,  17,841  B  at  17c,  17,857  at  20c,  18,066 

at  22c   118,104  56 

11.  mlock:  58,855  A  at  2Sc,  29,590  at  30c,  4,212  B  at  18c,  1,877  at  20c   26,489  96 

(  V.lar:  10,466  A  at  30c,  6,369  at  33c,  27,611  at  35c,  1,032  B  at  20c,  716  at 

22c,  3,429  at  23c   16,058  01 

Juniper:  2,217  A  at  30c,  4,778  at  33c,  352  B  at  20c,  832  at  22c   2,495  28 

White  pine:  1,283  A  at  28c;  tamarac,  432  A  at  30c,  5  B  at  20c   489  S4 

Spruce,  60  at  $1;  oak,  75  at  50c;  culls,  2,386  at  15c,  102  at  17c   472  74 

Loading  ties  on  car:  176,331  at  lc,  56  at  3c   1,764  99 

Switch  ties:  hard  pine,  150  at  $68.50;  p.  pine,  9  at  $35,  63  at  $36,  1  at  $37; 
hemlock,  46  at  $32,  6  at  $34.50,  351  at  $35,  21  at  $36;  1  at  $30;  less  draw- 
back $5, 665.82   10,945  43 


176,820  81 


Track  Bolts  and  Spikes  ($30,839.69). 

Nova  Scotia  Steel  &  Coal  Co.,  New  Glasgow  ($26,318.71) 

Track  spikes,  f  x  6:  3,069  boxes  =  687,456  lb.  =  306.9  gr.  tons  at  $48.16  i 

Track  bolts,  4i  x  J,  oval  neck,  sq.  nut:  1,113  boxes  of  2001b.,  178  of  224  lb.  =  262, 472  lb.= 
131.236  net  tons  at  $62  

Track  bolts,  sundry:  7,640  lb.  at  $3.25,  36,200  at  $3.20,  58,800  at  $3.15  

Fish  plates:  200  pairs  =  6, 350  lb.  at  $2.25  

Starr  Manufacturing  Co.,  Dartmouth,  N'.S.  ($4,520.98) 

Track  bolts,  4^  x  j.  oval  neck,  sq.  nut:  84.000  lb.  =42  net  tons  at  $62  

Track  bolts,  3  }£x  f,  sq.  neck,  sq.  nut:  50,939  lb.  at  $3.10  

Track  bolts,  4  x  J,  10,396  lb.  at  $3.25  


Travel  of  Officials  ($63,562.94). 

Travel  and  sundry  outlay:  G.  Ackman  $218.80,  W.  J.  Adams  $83.80,  T.  Ahcarn  $70,  W.  Aird 
$103.91,  J.  L.  Allan  $62.20,  S.  Allanach  $71 .90.  G.  C.  Allen  $150.65,  W.  U.  Appleton  $48.05, 
C.  W.  Archibald  $252.40,  L.  B.  Archibald  $497.78,  L.  Arsenault  $61.15,  Luke  Arsenault 
$56.65,  A.  Astle  $203.20,  F.  B.  Atkinson  $270.45,  I.  F.  Avard  $516.45,  H.  H.  Ayer  $483.75 
W.  E.  Barnes  $259.65,  J.  W.  Barnett  $802.30,  S.  Bishop  $293.46,  J.  Bourque  $71.45,  F.  P. 
Bradv  $787.50,  H.  H.  Bray  $57.85,  C.  F.  Burns  $129.50,  T.  C.  Burpee  $528.95,  T.  Callahan 
$72.50,  G.  W.  Cameron  $106.50,  M.  Cameron  $89.85,  O.  Cameron  $109.90,  W.  R.  Campbell 
$212.25,  Y.  C.  Campbell  $512.02,  J.  B.  T.  Caron  $1,134.30,  H.  A.  Carson  $394.71,  J.  A. 
(  habot  $70,  R.  W.  Chipman  $299.33,  J.  H.  Clark  $498.20,  J.  W.  Clarke  $227.50,  R.  Col- 
clough  $46.20,  W.  L.  Coleman  $55.65,  C.  H.  Collins  $63,  F.  Colpitts  $187.50,  A.  B.  Comeau 
$257.05,  D.  M.  Condon  $665,  F.  Condon  $363.55,  A  Cote  $62.50,  W.  L.  Crighton  $331.50, 
J.  W.  Gushing  $92,  W.  A.  Davies  $438.20,  D.  Desjardins  $231.60,  J.  J.  Dowd  $65.05,  F.  L. 
Doyle  $789.72,  .1.  G.  Dryden  $295.25,  W.  A.  Dube  $738.60,  C.  C.  DuBerger  $604,  B.  J. 
Dunn  $436.48,  J.  J.  Dunphy  $108.80,  L.  C.  Dupuis  $525.65.  J.  T.  Dustan  $40.10,  R.  H. 
Emmerson  $461.55,  W.  H.  Estano  $193.70,  J.  H.  Evans  $177.90,  G.  A.  Fawcett  $75.55, 
F.  Forge  $52.65,  J.  L.  Gagnon  $163.35,  G.  Gamble  $320.80,  A.  V.  Gibson  $434.27,  E.  N. 
Gibson  $138.90,  A.  P.  Giles  $47.45,  J.  A.  Gillis  $104.52,  P.  Gillis  $174.50,  W.  P.  Gormaly 
$44.50,  T.  Govang  $193,  Jos.  Graham  $139.20,  J.  D.  Grant  $355.90,  J.  C.  Graves  $557.25, 
A.  B.  Gray  $187.50,  A.  J.  Gray  $532.02,  C.  Gregory  $369.67,  J.  T.  Hallisey  $713.10,  G.  W. 
Harvey  $65.75,  T.  E.  Henderson  $217.67,  W.  A.  Hendrv  $481.53,  E.  J.  Hilyard  $573.55, 
P.  Hopper  $164.48,  W.  Houston  $82.65,  W.  J.  Hughes  $229.30,  F.  G.  Hunter  $65.20,  H. 
Jardine  $448.60,  J.  Joncas  $199.50,  A.  L.  Jones $555.60,  G.  R.Joughins  $385.95,  J.  {Kennedy 
$73.40,  A.  E.  Killam  $436.09,  C.  E.  Killam  $185.25.  F.  J.  King  $321.45,  G.  F.  Knight  $77.45, 
J.  B.  Lambkin  $357.50,  P.  Laverv  $121.92,  L.  Lavoie  $114.47,  R.  J.  Lavoie  $47.25,  A.  T. 
LeBlanc  $761.05,  J.  E.  LeBlanc  $108.05,  J.  T.  LeBlanc  $40.50,  L.  LeBlanc  $217,  T.  LeBlanc, 
$179.45,  A.  H.  Leger  $139.85,  D.  J.  Leger  $43.40,  J.  A.  Leger  $667.75.  A.  J.  Legere  $65.25, 
J.  S.  Leighton  jr.  $491.95,  A.  H.  Lindsay  $283.08,  E.  Lockhart  $202.15,  W.  J.  Lockhart 
$195.80,  F.  W.  Logan  $611.97,  G.  K.  Lutwick  $431.90,  J.  M.  Lyons  $368.95,  C.  O.  Maguire 
$128.45,  J.  Matthews  $63,  Edmund  Melanson  $153.48,  E.  S.  Melanson  $149.88,  H.  H. 
Melanson  $205.20,  W.  P.  Mills  $259.50,  W.  Moore  $347.85,  J.  Morrell  $306.43,  A.  W.  Morrison 
$40.60,  H.  Morton  $276,  C.  S.  McCarthy  $554.20,  J.  McCleave  $194.43,  J.  H.  McClure 
$355.85,  P.  F.  McConnell  $217.85,  G.  E.  McCoy  $110.05,  A.  McDonald  $175.65,  C.  C. 
McDonald  $116.88,  Daniel  McDonald  $43.50,  A.  McDougall  $122.80,  F.  McDougall  $203.15, 
J.  McGillivrav  $45.30,  D.  McGovern  $49.20,  A.  R.  MacGowan  $511.97,  H.  J.  McGrath 
$534,  J.  McKee  $578.75,  A.  L.  Mackendrick  $167.65,  W.  B.  Mackenzie  $849.10,  A.  W. 
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Travel  of  Officials — Continued. 

Travel  and  sundry  outlay — Concluded. 

McKewen  $181.50,  G.  McKnight  $114.90,  C.  W.  MacLatchev  $650.45,  A.  M.  McLellan 
$570.95,  D.  McLennan  $45.50,  R.  F.  McLeod  S69.20,  F.  G.  McPherson  $54.86.  R.  M. 
MePherson  $174.01.  T.  McPherson  $291.40,  J.  H.  Noiles  $455.60,  N.  R.  Norman  $367.65, 
J.  H.  Norton  $248.30.  W.  J.  O'Brien  $79.50.  J.  S.  O'Dwyer  $640.58,  W.  H.  Olive  $473.40, 
T.  D.  O'Neil  $76.50,  VV.  C.  Paver,  $171,  R.  E.  Perry  $593.20,  D.  Pottinger  $743.40,  L. 
Pratte  $521.65,  E.  Price  $171.65,  H.  A.  Price  $764.77,  C.  S.  Pushie  $254.05,  N.  H.  Putnam 
$57.95,  C.  W.  Redmond  $541.55,  H.  G.  Rolfe  $271.55,  J.  Rolfe  $57.55.  J.  A.  Russell  $168.50, 
T.  Ryan  $197.40,  J.  A.  Saindon  $227.65,  W.  Savoie  $138.13,  H.  H.  Schaefer  $197.75,  F.  L. 
Schwartz  $613.85,  D.  B.  Scott  $180.40,  D.  A.  Seaman  $101.25,  A.  C.  Selig  $255.75,  G.  E. 
Seymour  S58.15,  S.  L.  Shannon  $448.40,  R.  VV.  Simpson  $225.55.  E.  S.  Smiley  $276.75, 
G.  E.  Smith,  8436.93,  H.  R.  Smith,  78.05,  A.  H.  Somers  $126.20,  A.  F.  State  $179.23,  C. 
Steeves  $314.90,  G.  A.  Steeves,  $60.05,  J.  O.  B.  Steven  $248.05,  J.  C.  Stewart  $61.70,  J.  J. 
Stewart  $130.40,  VV.  D.  Stewart$669.15,  D.  A.  Story  $484.83,  H.  C.  Studd  $48.42,  C. 
Surette  $674.30,  E.  Talbot  $556.50,  J.  J.  Taylor  $183.44,  VV.  F.  Taylor  $225.51.  G.  M. 
Thomas  $900.70,  H.  S.  Thomas  $86.01,  A.  H.Thomson  $63.05,  E.  Tiffin  $1,215.83,  S. 
G.  Tiffin  $606.80,  A.  J.  Tingley  $355.50,  G.  C.  Torrens  $387.39,  M.  L.  Tracy  $310.50,  W. 
A.  Trenholm  $120.28.  J.  B.  Turner  $494.60.  S.  Turner  $45.75,  F.  VanBuskirk  $48.55,  R.  Z. 
Walker  $40.55,  R.  H.  Webster  $62.55,  A.  Weldon  $91,  A.  E.  Well  wood  $346.65,  T.  Williams 
$59.50,  Richard  Wilson  $431.55,  Robert  Wilson  $103.60.  W.  J.  Woods  $66.15,  L.  Young 
$118.40;  payments  under  $40,  $2,981.30  

Uniforms  ($12,001.59) 

Allan.  A.  A.  &  Co.,  Toronto:  uniform  caps,  19  at  $1.95,  96  at  $1.85,  5  at  $1.80,  2  at  $1.75. . . . 

Belanger.  Ed.  &  Co.,  Quebec:  brakemen's  winter  uniforms,  84  at  $15.70  

Bergevin,  R.  R.,  Quebec:  brakemen's  summer  uniforms,  106  at  $14  70  

Cole,  E.  C.  &  Co.,  Moncton:  train  agents'  uniforms,  7  at  $25  

GreefT-Bredt  &  Co.,  Toronto:  c.  &  v.  button?,  10-;  gr.  at  $3  10,  32$  gr.  at  $1.70  

Inglis,  W.  J..  Montreal,  winter  uniforms:  at  $19.25,  19  constable's,  83  conductors',  6  steamship 

officers'  at  $18  75,  40  d.  c.  conductors',  3  p.c.  porters'  

Lamoureux,  C.  E.,  Montreal:  summer  uniforms  at  $16  90:  83  conductors',  62  car  service, 

6  steamship  officers',  19  police;  less  allowed  for  alterations,  $4  

Laliberte,  J.  B.,  Quebec:  brakemen's  uniform  caps,  166  at  $1.10;  1  white  cap  and  2  covers, 

$1.50  


Miekleborough,  Muldrew  &  Co.,  Toronto:  blue  serge,  362f  yd.  at  $1  65,  665  at  $2.65  

Scully,  Wm.,  Montreal,  uniform  caps:  72  at  $1.40,  gold  embroidered,  blue,  124  at  $1.75,  red, 
8  at  $1.50;  sundry,  $4.90  


Water  (■$■51,518.05). 

Amqui:  C.  Pearson,  water  supply  at  station,  12  m.  to  Mar.  31,  1912  

Antigonish  Town:  water  supply,  12  m.  to  Dec.  31,  1911  

Boiestown:  T.  Vickers,  water  supplied  steam  shovel  for  year  1911  

Cap  St.  Ignace  Aqueduct  Co.:  water  supply,  12  m.  to  Nov.  1,  1911  :  

Dalhousie  Town:  water  supply,  6  m.  to  Sept.  30,  1911  

Dartmouth  Town:  water  supply,  18  m.  to  May  1,  1912,  station  $52  50,  locomotives,  $187.50. 

Drummondville  Town:  water  supplied  locomotives,  12  m.  to  Mar.  1,  1912  

Fras°r\  illc  Town:  water  supplied  at  Riviere  du  Loup,  7  m.  to  Nov.  15,  1911  

Fredericton  City:  water  supply,  18  m.  to  May  1,  1912  

Gibson  Village,  wator  supplied:  shops,  12  m.  to  Nov.  1911,  $6;  station,  5  m.  to  Mav  1,  1911, 
$2.50   .... 


Halifax  City,  water  supply  at  75C.  per  M.  gai.,  to  Mar.  1,  1912:  old  round  house  6,078  M.  gal, 
meter,  $10  90;  new  round  house  7.6S14  M.  gal.,  meters,  $39.91;  elevator  1,188  M.  gal., 
meter,  $3.96;  power  house  6,887- 3  M.  gal.,  meter,  $8.71;  freight  shed  2,339- 2  M.  gal.,  meter, 
$7.54;  train  shed  552  M.  gal.,  meter,  $8.63;  station  1,744  M.  gal.,  meter,  $7.46;  deep-water 
yard  942-4  M.  gal.,  meter,  $13.75;  cattle  shed  4-2  M.  gal.,  meter,  $1.66;  fractions,  SOc 

Halifax  City:  water  rates  for  fire  protection,  12  m.  to  May  1,  1912.  

Halifax  City:  P.  Judge  &  Son.,  water  for  pile  driver,  5, 100  gal  

Hampton:  C.  T.  Robinson,  rental  of  outlet  of  Woodpecker  Hall  Lake,  12  m.  to  July  6,  1911. 

He  Vcrte:  Mrs.  A.  Girard,  water  supplied  at  station,  12  m.  to  April  19,  1912,  $400;  1  tap  12  m. 
to  Oct.  19,  1911,  $5  

Levis  Town,  water  supply,  12  m.  to  Dec.  31,  1911,  7,349-58  M.  gal.  at  10c:  meter,  $16  50.... 

L'lslet:  P.  Carbonneau,  water  for  locomotives,  12  m.  to  Feb.  1,  1912  :  

Moneton  City  ($20,625.86)— 

Old  shops,  meters  154,333  and  161,207:  12  m.  to  Mar.  1912,  110,610  M.  gal  at  10c  

New  shops,  meters  251,325,  6,  7:  12  m.  to  Mar.  1912,  92,060  M  gal.  at  10c  

Freight  shed,  meter  228,756:  12  m.  to  Mar.,  1912,  360  M.  gal.  at  10c  

Water  rates  18  m.  to  June  1,  1912:  Main  Street  $88  .86,  Gov't,  row  house  $234  

Moncton,  C.  L.  D.  Bulman,  supplying  457  cans  water  to  officers  


Carried  forward   5,487,310  90 


5,378,704  38 
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I.  C.  Ry.:  Working  Expenses,  Stores,  &c— Continued. 

Brought  forward  

Water — Concluded. 

Montmagny  Water  Supply  Co.,  water  supply  at  station,  12  m.  to  May  15,  1912  

Montreal  City:  water  supply  for  ticket  office,  12  in.  to  May  1,  1912  

Montreal,  Laurentian  Springs:  water  supplied  offices.  12  m.  to  Mar.,  1912  

Nash's  Creek,  R.  McLean:  water  supplied  station,  12  m.  to  July  1,  1911  

New  Glasgow  Town  water  supply:  12  m.  to  May  31,  1912,  New  Glasgow  Stn.,  $85,  freight 

shed,  $10;  Trenton  Stn.,  $7.50,  12  m.  to  Dec.  1,  1911,  for  locomotives,  $100  

Nicolet  Town,  water  supplied  station,  12  ni.  to  Nov.,  1911  

North  Sydney  Town,  water  supplied  locomotives,  12  m.  to  Dec,  1911  

Old  Lake  Road,  1''.  Vcrret:  water  supplied  station,  12  m.  to  Aug.  18,  1911  

Oxford  Water  &  Power  Supply  Co.:  water  supplied  station,  12  m.  to  Dec,  1911  

Pictou  Town:  water  supply,  12  m.  to  Dec.  1,  1911  

Pirate  Harbour,  Mrs.  M.  Peebles:  water  supplied  engine  house,  12  m.  to  Sept.,  1911  

Rimouski  Town:  water  for  locomotives,  12  m.  to  Nov.  1,  1911  

Rothesay  Water  &  Improvement  Co.:  water  supplied  station,  12  m.  to  July  1,  1912  

Sayabec,  T.  Fournier,  water  supplied  station,  12  m.  to  Oct.  15,  1912  

Shediac  Town:  water  supplied  station,  12  m.  to  Dec,  1911  

Stellarton  Town:  water  supply,  12  m.  to  Dec.  24,  1911  

Sydney  City:  water  supply,  12  m.  to  Dec,  1911,  29,(582-8  M.  gal.  at  6c;  meter,  $25  

Sydney  Mines  Town:  water  supply,  12  m.  to  Dec.  1910,  station,  $19;  agent's  house,  $10  

Ste.  Anne  de  la  Pocatiere,  Ste.  Anne's  College:  water  supply,  12  m.  to  April  1,  1912  

St.  Apollinaire,  water  supply:  12  m.  to  Nov.  1,  1911,  L.  Dubois,  $25;  12  m.  to  Ju'y  1,  1911, 

D.  Cote,  B.  Masse,  B.  Masse,  each  $25  

Ste.  Flavie,  Mont  Joli  Water  Co.  of  Levis:  water  supply,  12  m.  to  Mar.  31,  1912  

St.  John  City,  water  supplied:  by  meter,  12  m.  to  Jan.  31,  1912,  53, 910- 1  M.  gal.  at  10c,  meter 

rent  $31.55;  assessment  for  houses  12  m.  to  May  1,  1912,  $23.50  

St.  Lambert:  water  supplied  engines  by  Q.  M.  &  S.  Ry.  Co.,  Nov.-Dec,  1911,  Feb.,  1912. . . 

St.  Leonard  Water  Works  Co.:  water  supply,  12  m.  to  Mar.,  1912  

St.  Pierre  Aqueduct  Co.:  water  supply,  6  m.  to  June  30,  1911  

St.  Romuald  d'Etchemin,  Corp.  of:  water  supply,  12  m.  to  Jan.  1,  1911  

Tobins,  Trois  Pistole  Pulp  &  Lumber  Co.:  water  supplied  station,  6  m.  to  Dec  13,  1911  

Truro  Town:  water  rates  12  m.  to  July  20,  1911,  $1,200;  for  locomotives,  July -20,  1911,  to  Mar. 

20,  1912,  53,247-2  M.  gal.  at  5c  

Westville  Town:  water  supply,  6  m.  to  June  7,  1911  


Wheels  and  Axles  ($160,028 .41 ). 

Canadian  Car  &  Foundry  Co.,  Amherst,  N.S.  ($98,279.65) 

Wheels,  33  in.:  1,801  of  5  in.  core,  998  of  4^  in.:  in  all  2,799  at  $12.50  

Wheels:  33  in.:  1,315  of  6  in.  core,  2,090  of  5  in.,  1, 112  of  4|  in.:  in  all,  4,517  at  $12.95. .. . 

Axles:  200  of  4*  x  8  =  105,000  lb.,  300  of  3f  x  7  =  129,000  lb.:  in  all,  234,000  lb.  at  $2.05. 
Estev  &  Co.,  St.  John:  flanged  truck  tires  rough:  100  of  29\  in.  i.  d.  36  in.  o.  d.,  60,201  lb. 

at  $2.95;  200  of  29|  i.  d.  x  36  o.  d.,  100  of  27f  i.  d.  x  34  o.  d.,  163,420  lb.  at  $2.65....  

Hankin,  Francis,  &  Co.,  Montreal:  car,  tender  and  locomotive  steel  truck  tires,  50  of  27j 

i.  d.  x  36  o.  d.,  50  of  29?  i.  d.  x  36  o.  d.,  55,514  lb.  at  $2.25  

Holden  Co.,  Montreal:  cast  steel  tires,  50  of  27|  in.  i.  d.,  50  of  291  in.  i.  d..  54,677  lb.  at  $3.90. 
Hutton,  Jos.,  &  Co.,  Montreal:  steel  truck  tires,  100  of  27£  in.  i.  d.,  54,525  lb.  at  $3  50. . . . 
Jack,  Watson  &  Co.,  Montreal:  car,  tender  and  locomotive  tires:  50  of  27j  i.  d.  x  34  o.  d., 

26,450  lb.  at  $2  95;  50  of  27|  x  34,  50  of  29f  x  36,  54,350  lb.  at  $3  .50  

Johnson,  Clapman  &  Morris,  Manchester,  Eng.:  50  steel  flanged  tires,  30i  in.  i.  d.  x  38  in. 

o.  d.,  33,516  lb.  at  $2.24  

Lewis  Bros.,  Montreal:  flanged  locomotive  tires,  12  of  49t|  in.  i.  d.  x  56  in.  o.  d.,  11,421  lb., 

12  of  29f  in.  i.  d.  x  30?  in.  o.  d.,  6,893  lb.;  in  all,  18,314  lb.  at  $3.50  

Lomer,  Gerald,  Montreal:  Bochumer  Verein  steel  tired  wheels,  36  in.,  60  at  $44.50  

Nova  Scotia  Car  Works,  Halifax:  car  wheels,  640  at  $12  50,  904  at  $12.95  

Nova  Scotia  Steel  &  Coal  Co.,  New  Glasgow:  axles:  100  of  5|  x  10,  200  of  5  x  9,  300  of  4^  x  8, 

in  alt,  376,030  lb.  at  $2.05;  30  for  consolidated  locomotives,  12,140  lb.  at  $2.25  

Pvke,  J.  W.  &  Co.,  Montreal:   Krupp  hard  martin  steel  tires,  190  =  180,196  lb.  at  $2.45, 

330  =  207,902  lb.  at  $2  50;  34  in.  Krupp  steel  tired  wheeh,  60  at  $44  

Ross  &  Greig,  Montreal:  50  car,  tender,  and  locomotive  trucks  tires,  29 J  i.  d.  x  36  in.  o.d., 

28,519  lb  

United  States  Steel  Products  Co.,  New  York:  33  in.  steel  wheels,  20  at  $20  

Vickcrs  Ltd.,  River  Don  Works,  Sheffield,  Eng.:  130  Vickers,  B-e-s.  tires,  71,171  lb.,  at  $3.50 

Wood  for  Fuel  ($6,559-50). 

Chouinard,  E.,  St.  Damase,  hardwood,  39  cords  at  $5  

Lainesse,  A.,  Lemieux,  kindling  wood,  273-2  cords  at  $1 . 15  

Loggie,  A,  &  R.,  Loggieville,  fire  wood,  105  cords  at  $1  25  

Maloney,  John,  Rogersville,  kindling  wood,  132j  cords  at  $1.25  

Primrose  Bros.,  Pictou,  kindling  wood,  449J  cords  at  $1-15  


Carried  forward   5,667,132  74 
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1.  C.  Ry.:  Working  Expenses,  Stores,  &c.— Continued. 

Brought  forward  

Wood  for  Fuel — Continued. 

Ronnan,  F.  A.,  Halifax,  kindling  wood,  651-17  cords  at  $1.25  

Savoie,  J.  A.,  Manseau,  kindling  wood,  620-66  cords  at  $1.11,  440  at  $1  

Shives  Lumber  Co.,  Campbellton,  kindling  wood,  87  cords  at  $2  

Sinclair,  E.  Lumber  Co.,  Newcastle,  kindling  wood,  1,788-58  cords  at  $1.25. 

Smith,  C,  Sayabec,  kindling  wood,  89j  cords  at  $2.30  

Smith,  E.  A.,  Shediac,  kindling  wood,  90-43  cords  at  $1.50  

Stevens  Bros.,  Windsor  Junction,  kindling  wood,  203  cords  at  $1.20  

York  &  Sunbury  Milling  Co.,  Gibson,  kindling  wood,  150  cords  at  $2  


Rental  of  Leased  Lines. 

Grand  Trunk  Railway:  rental  of  line  and  facilities  between  Montreal  and  Ste.  Rosalie,  12  m. 
to  Mar.  31,  1912  

Payments  at  Ottawa  not  detailed  with  "Capital":  ($6,256.42) 
Confidential  investigations: 

Robinson,  F.  G:  services  and  expenses  of  operatives,  $2,471.43;  refunds  of  fares  $2,599.02 

Kellar,  Max.  F.,  refunds  of  fare  

Express  charges:  Can.  Express,  $39.97;  Dora.  Express,  $5.53  

Carleton  Steam  Shipping  Co.:  Compensation  for  damages  to  Str. Hollinside  by  being  struck 

by  an  I.  C.  R.  car  shunting  at  Pugwash  wharf,  Aug.  27,  1907  

King's  Printer:  books  of  passes,  s2.3S.34;  Hansard,  $3  

Logan,  W.  J.,  travelling  expenses  

Civil  Government,  contingencies  

Total,  carried  to  page  W — 166  


Grand  Trunk  Ry.:  Credits  deducted  on  page  W — 188. 

Montreal  Harbour  Commissioners'  bill  for  switching  cars  

Shedden  Forwarding  Co.'s  bill  for  detention  and  extra  pay  for  night  and  Sunday  work  on  M. 

H.  C.  wharfs  

Salaries  of  freight  clerks,  foremen,  car  cleaners,  etc.,  employed  by  G.  T.  R.  on  M.  H.  C. 

wharfs  


Wages  of  extra  parcel  clerk  at  Bonaventure  station  

Upkeep  expenses  of  restaurant  and  D.  P.  A.  office  in  Bonaventure  station  

Balance  of  charges  for  construction  of  gate  at  Bourdages  St.,  St.  Hyacinthe. 
Material  charged  for  and  not  used  


I.  C.  R.  Wages:  Summary. 

General  offices,  Moncton  (Page  W — 210) 

Offices  outside  of  Monr-ton  (  "  W— 211) 

District  superintendents' offices  (  "  W— 213) 

Shops  (  "  W— 213) 

Enginemen  (  "  W— 230) 

Trains  (  "  W— 233) 

Stations  (  "  W— 237) 

Tracks  (  "  W— 259) 

Sundrv  (  "  W— 277) 


Total,  carried  to  page  W — 166. 


1.  C.  Ry.:  Wages:  Moncton  Offices. 

Office  of  the  Managing  Board  \ $36, 988.05) 

Members  of  Managing  Board:  D.  Pottinger,  asst.  chairman,  12  m.  $7,000;  F.  P.  Brady,  12  m. 

$0,000;  J.  B.  T.  Caron,  12  m.  $6,000  

Secretaries:  Louis  Pratte,  12  m.  at  $80;  A.  V.  Gibson,  2  m.  at  $70,  10  at  $79;  J.  A.  Legere,  2  m. 

at  $70,  10  at  $79  

Chief  clerk,  T.  Evans,  2  m.  at  $100,  10  at  $170  

Claims  agent,  J.  S.  Leighton,  8-5  m.  at  $125  

Clerks:  Geo.  Ackman,  12  m.  at  $93.48;  I.  L.  Burrill,  4  m.  at  $50,  8  at  $60;  W.  S.  Byrne,  5-4  m. 

at  $00;  R.  Colclough,  2  m.  at  $136.50,  10  at  $150;  J.  A.  Chapman,  1-558  m.  at  $45;  J.  P. 

Gallagher,  2  m.  at  $45,  4-534  at  $49.50;  E.  Gillispie,  1-025  m.  at  $12.  1  at  $23.50,  10  08  at 

$25;  H.  M.  Grace,  1  m.  at  $35, 1  at  $45, 10  at  $49.50;  H.  A.  Irving,  2  m.  at  $45;  H.  K.  Keith, 

1  m.  at  $8,  5-297  at  $15.  5  at  $18;  A.  K.  King,  10  h.  at  50c;  A.  H.  Leger,  2  m.  at  $40, 

9-655at$54,  -657  at  $63:  X.  P.  Leger,  2  032  m.  at  $65,  10  at  $82.50;  H.  G.  McDonald,  2  m. 

at  $50,  10  at  $03;  H.  A.  McNevin,  9-874  m.  at  $50,  2  037  at  $60,  -5  at  $90;  C.  W.  Rand,  2  m. 

at  $00,  10  at  $09;  L.  F.  Rushton,  -466  m.  at  $45;  6-533  at  $60;  R.  B.  Smith,  12  m.  at  $80; 

H.  S.  Thomas,  9-828  m.  at  $90,  •  18  at  $136.50;  Geo.  Trites,  1  m.  at  $40, 10-997  at  $49.50. .. . 

Carried  forward  


$  cts. 
5,667,132  74 


813  96 
1,128  93 
174  00 
2,235  72 
205  27 
135  65 
243  60 
300  00 


140,000  00 


5,070  45 
395  50 
45  50 

150  00 
261  34 
161  65 
171  98 


5,818,626  29 


6,874  44 
416  74 

3,940  73 
3S  98 
21  22 
19  85 

1,828  93 


13,140  89 


402,054  52 
54,393  60 
105,921  79 
427,041  36 
777,499  20 
084,905  39 
885,213  10 
345, 184  40 
112,950  85 


6,195,164  21 


19,000  00 

2,820  00 
2,020  00 
1,062  46 


12,085  59 


36,988  05 
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I.  C.  Ry.:  Wages:  Moncton  Offices— Continued. 


Brought  forward. 


Car  Service  and  Telegraph:  Superintendent's  Office  {$22,618.18). 

Superintendent,  W.  N.  Rippey,  12  m.  at  $150  

Secretary,  P.  B.  Robb,  2  m.  at  $65,  9-59  at  $74,  -466  at  $82.50          

General  car  tracer,  T.  E.  Henderson,  12  m.  at  $150  

Chief  clerk,  A.  P.  Gorbell,  2  ra.  at  $90,  10  at  $100  \ 

Clerks:  W.  L.  Allen,  12  m.  at  $60;  W.  C.  Bank.s,  -605  m.  at  $8,  2-433  at  $15;  A.  E.  Barton  12  in 
at  $82.50;  A.R.  Boss,  2  m.  at  $50,  10  at  $63;  A. P.  Chappell,  11-78  m.  at  $55;  W.  L.  <  lole- 
inan,  2.9  m.  at  $8;  J.  L.  Cormier,  2  in.  at  $40,  10  at  $50;  A.  A.  Cullinen,  11-75  m.  at  $00- 
C.  E.  Dickson,  2m.  at  $55,  9-933  at  $59.50;  J.  S.  Dunlap,  1-666  m.  at  $40.  -336  at  $45  9-63 
at  $49,  -451  at  $55;  J.  J.  Forest,  2  m.  vt  $60,  10  at  $64.50;  J.  G.  Gallant,  2  m.  at  $50,  10  at 
$54.50;  J.  H.  Gardiner,  2  m.  at  $50,  10  at  $54  .50;  C.  E.  Henderson,  2  m.  at  $50,  10  at  $54.50; 
A.  R.  Hunter,  2  m.  at  $50,  10  at  $54.50;  G.  A.  Hunter,  4-57  m.  at  $15;  Y.  F.  Keith  2  m 
at  $60,  10  at  $64.50;  C.  H.  Kinnear,  2  m.  at  $65,  9-92  at  $74;  E.C.  Kinnear,  2  m.  at  $30 
9-72  at  $39,  -452  at  $40;  A.  T.  Leblanc,  2  m.  at  $30,  9-6  at  $39,  -521  at  $55;  J.  N.  Leblanc 
1-9  in.  at  $4.5,  10  at  $49.50;  A.  P.  Leger,  2  m.  at  $50,  10  at  $54.50;  C.  J.  Melanson,  2  m.  at 
$40,  10  at  $49;  R.  C.  Morse,  2  m.  at  $55.  10  at  $59.50;  C.  E.  Norton,  12  m.  at  $60;  Geo. 
Pelletier,  12  m.  $55;  G.  L.  Sangster,  2  m.  at  $55,  10  at  $59.50;  H.  M.  Smith,  2  m.  at  $50, 
10  at  $50  


Chief  Engineer's  Office  ($28,380.61) 

Chief  engineer,  W.  B.  Mackenzie,  3  m.  at  $291.67,  9  at  $333.34... . 

Divisional  engineer,  J.  J.  Taylor,  1  m.  March  

Assistant  engineers:   A.  R.  Macgowan,  12  m.  at  $100;  C.  W.  McLatchey,  2  m.  at  $60,  10  at 
$75.  extra  $3:  C  O.  Maguire,  1-448  m.  at  $125;  G.  McKnight,  1-903  m.  at  $125;  J.  S. 
O'Dwyer,  2  m.  at  $200,  10  at  $233.34;  A.  C.  Selig,  12  m.  at  $125;  R.  W.  Simpson,  12  m.  at 

$166.66  

Field  assistant,  G.  C.  Torrens,  12  m.  at  $80  

Mechanical  engineer,  G.  F.  Knight,  -516  m.  at  $100  

Inspectors:  J.  H.  Clark,  313  d.  at  $2.60;  E.  Evans,  65  d.  at  $1.75;  S.  W.  Hagerty,  2  d.  at  $3; 

H.  J.  McGrath,  12  m.  at  $150  

Accountant,  F.  J.  King,  2  m.  at  $80,  10  at  $85;  assistant,  E.  E.  Ayer,  2  m.  at  $65,  7-5  at  $69.50 
Draughtsmen:  F.  Boileau,  12  m.  at  $85;  J.  O.  Brosseau,  2  m.  at  $85,  9  at  $100;  C.  H.  Carman, 
12  m.  at  $50;  W.  G.  Chalmers,  6-566  m.  at  $100;  J.  H.  Evans,  5-403  m.  at  $50;  T.  J.  F. 
King,  7-806  m.  at  $95;  F.  W.  Logan,  2  m.  at  $60,  10  m.  at  $80;  A.  Sincennes,  4  m.  at  $85, 

8  at  $100  

(  lcrks:  R.  H.  Davison,  2-855  m.  at  $40;  J.  P.  Leblanc,  4-967  m.  at  $25;  A.  M.  McLellan,  2  m.  at 
$90,  10  at  $100;  E.A.  Robertson,  2  m.  at  $35,  7  at  $45,  2  at  $65,  1  at  $69.50,  extra,  $9;  A.R. 
Spence,  46-75  d.  at  $1.75,  10  m.  at  $47.50;  J.  Theriault,  1  m.  at  $35;  A.  C.  Wilbur,  13  d. 
at  $2 


Messengers:  G.  Swetman,  1  m.  at  $10,  1  at  $12,  5  at 

at  $15,  2  at  $18  

Leveller,  J.  G.  Dryden,  6-28  m.  at  $80  

Rodman,  F.  J.  Fownes,  7-774  m.  at  $30  


I,  5  at  $21;  F.  J.  Thibodeau,  5-807  m. 


Comptroller's  Office  {$10,203.41) 

Comptroller  and  Treasurer,  S.  L.  Shannon,  12  m.  at  $300  

(  hief  clerk,  B.  A.  Bourgeois,  2  m.  at  $125,  10  at  $135  

Clerks:  G.  B.  Beaumont,  -55  m.  at  $8,  4-97  at  $15,  5  at  $18;  S.  W.  Cameron,  1-323  m.  at  $25, 
10-677  at  $30;  C.  A.  Dixon,  1-323  m.  at  $30,  10-677  at  $40;  G.  A.  Goguen,  6-052  m.  at  $40; 
H.  K.  Goodwin,  2  m.  at  $75,  9-986  at  $84;  J.  B.  Magee,  12  m.  at  $91.66;  G.  H.  Seaman 
2  m.  at  $75,  10  at  $84  

Stenographer,  W.  J.  Edington,  1-322  m.  at  $40,  10-677  at  $60  


Cashier's  Office  ($2,385.30) 

Cashier,  F.  E.  Whelpley,  12  m.  at  $125  

Clerk,  G.  E.  Stiles,  2  m.  at  $60,  10  at  $67,  extra  $45.30  

/.  C.  R.  Employees'  Association  and  Provident  Fund  ($9,171.59) 

Secretary,  W.  C.  Paver,  12  m.  at  $165  

(  l.-rks:  E.  C.  Ayer,  2  m.  at  $40,  9-285  at  $44.50;  C.  J.  Bourgeois,  2  m.  at  $65,  10  at  $74;  J.  A. 
Cormier,  7-84  m.  at  $35;  P.  L.  Gray,  1-13  m.  at  $18,  4- 133  at  $21;  J.  V.  Harvey,  -96S  m. 
at  $50;  R.  C.  Macdougall,  2-42  m.  at  $25;  S.  C.  Munroe,  -516  m.  at  $35;  A.  McFarlane, 
1-724  m.  at  $25;  A.  McKinnon,  2  m.  at  $55,  10  m.  at  $59.50;  J.  B.  McLaren,  2  m.  at  $72.50, 
10  at  $77;  A.  H.  McLellan,  1-995  m.  at  $35;  E.  J.  O'Brien,  1  m.  at  $18,  1  at  $20,  4  at  $25, 


0  at  $35;  C.  T 
Thomas,  2  m. 


Stenographers:  S.  J.  Lockhart, 
$59.50. 


Rand,  2  m.  at  $40,  9-833  at  $47;  R.  B.  Robertson,  1-84  m.  at  $18;  H.  S. 
at  $90;  L.  Tingley,  3-387  m.  at  $35;  C.  B.  Trites.  2  m.  at  $80,  10  at  $90. 


m.  at  $40,  10  at  $44.50;  C.  C.  McDonald,  2  m.  at  $55,  10  at 


Messenger,  F.  Grossman,  5.016  m.  at  $15. 

Carried  forward. 
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Brought  forward  

Auditor  of  Disbursements  {$17,506.12) 

Auditor  of  disbursements,  C.  F.  Burns,  12  m.  to  March  31  

Special  auditor,  H.  H.  Ayer,  12  m.  at  $150  

Clerks:  J.  R.  Boudreau,  6-383  m.  at  $35;  H.  L.  Brewster,  1-983  m.  at  $60,  9-967  at  $70;  R.  R. 
Brown,  1193  m.  at  $35;  C.  W.  Burnyeat,  12  m.  at  $110;  W.  L.  Coleman,  2  m.  at  $55,  8-884 
at  $65;  C.  L.  Dernier,  2  m.  at  $45,  10  at  $49.50,  extra  $5.86;  J.  J.  Dowd,  2  m.  at  $55,  10 
at  $65;  G.  A.  Goguen,  1  m.  at  $40;  F.  J.  Landry,  1-193  m.  at  $35;  H.  P.  Leblanc,  4-524  m. 
at  $65;  C.  Milton,  2-810  m.  at  $35;  W.  McArthur,  11-415  m.  at  $55;  A.  Nethercoat,  2  m.  at 
$45,  9-96  at  $54;  G.  N.  Palmer,  2  m.  at  $100,  10  at  $110;  E.  L.  Price,  2  m.  at  $35,  9-95  at 
$37;  R.  B.  Robertson,  10.16  m.  at  $35;  W.  F.  Ryan,  2  m.  at  $50,  9.88  at  $52;  C.  E.  Spencer, 
11-728  m.  at  $100.83;  C.  E.  Stevens,  12  m.  at  $55;  C.  P.  Trites,  2  m.  at  $40,  10  at  $50;  T. 
H.  Walsh,  12  m.  at  $80;  C.  L.  Wortman,  2  m.  at  $45,  9-445  at.  $49.50;  writing  cheques, 
$679.71  '  

Messengers:  G.  Armstrong,  2-77  m.  at  $15;  C.  W.  Baird,  3  m.  at  $12,  1-97  at  $14,  1-9  at  $21; 
P.  C.  Keith,  -404  m.  at  $8,  5  at  $15.  3-966  at  $18;  C.  Smith,  2-58  m.  at  $15  

Revenue  Audit  Office  ( $45,594.91 ). 

Traffic  auditor,  W.  H.  Estano,  12  m.  at  $150  

Assistant  auditor,  J.  W.  Wortman,  12  m.  at  $119.16  

Travelling  auditors:  A.  B.  Comeau,  2  m.  at  $100  83,  9  at  $110;  F.  L.  Doyle,  2  m.  at  $100  83, 
10  at  $110;  J.  C.  Graves,  2  m.  at  $100.83,  10  at  $110;  F.  L.  Schwartz,  2  m.  at  $100  83,  10 
m.  at  $110,  extra  $3  39;  C.  Surrette,  2  m.  at  $100  83,  10  at  $110  

Clerks:  A.  Amos,  2  m.  at  $45,  10  091  at  $49  50;  W.  Arbing,  4  m!  at  $40,  8  at  $49;  F.  G. 
Arsenault,  1-617  m.  at  $25,  9-548  at  $30,  -452  at  $35;  F.  Bali,  7- 13  m.  at  $35;  E.  Belliveau, 
•419  m.  at  $50;  J.  A.  Blanchard,  2  m.  at  $50,  10  at  $54  50:  A.  P.  Bourque,  12  m.  at  $70; 

D.  G.  H.  Cameron,  2  m.  at  $40,  9-91  at  $49;  A.  E.  Card,  9-566  m.  at  $30;  J.  H.  Carrier, 
1-323  m.  at  $35,  9-777  at  $50;  L.  A.  Cormier,  2  m.  at  $40,  10  at  $49;  A.  B.  Crossman, 
1-992  m.  at  $25,  9.605  at  $35;  J.  J.  Crossman,  713  m.  at  $45;  D.  A.  Dernier,  2  m.  at  $50, 

2  at  $59;  O.  O.  Dupuis,  5-913  m.  at  $45,  1-344  at  $30;  H.  M.  Fairweather.  2  m.  at  $25, 
10  at  $30;  M.  Foran,  2  m.  at  $60,  10  at  $64  50;  E.  L.  Francheville,  2  m.  at  $55,  2-871  at 
$60,  7  at  $64.50;  J.  A.  Gagnon,  6.295  m.  at  $45,  1-433  at  $60,  4-774  at  $64.50;  F.  Gillespie, 
1-976  m.  at  $25,  7-462  at  $30,  3-629  at  $40;  G.  A.  Goguen,  1  m.  at  $40;  C.  A.  Gourley, 

3  m.  at  $50,  6-387  at  $59,  2-586  at  $65;  S.  N.  Grass,  5  m.  at  $50,  7  at  $55;  R.  S.  Gunning, 
1-842  m.  at  $50,  10  at  $59;  F.  Hannigan,  2  m.  at  $25,  3-951  at  $30,  5-952  at  $35;  A.  Hill, 
2  m.  at  $40,  7-387  at  $49,  2-613  at  $54  50;  John  Hill,  2  m.  at  $75,  10  at  $80;  J.  H.  Hoar, 
2  m.  at  $16,  3  at  $25,  7  at  $30;  T.  J.  Hogan,  2  m.  at  $75,  10  at  $80;  W.  G.  Howard,  2  m. 
at  $60,  10  at  $69;  S.  J.  Huston,  5  m.  at  $71.50;  C.  R.  James,  3-966  m.  at  $30  ,1  at  $35, 
7-239  at  $40;  A.  A.  Leblanc,  2  m.  at  $55,  9-779  at  $60;  J.  E.  Legere,  2-433  m.  at  $25,  9  at 
$35;  I.  Malcolm,  1-758  m.  at  $60,  3  at  $64.50,  6-968  at  $70;  D.  E.  Martin,  12  m.  at  $55; 

E.  B.  Martin,  1-786  m.  at  $45;  E.  H.  Melanson,  5  m.  at  $60,  7  at  $64  50,  extra  $1.60; 

F.  M.  Moore,  3-45  m.  at  $35;  H.  Morton,  2-49  m.  at  $75  ,  3-645  at  $80,  2-586  at  $100  83, 

3-  479  at  $110;  C.  McCready,  2  m.  at  $65,  6-645  at  $69.50,  3-355  at  $80;  L.  McDevitt, 

1-  9  m.  at  $30.  9-681  at  $34.50;  G.  O.  McFee,  2  m.  at  $40,  2-613  at  $59,  7-185  at  $54.50; 
A.  L.  McKendrick,  2  m.  at  $55,  10  at  $65;  G.  S.  McKenzie,  2  m.  at  $60,  10  at  $64  50;  J. 
J.  McKenzie,  2  m.  at  $95,  10  at  $100;  R.  W.  McKenzie,  2  m.  at  $60,  10  at  $64.50;  J.  J. 
McLaren,  -35  m.  at  $55:  F.  G.  McLellan,  2  m.  at  $25,  9-285  at  $30;  G.  C.  McLellan,  6-667 
m.  at  $35,  2- 14  at  S30;  T.  Power,  -452  m.  at  $55;  J.  W.  H.  Roberts,  2-486  m.  at  $60, 

2-  514  at  $75,  7-205  at  $69-50;  J.  P.  Rogers,  12  m.  at  $80;  A,  J.  Roy.  -452  m.  at  $85;  L. 
H.  Stack,  4-225  m.  at  $45;  E.  C.  Steeves,  5-035  m.  at  $50,  7  at  $60;  T.  J.  Steeves,  1-818 
m.  at  $35,  6-851  at  $40,  2-92  at  $49;  E.  H.  Theriault,  2  m.  at  $60,  10  at  $69;  J.  A.  Trudel, 
•452  m.  at  $50;  M.  Walton,  1-322  m.  at  $25, 10  at  $30,  -677  at  $35;  C.  C.  Weldon,  2  m.  at  $100, 
10  at  $110;  E.  S.  Williams.  -419  m.  at  $44  50;  G.  A.  Wilson,  5-833  m.  at  $65,  6  129  at 
$69.50  

funior  clerks:  M.  C.  Dixon,  2-2  m.  at  $10,  6  at  S18,  4  at  $21;  M.  A.  Doucet,  2125  m.  at  $12, 

4-  983  at  $18,  5-233  at  $21;  A.  L.  Dunlap,  1-97  m.  at  $25.  3  at  $30,  6-926  at  $40;  B.  Gibson, 

2  m.  at  $12,  1  at  $25;  P.  L.  Gray.  6  m.  at  $21,  2-736  at  $30:  R.  Hannah,  6-57  m.  at  $15, 

3  at  $18;  \V.  D.  Jamieson,  2  m.  at  $10,  1  at  $15,  7  at  $18,  2  at  $21;  A.  Leaman,  2  m.  at 
$12,  2  at  $18,  6  at  $21,  2  at  $25;  C.  Mitton,  -097  m.  at  $35;  G.  Mitton,  2-166  m.  at  $12,  3 
at  $18,  7  at  $21;  I.  McLure,  2  m.  at  $10,  5-31  at  $18,  3-907  at  $21;  A.  T.  Smith,  -838  m. 
at  $25;  M.  R.  Trites,  2-575  m.  at  $8,  6- 133  at  $15,  3  at  $18;  C.  H.  Trueman,  6-458  m.  at 
$15;  P.  Wiseman,  2-166  m.  at  $12,  3-968  at  $18,  5-713  at  $21  

Engineer  of  Maintenance  ($28,465.09). 

Engineer  of  maintenance,  T.  C.  Burpee,  3  m.  at  $291 .67,  6  m.  at  $333,  3  m.  at  $333.33  

Assistant  engineers:  F.  O.  Condon,  12  m.  at  $110;  C.  C.  Duberger,  12  m.  at  $100;  L.  C.. 
Dupuis,  7-355  m.  at  $75;  R.  H.  Emmerson,  12  m.  at  $100;  Hugh  Jardine,  12  m.  at  $125; 

G.  K.  Lutwick,  12  m.  at  $75  

Inspectors:  E.  J.  Hilyard,  12  m.  at  $100;  A.  E.  Killam,  12  m.  at  $150;  C.  W.  Redmond,  4 

m.  at  $80,  8  at  $90  

Carried  forward  
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Brought  forward  


Engineer  of  Maintenance — Concluded. 

Draughtsmen:  W.  R.  Campbell,  12  m.  at  $55;  C.  E.  Smith,  12  m.  at  $75  

Transitman,  J.  D.  Grant,  11  m.  at  $45  

Rodman,  J.  O.  B.  Stevens,  11-652  m.  at  S30  

Chainmen:  J.  H.  Evans,  1-823  m.  at  $30;  J.  K.  McClure,  10  m.  at  $40,  2  at  $50  

Track  auditor,  W.  D.  Stewart,  2  m.  at  $70,  10  at  $83.33  

Accountant,  J.  C.  Stewart,  2  m.  at  $95,  10  at  $105  

Chief  clerk,  Wm.  Brown,  2  m.  at  $95,  10  at  $100  

Clerks:  J.  J.  Belanger,  2  m.  at  $60,  9  017  at  $62-50;  E.  C.  Belliveau,  4-548  m.  at  $50;  A.  M 
Burns,  3-033  m.  at  $45,  9  at  $50;  R.  B.  Clark,  2-7  m.  at  $50,  2-3  at  $55;  W.  Dyment 
9-567  m.  at  $40;  E.  B.  Hagarty,  2  m.  at  $65,  9-764  at  $70,  -3  at  $105;  H.  C.  Morrison' 
4  m.  at  $35;  8  at  $50;  N.  H.  Morton,  234-38  d.  at  $2.45;  J.  L.  McDonald,  2  m.  at  $55,  -7 
at  $57.50,  9-3  at  $62.50;  VV.  A.  McKee,  5  m.  at  $50,  6-903  at  $55;  H.  R.  Smith,  2  m  at 
$45,  10  at  $53;  A.  R.  Thibodeau,  2  m.  at  $55,  10  at  $57.50;  VV.  H.  Walsh,  2  m.  at  $18, 
9-645  at  $30:  VV.  E.  Wilson,  2  m.  at  $30  

Messengers:  L.  J.  Belyea,  2  m.  at  $12,  5-9  at  $21,  4  at  $25;  E.  Horseman,  1  m.  at  $8,  6- 103 
at  $15,  1  at  $18  


Superintendent  of  Motive  Power  ($11 ,497.10). 

Superintendent  of  motive  power,  G.  R.  Joughins,  9  097  m.  at  $375  

Assistant  superintendent,  W.  U.  Appleton,  12  m.  at  $150,  extra  services,  3  m.  at  $75  

Locomotive  inspector,  Wm.  Aird,  3-161  m.  at  $120  

Clerks:  L.  H.  Barnes,  2  m.  at  $60,  10  at  $64.50;  R.  C.  Barnes,  -484  m.  at  $30;  J.  A.  Bishop, 
2  m.  at  $30,  5-231  at  $34.50,  4-853  at  $39.50;  John  Christie,  2  m.  at  $45,  9-867  at  $49  50- 
V.  Dryden,  4-548  m.  at  $20,  2-297  at  $30,  4  at  $34.50;  Jas.  Glover,  1-145  m.  at  $35,  1-565 
at  $39.50;  R.  Kelly,  1-803  m.  at  $50,  9-773  at  $59;  J.  L.  Keohan,  1-952  m.  at  $50,  10  at 
$54.50;  S.  E.  McKie,  2  m.  at  $55,  9-933  at  $59.50;  W.  D.  Rogers,  2-337  m.  at  $21;  J. 
McN.  Speer,  8  m.  at  $30;  H.  G.  Steeves,  12  m.  at  $70;  Ira  Wilcox,  1-968  m.  at  $35, 
2-706  at  $39.50  

Messenger,  W.  O'Hearn,  1-549  m.  at  $8,  -903  at  $10,  5-71  at  $15,  3-848  at  $18  


Mechanical  Accountant's  Office  ($18,508.47 )■ 


Mechanical  accountant,  J.  J.  Walker,  12  m.  at  $165  

Chief  clerk,  W.  H.  Fillmore,  2  m.  at  $100,  10  at  $110  

Clerks:  C.  M.  Brown,  2  m.  at  $50,  9-683  at  $54.50,  -317  at  $65;  A.  D.  Cormier,  2  m.  at  $45, 
10  at  $49.50;  N.  H.  Cormier,  2  m.  at  $55,  10  at  $59.50;  F.  B.  Chapman,  2  m.  at  $55,  10 
at  $59.50;  A.  T.  Goguen,  2  m.  at  $50,  10  at  $54.50;  C.  F.  Hannigan,  2  m.  at  $50,  9-774 
at  $54  50;  G.  W.  Harney,  2  m.  at  $30,  9-376  at  $34.50;  H.  F.  Hamilton,  12  m.  at  $90; 
D.  J.  Leger,  2  m.  at  $80,  10  at  $84.50;  C.  R.  MacLaren,  2  m.  at  $50,  9-742  at  $54.50; 
Alex.  Mitchell,  12  m.  at  $75;  M.  W.  Mitchell,  2  m.  at  $55,  10  at  $59-50;  C.  Moore,  1-161 
m.  at  $30;  John  Mulroney,  2  m.  at  $40,  10  at  $44.50;  J.  W.  McDonald,  2  m.  at  $55,  10  at 
$59.50;  F.  J.  O'Rourke,  2  m.  at  $60,  10  m.  at  $65;  W.  F.  Sears,  12  m.  at  $83;  John  Sutton, 
2  m.  at  $70,  10  at  $80;  F.  C.  Wilson,  2  m.  at  $50,  9-935  at  $54.50;  Chas.  Wright,  11-8 
m.  at  $35  

Timekeepers:  D.  D.  Cormier,  12  m.  at  $55;  J.  G.  Francis,  12  m.  at  $57.50  

Messenger,  Geo.  Armour,  2  m.  at  $12,  3  at  $18,  6-984  at  $21  


Fuel  Agent's  Office  ($10,591.21). 

Fuel  agent,  J.  W.  Clarke,  12  m.  at  $65  T  

Clerks:  J.  G.  Chapman,  2.m.  at  $25,  9-935  at  $30;  P.  A.  Leblanc,  2  m.  at  $30,  10  at  $40 
A.  O.  Leger,  12  m.  at  $40;  C.  J.  Jaillett,  2  m.  at  $35,  10  at  $45;  A.  J.  Wilmot,  2  m.  at  $40, 
10  at  $55. 


Fuel  inspectors:  J.  Connolly,  New  Glasgow,  10  379  m.  at  $60;  P.  Gillis,  Port  Hood,  12  m. 
at  $60;  W.  W.  Gray,  Westville,  12  m.  at  $60;  E.  Keefe,  Sydney,  12m.  at  $60;  M.  C. 
Lockhart,  Moncton,  11-306  m.  at  $60,  expenses,  12  m.  at  $20;  J.  Logue,  Joggins  Mines, 
12  m.  at  $60;  A.  R.  Mclsaac,  Inverness,  1  m.  at  $60;  D.  H.  McLeod,  Inverness,  6-2  m. 
at  $60;  J.  H.  Noiles,  Springhill,  12  m.  at  $90;  D.  A.  Smith,  North  Sydney,  12  m.  at 
$60;  J.  H.  Wadman,  Springhill,  12  m.  at  $60  

General  Locomotive  Foreman  ($8,869.57 ). 

General  locomotive  foreman,  H.  D.  McKenzie,  12  m.  at  $125  

Clerks:  F.  R.  Delahunt,  2  m.  at  $65,  9-668  at  $69.50;  Walter  Gunn,  1  97  m.  at  $15,  9-738  at 
$21;  C.  McNairn,  2  m.  at  $55,  10  at  $59.50,  extra  $3.33;  J.  A.  Sutton,  3-58  m.  at  $35. . . . 

Carried  forward  


$  cts. 
187,377  78 


1,560  00 
495  00 
349  57 
554  68 
973  30 
1,240  00 
1,190  00 


7, 152  47 

365  46 


3,411  29 
2,025  00 
379  36 


5,505  12 
176  33 


1,980  00 
1,300  00 


13,653  81 
1,350  00 
224  66 


780  00 
2,438  06 

7,373  15 

1,500  00 
1,869  57 


245,224  61 
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3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Moncton  Offices— Continued. 

Brought  forward  

General  Car  Foreman  ($5,198.82). 

General  car  foreman,  A.  B.  McDonald,  12  m.  at  §115  

Tlerke:  H.  E.  Bleakney,  6-983  m.  at  $20,  4-952  at  §21;  A.  J.  Cormier,  2  m.  at  §25,  4-484  at  135; 
J.  Glover,  l-919m.  at  $35;  J.  T.  McKay,  2  m.  at  $75,  10  at  $79  .50;  J.  M.  Ring,  2  m.  at  $40, 
9-984  at  $49;  G.  T.  Stone,  3  009  m.  at  $35;  E.  S.  Williams,  1-984  m.  at  $40,  9-548  at  $44.50; 
G.  O.  Wortman,    194  m.  at  $25  

Draughtsman,  R.  Ambrose,  12-872  m.  at  $75  

Messenger,  D.  A.  McKinnon,  2  m.  at  $10,  6-933  at  $18,  2-965  at  $21  

Chief  Draughtsman  (S6.383.1S). 

Chief  draughtsman,  J.  T.  Dustan,  12  m.  at  $110  

Draughtsmen:  F.  S.  Hayter,  8-206  m.  at  $20;  G.  F.  Knight,  11-353  m.  at  $75;  J.  O.  Mc- 
Donald, 5  m.  at  $60,  7  at  $70;  Geo.  McCoy,  5  m.  at  $75,  7  at  $85;  R.  H.  Neal,  5  m.  at 
$60,  7  at  $70;  J.  O.  Taylor,  1,530  h.  at  20c;  F.  G.  Williams,  5  m.  at  $60,  7  at  $70  

Clerk,  H.  P.  Bourque,  2  m.  at  $30,  9-9  at  $34.50  

Division  Master  Mechanic  ($4,881.80). 

Division  master  mechanic,  W.  E.  Barnes,  12  m.  at  $150.  

( "lerks-  L.  Ayer,  7.756  m.  at  $20;  J.  C.  Chapman,  2  in.  at  $65.  10  at  $69.50;  J.  Glover,  2.919 
m.  at  $30;  W.  A.  McWilliams,  .366  m.  at  $37.50;  M.  L.  O'Neil,  1.466  m.  at  $37.50,  9.733 
at  $42:  J.  McN.  Speer,  2  m.  at  $20,  2  at  $30;  G.  T.  Stone,  2  m.  at  $20,  6.952  at  $30;  L 
Wortman,  12  m.  at  $45  

Messenger,  G.  M.  Walton,  6.233  m.  at  $15,  3  at  $18  

Inspectors  and  Foremen  ($30,713.18). 

Inspectors:  F.  G.  Hunter,  12  m.  at  $90;  F.  H.  Moore,  5  m.  at  $115,  7  at  $125;  C.  S.  McCarthy, 

2  m.  at  $100,  10  at  $105;  C.  Steeves,  2  m.  at  $90,  10  at  $94.50;  M.  T.  Tracy,  2  m.  at  $90,  10 
at  $94.50;  J.  B.  Turner,  2  m.  at  $100,  10  at  $105  

Foremen:  J.  Anderson,  12  m.  at  $85;  F.  Carey,  12  m.  at  $80;  R.  L.  Blake,  3  m.  at  $85,  9  at 
$89.25;  A.  S.  Coleman,  3  m.  at  $90,  5.097  at  $94.50:  W.  A.  Davies,  2  m.  at  $100,  10  at 
$105;  J.  Graham,  11.931  m.  at  $100;  C.  J.  Harris,  9.514  m.  at  $85;  J.  Joyce,  10  m.  at  $105; 
T.  Leblanc,  3  m.  at  $65,  9  at  $68.25;  Geo.  Moore,  12  m.  at  $90,  extra  $3;  A.  W.  McKewan, 

3  m.  at  $85,  9  at  $89.25;  J.  Nugent,  9  m.  at  $105;  J.  T.  Starkey,  12  m.  at  $100;  LA.  Steeves 
2.966  m.  at  $90,  9  at  $94.50;  M.  Steeves,  12  m.  at  $55:  A.  Stockall,  12  m.  at  $100;  C. 
WhUe,  2  m.  at  $105,  10  at  $110.25;  J.  H.  Wran,  12  m.  at  $95;  H.  H.  Wry,  12  m.  at  $60. . . 

Clerks:  L.  P.  Schriftgiesser,  2  m.  at  $45,  10  at  $47.50;  Ed.  Thatcher,  1.8  m.  at  $45,  10  at 

$47.50  

Timekeepers:  A.  J.  Atkinson.  2  m.  at  $50,  10  at  $55;  G.  C.  Davidson,  2  m.  at  §65,  10  at  $69.50 
Electrician,  H.  G.  Rolfe,  12  m.  at  $125  • 

Traffic  Manager's  Office  ($7,482.18). 

Traffic  manager,  E.  Tiffin,  12  m.  at  $500  

Secretary,  J.  W.  Barnett,  2  m.  at  $75,  10  at  $79  

Clerks:  A.  J.  Cormier,  5.516  m.  at  $40;  A.  Leblanc,  2  m.  at  $45,  4.677  at  $49.50  

General  Freight  Agent's  Office  ($9,369.80.) 

General  freight  agent,  D.  A.  Story,  12  m.  at  $250  

Travelling  freight  agents:  A.  J.  Gray,  4.767  m.  at  §100;  R.  Z.  Walker,  .742  m.  at  $100  

Clerks-  G.  Biggar,  11 . 958  m.  at  $35-  D.  B.  Bishop,  2  m.  at  $35,  8.58  at  $44:  G.  Bishop,  2  m.  at 
$55,  10  at  $59.50;  H.  H.  Hodgson,  4.123  m.  at  $40;  H.  A  .Irving,  1.452  m.  at  $44;  P.  A. 
Macgowan,2m.at$75,9.833at$84;  J.  N.  Norton,  2  m.  at  $65,  lOat  $69.50:  H.  V.  Probert, 
2  m.  at  $8,  3  at  $15,  6  at  $18,  1  at  $21;  E.  B.  Robb,  .387  m.  at  $50,  9.866  at  §54.50,  1.613 
at  $75;  A.  E.  Wilkinson,  2  m.  at  $100,  10  at  $115  


Weighing  Department  ($2,164.74). 

Weighing  inspector,  I.  F.  Avard,  4  m.  at  $125,  8  at  $133.33  

Clerks:  H.  A.  Clark,  11  m.  at  $50;  R.  B.  Clark,  1.07  m.  at  §45 

Carried  forward  


$  cts. 
245,224  61 

1,380  00 


2,646  40 
965  36 
207  06 


1,320  00 


4,661  57 
401  55 


1,800  00 


2,433  80 
147  50 


7,280  00 


19,337  18 

1,121  00 
1,475  00 
1,500  00 


6,000  00 
940  00 
542  18 


3,000  00 
550  87 


5,818  93 


1,566  64 
598  10 

310,917  75 
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I.  C.  Ry.:  Wages:  Moncton  Offices.— Continued. 
Brought  forward  

General  Passenger  Agent  ($19,837.05). 

General  passenger  agent,  J.  M.  Lyons,  12  m.  to  Mar.  31  

Assistant  agent,  H.  H.  Melanson,  12  m.  at  $150  

Travelling  passenger  agents:  D.  M.  Condon,  10  m.  at  $82.50,  2  at  $84;  A.  T.  Leblanc,  2  m.  at 
$.82.50,  6.451  at  S92.50  

Agents  at  outside  points:  R.  W.  Chipman,  Boston,  12  m.  at  $100;  A.  Desmeules,  Murray 
Bav,  12  m.  at  $35;  Geo.  E.  Marsters,  New  York,  12  m.  at  $25;  C.  C.  Orttenburger 
Chicago,  12  m.  at  $25  

Advertising  agent,  W.  L.  Creighton,  11.593  m.  at  $105.41  

( Jlerks:  F.  C.  W.  Alward,  2  m.  at  $18,  3  at  $33;  8.  C.  Alward,  12  m.  at  $57;  J.  H.  Corcoran 
2  m.  at  $62;  2  at  $72;  D.  A.  Dernier,  8  m.  at  $60;  A.  G.  Dupuis,  .516  m.  at  $8,  6  at  $15 
4  at  $18;  F.  Forge,  12  m.  at  $90;  J.  F.  Hallisey,  2. 167  m.  at  $33;  W.  S.  Hopper,  3.355  m 
at  $15;  J.  W.  Humphrey,  1.727  m.  at  $65,  10  at  $69.50,  .322  at  S90;  C.  L.  Keith,  1.1  m. 
at  $8,  5  at  $15,  4.922  at  $18;  G.  D.  Leblanc,  2  m.  at  $50,  10  at  $59;  S.  E.  Leblane,  2  m.  at 
$35,  9.44  at  $39.50;  A.  H.  Lindsay,  12  m.  at  $83.33;  W.  L.  Lowther,  2  m.  at  $35,  10  at 
$49.50;  A.  W.  Morrison,  2  m.  at  $50,  10  at  $54.50:  C.  R.  McKinnon,  .39  m.  at  $8,  6  at  $15, 
4  at  $25;  C.  McLaren,  .467  m.  at  $25;  R.  F.  McLeod,  2  m.  at  $75,  10.012  at  $79.50;  J.  D. 
Rilcv,  1  id.  at  $25;  F.  W.  Robertson,  12  m.  at  $77;  W.  A.  Trenholm,  2  m.  at  $75,  8.379 
at  $84...   

General  Baggage  Agent  ($2,346.13). 


General  baggage  agent,  G.  C.  Allen,  12  m.  at  $100  

Clerks:  F.  C.  W.  Alward,  6. 773  m.  at  $45;  R.  McKay,  2  m.  at  $50,  10  at  $52.50;  L.  Rushton, 
2.033  m.  at  $40,  3  at  $45  


General  Storekeeper's  Office  ($10,262.10). 


General  storekeeper,  W.  F.  Taylor,  12  m.  at  $150  

Chief  clerk,  A.  H.  Seely,  2  m.  at  $125.  10  at  $130  

<  lerks:  C.  A.  Buck,  11.855m. at$65;  M.  R.  Dobson,  1. 29  m.  at  $45;  G.  A.  Dodge,  12  m.  at 
$95;  J.  T.  Glvnn,  2  m.  at  $60,  10  at  $70;  W.  E.  Larracev,  1  m.  at  $45,  10  at  $60;  H.  P. 
Leblanc,  6.343  m.  at  $75,  1  at  $80;  H.  E.  Lodge,  12  m.  at  $45:  Jos.  Read.  10.455  m.  at 
$50;  Alex.  Smith,  12  m.  at  $65;  H.  T.  Steeves,  8  m.  at  $35,  4  at  $50;  J.  B.  Tingley,  12  m.  at 
$50  


Moncton  Stores  ($34,853.17). 

Storekeeper,  W.  B.  Logan,  12  m.  at  $100  

Surveyor,  W.  W.  Powell,  2  m.  at  $65,  9  at  $80,  1  at  $100  

Chief  clerk,  F.  Milton,  2  m.  at  $80,  10  at  $90  

Clerks:  H.  J.  Bourgeois,  11. 185  m.  at  $50;  C.  W.  Brown,  2  m.  at  $55,  9.919  at  $59.50;  G.  W. 
Donovan,  2  m.  at  $45,  9.964  at  $49.50;  W.  W.  Duncan,  11.83  m.  at  $47.50;  T.  Govang,  2 
m.  at  $50,  10  at  $55,  extra  $18;  Ed.  Hicks,  1.505  m.  at  $65,  10  at  $74;  C.  D.  Legere,  2  m. 
at  $55, 10  at  $64;  N.  L.  Mac  Neil,  2  m .  at  $45, 10  at  $49.50;  I.  T.  McQuarrie,  6. 996  m.  at  $45; 
R.  B.  Powers,  2  m.  at  $45,  10  at  $49.50;  E.  Ray  worth,  2  m.  at  $55,  10  at  $59.50;  E.  H. 
Scott,  11.446  m.  at  $50;  H.  Thibodeau,  2  m.  at  $55,  9.896  at  $65  

Storemen:  A.  Beach,  2. 198  m.  at  $45,  9.968  at  $47.50;  A.  L.  Bourgeois,  2.231  m.  at  $45,  9.788 
at  $47.50;  D.  A.  Bourgeois,  2  m.  at  $45,  10  at  $47.50;  P.  E.  Bourque,  2  m.  at  $45,  9.9  at 
$47.50;  V.  Bourque,  2  m.  at  $45,  9.77  at  $47.50:  C.  Cassidv,  2  m  at  $45,  9.918  at  $47.50; 
G.  H.  Clarke,  6.95  m.  at  $47.50;  P.  Coffev,  2  m.  at  $45,  lOat  $47.50;  G.  M.  Connors,  1.774 
m.  at  $45,  9.817  at  $47.50;  E.  Gamble,  2  m.  at  $45,  8.877  at  $47.50;  P.  N.  Govang,  7.013 
m.  at  $45;  A.  Leblanc,  2  m.  at  $45,  9.871  at  $47.50:  A.  J.  Leblanc,  2.23  m.  at  $45,  9.303 
at  $47.50;  M.  Leblanc,  2  m.  at  $45,  10  at  $47.50;  P.  Leblanc,  2.017  m.  at  $45,  9.613  at 
$47.50;  T.  Leblanc,  2.032  m.  at  $45,  10  at  $50;  F.  LeKere,  1.868  m.  at  $45,  9.556  at  $47.50, 
•  ■xtra  $18;  Geo.  Lutz,  2.361  m.  at  $45,  11. 114  at  $47.50,  extra  $34.13;  M.  McQuarrie,  2.066 
in.  at  $45,  9. 551  at  $47.50;  Wm.  Steeves,  1 . 933  m.  at  $45,  9. 397 at  $47.50;  J.  Sullivan,  1.964 
m.  at  $45,  9.368  at  $47.50;  S.  West,  2.625  m.  at  $45,  10.851  at  $50,  extra  $41.06  

Night  watchmen:  J.  Larkins.  4,061  h.  at  16c;  W.  L.  Larracey,  1  m.  at  $45  

Labourers:  J.  P.  Arsenault,  500  h.  at  15c,  2,450  at  16c;  S.  M.  Belliveau,  490  h.  at  15c,  2,530 
at  16c;  H.  Biggar,  450  h.  at  15c;  D.  P.  Boudreau,  415  h.  at  15c,  2,135  at  16c;  T.  Bou- 
dreau,  1,460  h.  at  16c;  D.  Bourgeois, 510  h.  at  15c,  2,485  at  16c;  Daniel  Bourque,  485 
h.  at  15c,  2,500  at  16c;  D.  D.  Bourque,  490  h.  at  15c,  2,380  at  16c;  J.  Casey,  70  h.  at 
15c,  584 J  at  16c:  Geo.  Clarke,  500  h.  at  15c,  765  at  16c;  W.  G.  Cline,  1,385  h.  at  16c;  P. 
S.  Cormier,  410  h.  at  15c,  1,961  at  16c;  S.  Cormier,  435  h.  at  15c,  1,950  at  16c;  Wm. 
Drisdale,  510  h.  at  15c,  2.315  at  16c;  W.  Esterbrooks,  500  h.  at  15c,  1,965  at  16c;  Jos. 
Gallant,  470  h.  at  15c,  2,073  at  16c;  Z.  Gallant.  450  h.  at  15c,  2,423  at  16c;  J.  Hicks, 
1,380  h.  at  16c;  Fred.  Leblanc,  190  h  .  at  15c,  2,385  at  16c;  L.  D.  Leblanc,  570  h.  at  15c, 
2,479  at  16c;  T.  Leblanc,  470  h.  at  15c,  1,935  at  16c;  J.  Legere,  410  h.  at  15c,  2.300  at 
16c;  D.  Leighton,  145  h.  at  16c:  C.  Lerette,  550  h.  at  15c.  2,373  at  16c;  D.  Maddison, 


Carried  forward . 


$  cts. 
310,917  75 


2,600  00 
1,800  00 

1,754  77 


2,220  00 
1,222  00 


10,240  28 

1,200  00 
1,146  13 


1,800  00 
1,550  00 


6,912  10 


1,200  00 
950  00 
1,060  00 


8,175  89 


11,991  22 
694  76 


367,434  90 
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3  GEORGE  V.f  A.  1913 


I.  C.  By.:  Wages:  Moncton  Offices.— Continued. 

Brought  forward  

Moncton  Stores — Concluded. 


Labourers — Concluded. 

590  h.  at  15c,  2,555§  at  16c;  M.  Martin,  1,065  h.  at  16c; 
2,071  at  16c;  T.  P.  Melanson,  495  h.  at  15c,  2,355  at  16c 
2,283  at  16c:  H.  M.  McQuarrie,  395  h.  at  15c,  2,092  at  16c. 

Richmond  Stores  ($4,019.18). 


P.  Melanson,  485  h.  at  15c. 
D.  Murray,  470  h.  at  15c 


Storekeeper,  G.  H.  Mackinlay,  12  m.  at  $85  

Storemen:  R.  Bushell,  804  h.  at  16c;  J.  Laverriere,  109  h.  at  15c,  4  m.  at  $40:  T.  McGill, 
468  h.  at  13c,  9.843  m.  at  $47.50;  A.  Read,  2  m.  at  $45,  10  at  $47.50  

Clerk,  A.  Wournell,  572  h.  at  13c,  10.435  m.  at  $40  

Labourers:  W.  Bisson,  70  h.  at  15c,  174  at  16c;  E.  Driscoll,  317  h.  at  16c;  V.  Lilley,  179  h. 
at  13c,  1077  at  16c;  E.  Lloy,  206  h.  at  13c,  944  at  16c;  Jos.  Moore,  162  h.  at  13c,  351 
at  16c;  M.  Reed,  160  h.  at  16c,  7  m.  at  $47.50;  14  payments,  each  under  $20,  $211.22. . . . 

Riviere-du-Loup  Stores  ($5,287.45). 

Storekeeper,  J.  Bouchard,  8  m.  at  $65,  4  at  $70  

Clerk,  J.  H.  Brown,  .5  m.  at  $50,  11.5  m.  at  $60  

Issuer,  C.  E.  Belanger,  505  h.  at  14c,  9.897  m.  at  $47.50. 
Storemen:  E.  Gauvreau,  745  h.  at  15c,  3,582.5  at  16c; 


X.  Desrosiers,  705  h.  at  15c,  3,606 


at  16c 


Labourers:  E.  Boucher,  490  h.  at  14c,  2,507  at  16c;  A.  Fortin,  476  h. 
C.  Hodgson,  491  h.  at  14c,  2,471  at  16c;  E.  Joubert,  490  h.  at  14c, 
payments,  120  h.  at  16c  


at  14c,  2,372  at  16c. 
2,476  at  16c;  2  small 


Freight  Claims  Agent's  Office  ($12,408.10). 


Freight  claims  agent,  O.  Cameron,  2  m.  at  $142.50,  10  at  $160  

Chief  clerk,  J.  G.  Wran,  2  m.  at  $100,  10  at  $110  

Clerks:  H.  H.  Ayer,  jr.,  2  m.  at  $60,  10  at  $73;  J.  P.  Bourgeois,  2  m.  at  $18,  10  at  $25;  J.  B. 
Connolly,  12  m.  at  $35;  L.  R.  Cormier,  2  m.  at  $40,  10  at  $49;  T.  Cormier,  2  m.  at  $35, 
10  at  $44;  J.  F.  Crockett,  2  m.  at  $65.  10  at  $74;  J.  A.  C.  Croskill,  2  m.  at  $55,  10  at  $59.50; 
H.  J.  Mackasey,  5  m.  at  $25.  7  at  $30;  B.  F.  McCready,  2  m.  at  $55,  10  at  $64;  B.  A.  Mc- 
Leod,  2  m.  at  $25,  9-919  at  $30;  W.  J.  McLeod,  2  m.  at  $12,  2  at  $18,  6  at  $21,  2  at 
$25;  R.  L.  Steeves,  2  m.  at  $55,  10  at  $64;  E.  E.  Stevens,  1-925  m.  at  $40,  10  at  $49;  B.  E 
Trites,  2  m.  at  $20,  10  at  $30;  2  payments,  $21.52  •  

Freight  tracers:  Jas.  McKee,  12  m.  at  $75;  E.  Talbot,  9  m.  at  $85  


General  Offices  ($2,123.59). 

Janitors:  R.  T.  Colpitts,  12  m.  at  $55,  Sundays,  $37.50;  R.  E.  White,  29  d.  at  $2.36|. 

Housekeeper,  Mrs.  Isabella  Jones,  12  m.  at  $55  

Watchman,  J.  T.  Prince,  12  m.  at  $55;  Sundays,  $37.50  


Total,  carried  to  page  W — 204. 


I.  C.  Ry.:  Wages:  Offices  outside  of  Moncton. 


Halifax  Division  Freight  Agency  ($4,511.21) — 

Division  freight  agent,  E.  S.  Smiley,  12  m.  at  $150  

Clerks:  D.  J.  Johnston,  12  m.  at  $60;  J.  L.  Steele,  2  m.  at  $35.  8  at  $39.50,  2  at  $45;  M 

F.  Tompkins,  12  m.  at  $85  

Stenographers:  B.  Anderson,  2  m.  at  $35,  8-103  at  $44;  E.  L.  West,  3-17  wk.  at  $8, 4-33 at 


$10. 


Halifax  Assistant  General  Passenger  Agency  ($4,733.08) — 

Assistant  general  passenger  agent,  J.  B.  Lambkin,  12  m.  at  $150  

Ticket  clerks:  H.  A.  Beck,  10  068  m.  at  $85,  attending  steamers  $90;  R.  H.  Webster,  1 

m.  at  §65,  4-413  at  $69.50,  attending  steamers  $21.66  

Clerks:  F.  J.  Casey,  2  m.  at  $50,  8  at  $60,  1-943  at  $69.50,  attending  steamers  $45;  J. 

J.  Leydon,  2  m.  at  $50,  8-553  at  $60,  1-447  at  $70;  W.  C.  Moir,  1-31  m.  at  $30;  S.  C. 

Vaughan,  1-069  m.  at  $30  

Janitor,  Jas.  Bradley,  3  m.  at  $16  '. 

St.  John  Division  Freight  Agency  ($3,555)— 

Division  freight  agent,  H.  H.  Schaefer,  12  m.  at  $140  

Clerks:  H.  H.  James,  2  m.  at  $70,  10  at  $74.50;  A.  S.  Reid,  2  m.  a'.  $40,  10  at  $44.50.... 
Stenographer,  Ethel  Stackhouse,  2  m.  at  $35,  10  at  $39.50  


Carried  forward. 
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St.  John  Ticket  Agency  ($1,680)— 

City  ticket  agent,  Geo.  Carvill,  12  m.  at  $95,  attending  steamers  $30  

Clerk,  F.  L.  Keane,  2  m.  at  835,  10  at  $44  

Quebec  Assistant  General  Freight  Agency:  asst.  general  freight  agent,  J.  Matthews,  12  m.  at 


1100. 


Quebec  City  Passenger  Agency  ($2,691.91)— 

Passenger  agent,  S.  J.  Nestor,  2  m.  at  $80,  10  at  $90  

Clerks:  J.  Aubin,  9-419  m.  at  $20;  Jos.  Begin,  1-517  m.  at  $30;  P.  Lortie,  12  m.  at  $35; 
P.  H.  Proulx,  2  m.  at  $45,  10  at  $49.50;  R.  H.  Webster,  1  m.  at  $65,  4  at  $69.50, 

attending  steamers,  $50  

Montreal  Assistant  General  Freight.  Agency  ($15,633.94) — 

Assistant  general  freight  agent,  R.  E.  Perry,  12  m  

Freight  agents:  T.  Ahearn,  6  m.  at  $85,  6  at  $95;  J.  A.  Chabot,  12  m.  at  $85;  W.  H. 

Olive,  12  m.,  $2,000  

Operators:  P.  J.  Demers,  12  m.  at  $62,  back  pay  $42;  J.  A.  Lussier,  -433  m.  at  $62  

Clerks:  C.  J.  Driscoll,  12  m.  at  $90;  A.  R.  Evans,  12  m.  at  $120;  A.  Green,  12  m.  at  $65; 
S.  A.  Macquisten,  12  m.  at  $90;  A.  H.  McGuire,  6  m.  at  $85,  6  at  $95;  W.  H.  Nevin, 

1  •  103  m.  at  $50;  C.  Noel,  3  m.  at  $15,  9  at  $20;  F.  W.  Pollock,  6  m.  at  $50  

Stenographers:  T.  L.  Elliott,  6  m.  at  $40,  6  at  $45;  W.  Leaper,  6  m.  at  $30,  6  at  $40;  G.  E. 

Seymour,  10-825  m.  at  $50;  E.  Sullivan,  6  m.  at  $45,  6  at  $50  

Messenger,  E.  R.  Campbell,  5-71  m.  at  $15,  3  at  $18  

Montreal  Assistant  General  Passenger  Agency  ($5,797.56) — 

Assistant  general  passenger  agent,  H.  A.  Price,  12  m.  at  $150  

Passenger  agents:  T.  Coulombe,  -613  m.  at  $82.50;  Geo.  Strubbe,  12  m.  at  $93.50  

Traffic  solicitor,  J.  E.  Leblanc,  12  m.  at  $85,  expenses  $5  

Clerks:  T.  P.  McGrail,  12  m.  at  $60;  W.  W.  Somers,  12  m.  at  $60;  P.  Tanguav,  12  m.  at 
S30 


Toronto  Freight  Agencv  ($3,599.88)— 

General  freight  agent,  S.  G.  Tiffin,  12  m.  at  $125  

Travelling  agent,  G.  M.  Thomas,  12  m.  at  $91.66  

Clerk,  G.  Fernley,  12  m.  at  $83.33  

Toronto  Passenger  Agency:  clerk,  R.  E.  Richmond,  2  m.  at  $50,  10  at  $54.50  

Ottawa:  Purchasing  Department  ($10,346.02)  — 

Purchasing  agent,  Louis  Lavoie,  12  m.  at  $200  

Chief  clerk,  F.  H.  Kinnear,  4  m.  at  $116.66,  8  at  $125  

Tender  clerk,  O.  O.  Leblanc,  4  m.  at  $116.66,  8  at  $120  

Accountant,  G.  A.  Harshman,  4  m.  at  $100,  8  at  $105  

Clerks:  E.  Boulay,  4  m.  at  $45,  8  at  $50;  W.  M.  Cosgrove,  4  m.  at  $80,  8  at  $85;  C.  H. 
Edgett,  4  m.  at  $80,  8  at  $85;  R.  O.  Leblanc,  4  m.  at  $65,  8  at  $75;  M.  J.  O'Neil,  1-387 
m.  at  $75;  W.  G.  Thompson,  7-677  m.  at  $35  


Total,  carried  to  page  W — 204. 


I.  C.  Ry.:  Wages:  District  Superintendents'  Offices. 

Montreal  and  Ste.  Flavie  District  ($31,678.11). 

Superintendents:  W.  A.  Dube,  2  m.  at  $208.33,  8  at  $225;  D.  McDonald,  2  m.  at  $225. 
Chief  despatchers:  J.  H.  Brassard,  12  m.  at  $150;  E.  L.  Desjardins,  12  m.  at  $150... 

Belanger,  A.  P.,  8  m.  at  $115,  4  at  $120,  Sunday  time  $149.75  

Bclanger,  Ed.,  timekeeper,  2  m.  at  $70,  10  057'  at  $75  

Blagdon,  L.  T.,  despatches  11-387  m.  at  $125,  -613  at  $150,  Sunday  time  $143.43.... 

Boucher,  E.,  stenographer,  -933  m.  at  $35,  1  at  $40,  10  039  at  $43  

Brown,  H.  T.,  clerk,  2-2  m.  at  $50  

Colclough,  John,  despatcher,  12  m.  at  $125,  Sunday  time  $143.43  

Dawson,  John,  12  m.  at  $125,  Sunday  time  $28.90  

Delisle,  Jos.,  11-902  m.  at  $125,  Sunday  time  $184.17  

Dion,  A.,  despatcher,  12  033  m.  at  $125,  Sundav  time  $209.04  

Fortin,  E.  A.,  despatcher,  11-707  m.  at  $125,  -294  at  $150,  Sunday  time  $213.21  

Gagnon,  J.  L.,  stenographer,  2  m.  at  $65,  10  058  at  $70  

Griffin,  F.,  clerk,  2  m.  at  $80,  10  057  at  $85,  back  pay  $19.72  

Guerin,  L.,  clerk,  2  m.  at  $40,  10  039  at  $43  

Jarest,  J.  O.,  despatcher,  12  m.  at  $125,  Sunday  time  $24.66  

Jean,  E.  A.,  despatcher,  12  064  m.  at  $125,  Sunday  time  $143.42  

Lapointe,  J.  A.,  clerk,  9  02  m.  at  $45  

LeBrock,  J.  W.,  assistant  timekeeper,  2  m.  at  $55,  10  039  at  $60  

Levasseur,  J.  A.  clerk,  171  m.  at  $40,  8-587  at  $43,  1-787  at  $50  

Michaud,  Geo.,  despatcher,  11-032  m.  at  $125,  Sunday  time  $151.77  

Nichols,  G.  W.  despatcher,  11-467  m.  at  $125,  Sundav  time  $102.55  

Pelletier,  G.,  despatcher,  11  009  m.  at  $125,  Sunday  time  $143.43  

Powers,  Thos.,  clerk,  2  m.  at  $50,  9-516  at  $55  


1— Uhw 
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Brought  forward  

Mondon  and  Ste.  Flavie  District  ($24,837.92). 

Superintendent,  Evan  Price,  2  m.  at  $191.67,  10  at  $225  

Chief  despatcher,  H.  H.  Bray,  10-367  m.  at  $150  

Belle  Isle,  P.  C,  clerk,  1  m.  at  $40,  6  at  $45  

Boudreau,  J.  F.,  clerk,  2  m.  at  $40,  10  m.  at  $50  

Burge-s:  B.,  messenger,  2  05  m.  at  $15;  C.  L.,  clerk,  2  m.  at  $40,  10  at  $50  

Clancy,  Thos.,  operator,  12-688  m.  at  $70,  -2903  at  $83.50  

Conned:  J.,  messenger,  4-952  m.  at  $15;  R.,  messenger,  3-606  m.  at  $15  

Davison,  J.,  despatcher,  11-347  m.  at  $125,  2-148  at  $150  

Gilker,  L.,  messenger,  2-415  m.  at  $15  

Henderson,  F.  S.,  despatcher,  12-217  m.  at  $125  

Ingram,  A.  H.,  despatcher,  13-672  m.  at  $125  

Johnson.  B.,  despatcher,  4-9  m.  at  $105,  operator,  9-386  m.  at  $70  

Keith,  P.,  messenger,  -3  m.  at  $15;  Lapraik,  J.  G.,  clerk,  2  m.  at  $25.  10  at  S30  

Lavoie.  R.  J.,  stenographer,  2  m.  at  $50,  10  at  $60;  Loblanc,  J.  P.,  clerk,  2  677  m.  at  $45  

Miles,  Geo.  A.,  clerk,  2  m.  at  $80,  10  at  $85  

McCarron,  M.,  despatcher,  12-755  m.  at  $125;  Payne,  A.,  messenger,  4- 153  m.  at  $15  

Pinault,  J.  E.,  clerk,  3-371  m.  at  $80;  Scribner,  T.  A.,  despatcher,  12-852  m.  at  $125  

Smith,  C.  N.,  clerk,  2  m.  at  $70,  10  at  $75;  Stevens,  J.  W.,  messenger,  7- 197  m.  at  $15  

Tope,  Alice,  charwoman,  10  m.  at  $30,  2  at  $38,  extra  $8  

Tozer,  T.  V.,  despatcher,  13-819  m.  at  $125;  Trites,  S.  J.,  operator,  1  m.  at  $49,  11-72  at  $70. 
Wilson,  J.  H.,  despatcher,  13-737  m.  at  $125  

Halifax  and  St.  John  District,  Mondon  Office  ($10,199.09). 

Chief  despatcher,  H.  B.  Fleming,  12  m.  at  $150  

Clarke,  G.  H.,  operator,  9-385  m.  at  $70,  Sunday  time  $48.86  

Davison,  C.  O.,  despatcher,  3-248  m.  at  $105,  operator,  9-802  m.  at  $70,  Sunday  time  $30.69. 
Dunne,  A.,  despatcher,  12  008  m.  at  $125,  Sunday  time  $216.11;  King,  A.  H..  clerk,  12  m.  at  $45 
Lavoie,  R..  attending  batteries,  $43.20;  McMahon,  P.  M.,  operator,  12-922  m.  at  $70,  Sunday 

time  $54.84  

Price,  C.  W.,  despatcher,  11-873  m.  at  $125,  Sunday  time  $198.55  

Ward,  B.  S.,  despatcher,  11-872  m.  at  $125,  Sunday  time  $208.98  

Halifax  and  St.  John  District,  Truro  Office  ($15,891.46). 

Superintendent,  J.  T.  Hallisey,  2  m.  at  $208.33,  10  at  $225  

Chief  despatcher,  M.  M.  McLearn,  12  m.  at  $150  

Baker,  R.  L.,  despatcher,  8-153  m.  at  $125,  back  pay  $49.90,  Sunday  time  $88.18  

Cunningham,  R.  P.,  chief  clerk,  3-461  m.  at  $67.50;  Forbes,  J.,  attending  batteries,  12  m.  at 
17   

Feetham.  Evansi  2  m!  at  $50^  i  at  $54,  9  at  $60;  Fulton,  H.  C,  clerk,  12  m.  at  $100  

Gaep-r,  J.  R.,  clerk,  2-007  m.  at  $40,  2  at  $45;  Hall,  H.  T.,  clerk,  2  m.  at  $70,  10  at  $75  

Hallisey:  C,  clerk,  1-7  m.  at  $35,  10  at  $45;  J.  F.,  clerk,  -497  m.  at  $40  

Huntley,  F.  S.,  clerk,  5  m.  at  $54;  Hutchinson,  W.  P.,  despatcher,  11-512  m.  at  $125,  Sunday 

time  $176.67  

McLearn,  H.  L.,  clerk,  -3  m.  at  $35;  McXutt,  J.  D.,  despatcher,  11-776  m.  at  $125.  -231  at 

$150,  Sundav  time  $172.21  

Pollock,  R.  J.,  clerk,  2  m.  at  $55,  1  at  $60,  9  at  $67.50  

Steck,  F.  A.,  despatcher,  7-003  m.  at  $105.  -256  at  $125,  operator,  5-918  m.  at  $70,  overtime, 

$29.40,  Sunday  time  $92.69  *.  

Steeves,  G.  A.,  clerk,  12  m.  at  $67.50  

Sydnaj  and  Oxford  District  ($23,830.21). 

Superintendent,  Y.  C.  Campbell,  2  m.  at  $208.33,  10  at  $225.  

Chief  de^iatchers:  L.  S.  Brown,  12  m.  at  $150;  W.  A.  Fitch,  11-806  m.  at  $150  

Bruce.  J.  B.,  operator,  4-395  m.  at  $70,  overtime  $20.73  

Burns.      D.,  despatcher,  2-502  m.  at  $105,  overtime  $3.39,  expenses  $37.50  

Campbell,  M.,  clerk,  11-677  m.  at  $45;  Fraser,  D.  F.,  clerk,  2  m.  at  $70,  2-194  at  $75  

Grant,  R.  W.,  clerk,  2  m.  at  $55,  9-652  at  $75;  Lewis,  H.  K.  M.,  clerk,  -367  m.  at  $45  

MacLeod,  J.  J.,  despatcher,  11-502  m.  at  $125,  overtime  $148.40;  Martin,  R.  H.,  clerk,  11-968 
m.  at  $100  

Murray:  J.  H.,  despatcher,  12-344  m.  at  $125,  overtime  $167.56;  D.  R..  clerk,  2  m.  at  $50, 
6-238  at  $54,  4  at  $60;  Musgrave,  H.  V.,  despatcher,  11-392  m.  at  $125,  -677at  $150,  over- 
time $78.74  

McGregor,  R.  G..  clerk,  2  m.  at  $30.  6  at  $33,  4  at  $54  ;  

McKav,  F.  L.,  clerk,  2  m.  at  $40,  1  at  $45  

McKinnon,  E.  W.,  despatcher,  4-326  m.  at  $105,  operator,  8-347  m.  at  $70,  overtime  $20.28... 

McLean,  J.  D.,  despatcher,  12-188  m.  at  $125,  overtime  $88.62  

McSweeney,  E.  A.,  clerk,  8-569  m.  at  $45  

Carried  forward  
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Sydney  and  Oxford  District — Concluded. 


Pushie,  C.  S.,  clerk,  2  m,  at  $65,  9-516  at  $67.50,  -484  at  $100  

Ryan,  J.  J.,  dispatcher,  11  088  m.  at  $125,  overtime  $51.20  

Stewart,  K.,  despatches  11-276  m.  at  $125,  -4978  at  $150,  overtime  $73.25. 

Swift,  J.  P.,  operator,  11-97  m.  at  $70,  -134  at  $105,  overtime  $46.15  

Townsend,  H.  J.,  clerk,  4- 133  in.  at  $33  


Total,  carried  to  page  W— 204  

I.  C.  Ry.:  Wages:  Shops:  Summary. 
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I.  C.  Ry.:  Wages:  Campbellton  Shops. 


Foreman,  J.  Devereaux,  2  m.  at  $100,  9-774  at  $105  

Clerk,  W.  B.  Scott,  2  m.  at  $45,  9.2  at  $49.50  

Appleton,  W.  J.,  chargeman,  2,698  h.  at  33c;  acting  foreman, .592  m.  at  $105  

Arringson.  J.,  ashpitman,  523  h.  at  14c,  2,893j  at  16c  

Boucher,  H.  J.,  craneman.  62^  d.  at  $2,  3,752|  h.  at  20c  

Chambers,  D.,  labourer,  561  h.  at  14c,  2,819  at  16c  

Cool,  J.,  wiper,  623  h.  at  14c,  2,935  at  16c  

Devereaux:  J.  W.,  craneman,  CO!  d.  at  52,  3,279  h.  at  20c;  W.  L.,  fitter,  3,411!  h.  at  27c 
Dobson:  C,  wiper,  432  h.  at  14c,  2,978  at  16c;  John,  fuelman,  635  h.  at  14c,  3,327  at  16c; 

John  E.,  fuelman,  530  h.  at  14c,  2,216  at  16c,  fireman,  919  at  18c  

Duncan,  G.,  fitter,  3,7151  h.  at  29c;  Fawcett,  R.,  fitter,  3,674^  h.  at  27c  

Graham,  D.,  wiper,  679  h.  at  14c,  3,432  at  16c;  Hains,  J.,  fitter,  2895|  h.  at  29c  

Hayward,  E.,  wiper,  870  h.  at  14c,  carpenter,  2,4081  at  21c  

Henningson,  H.,  plumber,  11-724  m.  at  $75  

Hickev,  W.  J.,  dynamo  tender,  370  h.  at  20c,  3,657  at  21c  

Horkan.  H.,  store  issuer,  722  h.  at  15c,  3,595  at  16c  

Hume  J.  P.  fire  builder,  665  h.  at  15c  3257  at  16c  

Jennings,  A.,  ashpitman,  648  h.  at  14c,  2,970  at  16c  

Johnson,  J.,  ashpitman,  541  h.  at  14c,  3,180  at  16c  

Jones,  C.  L.,  tube  cleaner,  3,261  h.  at  16c.  back  pay,  $4.02  

Kean:  J.  A.  boilermaker,  3,771  h.  at  26c:  John,  blacksmith,  $81'  h.  at  26c  

Keith,  M.,  store  issuer,  640  h.  at  14c,  2,923!  at  16c  

Larsen,  B.,  wiper,  650  h.  at  13c,  3,237  at  16c  

Love,  D.,  ashpitman,  719  h.  at  14c,  2.715J  at  16c  

Malcomber,  A.,  fitter,  3,486  h.  at  28c;  Mullen,  P.,  fitter,  3357|  h.  at  22c   

McDonald,  J.,  wiper,  522  h.  at  14c,  3, 125  at  16c  

McKeigon,  J.,  ashpitman,  72S  h.  at  14c,  2,873  at  16c  

McLauchlan,:  D.,  hostler,  4,278  h.  at  24c;  S.,  foreman,  1.803  m.  at  $55,  7.981  at  $60  

Patterson,  G.,  machinist,  2,425  h.  at  20c,  476  at  25c,  back  pay,  $9.68  

Payne:  A.,  fire  builder,  631  h.  at  15c,  2,568  at  16c;  J.,  tube  cleaner,  789  h.  at  16c,  3,032  at 

17c  

Carried  forward  


$  cts. 
101,071  77 


820  73 
1,437  29 
1,557  47 
898  13 
136  40 


105,921  79 


54,711  89 
58,121  07 
14,747  52 
18,471  33 
44,974  87 
73,881  43 
398,321  54 
265,024  01 
18; 875  64 
13,787  99 
13,652  18 
12,483  65 
118,030  23 
26,175  42 
36,854  02 
19,311  18 
25,541  82 
14,705  93 
26,610  12 
29, 158  07 
25,917  33 
50,591  52 
17,118  46 
49,974  14 


1,427,041  36 


1,226  29 
545  40 
952  48 
536  18 
875  50 
529  58 

556  82 
1,697  91 

1,752  36 
2,009  62 
1,483  88 
627  59 
879  31 
841  97 
683  50 
620  87 
565  92 
584  54 
525  78 
1,833  65 

557  36 
602  42 
535  14 

1,714  73 
573  08 
561  60 

1,604  76 
613  68 

1,147  21 


27,299  13 


■ 
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AUDITOR  GEXERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Campbellton  Shops— Concluded. 

Brought  forward  

Poirier,  G.,  boiler  washer,  3,810  h.  at  18c  

Pratt,  M.  A.,  fitter,  3,513|  h.  at  29c,  367  at  33c,  extra,  $2.52  

Roberts,  F.,  fuelman,  750  h.  at  14c,  3,553  at  16c  

Rousse,  F.,  fuelman,  299  h.  at  14c,  3,117|  at  16c  

Sargent:  J.,  boilermaker,  4,099  h.  at  26c;  J.  D.,  fireman,  2,459  h.  at  18c,  1,540  at  19c, 

back  pay,  $22.61  

Sears,  G.,  fitter,  3,759i-  h.  at  27c;  Smallwood,  L.,  fitter,  2.254J  h.  at  27c  

Thivierge,  A.,  fitter,  3,148^  h.  at  29c  

Thompson:  J.,  tube  cleaner,  267  h.  at  16c,  3,050  at  17c,  back  pay,  $23.48;  W.,  hostler.3,952 

h.  at  24c  

Butler,  R.,  car  repairer,  3,574  h.  at  19c,  121  at  21c  

Dobson,  G.,  car  inspector,  4,204i  h.  at  21c;  Irving,  F.,  car  repairer  3,794|  h.  at  18c  

La  Praik,  G.,  cleaner,  3,658  h.  at  16c;  Miller,  G.,  car  repairer,  4,040  h.  at  18c  

Smith,  J.  H.,  car  inspector,  3,882  h.  at  22c;  Walsh,  J.,  car  repairer,  4,210  h.  at  18c  

Payments  under  $500:  apprentices,  3,625|  h.  at  10c,  ashpitmen,  978  h.  at  14c,  l,026at  16c; 
call  boys  23.025  m.  at  $20;  car  cleaners,  6,220  h.  at  14c,  1,248  at  16c;  car  repairers, 
405  h.  at  14c,  1,059  at  16c;  firemen,  98  h.  at  17c,  2,896|  at  18c,  fitters,  1,037  h.  at  25c; 
fuelmen,  3,271  h.  at  14c,  40,507  at  16c;  helpers,  2,011  h.  at  14c,  2,367^  at  16c,  964  at 
17c,  508  at  20c;  labourers,  1,333  h.  at  14c,  2,235  at  16c;  wipers,  2,491  h.  at  14c,  5,427 
at  16c;  wiremen,  340  h.  at  20c,  1,090  at  23c;  sundry,  $119.01. . .,  


Total,  carried  to  page  W—  213. 


I.  C.  Ry.:  Wages:  Chaudiere  Locomotive  Shop. 

Foreman,  J.  E.  Levasseur,  1.709  m.  at  $105,  9  at  $110.25  

Night  foreman,  D.  Boucher,  12  m.  at  $60  

Storekeeper,  T.  Jenkins,  2  m.  at  $60.  10  at  $64  .50  

Belleau,  A.,  fitter's  apprentice,  1,120  h.  at  16c,  2.171J  at  20c  

Bergeron:  B.,  wiper,  610  h.  at  14c,  2,649  at  16c;  H,  pitman,  571  h.  at  14c,  3,159  at  16c..,; 

O.,  pitman,  733  h.  at  14c,  3,392|  at  16c  

Bernier,  J.  B.,  fitter's  apprentice,  1. 115-i  h.  at  16c,  2,423  at  20c  

Berube,  E.,  carpenter,  2,918*  h.  at  22c  

Blouin,  J.,  tool  inspector.  211  h.  at  14c,  2,066  at  17c,  950  at  19c,  tankman,  .064  m.  at  $47.50 

Boulanger,  F.  X.,  pitman,  723  h.  at  14c,  3,446^  at  16e  

Cantin:  L.,  helper,  515  h.  at  14c,  2,716  h.  at  16c,  P.,  carpenter,  2,921  h.  at  20c  

Clavet,  J.,  helper,  3,506  h.  at  18ic;  Demers,  G.  A.,  machinist,  2,732  h.  at  29c  

Dechesne,  T.,  stationary  engineer,  723  h.  at  18c,  2,542  at  19c  

Dion,  A.,  hostler,  4,254*h.  at  24c;  Duncan,  J.,  boilermaker,  3,845  h.  at  28c  

Dusseault,  A.,  tube  cleaner,  562  h.  at  16c,  2,692  at  17c  

Fournier,  T.,  wiper,  585  h.  at  14c,  2,920^  at  16c;  Gagne,  A.,  boiler  maker,  3,856  h.  at  28c... 

Gosselin,  A.,  fire  builder,  584  h.  at  15c.  3,022  at  16c  

Halle:  L.,  fitter,  3,237  h.  at  29c,  chargeman,  280  h.  at  33c;  P.,  machinist's  apprentice,  2,387 

h.  at  20c,  505  at  25c,  back  pay,  $23.44  '  

Hetherington,  J.,  pumpman,  705  h.  at  14c,  3,298  at  16c  

Hinchey,  M.,  air  brake  fitter,  2,646  h.  at  29c  

Jacques,  H.,  wiper,  608  h.  at  14c,  3,100  at  16c;  Jenkins,  A.,  fitter,  3,583  h.  at  29c  

Labrecque,  F.,  pitman,  678  h.  at  14c,  3,438  at  16c  

Lacombe,  J.  G.,  wiper,  665  h.  at  14c,  3,402  at  16c  

Lafrance,  A.,  pitman,  678  h.  at  14c,  3,420  at  16c  

Lambert,  J.,  blacksmith,  2,998  h.  at  25c  

Lamontagne:  A.,  fitter,  3,406  h.  at  27c;  F.,  fitter,  110  h.  at  26c,  3,226  at  29c  

Lamontagne:  Jos.,  fitter,  S, 274}  h.  at  28c;  Jos.,  storeman,  572  h.  at  15c,  3,551  at  16c. . 

Landry,  C,  fitter,  3,394  h.  at  25c  

Langlois,  A.,  wiper,  187  h.  at  14c,  1. 175  at  16c,  craneman,  34  d.,  at  $2.,  2, 105  h.  at  20c,  hostler, 

104  h.  at  24c  

Lee,  T.  R.,  caretaker,  620  h.  at  14c,  3,070  at  15c  

Lemelin:  J.,  chargeman,  3,132  h.  at  33c,  acting  foreman,  1  m.  at  $110.25;  P  fitter's  apprentice, 

807  h.  at  16c,  2,527  at  20c  

Lessieur,  O.,  storeman,  616  h.  at  15c,  3,110  at  16c  

Morin:  J.,  stationary  engineer,  705  h.  at  18c,  3,574  at  19c;  P.,  boilermaker,  496  h.  at  16c, 

2,525  at  18c.  ..  

Morneau:  F.,  pumpman,  744  h.  at  14c,  2.4S3  at  16c;  T.,  air  brake  fitter,  2,749  h.  at  26c. . 

Noel,  J.,  boilermaker,  3,763  h.  at  29c;  Plourde,  A.,  fitter,  3,308  h.  at  29c  

Sheedy,  P.,  firebuilder,  690  h.  at  15c,  2,954^  h.  at  16c  

Timmerman,  A.,  pitman,  700  h.  at  14c,  3,077  at  16c  

Turner,  R.,  fitter's  apprentice,  1,718  h.  at  16c,  1,151  at  20c  

Vachon-  A.,  helper,  3,587  h.  at  17c;  E.,  loco,  inspector,  630  h.  at  19c,  2,702  at  20c  


Carried  forward. 


%  cts 

27,299  13 

685  80 
1,142  55 
673  48 
540  66 

1,823  57 
1,623  78 
913  07 

1,533  18 
704  47 
1,565  96 
1,312  48 
1,611  84 


13,281  92 


54,711  89 


1,171  77 
720  00 
765  00 
613  50 

1,740  04 
663  08 
642  07 
564  32 
652  66 

1,090  86 

1,440  94 
613  12 

2,097  56 
547  56 

1,628  86 
571  12 

1,658  22 
626  38 
767  36 

1,620  20 
645  00 
637  42 
642  12 
749  52 

1,883  76 

1,570  89 
848  50 

728  14 
547  30 

1,778  33 
590  00 

1,339  82 
1,216  18 
2,050  62 
576  22 
590  32 
505  08 
1,269  89 

38,363  73 
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I.  C.  Ry.:  Chaudiere  Locomotive  Shop— Concluded. 
Brought  forward  


Vachon,  W.,  wiper.  27S  h.  at  14c.,  1,067  at  16c,  craneman,  37  d.  at  $2,  2,355  h.  at  20c  

Payments  under  $500:  apprentices,  2,749  h.  at  5c.,  3,060  *  at  16c,  1,267  at  20c;  callboys,  23-774 
m.  at  $15;  chargemen,  538  h.  at  17c,  2,466  at  19c:  clerks,  2.467  m.  at  $25,  9.935  at  $30,  1.32 
at  $54.50;  eranemen,  7  d.  at  $2, 39  at  $2.50,  739  h.  at  20c,  2,393  at  25c;  crane  repairers,  2,180  h 
at 30c;  helpers,  1,682  h.  at  16c,  2,538  at  17c;  hostlers,  3,318*  h.  at  24  c;  labourers,  10,  606  h. 
at  14c,  10,002  at  15c.  9,530  at  16c,  34,829*  at  17*c;  painter,  1,055*  h.  at  20c;  tankmen, 
.433  m.  at  $45.  1.645  at  $47.50;  tube  cleaners,  551  h.  at  16c,  2,018  at  17c;  wipers,  2,581  h.  at 
14c,  12,476*  at  16c;  sundry,  $61  80  


Total  carried  to  page  VV — 213. 


I.  C.  Ry.:  Wages:  Chaudiere  Car  Shop. 

Foreman,  S.  Malouin,  11  m.  at  $75  

Carrier,  A.,  car  repairer,  3,451  h.  at  19c;  Cote,  S.,  car  repairer,  3,820h.  at  19c  

Couture,  A.,  oiler,  3,625h.  at  lSc;  Demers,  L.,  car  repairer,  3,127  h.  at  19c  

Dcmers:  O.,  car  repairer,  3,675  h.  at  18c;  P.,  car  inspector,  2,965  h.  at  21c  

Dubois:  A.,  car  repairer,  3,094*  h.  at  19c;  I.,  car  repairer,  2,850|  h.  at  19c  

Fontaine,  F.,  car  inspector,  4,201  h.  at  22c;  Girard,  O.,  car  repairer,  3,818  h.  at  18c  

Lafrenais,  R.,  car  repairer,  2,816  h.  at  19c ;  Lavoic,  O.,  car  repairer,  3,231*  h.  at  19c  

Langlois,  W.,  car  repairer,  3,108*  h.  at  19c,  inspector,  180  h.  at  21c,  138  at  22c  

Malouin,  A.,  car  repairer,  3,302  h.  at  19c,  356*  at  22c  

Ouellet :  J.,  air  brake  tester,  2,946  h.  at  20c;  V.,  car  inspector,  4,191  h.  at  22c  

Sevigny,  E.,  oiler,  3,776  h.  at  18c  

Payments  under  $500:  car  repairers,  5030  h.  at  16c;  3672  at  19c;  helpers,  2913*  h.  at  16c 
clerks,  2  m.  at  $50,  8.68  at  $54.50;  sundry,  $22.83  

Total  carried  to  page  W— 213  


I.  C.  Ry.:  Wages:  Gibson  Shops. 

Mechanical  foreman,  J.  G.  Boyd,  2  m.  at  $95,  10  at  $99.75  

Clerk,  F.  R.  Dunbar,  1  m.  at  $40, 10 at  $49, 1  at  $50  

Carten,  J.:  acting  foreman,  .461  m.  at  $99.75;  chargeman,  2,989  h.at31c  

Belyea,  F.,  hostler,  3.026  h.  at  24c  

Bramsen,  H.,  fuelman,  140  h.  at  14c,  3,172  at  16c  

Crawford,  F.,  wiper,  524  h.  at  15c,  126  at  16*c,  2,520 at  17*c  

Doherty,  H.,  machinist,  2,833  h.  at  29c;  Fradsham,  H.  A.,  machinist,  2,916*  h.  at  29c  

Gulliver,  W.,  boiler  maker,  3,005  h.  at  29c;  Matthews,  J.,  blacksmith,  2,917  h.  at  28c  

Miller,  H.,  machinist,  2,979  at  29c;.  McLaggan,  R.,  loco,  inspector,  3,909  h.  at  18c  

Niles,  G.,  boiler  maker's  helper,  2,712  h.  at  18*c,  212  at  20c  

Robinson,  H.,  stationary  engineer,  551  h.  at  18c,  2,652*  at  19c  

Mabie,  J.,  carforeman,  11.769  m.  at  $60  

Brewer,  T.  M.,  carpenter,  2,857  h.  at  24c;  Hains,  F.,  car  inspector,  3,441*  h.  at  22c  

Leavitt,  G.,  car  repairer,  2,688  h.  at  19c;  Paisley,  J.,  car  repairer,  2,964*  h.  at  18c  

Thompson,  G.,  car  cleaner,  3,147  h.  at  17c  

Payments  under  $500:  car  cleaners,  3,020  h.  at  14c,  3,157  at  15c;  clerk,  1  m.,  $48.35;  helpers, 
2,900  h.  at  17c,  loco,  inspector,  375*  h.  at  18c;  issuer,  2  m.  at  $25,  2,570  h.  at  16c;  fuelmen, 
1.331  h.  at  14c,  4,372*  at  16c;  pumper,  1,532  h.  at  16c,  204  at  17c;  wipers,  87  h.  at  13c, 
572*  at  14c;  4,865  at  16c;  sundry,  $136.82  


Total  carried  to  page  W — 213 . 


I.  C.  Ry.:  Wages:  Halifax  Locomotive  Shop. 

Mechanical  foreman,  R.  Wilson,  2  m.  at  $105,  10  at  $110.25  

Clerk,  W.  Bennett,  2  m.  at  $70, 10  at  $74.50  

Clerk,  S.  Mowatt,  2  m.  at  $50,  10  at  $54.50  r  

Appleton,  W.,  fitter,  3,786  h.  at  29c;  Bowen,  G.  H.,  chargeman,  12  m.  at  $80  

Butler:  A.,  loco,  inspector,  501  h.  at  19c,  2,537  at  20c;  N.,  helper,  3,900  h.  at  18*c  

Cameron,  F.,  fitter,  3,281  h.  at  29c;  Clark,  T.,  labourer,  723  h.  at  14c,  3,306  at  16c  

Cochran,  W.,  inspector,  4,204  h.  at  18*c  

Currie,  N.,  fitter,  3,173  h.  at  29c;  W.,  tinsmith,  3,035  h.  at  23c  

Eisenham:  G.,  Sr.,  loco  inspector,  653  h.  at  19c,  3,715  at  20c;  G.  Jr.,  labourer,  778h.  at  14c 

706  at  16c,  craneman,  2,420  h.  at  20c  

Elliott,  J.,  boilermaker,  3,368  h.  at  28c  

Carried  forward  


$  cts. 
38,363  73 
754  64 


19,002  70 


58,121  07 


825  00 
1,381  51 
1,246  64 
1,284  15 
1,129  60 
1,611  55 
1,149  03 

658  78 

705  82 
1,511  22 

679  68 

2,564  54 


14,747  52 


1,187  50 
580  00 
972  60 
726  24 
527  12 
540  38 
1,667  35 
1,688  21 
1,567  51 
544  11 
603  16 
706  15 
1,442  80 
1,044  32 
534  99 


4,138  89 


18,471  33 


1,312  50 
885  00 
645  00 
2,057  94 
1,324  12 
1,581  67 
777  77 
1,618  22 

1,572  95 
943  04 


12,718  21 
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I.  C.  Ry.:  Wages:  Halifax  Locomotive  Shop— Concluded. 

Brought  forward  

Ellis,  J.:  unloading  coal.  5,0224  tons  at  15c,  4,876  at  20c;  unloading  sand,  1  car  at  $2,  3  at  $2.25: 
unloading  wood,  114.  cars  at  S3  

Fleming,  W.,  labourer,  590  h.  at  14c,  2,693  at  16c  

Gough,  C,  fire  cleaner.  708  h.  at  14c,  3.023  at  16c  

Guess:  E.,  blacksmith,  3,037  h.  at  27c;  Jas.,  pipe  fitter,  3,674  h.  at  23c;  John,  blacksmith, 
3,013  h.  at  27c  

Harris,  R  ,  pit  cleaner,  499  h.  at  14c;  2847  at  16  c  

Hartlin,  R.,  air  brake  man,  14  h.  at  26c,  3,346  at  29c  

Hines.  M.,  fuelman,  578  h.  at  15c,  2.700 at  16c  

Isner,  W..  machine  man.  3,446  h.  at  16c:  James,  G.  R.,  fitter,  3.468  h.  at  28c  

Johnson,  R.,  coppersmith,  3,134  h.  at  26c;  Lloy,  X.,  helper,  1,957  h.  at  21c,  753  at  22c  

Miller,  F.,  hostler,  3.895h.  at  24c;  McCann,  W.,  helper,  3.059  h.  at  17c,  115  at  20c  

McGrath:  J.,  fuelman,  746  h.  at  14c,  3.204  at  16c;  W..  fireman,  3,627  h.  at  17c.  715  at  19c  

McPhee,  A.,  labourer,  646  h.  at  14c;  3524  at  16c;  McTiernan,  P.,  helper,  2920  h.  at  18  c  

Peverill,  W..  machinist.  3,317  h.  at  33c:  Phelan,  J.,  fitter,  3,068  h.  at  25c  

Phillips,  If.,  boilermaker,  3.824  h.  at  18c  

Shaw,  G.,  fuelman,  35S  h.at  15c,  1,223  at  16c,  craneman,  135H- at  $2,  480  h.  at  20c  

Smith,  J.,  chargeman.  2,887  h.  at  28c  

Stratton,  J.,  fireman.  624  h.  at  16c,  2.868  at  17c,  636  at  19c  

Sullivan,  D.,  helper.  3.106  h.  at  17c.;Tobin.  D.,  labourer,  697  h.at  14c.  3,318  at  16c  

Tarpei,  J.,  carpenter,  3040  h.  at  22c:  Ward,  W.,  inspector,  528  h.  at  16c,  2476  at  17c  

Woolard,  C,  labourer.  759  h.  at  14c,  3,658  at  16c  

Payments  under  $500:  boilermaker.  500  h.  at  29c:  cleaner,  260  h.  at  10c,  12  m.  at  §25;  clerks, 
*  12.33  m.  at  $40;  cranemen.  79J  d.  at  $2.  1,403  h.  at  20c;  fire  builders,  372  h.  at  15c,  1,906 
at  16c:  fireman.  537  h.  at  17c:  fitter,  420  h.  at  29c:  foreman.  7.216  m.  at  $65;  helpers, 
530  h.  at  15c,  2.843  at  16c, 2,984  at  17c.  374  at  18c,  60  at  20c  ,  958  at  21c;  hostlers,  2,623  h. 
at  24c:  labourers,  3.038  h.  at  14c.  1.004  at  15c.  15.37S  at  16c:  messengers,  13.686  m.  at  $20; 
tube  cleaners,  372  h.  at  16c.  4,424  at  17c,  283  at  18c,  113  at  19c;  wipers,  1.348  h.  at  13c, 
954  at  14c,  7,381  at  16c;  sundry,  $72.23  

Total  carried  to  page  W — 213  

I.  C.  Ry.:  Wages:  Halifax  Car  Shop. 

Car  foreman,  D.  W.  Murrav,  12  m.  at  $85  

Allen.  E..  car  inspector,  4.263  h.  at  22c;  Baker,  R.,  carpenter,  3.693  h.  at  21c  

Barnes,  W.,  car  renairer.  3,449  h.  at  19c;  Bauer,  M.,  car  repairer,  2,922  h.  at  20c  

Bayers,  T.,  carpenter,  1,8784.  h.  at  21c,  1,9151  at  22c  

Beamish,  F..  car  cleaner,  3,940  h.  at  16c;  Bell,  T.,  car  repairer,  3,7534.  h.  at  19c  

Bisson,  W.  clerk,  2  m.  at  $40,  9. 661  at  $44.50;  Bonevil,  G.,  carpenter,  2,481  h.  at  21c  

Burgess:  A.,  car  inspector,  3,941  h.  at  22c;  G.,  carpenter,  3.5354  h.  at  21c  !  

Burlton,  W.,  car  repairer,  3.374  h.  at  18c  

Cameron:  G.,  carpenter,  3,003  h.  at  21c:  W.,  brass  finisher,  3,309  h.  at  29c  

Campbell,  F.,  carpenter,  80  h.  at  19c,  3,279  at  21c  

Carlton,  G.,  car  cleaner,  3,408  h.  at  16c;  Clancy,  J.,  watch,  282  h.  at  14c,  3,636  at  16c  

Coady,  J.,  carpenter.  3.156  h.  at  21c;  Conrad,  W.,  carpenter,  3,136  h.  at  19c,  1,058  at  21c  

Coy,  E.,  carpenter,  3.335  h.  at  24c;  ( 'urrie,  G.,  car  repairer,  3,146  h.  at  20c  

Darrach,  R.,  carpenter,  3,327  h.  at  21c;  Dibbon,  J.,  carpenter,  3,219  h.  at  21c  

Dunphv,  T.,  car  repairer,  1.894  h.  at  19c,  1.830  at  21c  

Elliott,  J.,  fireman,  4,169  h.  at  18c;  Ellis,  R.,  car  cleaner,  3,498  h.  at  16c  

Findlay,  M..  ear  cleaner,  3.335  h.  at  16c;  Flenning,  A.,  car  cleaner,  3,203  h.  at  16c  

Grantham,  L.,  car  cleaner,  3,908  h.  at  16c:  Gray,  C.,  car  repairer,  3,522  h.  at  19c  

Greenan,  J.,  car  repairer,    337  h.  at  19c;  Greenough,  H.  carpenter,  2,231  h.  at  21c  

Guess,  W.,  car  repairer,  3,5864.  h.  at  19c  

Ham m,  H.,  car  repairer.  2. 905  h.  at  18c;  Hunt,  J.,  carpenter,  2,843  h.  at  21c  

Hartlin:  Chas.,  Sr.,  lamp  trimmer,  3,209  h.  at  16c;  Chas.,  Jr.,  car  cleaner,  4,070  h.  at  16c  

Johnson,  A.,  carpenter,  2.938b.  at  21c;  Kehoe,  T.,  carpenter,  3,375  h.  at  21c  

Kimber,  J.,  car  cleaner,  3,130  h.at  16c:  Landry,  P. ,  lamp  trimmer,  3,169  h.  at  16c   

Little:  J.,  carpenter,  2,785  h.  at  24c;  T..  gas  man,  3.780  h.  at  18c  

Lloy,  R..  car  inspector.  4,0924  h.  at  21c,  back  pay,  $7.82  

Lowe,  W-,  carpenter,  2,871  h.  at  21  c;  Manuel,  W.,  elevator  engineer,  11.7  m.  at  §65  

Mahar.  E.,  foreman,  3,563  h.  at  26c.,;  chargeman,  746  h.  at  27c  

Marriott,  J.,  carpenter,  3,038  h.  at  18c;  Mitchell.  S.,  carpenter,  4,086  h.  at  21c  

Morash,  C,  car  repairer,  3,190  h.  at  19c;  Moxon,  T.,  carpenter,  2,977  h.  at  24c  

Murphy:  A.,  fireman,  1,047  h.  at  16c,  2,273  at  17c;  J.  P.,  carpenter,  2,602  h.  at  21c,  backpay, 

S25.26;  M.,  carpenter,  2,275  h.  at  24c:  P.,  car  inspector,  4,267  V2  h.  at  22c  

McGrath:  J.,  car  repairer,  3,394  h.  at  19c;  R.,  car  repairer,  3,944  h.  at  18c;  T.,  lamp  trimmer, 

3,356  h.  at  16c  1  

McKinnon,  X.,  fireman,  775  h.  at  16c,  2,352  at  17c  

McNeil:  A.,  fireman,  7S4  h.  at  16c.  2,232  at  17c;  F.,  car  repairer.  2,678  h.  at  19c  

McPhee,  F.,  car  repairer,  3,532  h.  at  19c;  McRae,  P.,  carpenter,  2,727  h.  at  24c  

Xash,  G.,  carpenter,  2,095  h.  at  21c,  701  at  24c  

Carried  forward  
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I.  C.  Ry.:  Wages:  Halifax  Car  Shop— ( 'out  inued. 

Brought  forward  

O'ConnclI,  J.,  car  cleaner,  3,622  h.  at  16c  

O "Toole:  J.,  labourer,  89  h.  at  14c,  ear  repairer,  3,261  h.  at  17c;  M.,  car  cleaner,  3,255  h.  at  16c 

Parks,  W.,  carpenter,  3,231  h.  at  21c;  Power  \V.,  ear  cleaner,  3,464  h.,  at  15c  

Price,  W.,  chargeman,  2,731  h.  at  27c,  foreman,  825i  h.  at  26c  

Robinson,  G.,  car  repairer,  3,461  h.  at  19c;  Rockwell,  A.,  carpenter,  2,932  h.  at  21c  

Ryder:  J.,  lamp  trimmer,  3,244  h.  at  18c;  V.,  car  cleaner,  3,151  h.  at  16c  

Sellers,  J.,  carpenter,  2,775  h.  at  20c;  Shaw,  J.,  ear  cleaner,  3,415  h.  at  16c  

Shea,  R.,  painter,  2,973  h.  at  26c;  Smith,  H.,  lamp  trimmer,  3,958  h  at  18c  

Soper,  J.,  carpenter,  3,469  h.  at  24c,  Steel,  L.,  ear  repairer,  3,721  h.  at  19c  ,  

Stokes,  J.,  car  cleaner,  4,455  h.  at  16c;  Sullivan,  A.,  helper,  3,165  h.  at  16e  

Taylor,  C,  chargeman,  11.774  m.  at  $80;  'lhompson,  W.,  car  cleaner,  3,560  h.  at  16c  

Thomas:  G.,  carpenter,  3,611  h.  at  21c;  S.,  carpenter,  2,860  h.  at  21c  

Tobin,  A.,  fitter,  3,438  h.,  at  24c;  Turner,  J.,  carpenter,  3,216  h.  at  21c  

Tuft:  J.,  fitter,  3,245  h.  at  22c;  R.,  car  inspector,  3,768§  h.  at  22c  

Wickwire,  D.,  mill  man,  2,931  h.  at  24c;  Williams,  J.,  car  cleaner,  3,192  h.  at  16c  

Wilson,  \V.,  carpenter,  2,742  h.  at  21,  754  at  24c  

Wren,  W.,  car  cleaner,  3,186  h.  at  16c  

Pavment  sunder  $500:  boiler  maker,  248  h.at  27c;  car  cleaners,  10,150  h.  at  13c,  17,978  at  14c, 
1,835  at  15c,  9,125  at  16c;  carpenters,  4,086  h.  at  20c,  4,527  at  21c,  2,052  at  24c;  car 
repairers,  5,272  h.  at  19c;  labourers,  1,407  h.  at  14c;  2,891  at  15c,  3,726  at  16c;  lamp 
trimmers,  3,095  h.  at  16c  

Total,  carried  to  page  W — 213  


I.  C.  Ry.:  Wages:  Moncton  Locomotive  Shop. 

Adams,  W.  J.,  labourer,  115  h.  at  14c,  2,408  at  16c;  Addy,  W.,  E.  carpenter  3,987  h.  at  21c. 

Allanaeh.  Win.,  machinist,  2,937  h.  at  29c;  Anderson,  C.  P.,  pipefitter,  3,697§  h.  at  19c  

Arbing,  N.,  mason,  3,090  h.  at  28c;  Armand,  M.,  tinsmith,  3,248  h.  at  24c  

Arnold,  C.  M.,  tinsmith,  2,841  h.  at  26c;  Arsenault,  John,  machinist,  1,921  h.  at  28c  

Astle,  G.  H.:  locomotive  inspector,  163  h.  at  16c,  369  at  17c;  chargeman,  2,536  h.  at  19c  

Atkinson:  J.,  moulder,  465  h.  at  20c,  2,333  at  23c;  L.,  fitter,  2,865  h.  at  27c  

Barnett,  Thos.,  boilern.aker,  3,944  h.  at  28c  

Barnett,  W.  B.,  fitter,  2,499  h.  at  27c;  Barry,  J.  M.,  b.s.  helper,  3,038  h.  at  17c  

Barton,  J.  H.,  machinist,  2,406  h.  at  28^c;  Bastrache,  M..  ashpitman,  253  h.  at  17c,  334^  at 

18c,  2,760|  at  19c  

Beazley,  H.,  fitter,  2,632  h.  at  29c;  Beck,  Jos.,  asst.  engineer,  1,934  h.  at  15c,  1,130  at  19c. . 

Bell,  A.,  fitter,  2,901  h.  at  22c;  Bellivcau,  A.  O.,  tool  checker,  4,464  h.  at  18c  

Belliveau,  W.  A.,  b.s.  helper,  3342-5  h.  at  17c;  Bennett,  A.  R.,  labourer,  2,870  h.  at  18c  

Bingham,  S.,  machinist,  2,763  h.  at  25c;  Bishop,  S.  H.,  b.s.  helper,  3,050  h.  at  18c  

Bishop,  S.  D.,  tender  fitter,  2,827  h.  at  20c;  Black,  Jas.,  fitter,  2,834  h.  at  28c  

Blackwood:  E.  B.,  fitter,  2,706  h.  at  28c;  Jas.,  machinist,  2,802  h.  at  29c  

Blake,  W.,  labourer,  625  h.  at  14c,  3,128  at  16c;  Bleakney,  C,  fitter,  2,621.5  h.  at  29e  

Bleakney,  W.  D.,  carpenter,  2,902  h.  at  25c;  Boucher,  L.,  tinsmith,  2,815  h.  at  23c  

Boudreau:  Alph.,  machinist,  2,723.5  h.  at  26c;  Ern.,  fitter,  2,818.5  h.  at  29c  

Boudreau:  Max.  L.,  tender  fitter,  2,713  h.,  at  25c;  M.  B.,  fitter,  2,602  h.  at  29c  

Bourgeois:  F.  E.,  oiler,  3,206  h.  at  20c;  F.,  loco,  wiper,  850  h.  at  14c,  2,885  at  16c  

Bourgeois:  L.  T.,  b.s.  helper,  2,934.5  h.  at  18c;  Luc  T.,  tender  fitter,  59  h.  at  18c,  2,554 

at  20c-  

Bourgeois:  Marc,  b.m.  helper,  2,736  h.  at  184  c.,;P.  A.,  machineman,  2,837  h.  at  20c  

Bourque:  G.,  machinist,  2,155  h.  at  284c;  M.  M.,  tube-welder,  690  h.  at  20c,  2,084  at  23c  

Bourque,  W.  G.,  craneman,  475  h.  at  17c,  2,335  at  20c;  Boyd,  A.  G.,  coppersmith,  3,037  h.  at 

28c  

Breau:  A.,  oiler,  529  h.  at  17c,  2,643  at  19c;  E.  J.,  b.m.  helper,  2,679  h.  at  18|c,  71  at  19£c, 

28  at  20c  

Breau,  P.  D.,  b.s.  helper,  3,159.5  h.  at  18c;  Brown,  C.  R.,  b. smith,  2,691  h.  at  26c  

Brown,  F.  M.,  machinist,  2,850h.  at  29c;  Budd,  W.  L.,  fitter,  3,653.5  h.  at  29c  

Bulmer,  C.  N.,  fitter,  2,289  h.  at  28c;  Burlock,  C.  H.,  labourer,  542  h.at  15c,  2,778. Sat  17c. 
Burns,  A.  V.,  moulder,  474  h.  at  22c,  2,274  at  24c;  Cameron,  Miles,  plumber,  2,126  h.at  26c. 
Cameron,  T.,  loco,  wiper,  636  h.  at  14c,  2,754  at  16c;  Carey,  W.  E.,  mach.  apprentice,  239  h. 

at  16c,  2,376  at  20c  

Carsen,  R.  A.,  machinist  apprentice,  2,774  h.  at  25c  

Carter,  H.,  frame  maker,  2,083  h.  at  32c.,;  Case,  W.  P.,  machinist,  2,642  h.  at  26c  

Casey:  Max.,  b. smith,  2,944  h.  at  23c;  Mich.,  craneman,  464  h.  at  20c,  2,304  at  21c  

Chandler,  C.,  cleaner,  etc.,  813  h.  at  16c,  3,667  at  18c;  Chappell,  R.  A.,  boilermaker,  2,685.5  h. 

at  30c...  

Clowater,  A.  W.,  fitter,  2,871  h.  at  26c;  Coates,  H.  M.,  case  hardener,  2,806.5  h.  at  22c  

Coggan,  J.  R.,  dynamo  tender,  374  h.  at  20c,  3,675.5  at  21c;  Coleman,  E.  L.,  machinist, 

2,912  h.  at  29c  

Coleman,  R.  R.,  fitter,  3,184|  h.  at  29c;  Collettc,  O.,  labourer,  3,080  h.  at  19c  

Carried  forward  
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Brought  forward. 


Colpitis,  G.  E.,  b.m.  helper,  3,193  h.  at  I7\c,  174*  at  20c;  Connolly,  P.,  boilermaker,  2,838  h 


at  30c. 


Cormier:  Adolphe,  fitter,  2,344.8  h.  at  27c;  Archie,  fitter,  2,646  .5  h.  at  28c  

Cormier:  C.  E.,  machineman,  2,590  h.  at  23c;  G.  T.,  steamfitter.  2,910  h.  at  20  

Cormier:  L.  D.,  machinist,  2,783  h.  at  28c;  S.  B.,  b.s.  helper,  3,217.5  h.  at  17c,  

Cormier,  V.,  labourer,  582  h.  at  14c,  2,721  at  16c;  Grossman.,  G.  S.,  net  inspector,  591  h.  at 

16c,  2,706  at  17c  .'  ,  

Grossman:  H.  J.,  fitter,  2,455  h.  at  28c;  J.  J.,  tube  cleaner,  729  h.  at  15c,  3,730.8  at  16c  

Crossman,  J.  M.,  helper,  546  h.  at  17c,  2.773  at  18Jc;  Crowhurst,  W.  R.,  machinist,  2,104  h 

at  28c,  62  at  31c  

Cruikshanks,  Jas.,  fitter,  2,883  h.  at  29c;  Cullen,  Wm.,  fitter,  2,899  h.  at  29c  

Cummings,  C.  F.,  fitter,  2,831  h.  at  20c,  inc.,  270  h.  at  4c.;Cummins,  D.,  fitter,  3,492  h  at 


29c. 


Cummins,  Jas 

93 


boilermaker,  2.117.5  hr.  at  30c,  840  at  34.;  Cunningham,  J.,  fitter,  2,936  h 


at  23c. 


Cunningham,  M.,  boilermaker,  3,788.5  h.  at  29c;  Gushing,  J.  W.,  plumber,  3,088  h.  at  26e. . 

Daigle,  Pat.:  unloading  coal  cars,  1,378  at  S3;  labourer,  80  h.  at  14c,  210  at  16c  

Dame,  A.  W„  fitter,  2,695  h.  at  29c;  Davidson,  S.,  boilermaker,  2,988  h.  at  30c  

Dawson:  Ed.,  fitter,  2,788  h.  at  29c;  J.  W.,  fitter,  2,602  h.  at  26c  

Day,  Gordon,  fitter,  2,887  h.  at  29c;  DeGrace,  R.,  machinist,  2,209  h.  at  28c  

Degrace,  W.  L.,  machinist,  2,791  h.  at  30c  

Delahurst,  J.,  machinist,  3,259.5  h.  at  29c;  Delaney,  W.  J.,  fitter,  2,840  h.  at  29c  

Delay,  J.,  boilermaker,  2,886  h.  at  30c;  Dobson,  J.  C.,  carpenter,  2,769  h.  at  24c  

Doige,  T.,  chargeman,  434  h.  at  20c,  2,122  at  22c;  Doiron,  T.  H.,  tinsmith,  563  h.  at  16c, 

2,431  at  17c  

Doiron,  T.  P.,  pipe  fitter,  2,668  h.  at  27£c;  Donahoe,  J.  W.,  flange  heater,  2,687.5  h.  at  20c. 

Donahoe,  T.,  fitter,  2,530.5  h.  at  26c;  Donnelley,  R.,  floorman,  2,821  at  20c  

Doueett,:  Alb.,  machinist,  2,800  h.  at  28c;  Geo.,  fitter,  2,891,  h.  at  26c  

Doucett:  M.  J.,  apprentice,  2,717  h.  at  26c;  Thos.,  engineer,  3,819.5  h.  at  24c  

Dowd,  Peter,  fitter,  2,590  h.  at  26c;  Drisdale,  P.,  shipper,  609  h.  at  18c,  2,333  at  20c  

Duncan,  C.  T.,  machinist,  2,767.5  h.  at  30c;  Dupie,  Alf.,  2,806  h.  at  18c,  85  at  20c  

Dupuis,  T.  D.,  helper,  2,951  h.  at  22c;  Duxberry,  W.,  machinist,  3825.5  h.  at  29c  

Eddington,  Thos.,  boilermaker,  2,926.5  h.  at  26c;  Elliott,  F.  A.,  boilermaker,  2,673  h.  at  30 
Ferguson:  A.  D.,  labourer,  678  h.  at  14c,  1,045  at  17c,  1,732  at  18c;  C.  B.,  machinist  ,3,152 

h.  at  29c  

Ferguson,  J.  H.;  loco,  wiper,  626  h.  at  15c;  3.258.5  at  16c;  Flemming,  J.  B.,  machinist,  2,796  h. 


at  31c 


Fogarty:  E.  J.,  boilermaker,  2,906.5  h.  at  30c;  H.  J.,  fitter,  2.5.50  h.  at  24c  

Foley,  E.  J.,  b.m.  helper,  2,670  h.  at  18£c,  40  at  19^c;  Force,  T.  st.  fireman,  767  h.  at  16c. 

2,809  at  17c,  660  at  19c  

Foster,  T.,  loco,  inspector,  647  h.  at  19c,  3,729.5  at  20c;  Fowler,  B.,  fitter,  2,843  h.  at  26c. . . 
Fournier,  D.:  firebuilder,  082  h.  at  16c,  3,273i  at  17c;  increase  for  1910-11,  1,113  h.  at  lc. . . 

Fram,  R.  D.,  fitter,  3,047.5  h.  at  28c;  Fraser,  H.  A.,  machinist,  2,625  h.  at  25c  

Fraser,  J.  A.,  machinist,  2,738  h.  at  29c  

Fraser,  J.  A.,  fitter,  2,830  h.  at  28c;  Gagnon,  F.  X.,  tinsmith,  2,668  h.  at  26c  

Gaddis,  R.  H.,  tinsmith,  2,749  h.  at  28c;  relieving,  856  39  

Gaskin,  C.  W.,  cleaner,  704  h.  at  13c.  3.530.5  at  16c;  Gaudet.  Am.,  tinsmith,  2.639  h.  at  24c 

Gaudet:  E.  J.,  carpenter.  2,869  h.  at  20c;  H.  J.,  2,323  h.  at  23c  

Geldert,  O.,  fitter,  2,886  h.  at  26c;  Gillard,  J.,  fitter,  2,538  h.  at  29c,  200  at  35c  

Gillespie:  C.,  fitter,  2,835  h.  at  29c;  E.  P.,  wireman.  3,134  h.  at  24c  

Gillespie:  H.  G.,  apprentice,  495  h.  at  16c,  2,374  at  20c;  Jas.,  machinist,  2,909  h.  at  29c. 

sundry  §17.10  

Gillespie,  John,  chargehand,  2,928  h.  at  35c;  Good,  A.  G.,  machinist,  2,727  h.  at  29c  

Goodall,  W.  W.,  sty.  engineer,  3,457-5  h.  at  24c;  Goguen,  E.  M.,  cranemen,  2,771  h.  at  20c 

Goguen,  J.  L.,  watchman:  April-May,  at  $45;  June-Mar.,  3,965  h.  at  16c  

Goguen,  P.,  sty.  engineer,  599  h.  at  18c,  3,265-5  at  19c;  Gordon,  S.,  machinist,  2,913  h.  at  29c. 

Gould,  A.,  machinist,  2,782  h.  at  28c;  Gourley,  M.  B.,  machinist,  2,760  h.  at  29c  

Gourley,  R.,  machinist,  2,905  h.  at  29c;  Govang,  Wm.,  labourer,  567  h.  at  14c,  3,109  at  16c. 
Graham,  C.  E.,  apprentice,  1,698  h.  at  16c,  1,160 at  20c;  Grant,  C.,  machinist,  2,289  h.  at  29c 


9  at  3c. 


Gross,  F.,  chargeman,  2,838  h.  at  35c;  Gunning,  J.  S.,  chargeman,  2,090  h.  at  30c  

Hadden,  Win.,  machinist,  2,615  h.  at  29c;  Haines,  A.,  pipe  fitter,  3,296-5  h.  at  26c  

Haines:  J.  R.,  car  repairer,  513  h.  at  18c,  2,818-5  at  19c;  W.  B.,  machinist,  2,841  h.  at  29c. 

Haley,  E.,  boilermaker,  2,582  h.  at  30c;  Hampton,  J.  H.,  machinist,  2,400  h.  at,  29c  

Hampton,  John,  machinist,  2,586-5  h.  at  27c;  Hannah,  D.,  chargeman,  2,721  h.  at  28c. . . 

Harris,  F.  E.,  b.s.  helper,  2,821  h.  at  22c;  Hayes,  J.,  machineman,  2,810  h.  at  19c  

Havter,  J.  W.,  machinist,  2,785-1  h.  at  30c;  Hayward,  G.,  brass  finisher,  2,926  h.  at  29c. . . 
Hebert:  Jos.,  helper,  474  h.  at  16c,  2,472  at  18c;  Phil.,  sty.  fireman,  450  h.  at  19c,  2,398  at 
21c  


Hicks:  C.  R.,  labourer,  733  h.  at  14c,  3,413-75  at  16c;  H.  H.,  fitter,  2,877  h.  at  29c  

Hinch,  E.  J.,  fitter,  1,951  h.  at  27£c;  Hollihan,  J.  ML,  tinsmith,  2,780  h.  at  22c  

Hopper,  W.  J.,  machinist,  2,208  h.  at  27c;  Horseman,  H.  J.,  tender  fitter,  2,772  h.  at  20c. 

Carried  forward  


S  cts. 
48,076  85 


1,445  06 
1,374  11 

1.177  70 

1,326  22 

1,071  42 

1,393  68 

1,214  14 

1.676  78 

1,589  70 

1,596  13 
1,901  56 

4.178  80 

1.677  95 

1.485  04 
1,455  75 

837  30 
1,768  85 
1,530  36 

1,056  98 
1,271  20 
1,222  13 
1,535  66 
1,623  10 
1,249  62 
1,352  33 
1,758  63 
1,562  79 

1,498  42 

1.482  02 

1.483  95 

1,227  41 
1,608  01 

676  74 
1,509  54 

794  02 

1.486  08 
826  15 

1,289  76 

1.108  09 
1,556  38 
1,574  31 

1,414  71 
1,815  63 
1,384  00 
724  40 
1,573  04 
1,579  36 
1,419  27 

1,167  76 
1,620  30 
1,615  44 
1,451  75 
1,470  60 
1,460  23 
1,154  52 
1,684  07 

1.109  88 
1,483  15 
1,148  12 
1,150  GO 


133,957  55 
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I.  C.  Ry.:  Wages:  Moncton  Locomotive  Shop — Continued. 
Brought  forward  


Horseman,  T.,  tender  fitter,  2,793  h.  at  20c;  Houghton,  8.,  blacksmith,  2,490  h.  at  27c. . . . 
Houlihan,  M.,  boilermaker,  2,852  h.  at  30c;  Hutchinson,  Ed.,  machineman,  2,911  h.  at  24c. 

Hutchinson,  F.,  b.m.  helper,  3.103  h.  at  18£c;  Jamieson,  A.  J.,  fitter,  2,816  h.  at  26c  

Jamieson,  H.  A.,  labourer,  3,002  h.  at  17c;  Janowye,  H.,  machinist,  2,751  h.  at  29c  

Jardine,  A.  R.,  lock  repairer,  3.397  h.  at  29c;  Jones,  C.  W.p  helper,  2,790  h.  at  20c  

Johnston,  John:  fitter,  1.620  h.  at  29c;  ehargeman,  69  h.  at  29c,  1,255  at  35c  

Keith,  B.  B..  fitter,  2,985  h.  at  28c;  Kelly,  H.,  fitter,  4,015  h.  at  29c  

Kelly:  H.  M.,  machineman,  2,975-5  h.  at  20c;  Ja3.,  machineman,  2,724  h.  at  26c  

Kennedy:  G.  H.,  machinist,  2,387  h.  at  28|c;  J.  A.,  sty.  engineer,  4,049  h.  at  24c  

Kennedy:  John,  tinsmith,  2,953-5  h.  at  26c;  Jos.,  machinist,  2,757  h.  at  28c  

Killam:  F.  L..  tinsmith,  2,735  h.  at  21c;  W.  B.,  fitter,  2,811  h.  at  21c  

King,  Ed.,  machinist,  2,761  h.  at  29c;  Kinnie,  G.,  fitter,  3,009  h.  at  29c  

Landry,  T.,  fitter,  2.613  h.  at  28c;  Langille,  Chas.,  fitter,  2,860  h.  at  29c  

Lantagne,  Cyrus,  boilermaker,  3,727-5  h.  at  18c;  Leaman,  Alex.,  machinist,  2,763  h.  at  285C. 

Leaman:  Alf.,  a.b.  tester,  2,672  h.  at  29c,  79  at  3c;  G.  H.,  machinist,  2,691  h.  at  26c  

Lean,  E.,  a.b.  fitter.  4,197-5  h.  at  28c;  Leger,  N.,  carpenter,  2.903  h.  at  25c  

Leblanc:  B.,  machine  man,  2,598  h.  at  21c;  D.  T.,  oiler,  539 £  h.  at  21c.  2,956  at  22c  

Leblanc:  Ed.,  blacksmith,  2,906  h.  at  24c;  Hv.,  craneman,  479  h.  at  17c,  2,445  at  20c. . . . 
Leblanc:  H.  D.,  loco,  carpenter,  2,813  h.  at  21c;  H.  L.,  helper,  2,779  h.  at  18|c,  45  at  19ic, 

10  at  20c  

Leblanc:  Hyp.,  blacksmith,  3,020  h.  at  20c;  J.  D.,  loco,  carpenter,  3,870  h.  at  21c  

Leblanc:  J.  T.,  steam  fitter,  3,123-5  h.  at  23c;  to.  D.,  tinsmith,  2,445  h.  at  26c  

Leblanc:  S.  T.,  boilermaker,  2,935-5  h.  at  30c;  Stan.,  fitter,  2,557  h.  at  26c  

Leblanc:  Syl.,  pipe  fitter,  3,658-5  h.  at  21c;  T.  S.,  labourer,  792  h.  at  14c,  3,864  at  16c. . 

Leblanc:  T.  L.,  fitter,  2,851  h.  at  27£c;  T.  P.,  fitter,  2,660  h.  at  24c  

Lefurgcy,  J.  D.,  blacksmith,  2,337  h.  at  26c  

Lockhart:  D.,  machinist,  2,789  h.  at  28c;  T.  M.,  blacksmith,  2,798  h.  at  24c  

Long,  Chas.:  fitter,  1,348  h.  at  29c;  ehargeman,  1,773  h.  at  35c;  sundry,  $3.90  

Long,  Jas.,  blacksmith,  2,922  h.  at  27c;  Loomer,  H.  N.,  helper,  2,859  h.  at  29c  

Lutes:  B.  W.,  machinist,  2,126  h.  at  27c;  Chas.  E.,  fitter,  2,841-8  h.  at  26c  

Lutes:  Chas.  S.,  furnaceman,  570  h.  at  18c,  2,786  at  20c;  Wm.,  a.b.  fitter,  3,226  h.  at  19c. . 
Mahoney,  J.,  frame  repairer,  732  h.  at  14c,  3,389  at  15c;  Maillett,  A.,  fire  builder,  653  h.  at 

15c,  3,363  at  16c  

Malcolm,  D.:  fitter,  3,619  h.  at  29c,  148  at  35c;  sundry,  $4.95  

Manning,  G.  H.,  fitter,  2,589  h.  at  27c;  Marshall,  I.  L.,  labourer,  532-5  h.  at  14c,  926  at  16c, 

1,661  at  17c,  578  at  lCc  

Masorele,  Jos.,  asst.  boilerwasher,  622  h.  at  15c,  3,168-5  at  16c;  Mather,  Wm.,  machinist, 

2,932  h.  at  29c  

Meahan,  Mel.,  valve  grinder,  2,533  h.  at  285c;  Melanson,  C.  A.,  machineman,  2,845  h.  at  21c. 

Melanson:  D.  A.,  frame  repairer,  2,771  h.  at  25c;  D.  J.,  blacksmith,  2,563  h.  at  25c  

Melanson:  Fred.,  labourer,  632  h.  at  14c,  2,788  at  16c;  H.,  machineman,  2,685  h.  at  21c. . . . 
Melanson:  J.  F.,  machinist,  2,930  h.  at  28c;  Otto,  machineman,  2,787  h.  at  19c  

Melanson,  P.  B.:  truck  repairer,  780  h.  at  15c,  3,042  at  17c;  sty.  fireman,  780  h.  at  19c  

Melanson,  P.  J.,  helper,  2,883  h.  at  17c,  77  at  20c;  Mellish,  M.,  helper,  1,308-5  h.  at  20c, 
1,550  at  28c    

Milner,  W.  L.,  machinist,  2,944  h.  at  29c;  Mitchell,  E.  H.,  fitter,  2,316  h.  at  29c,  424  at  35c. 

Mitchell:  F.  R.,  boilermaker,  2,934  h.  at  30c;  H.  A.,  apprentice,  652  h.  at  16c,  2,049  at  20c. 

Mitchell,  R.  A.,  fitter,  2,935  h.  at  27c;  Milton,  E.  J.,  tinsmith,  2,642  h.  at  25c  

Moore:  Chas.,  fitter,  2,654  h.  at  21c;  J.  A.,  blacksmith,  2,822  h.  at  26c  

Morrell:  A.,  tube  cleaner,  1,222  h.  at  16c,  1,798  at  17c;  F.  L.,  labourer,  800  h.  at  14c,  3,645 
at  16c  

Morrell,  Geo.,  labourer,  729  h.  at  14c,  3,377-5  at  16c;  Mullins,  Ern.,  helper,  2,906  h.  at  18c 

Mullins:  H.  H.,  machineman,  3,231  h.  at  17c;  Wm.,  fitter,  2,540  h.  at  28c,  10  at  2c  

Mulroney,  M.,  moulder,  459h.  at  22c,  2, 464-5at  24c;  Murphy,  Wm.,  tube  cleaner,  2,715  h.  at 
18|c  

Murray:  F.,  pipe  fitter,  3,103  h.  at  20c;  Peter,  spring  maker,  2,740  h.  at  31c  

McAllister:  J.  J.,  tinsmith,  2,819-5  h.  at  25c;  W.  O.,  machinist,  2,632  h.  at  28c  

McArdle,  T.,  boilermaker,  3,470-5  h.  at  29c,  88  at  34c;  McCarthy,  C.  J.,  2,764  h.  at  28^c. . 

McCarthy,  J.  H.,  b.s.  helper,  2,962  h.  at  18c;  McClintock,  C,  boilermaker,  2,745  h.  at  30c 

McClintock,  J.,  repairer,  442  h.  at  18c,  2,152  at  20c;  McClure,  W.  C,  fitter,  2,703  h.  at  29c 

McCourt,  M.  B.,  machinist,  2,428  h.  at  27§c;  McCoy,  Wm.,  boilermaker,  2,252  h.  at  30c, 
575  at  33c  

McDonald:  Alex.,  steamfitter,  2,655  h.  at  23c;  H.,  helper,  3,080  h.  at  18c  

McDonald,  Archie:  labourer,  556  h.  at  14c,  1,314$  at  16c;  craneman,  1,885  h.  at  20c  

McDonald:  Jas.,  blacksmith,  2,638  h.  at  29c;  Wm.,  blacksmith,  2,678  h.  at  28c  

McDougall:  A.  D.,  boilermaker,  3,180  h.  at  30c;  G.  A.,  painter,  2,504  h.  at  22c  

McFarlane:  G.,  blacksmith,  2,924  h.  at  27c;  L.  P.,  "machinist,  2,878-5  h.  at  29c  

McKay,  J.  W.,  carpenter,  2,928  h.  at  23c;  McKendrick,  J.,  ehargeman,  3,120  h.  at  34c  

McKenzie:  D.,  fitter,  2,806  h.  at  29c;  H.,  fitter,  3,347  h.  at  29c  

McKenzie,  H.  R.,  machinist,  847  h.  at  29c,  1,756  at  33c;  McKinnon,  F.  D.,  fitter,  2,785  h. 
at  25c  

McKinnon:  M.,  boiler  washer,  3,458  h.  at  18c;  Wm.,  blacksmith,  2,526  h.  at  28c  


1,533  05 
1,165  05 
665  16 
1,514  86 
1,504  88 
1,624  25 
1,734  24 
1,784  38 

1,521  36 
1,329  72 


Carried  forward   220,364  34 
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I.  C.  Ry.:  Wages:  Moncton  Locomotive  Shop — Continued. 


Brought  forward. 


McKusey,  F.,  machinist,  50  h.  at  26c,  2,875§  at  29c  

McLaren.  Ed.,  boilermaker,  2,264  h.  at  30c;  McLellan,  Jas.,  fitter,  2,569  h.  at  28Jc  

McNairn,  L.,  machinist,  2,891  h.  at  29c;  McNevin,  J.,  moulder,  460  h.  at  25c,  2.255  at  27c. 

300  at  34c  

McNevin,  W.  H.,  fitter,  2,853-7  h.  at  23c;  McPhcrson,  G.  W.,  machinist,  2,551  h.  at  27c. 

McPherson,  R.:  tender  fitter,  3,757-5  h.  at  24c;  sundry,  $11.65  

McQuarrie,  C  blacksmith,  2,819  h.  at  28c;  McStay,  W.  F.,  fitter,  2,784  h.  at  29c  

McWilliams,  H.,  machineman,  466  h.  at  16c,  2,381  at  18c;  Xash,  J.,  fitter,  3,523  h.  at  22c 

Nickerson,  R.  W.,  fitter,  2,949  h.  at  29c;  Osborne,  S.,  fitter,  2,398  h.  at  22^c  

O'Brien,  W.  J.,  boilermaker,  2,810  h.  at  30c;  O'Lcary,  John,  boilermaker,  2,799  h.  at  30c 

O'Neil:  Chas.,  boilermaker,  2.263  h.  at  30c;  Harry,  boilermaker,  2,582  h.  at  30c  

O'Neil:  John,  boilermaker,  2.807  h.  at  26c;  W.  J.,  boilermaker.  2,127  h.  at  25c  

Oulton,  G.  A.,  tube  cutter,  2,402  h.  at  22c;  Parkinson,  J.  W.,  labourer,  513  h.  at  16c,  2,610 


at  18c. 


Pearson,  P.  G.,  fitter,  2,847  h.  at  29c;  Penjelley,  H.  H.,  apprentice,  2,819  h.  at  29c  

Perrigo,  J.,  fitter,  3,020  h.  at  28c;  Phalen,  M.,  fitter,  2,824  h.  at  22c  

Power,  Geo.  E.,  labourer,  710  h.  at  14c,  603  at  16c,  2,858|  at  17c  

Power.  H.  X.,  sty.  fireman,  &c,  3,811  h.  at  18c;  Price,  G.,  fitter,  2,878  h.  at  29c  

Price,  Eph.:  watchman,  2  m.  at  $50,  3,875  h.  at  16c  

Proctor,  W.  J.,  b.s.  helper,  3,031  h.  at  17c:  Prosser,  J.  E.,  helper,  3,427  h.  at  17c  

Rae,  X.:  flangeman,  2,413  h.  at  34c;  acting  foreman,  2-355  m.  at  $105  

Ramsav,  W.  W.,  b.s.  helper,  2,869  h.  at  18c;  Richard,  A.,  fitter,  2,888  h.  at  29c  

Richard:  F.,  carpenter,  50  h.  at  22c,  2,768  at  25c;  H.,  net  inspector,  C*6-5  h.  at  16c,  3,062 

at  17c  

Ritchie,  J.,  machinist,  2,939  h.  at  29c;  Riley,  J.  E.,  fitter,  2,S40  h.  at  27c  

Ripplev,  R.,  fitter,  2,844  h.  at  29c;  Robinson,  J.  H.,  fitter,  2,451  h.  at  29c  

Rogers,  W.  R.,  machinist,  2.963-5  h.  at  26c;  Roy,  I.,  fitter,  2,746  h.  at  29c  

Rushton,  J.  D.,  wireman,  3,320i  h.  at  22c  

Sackler,  V.,  machineman,  639  h.  at  16c,  3,271  at  17c;  Sands,  R.,  machinist,  2,837  h.  at  29c 

Sands,  W.  T.:  machinist,  April-Feb.,  2,594  h.  at  32c,  March  $85;  sundry,  §18.10  

Scott:  Geo.,  machinist,  2,749  h.  at  28c;  Geo.,  chargeman,  2,877  h.  at  35c  

Seaman.  H.,  fitter,  2,800  h.  at  28^c;  Seeley,  F.,  sty.  engineer,  610  h.  at  18c,  3,095  at  19c  

Sewell,  E.  B.,  machinist,  2,445  h.  at  24c;  Sherwood,  A.,  fitter,  2,788  h.  at  29c  

Smith:  Ernest,  journal  packer,  1,965  h.  at  17c,  1,578  at  19c;  Fenwick,  foreman,  466  h.  at 

32c,  2.254  at  34c  \  

Snider,  W.  W.,  helper,  2,980  h.  at  18£c;  Sonier,  C.,  boilermaker,  2,998  h.  at  28c  

Sonier:  J.  P.,  helper,  2,706^  h.  at  18§c,  30  at  19§c;  Tim.,  helper,  2,413  h.  at  18ic,  8  at  19Jc, 

440  at  22c...  

Steadman,  H.  E.,  steamfitter,  2,791  h.  at  23c;  Steeves,  A.  W.,  tender  fitter,  1,895  h.  at  20c, 
799  at  23c 

Steeves:  Chas.,  springmakcr,  2,764  h.  at  28c,  100  at  31c;  C.  M.,  a.b.  tester,  2,851  h.  at  2S|c. 
Steeves:  G.  C,  cleaner,  751  h.  at  13c,  3,077-5  at  16c;  J.  X.,  framemaker,  2,793  h.  at  32c, 

sundry  §12.48  

Steeves:  J.  S.,  sty.  fireman,  632  h.  at  15c,  2.610  at  17c;  Mel.,  fitter,  2,799  h.  at  29c  

Steeves:  N.  L.,  fitter,  2,612  h.  at  29c;  S.,  blacksmith,  2,877  h.  at  28c  

Stewart,  Wm.,  watchman,  655  h.  at  16c,  3,196-5  at  17c  

Storev,  J.  E.,  watchman,  April-Mav,  at  $47.50;  June-Mar.,  3,945-6  h.  at  16c  

Strayhorn,  C,  labourer,  610  h.  at  14c,  2,841  at  16c;  Studd,  H.  C,  fitter,  2,715  h.  at  26c. . 

Sullivan:  A.  M.,  labourer,  676  h.  at  15c,  3.154  at  17c;  Chester,  fitter,  2,365  h.  at  29c  

Sullivan:  H.  O.,  apprentice,  948  h.  at  16c,  2,002  at  20c;  Jas.,  helper,  2,887^  h.  at  18§c,  197 

at  19-ic.  10  at  20c  

Surrette:  c!,  fitter,  2,836  h.  at  26c;  Geo.,  454  h.  at  14c,  1,911$  at  16c,  904  at  17c  

Sutton,  William,  fitter,  2,723  h.  at  26c;  Swanson,  John,  machinist,  2,565  h.  at  29c  

Sweet,  O.,  labourer,  666  h.  at  14c,  3,445  at  16c;  Taylor,  A.  M.,  tool  drawer,  2,917  h.  at  29c. 

Taylor:  F.  L.,  boilermaker,  2,913  h.  at  30c;  O.,  helper,  3,421.5  h.  at  18J-c  

Teed,  H.  B.,  machinist,  2,923  h.  at  29c;  Thibodeau,  S.,  blacksmith,  3.236  h.  at  26c,  increase 


$5.19. 


Tobin,  Wm.,  machinist,  2,546  h.  at  29c;  Tout,  W 
Tower:  C,  r.  r.  keeper,  465  h.  at  15c,  3,429  at  16c: 


H.,  brass  finisher,  2,757  h.  at  29c  

H.E.,st'y  fireman,  702  h.  at  15c,  2,823.5 


at  17c. 


Trites:  F.  B,  machinist,  2,893  h.  at  28c;  G.,  hammerman,  2,905  h.  at  18c  

Trites:  J.  E.,  fitter,  2,597  h.  at  29c;  J.  J.,  labourer,  791  h.  at  14c,  2,780  at  16c,  780  at  19c. . . 

Trites:  D.  H.,  brass  finisher,  2,582  h.  at  29c;  S.,  fitter,  2,846  h.  at  29c  

Trites,  T.  A.,  chargeman,  4,022.5  h.  at  29c;  Tucker,  Geo.,  pipe  fitter,  3,026  h.  at  23c  

Union,  Wm.,  boilermaker,  2,930  h.  at  29c;  Vanbuskirk,  C,  helper,  3,876.5  h.  at  18^c  

Votour:  G.  H.,  pipe  fitter,  3,662  h.  at  18c;  L.,  machineman,  491  at  17c,  2,353.5  at  18c  

Vye,  B.  D.,  fitter,  2,512  h.  at  27c;  Wallace,  A.,  helper,  3,193!  h.  at  L8}c.,  52  at  20c  

Wallace,  G.,  blacksmith,  2,849  h.  at  24c;  Walsh,  T.,  chargeman,  2,741  h.  at  35c  

Walsh,  T.  F.,  fitter,  2,945  h.  at  29c;  Walters,  W.  G.,  machinist,  2,729  h.  at  29c  

Warman,  W.  A.,  storeman,  1.076  m.  at  $45,  9.951  at  $47.50  

Weatherby,  John,  steamfitter,  12  h.  at  19c,  2,761  at  21c;  Weldon,  J.  C,  fitter,  3,998.5  h.  at 
29c  


Carried  forward. 


$  cts. 

220,364  34 

846  89 
1,411  37 

1,664  25 
1,345  11 
913  45 
1,596  68 
1,278  20 

1.394  78 
1,682  70 
1,453  50 
1,261  57 

1,080  32 
1,643  14 
1,466  88 

681  82 
1,520  61 

720  00 
1,097  86 
1,067  68 
1,353  94 

1,325  38 
1,619  11 
1,535  55 
1,566  85 

730  51 
1,481  04 

933  18 
1,776  67 

1.495  85 

1.395  33 

1,549  35 
1,390  72 

1,051  27 

1,204  70 
1,617  46 

1.496  27 
1,350  21 
1,563  04 

048  20 
726  30 
1,245  86 
1,323  43 

1,126  69 
1,260  44 
1,451  83 
1,490  37 
1,506  88 

1,694  22 
1,537  87 

1,203  69 
1,332  94 
1,456  87 
1,574  12 
1,862  51 
1,566  85 
1,166  27 
1,279  44 
1,643  11 
1,645  46 
521  14 

1,741  66 

301,933  73 
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I.  C.  Ry.:  Wages:  Moncton  Locomotive  Shop— Concluded. 


Brought  forward . 


White,  c-.  steamfitter,  20  h.  at  16e.,  2,635  at  21c.;  O.,  et'y  fireman,  783  h.  at  16c,  3,964  at 
17c  


Whitehead,  L.,  fitter,  2,721  h.  at  24^'-;  Wilcox,  M.,  apprentice,  1,710  h.  at  18c,  944  h.  at  21c 

Wilcox:  D.,  machineman,  2,715  h.  at  19c;  W.  J.,  fitter,  3,934  h.  at  27c  

Willis,  J.,  machinist,  3,158.5  h.  at  29c;  Wilson,  F.,  painter,  3,126  h.  at  19c  

Withcll,  J.  P.,  fitter,  2,641  h.  at  29c;  Woods.  W,  J.,  tinsmith,  2,689.5  h.  at  26c  

Wortman,  J.  C,  carpenter,  2,765  h.  at  23c  

Sundry  payments  under  $500  


Total,  carried  to  page  W — 213. 


I.  C.  Ry.:  Wages:  Moncton  Car  Shops. 

Akcrly,  F.,  carpenter,  2,802  h.  at  23c;  Allanach,  J.  T.,  carpenter,  2,841  h.  at  24c  : . . 

Armour:  G.,  painter,  2,798  h.  at  25c;  M.,  painter,  2,835  h.  at  25c  

Arsenault,  T.  P.,  carpenter,  2,748.4  h.  at  25c;  Auffrey,  T.  F.,  3,431  h.  at  21c  

Babineau:  A.  D.,  painter,  2,780  h.  at  25c;  Frank,  carpenter,  2,904  h.  at  18c;  C.  B.,  painter, 

2,919  h.  at  19c;  P.,  car  repairer,  2,638.5  h.  at  21c;  T.,  carpenter,  2,415  h.  at  23c  

Baird,  D.,  carpenter,  2,928.2  h.  at  25c;  Balser,  E.,  carpenter,  2,705  h.  at  24c  

Balser,  W.  A.,  machineman,  2,805.5  h.  at  22c;  Bannister:  R.  G.,  car  repairer,  2,758  h.  at 

20c;  Roland,  car  repairer,  2,686  h.  at  21c  

Barnett,  Alex.,  chargeman,  2,674.8  h.  at  28c;  Beaumont,  W.  B.,  carpenter,  2,508  h.  at  25c. 
Bears,  J.  H.,  carpenter,  2,737  h.  at  24c;  Bedford,  J.,  chargeman,  2,026  h.  at  28c,  3.593  m. 

at  $94.50;  Bell,  D.  P.,  car  inspector,  3,945.5  h.  at  22c  

Belliveau:  A.  J.,  car  repairer,  2,923.5  h.  at  19c;  C.,  car  repairer,  2,678  h.  at  20c;  D.  H.,  car 
repairer,  2,783  h.  at  18c;  E.  F.,  car  repairer,  2,503  h.  at  21c;  L.,  carpenter,  2,562  h.  at 

24c;  P.,  carpenter,  2,961.5  h.  at  21c;  P.  M.,  carpenter,  2,607  h.  at  23c  

Belyea,  A.  W.,  gas  man,  4,619-5  h.  at  20c;  Bennett,  H.,  car  repairer,  2,002  h.  at  19c,  995  at 

22c;  Berry,  J.  W.,  car  repairer,  3,029.5  h.  at  19c  

Biggar,  D.  A.,  carpenter,  2,927  h.  at  23c;  Bingham:  Jos.,  machineman,  2,913  h.  at  23c; 

Wm.,  car  repairer,  2,570  h.  at  20c  

Booth,  Wm.,  carpenter,  2,898  h.  at  24c;  Boudreau:  A.,  carpenter,  2,853  h.  at  21c;  A.  A., 
lamp  trimmer,  3,044.5  h.  at  18c;  C,  carpenter,  2,547  h.  at  25c;  Jacob,  car  repairer, 
2,842  h.  at  21c;  Max,  carpenter,  2,693  h.  at  22c;  T.  P.,  car  repairer,  2,902  h.  at  19c 

Thos.,  carpenter,  2,865  h.  at  25c  

Bourgeois:  A.,  machineman,  2,959.2  h.  at  21c;  J.  J.,  carpenter,  2,932  h.  at  25c;  Marcel, 
pattern  maker,  3,015  h.  at  27c;  Morris,  pipe  fitter,  2,576.5  h.  at  23c;  R.,  earpwiter, 

2,850  h.  at  25c  

Bourque:  A.,  painter,  2,973  h.  at  19c;  E.,  carpenter,  2,932  h.  at  25c;  F.,  carpenter,  2,7.37  h 
at  21c;  J.  E.,  car  repairer,  2,356  h.  at  19c;  J.  J.,  machineman,  2,619  h.  at  22c;  Thaddy, 

car  repairer,  2,837  h.  at  21e  

Bray,  Jos.,  machineman,  2,613  h.  at  23c;  Breau,  E.  D.,  car  carpenter,  3,548.6  h.  at  21c 
Brown:  J.  H.,  stationary  engineer,  2,997  h.  at  22c;  M.  R.,  carpenter,  2,591  h.  at  25c. . . 

(  ameron,  Alex.,  carpenter,  2,847  h.  at  23c  

Carlisle,  Jas.,  car  repairer,  3,879.6  h.  at  21c;  Carter,  T.  W.,  carpenter,  2,383  h.  at  24c... 

Casey,  T.  M.,  carpenter,  2,628  h.  at  24c;  Chapman,  R.,  chargeman,  2,921  h.  at  23c  

Clarke,  J.  M.,  carpenter,  2,734  h.  at  25c;  Cochrane,  Thos.,  carpenter,  2,989  h.  at  25c. . . 
Coleman,  F.  F.,  carpenter,  3,380.2  h.  at  23c;  Collins,  C.  H.,  pattern  maker,  1,538  h.  at  27c, 

1,425  at  34c;  Comeau,  E.,  carpenter,  2,931  h.  at  25c  

Cormier:  Alfred,  carpenter,  2,601.5  h.  at  21c;  C.  D.,  car  repairer,  2,801  h.  at  18c;  C.  A., 
carpenter,  2,666  h.  at  21c;  C.  V.,  chargeman,  3,065.5  h.  at  24c;  D.  O.,  carpenter,  3,022  h. 
at  21c;  F.,  car  repairer,  2,727.5  h.  at  20c;  H.,  car  inspector,  3,680  h.  at  26c;  J.  D.,  car 
repairer,  3,842  h.  at  19c;  Jos.,  carpenter,  3,016  h.  at  21c;  J.  D.,  carpenter,  2,558  h.  at 
23c;  O.  P.,  painter,  2,837  h.  at  20c;  Philias,  carpenter,  2,873  h.  at  21c;  Z.  D.,  carpenter, 

2,857  h.  at  25c  

Cote,  Ed.,  carpenter,  3,006  h.  at  22c;  Cove,  J.  M.,  painter,  2,985  h.  at  25c  


car- 


T., 


(  toy,  N.,  chargeman,  3,020-5  h.  at  28c;  Crandall,  Alf.,  painter,  2,783  h.  at  24c  

( 'randall,  J.  W.,  carpenter,  2,219  h.  at  26c;  Grossman,  M.,  carpenter,  2,525.4  h.  at  23c 
Dawson,  P.,  car  inspector,  4,185-5  h.  at  22c;  Day:  J.  R.,  carpenter,  2,579  h.  at  24c;  S 

penter,  2,310.7  h.  at  22c  

Doige,  Jas.,  machineman,  2,820  h.  at  23c;  Doirion:  F.  P.,  carpenter,  2.897  h.  at  23c;  F 

carpenter,  2,869  h.  at  20c  

Donlan,  E.  P.,  cleaner,  2,944-8  h.  at  18c;  Dougie,  P.,  saw  filer,  2,508  h.  at  26c  

Downie,  Geo.,  car  inspector,  3,674.5  h.  at  24c;  Drisdale,  P.,  machineman,  2,895  h.  at  21c 

Duff:  D.,  paint  burner,  2,881  h.  at  18c;  L.,  brass  polisher,  2,860  h.  at  18c  

Duke,  J.  W.,  painter,  2,806  h.  at  24c;  Dupuis:  A.,  helper,  2,886  h.  at  19c;  D.  O.,  carpenter 

2,949.5  h.  at  23c;  Max.,  car  repairer,  2,961  h.  at  21c  

Edgett:  A.  H.,  car  repairer,  2,909  h.  at  19c;  W.  A.,  machineman,  2,805  h.  at  23c  

Elder,  Chas.,  carpenter,  2,854  h.  at  25c;  Elliott,  Thos.,  car  repairer,  2,735  h.  at  20c;  W.  D., 

car  repairer,  2,867.5  h.  at  18c  

Embree,  Thos.,  carpenter,  2,823.33  h.  at  25c;  Fairweather,  A.,  car  repairer,  3,423  h.  at  21c. 


$  cts. 

301,933  73 


1,355  71 
1,172  70 
1,578  03 
1,509  91 
1,466  03 
635  95 
88,669  48 


398,321  54 


1,326  30 
1,408  25 
1,407  74 

2,881  89 
1,381  25 

1,732  83 
1,375  94 

2,431  71 


3,954  05 
2,098  78 
1,857  19 

4,936  30 
3,473  62 


3,492  20 
1,346  21 
1,307  09 
654  81 
1,386  65 
1,302  55 
1,430  75 

2,409  97 


8,319  68 
1,407  55 
1,513  66 
1,157  79 

2,048  12 

1,890  09 
1,182  12 
1,489  83 
1,033  38 

2,521  98 
1,197  86 

1,776  65 
1,424  71 


Carried  forward  I     70,559  50 
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3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Moncton  Car  Shops— Continued. 


Brought  forward. 


Ferguson,  R.,  carpenter,  3,139-8  h.  at  25c;  Fielding,  Wm,  carpenter,  2,910  h.  at  25c  

Finnigan,  Geo.,  painter,  2,970.5  h.  at  20c;  Folkins,  P.  P.,  car  repairer,  3,147  h.  at21c  

Fontaine,  C,  chargeman,  2,671.7  h.  at  28c;  Frampton,  labourer,  354  h.  at  17c,  2,297  at  20c; 

Gallant,  AM.,  painter,  2,879  h.  at  25c  

Gardiner,  F.  O.,  carpenter,  2,975.5  h.  at  25c;  Gaudet:  G.  R.,  carpenter,  2,417  h.  at  24c; 

M.  D.,  carpenter,  2,902  h.  at  25c;  M.,  machineman,  2,706  h.  at  25c  

Geldart,  D.  S.,  carpenter,  2,894.2  h.  at  23c;  Gibson:  Geo.,  chargeman,  2,893.5  h.  at  28c; 

I.  H.,  car  repairer,  2,708  h.  at  19c  

Gillen,  Jas.,  machineman,  2,930  h.  at  19c;  Girouard:  M.,  carpenter,  2,862  h.  at  25c  increase, 

1910-11,  50  h.  at  2e.;  P.  M.,  car  repairer,  2,970  h.  at  18c;  S.  M.,  car  repairer,  2,914  h.  at 


19c 


Goguen  :  A.  D.,  car  repairer,  2.674  h.  at  19c;  D.,  car  repairer,  2,848  h.  at  18c;   Fred,  ma 

"chineman,  2.929  h.  at  21c;  Jos.,  car  repairer,  3,092.5  h.  at  19c  

Goodall,  F.,  shipper,  3,352.5  h.  at  16c;  Gorbell,  F.,  painter,  2,720  h.  at  29c  

Gould:  Ed.,  chargeman,  2,585  h.  at  28c:  L.  D.,  carpenter,  2,900  h.  at  25c  

Goutreau,  H.  P.,  car  repairer,  2,744  h.  at  19c;  Govang:  Jas.,  carpenter,  3,019-5  h.  at  21c. 

M.,  carpenter,  2,  547  h.  at  25c;  P.,  car  repairer,  2,  706  h.  at  20c  

Graves,  J.  H.,  carpenter.  2.S5S-6  h.  at  19c;  Gray:  Geo.,  car  repairer,  2,904-5  h.  at  20c 

J.,  car  repairer,  2,902  h.  at  21c  

Gunn,  J.  C,  carpenter,  2,  706  h.  at  25c;  Haley,  J.  B.,  air  brake  repairer,  3,087  h.  at  21c. . .  . 
Harris,  C.  J.,  painter,  2,736  h.  at  25c;  Harten.  T.,  chargeman,  2,838  h.  at  28c,  .2  m.  at  $90 
Hayes  W  J.,  car  repairer,  2,822-5  h.  at  18c;  Hebert.  A.  F.,  car  repairer,  4,320-5  at  19c 
Hicks:  M.  B.,  fiter,  2,900  h.  at  25c;  W.  C,  carpenter,  2,973  h.  at  21c. 


Horseman,  C,  carpenter,  2,895-5  h.  at  23c;  James,  F.,  chargeman.  2,749  h.  at  28c  

Jarvis:  A.,  painter,  2,837-3  h.  at  22c:  H.  B.,  upholsterer,  2,956  h,  at  25c  

Jeffrey,  Fred.,  car  cleaner.  3. 110-5  h.  at  16c;  Johnson,  D.,  carpenter,  2,978  h.  at  21c  

Jones,  J.,  car  cleaner,  3, 159-5  h.  at  18c;  Keating,  Ed.,  carpenter,  2,935  h.  at  24c  

Keith,  R.,  carpenter,  2,904-3  h.  at  22c;  Killam,  Ed.,  carpenter,  3,297-5  h.  at  21c  

Kinnear:  F.,  chargeman,  2,768-5  h.  at  28c;  G.  L.,  painter,  2,741  h.  at  25c  

Landry:  A.  D.,  car  repairer,  2,574-6  h.  at  20c;  E.  A.,  car  insoeetor,  4,242-5  h.  at  22c;  F 

carpenter,  2,072  h.  at  25c;  J.  V.,  carpenter,  3,073  h.  at  21c  

Larracy,  J.,  watchman,  1-902  m.  at  §47.50,  2.668-3  h.  at  16c;  Lavoie:  A.  E.,  painter,  2,743 

h.  at  25c;  J.  R.,  car  cleaner,  3,808  h.  at  16c:  S.,  carpenter,  2,900  h.  at  25c  

Leaman:  Geo.,  pattern  maker,  2,915  h.  at  25c;  L.,  car  repairer,  2,885  h.  at  21c  

LeBlanc:  A.  D..  carpenter,  2,583  h.  at  25c;  Albert,  2,865  h.  at  25c;  Angus,  machineman, 
2,794  h.  at  24c:  A.  H.,  carpenter,  2,986-5  h.  at  19c;  Amos,  carpenter,  2,776  h.  at  25c; 
A.  J.,  carpenter,  2,588  h.  at  21c;  A.  J.,  machineman,  2,662-5  h.  at  24c;  A.  O.,  car  oiler, 
2,693  h.  at  22c;  A.  T.,  car  inspector,  4, 120-5  h.  at  22c;  E.  A.,  car  repairer,  4,056  h.  at 
21c;  E.  O.,  car  repairer,  2,  730-5h.  at  19c:  E.  P.,  car  repairer,  2,  675  h.  at  21c;  F., 
2,813  h.  at  24c;  F.  J.,  car  repairer,  1.909-7  h.  at  21c.  carpenter,  777  h.  at  18c;  G.  F., 
car  repairer,  2, 798-5  h.  at  19c;  J.  F  .,  car  repairer,  2, 724-5  h.  at  19c;  P.  D.,  car  carpenter, 
4,236  h.  at  20c;  P.  J.,  carpenter,  2,923  h.  at  23c;  P.  M.,  chargeman,  2,803-5  h.  at  24c; 
R.  B.,  machineman,  2.909  h.  at  23c;  R.  P.,  carpenter.  2.467  h.  at  25c;  S.  C.,  car  re- 
repairer,  3, 145-5  h.  at  20c;  Thaddv,  car  repairer,  2, 934-5  h.  at.  19c;  T.  M.,  machineman, 
2,771  h.  at  23c;  W.  F.,  machineman,  2,984  h.  at  21c;  Z.  B.,  painter,  2.20S  h.  at  23c... 
Leger:  Albert,  carpenter,  2, 723  h.  at  21c;  Alberni,  pipe  fitter,  2, 576  h.  at  23c;  O.  A.,  painter, 
2,987-5  h.  at  25c;  Anthony,  carpenter,  2,861  h.  at  25c;  C.  G.,  car  inspector.  4,2.01-8  h. 
at  22c;  C.  J.,  car  inspector,  4,258  h.  at  22c;  J.  O.,  car  repairer,  3, 171  h.  at  19c;  Jude, 
carpenter,  2,808  h.  at  21c;  Julien,  carpenter,  2,790  h.  at  21c;  L.  O.,  car  repairer,  2,956 

h.  at  20c;  T.  P.,  car  insoeetor,  4,275  h.  at  22c  

Lerette:  D.,  chargeman,  2,938  h.  at  24c;  Max.,  upholsterer,  2,937  h.  at  22c  

Lockhart:  Chas.,  carpenter,  2,971-5  h.  at  20c;  W.  S.,  car  repairer,  2,659  h.  at  19c  

Long.  J.  G,  car  repairer,  2,929-3  h.  at  24c;  Lutes:  A.  P.,  carpenter,  2,895  h.  at  25c;  S.  A 

carpenter,  3, 185  h.  at  21c  

Maddison,  R.,  car  repairer,  2,909-5  h.  at  19c;  Madden,  W.  T..  carpenter,  3,307-7  h.  at  23c. 

Magee:  Geo.  A.,  shop  clerk,  3, 139  h.  at  23c;  Robert,  chargeman,  3,031-5  h.  at  28c  

Main,  Nelson,  car  repairer,  3.6S7-5  h.  at  19c;  Masters,  B.,  painter,  2,315  h.  at  25c  

Matson,  L.  J.,  painter,  3,015  h.  at  25c;  Melanson:  A.  D.,  pipe  fitter,  2,  627  h.  at.  23c;  Albert, 
car  repairer,  2,808-5  h.  at  20c;  Anthony,  car  repairer,  2,507  h.  at  20c;  A.  L.,  carpenter, 
2,556-2  h.  at  24c;  C,  car  repairer,  2,695  h.  at  22c;  Cyril,  machineman,  2,642  h.  at  19c. 
Fred.,  car  oiler,  2,636  h.  at  20c;  Max.,  machineman,  2,826-2  h.  at  24c;  P.,  car  repairer, 

2,665-5  h.  at  20c;  S.,  carpenter,  2,483  h.  at  21c  

Mellish:  C,  carpenter,  2,771  h.  at  24c;  John,  carpenter,  2,662-5  h.  at  23c 
Mitton,  M.,  cleaner,  3,268  h.  at  18c;  Mollins:  A.,  carpenter,  2, 436  h.  at  23c;  B.,  carpenter, 

3,115-3  h.  at  21c  

Moller,  Clifford,  painter,  2,656-5  h.  at  24c;  Moriarity,  F.,  upholsterer,  2,993  h.  at  24c 
McAuley:  Angus,  upholsterer,  2,915  h.  at  24c;  Geo.,  painter,  2,945  h.  at  25c 


McClure,  Jas.,  carpenter,  2,940  h.  at  25c; 

John,  car  repairer,  2,984-2  h.  at  20c; 

3,086  h.  at  25e  

McFarlane:  Andrew,  pipe  fitter,  2,729-5  h.  at  21c 
McKie,  Edgar,  pattern-maker,  2,907  h.  at  27c. . . 


McDonald:  Hugh,  pipe  fitter,  2,518  h.  at  23c; 
M.,  pipe  fitter,  2,808-6  h.  at  23c;   P..  painter 


Jacob.,  3, 1.80-5  h.  at  21c. 


Carried  forward. 


$  cts. 

70.559  50 

1,512  45 
1,254  98 

1,987  41 

2,725  98 

1,990  36 

2.361  46 

2,223  37 
1.325  20 
1,448  80 

2.333  41 

1,733  44 
1,324  76 
1,496  62 
1,328  97 
1,349  33 
1,435  69 
1,363  22 
1,123  06 
1,273  11 
1,3.31  42 
1,460  47 

2,611  59 

2,532  58 

1.334  60 


16,609  87 


7, 797  39 
1,351  26 
1,099  51 

2,095  63 
1,313  58 
1,570  79 
1,279  37 


6,389  35 
1,277  42 

1,802  74 
1,355  88 
1,435  85 


3,328  47 
1,241  09 
784  85 


162,154  83 


RAILWAYS  AXD  CANALS  DEPARTMENT :  EXPENDITURE 
SESSIONAL  PAPER  No.  1 
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I.  C.  Ry.:  Wages:  Monctou  Car  Shops— Concluded. 

Brought  forward  ,  

McKinnon,  Duncan:  pattern-maker,  1,730  h.  at  27c,  foreman,  413-3  h.  at  34c  

McKinnon:  John,  chargeman,  2,943  h.  at  28c;  L.,  carpenter,  2,857-5  h.  at  25c  . . .  . 

McLeod,  Alex.,  fitter,  2, 4.54  h.  at  25c;  McNaughton,  D.,  upholsterer,  2,963-25  h.  at  24c  .... 

McNevin,  Jas.,  painter,  2,932  h.  at  25c;  Neilson,  C.  E.,  painter,  2,455  h.  at  27c  

O'Brien,  Pat,  car  repairer,  2,649  h.  at  22c;  Patrlquin,  John,  carpenter,  2,903-5  h.  at  23c.  ..! '. 

Paul,  C.  J.,  carpenter,  2,830  h.  at  25c;  Phillips,  T.,  car  repairer,  148  h.  at  14c,  2,692  at  19c; 
Powell,  Jas.,  machineman,  2,889  h.  at  24c  

Power,  Ralph,  car  repairer,  3,046  h.  at  21c;  Price,  B.  J.,  carpenter,  2,681  h.  at  23c. 

Pride,  F.,  machineman,  2,673-5  h.  at  19c;  Rand,  Mrs.,  cleaning  offices,  12  m.  at  $50 

Reid:  A.  B.,  carpenter,  3,  640-5  h.  at  24c;  A.  C,  carpenter,  2, 662  h.  at  22c;  R.  C,  carpenter 
2,742  h.  at  25c  

Richard:  J.  L.,  carpenter,  2,793-5  h.  at  25c;  P.  L.,  carpenter,  2,830  h.  at  25c  .  ] 

Ritchie:  David,  carpenter,  2, 468  h.  at  24c;  W.  D.,  car  repairer,  2, 297  h.  at  22c  

Rogers,  A.,  painter,  2,940  h,  at  24c;  Ross,  Geo.,  machineman,  2,887-5  h.  at  24c  

Savage,  Neil,  carpenter,  2,879  h.  at  20c;  Smith:  A.  A.,  carpenter,  2,853  at  25c;  B.  C., 
car  repairer,  3,030-5  h.  at  19c;   Noble,  chargeman,  630  h.  at  21c,  2,093  at  24c.';  Ross 
pattern  maker,  2,933  h.  at  27c  ' 

Smyth,  C.  M.,  painter,  2,572  h.  at  25c;  Somers:  M.,  carpenter,  2,728  h.  at  23c;  Roy,  car- 
penter, 2,776  h.  at  22c  

Sonier,  T.,  painter,  2, 723  h.  at  20c;  Stackhouse,  G.  W.,  carpenter,  2, 860  h.  at  26c. .  .  .  .  .  .  .  .  .  . 

Steeves:  B.  J.,  car  cleaner,  2,738  h.  at  20c;  Frank,  painter,  3,105-36  h.  at  25c;  Hazen, 
machineman,  2,915  h.  at  23c;  Jos.,  car  repairer,  2,838  h.  at  20c;  Miles,  painter,  2,883 
h.  at  19c;  S.  H.,  carpenter,  3,435-5  h.  at  21c;  Wm.,  carpenter,  2,610  h.  at  23c 

Stewart:  B.,  painter,  2,300-2  h.  at  25c;  David,  painter,  2,615  h.  at  18c   [ 

Strugnell,  John,  machineman,  2,769  h.  at  19c;  Sullivan,  J.,  painter,  3,301-2  h.  at  19c  

Surette,  M.,  carpenter,  2,685  h.  at  25c;  Tarrio,  D.,  chargeman,  2,726  at  29c  . ... 

Taylor,  Ezra,  carpenter,  2,494  h.  at  25c;  Teed:  Chris,  carpenter,  3,033-5  h.  at  25c;  Jas., 
car  repairer,  2,666  h.  at  20c  

Thibodeau,  A.  J.,  carpenter,  2,334  h.  at  25c;  Tingley,  E.  M.,  chargeman,  2,993  h.  at  28c. 

Trites,  J.  A.,  car  repairer,  2,959-4  h.  at  21c;  Walton,  W.  A.,  carpenter,  2,383-5  h.  at  25c  ; 
Weldon,  A.,  painter,  2, 440- 12  h.  at  25c,  498  at  28c  

Wilson:  B.  E.,  carpenter,  2, 919  h.  at  25c;  C.  H.,  carpenter,  2,951  h.  at  25c;  H.,  air  brake 
repairer,  3,920  h.  at  21c;  Bliss,  carpenter,  2,858  h.  at  25c;  0.  M.,  carpenter,  2,761  h.  at 
25c  

Woods,  T.  W.,  chargeman,  2,724  h.  at  28c;  Wright,  R.,  car  inspector,  4,175-5  h.  at  21c  

262  payments,  each  under  $500  

Total,  carried  to  page  W — 213  

I.  C.  Ry.:  Wages:  Mulgrave  Shops. 

Mechanical  foreman,  J.  Dunbar,  2  m.  at  $90,  10  at  $94.50  

Night  foreman,  E.  Decoste,  11-493  m.  at  $61  

Cameron,  W.  J.,  fitter,  3,780  h.  at  29c;  Fraser,  J.,  pitman,  655  h.  at  15c,  3,203  at  16c  ... 

Hart,  F.  L.,  fitter's  helper,  3,984  h.  at  20c,  186  at  225c  

Meagher:  James,  fuelman,  672  h.  at  14c,  3,300  at  16c;  John,  fireman,  603  h.  at  17c,  3,552 

at  18c;  Maurice,  fitter,  3,404f  h.  at  22?c  

Peoples,  A.,  fuelman,  684  h.  at  14c,  3,420  at  16c  

Reeves,  A.,  wiper,  557  h.  at  14c,  2,786  at  16c  

Ryan,  N.,  fuelman,  576  h.  at  14c,  3,012  at  16c  

Wheaten,  M.,  wiper,  651  h.  at  14c,  tube  cleaner,  2,784  h.  at  16?  

Wilkinson,  A.  J.,  store  issuer,  6  m.  at  $42-50,  6  at  $47.50  

Murray,  S.,  car  repairer,  987  h.  at  16c,  1,604  at  17c,  820)  at  18c  

Mclnnis,  A.,  car  inspector,  11-931  m.  at  $62.50  ,  

McKinnon,  J.,  car  inspector,  11-92  m.  at  $65  

O'Neil,  J.,  car  repairer,  3,536  h.  at  19c;  Ross,  W.,  car  repairer,  3,763  h.  at  19c  

Stewart,  D.,  car  repairer,  3,6952  h.  at  19c  

Payments  under  $500:  ashpitmen,  1,216  h.-at  14c,  4,0312  at  16c;  car  cleaners,  1,692  h.  at 

13c;  fire  builders,  2,692  h.  at  16c,  2,532  at  17c;  fuelmen,  720  h.  at  14c,  3,926  at  16c; 

painters,  291  h.  at  12c,  3,547  at  15c;  wipers,  1,395  h.  at  15c,  11,726  at  16c;  sundry, 

$102.70  

Toral,  carried  to  page  W — 213  

I.  C.  Ry.:  Wages:  Newcastle  Shops. 

Foreman,  W.  Russell,  1-433  m.  at  $80,  10  at  $84  

Craik,  W.,  wiper,  728§  h.  at  15c,  3,595  at  16c  

Dinan,  D.:  acting  foreman,  -566  m.  at  $80,  -452  m.  at  $84;  fitter,  3073f  h.  at  22c  

Doughney,  J.,  fuelman,  685  h.  at  14c,  3.522J  h.  at  16c  ,f  

Carried  forward  


$  cts. 

162, 154  83 

607  63 
1,538  42 
1,324  68 
1,395  85 
1,250  59 

1,933  06 
1,256  29 
1,107  97 

2, 134  85 
1,405  88 
1,097  66 
1,398  60 

3,300  91 

1,881  16 
1,288  20 


4,431  52 

1,045  75 

1,153  34 

1,461  75 

1,915  05 

1,421  54 

1,967  16 


3,695  47 
1,6.39  60 
61,216  25 


265,024  01 


1,125  00 

701  07 
1,706  93 

^838  65 

2, 129  97 
642  96 
523  74 
562  56 
536  58 
540  00 
578  29 
745  69 
774  80 

1,386  81 

702  15 


5,380  44 
18,875  64 


954  66 
684  47 
759  44 

659  50 

3,058  07 
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3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Newcastle  Shops— Concluded. 
Brought  forward . . .  


Fogan,  R.,  fuelman,  736|  h.  at  14c,  3,212|  at  16c  

Galliah,  W.,  fuelman,  715  h.  at  14c,  3,594$  at  16c  

Graham,  H.,  wiper,  628  h.  at  15c,  3,408  at  16c  

Howe,  F.,  fuelman,  712i  h.  at  14c,  3.479J  at  16c  

Lawlor,  W.,  blacksmith's  helper,  2.996  h.  at  17c,  18H  at  20c  

Maltby,  H.  B.,  wiper,  427§  h.  at  15c,  3,350^  at  16c,  271|  at  20c  

McBride,  C,  wiper,  736  h.  at  15c,  3,519  at  16c  

McCormack,  J.,  fuelman,  704  h.  at  16c,  3,470^  at  19c  

Ronan,  D.,  chargeman,  12  m.  at  §65:  Stewart,  H.,  fuelman,  732  at  14c,  3,369'  at  16c  

Tonchie,  W.,  blacksmith,  2,881|  h.  at  25c  

Williston,  D.,  wiper,  619  h.  at  14c,  3,378^  at  16c  

Anderson.  K.,  car  repairer,  3, 143  h.  at  19c,  back  time,  Jan.,  Feb.,  1911,  469  h.  at  3c  

Keating,  W.  J.,  car  inspector,  3,G10i  h.  at  22c  

Payments  under  §500:  car  cleaner,  12  m.  at  $16;  rest  house  cleaner.  12  m.  at  §8;  fuelmen, 
682  h.  at  14c,  1,737  at  16c.  106J  at  17c;  labourers,  535  h.  at  16c;  wipers,  307|  h.  at  14c, 
3, 179|  at  16c;  sundry,  84.55  


Total,  carried  to  page  W — 213. 


I.  C.  Ry.:  Wages:  Pictou  Shops. 

Foreman,  L.  Campbell,  2  m.  at  §80,  10  at  S84  

Cameron,  D.,  tube  cleaner,  420  h.  at  16c,  2,768  at  17c.  

Cheverie,  W.,  wiper,  399  h.  at  14c,  3,010  at  16c,  216  at  20c  

Emery,  W.  D.,  fitter,  3.090  h.  at  27c:  Gollan,  J.,  fireman,  670  h.  at  16c,  2,878|  h  at  17c  

Morrison,  G..  fireman.  732  h.  at  16c.  3.57G  at  17c  

McDonald:  C.  A.,  fitter,  1.210  h.  at  2flc:  J.  L..  hoilermakcr,  3,714^  h.  at  26c  

McEwen,  M.,  fitter.  2.950  h.  at  24c;  McLaren.  W.  E.,  foreman,  4,392  h.  at  20c  

McLean,  D.,  ash  pitmen,  550  h.  at  14c,  2,890  at  16c,  back  pay,  Dec.  1,  1909— Jan.  1.  1911, 

.  2,966  h.  at  lc  

McLennan,  J.  A.,  boiler  washer,  3,336  h.  at  16c  

Little,  S.,  car  cleaner,  3.804  h.  at  17c;  McDougall,  R..  car  cleaner,  3,726  h.  at  16c  

McLean,  J.,  car  inspector.  3,645  h.  at  22c:  Mr-Master,  D..  car  inspector.  3,455  h.  at  19c  

Payments  under  §500:  ashpitmen,  542  h.  at  13c.  1.619  at  14c,  6,244  at  16c;  car  cleaners, 

*  6,300  h.  at  12c,  423  at  13e.,  1,887  at  15c,  638  at  16c;  sundry,  §52.80  


Total,  carried  to  page  W — 213. 


I.  C.  Ry.:  Wages:  Point  Tapper  Shops. 

at  S90,  10  at  §94.50  


Langley,  T.,  fuelman,  619  h.  at  14c,  2,705 


Mechanical  foreman,  M.  A.  McLeod,  2  m 

Foreman,  D.  Mclsaac,  11.543  m.  at  §56  

Embree,  T.,  fuelman,  587  h.  at  14c,  3,010  at  16c. 

Gillis,  J.,  wiper,  620  h.  at  14c,  2,765  at  16c  

LafTord,  T.,  blacksmith's  helper,  3,279  h.  at  17c 

at  16c  

McDonald,  A.  R.,  loco.inspcctor,  524  h.  at  lSc.2,682  at  20c  

Mclsaac,  S.,  wiper,  621  h.  at  14c,  2,979  at  16e  

McLeod,  A.,  blacksmith.  3,290  h.  at  28c;  McMaster,  D.,  fuelman,  587  h.  at  14c,  2,857  at  16c 

Campbell,  M.,  car  inspector,  11.817  m.  at  §70  

McDonald:  A.,  car  inspector,  11.885  m.  at  §62.50;  J.,  car  repairer,  3,254j  h.  at  19c  

Perrier,  A.,  car  repairer,  3,144  h.  at  19c  

Payments  under  §500:  fuelmen,  712  h.  at  14c,  3.776  at  16c;  store  issuers,  520  h.  at  14c,  2,630  at 
16c;  wipers,  1,757  h.  at  13c,  45  at  14c,  10,059  at  16c;  sundry,  §58.53 


Total  carried  to  page  W— 213. 


I.  C.  Ry.:  Wages:  Riviere  du  Loup  Lceomotiu'  Shop. 


Master  mechanic,  Thomas  Ryan,  1  m.  at  §150,  11  at  §160  

General  foreman,  F.  Haince,  12  m.  at  §100  

Chief  clerk,  P.  P.  Begin.  1.935  m.  at  §65,  9.575  at  §69.50  

Stenographer,  T.  Flaherty,  12  m.  at  $60...   

Timekeeper,  J.  R.  Boulet,  .5  m.  at  §30,  1.5  at  §50,  9.961  at  §54.50.  . . . 
Aubut  G.,  fitter.  3,152^  h.  at  29c;  Bernier,  P.,  fitter,  2,950  h.  at  26c. 
Beaulieu:  J.,  boilermaker,  3.160J  h.  at  29c:  T.,  fitter,  3,434|  h.  at  25c. 


Berube,  A.,  wiper,  656  h.  at  14c,  3,145  at  16.,  shortpaid,  40c. 

Llier:  J.,  fitter,  2,437  h.  at  21c;  P.,  fitter,  2,869i  h.  at  19c  

Boucher:  C,  ashpitman,  676  h.  at  14c,  3,242  at  16c;  P.,  blacksmith,  2,915  h.  at  27c. 

Carried  forward  ^  
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I.  C.  Ry.:  Wages:  Rhiere  du  Loup  Locomotive  Shop — Continued. 


Brought  forward. 


Boulet,  C.  E.,  machinist,  2,587  h.  at  26c;  Bourgoing,  A.,  tube  welder,  2,889  h.  at  23c  

Bourgoing,  M.,  boilermaker's  helper,  1,491}  h.  at  20c,  tube  welder,  1,831  J  h.  at  22c,  3  at  23c... 
Caron:  F..  labourer,  455  h.  at  14c,  2,856*  at  16c,  110  at  17*c;  J.,  labourer,  470  at  14c,  2,370  at 
16c,  405  at  17}c 


C  harrier,  E.,  boilermaker,  2,853  h.  at  27c;  Cote\  A.,  painter,  2,846  h.  at  21c  

Chenard:  J.,  fitter's  apprentice,  2,187  h.  at  20c,  551  at  25c;  L.,  fitter,  2,774}  h.  at  26c;  O., 

machinist,  2,641  h.  at  27e  

Curadeau,  P., coppersmith,  2,978*  h.  at  24c;  Dawson,  G.,  hostler,  4,378  h.  at  24c  

Deschenes,  F.,  boilersmith's  helper,  2,928  h.at  17*c;  Desrochers,  H.,  fitter,  2,536  h.  at  29c  

Dii  nne,  J.,  boilersmith,  2,918  h.  at  25c;  Dorrisse.  T.,  fitter,  3,672  h.  at  24c  

Drapeau,  C.,  stationary  fireman,  734  h.  at  16c,  3,727  at  17c  

Dube:  A.,  fitter,  40  h.  at  24c,  2,917*  at  26c;  E.,  fitter,  3,515*  h.  at  24c  

Dube:  F.,  machinist,  2,891  h.  at  26c;  J.,  night  foreman,  12  m.  at  $65  

Dupere,  J.,  chargeman,  2,488*  h.  at  30c  

Emond,  A.,  wiper,  717§  h.  at  14c,  2,752}  at  16c,  10  at  17}c  

Emond,  L.,  labourer,  372}  h.  at  14c,  2.734*  at  16c,  110  at  17}c  

Filion,  P.,  labourer,  550  h.  at  14c,  3,046*  at  16c;  Fortier,  C,  fitter, 3 h.at 26c., 3, 062$ at 29c. 

Fortin:  G.,  chargeman,  2,885*  h.  at  34c;  L.,  boilermaker,  3,137  h.  at  29c  

Eraser:  J.,  boilermaker's  helper,  3,809  h.  atl8}c;  W.,  fitter,  2,911  h.  at  29c  

Gagnd.N.,  stationary  engineer,  3,336  h.at  29c  

Gauvreau:  Phidime,  chargeman,  14  h.  at  29c,  2,798}  at  35c;  Phidime,  wireman's  helper, 

1,132  h.  at  14c,  craneman,  1,803  h.  at  20c  

Halle:  E.,  machinist,  2,715*  h.  at  24c;  O.,  spring  maker, 2, 614  h.at  29c  

Hughes,  W.  J.,  electrician,  2,837*.  h.  at  30c  

L'Abbe,  N.,  fitter,  102  h.  at  22c,  3,758!  at  25c  

Labonte,  J.,  machinist,  2,839  h.  at  28c;  Landry,  E.,  tube  cleaner,  575  h.  at  16c,  2,944  at  17c. 

Langevin,  A.,  fitter,  2,701  h.  at  28c,  164  at  29c  

Langlois:  E.,  wiper,  633  h.  at  14c,  2,749  at  16c;  J.,  boilerwasher,  774*.  h.  at  16c,  2,399  at  18c. 

Lap<  rricre:  P.  boilermaker,  2,988*.  h.  at  29c;  T.,  boilermaker,  3,854*  at  29c  

Lap'an  e,  F.,  wiper,  42.5  h.  at  14c,  2,941  at  16c  ."  

Lavoie,  E.,  firebuilder,  716  h.  at  15c,  3,098  at  16c;  Leclerc,  P.,  chargeman,  2,822  h.  at  35c. . 
I.evesque:  Jer.,  carpenter,  2,009  h.  at  23c;  Jos.,  fitter,  2,548  h.  at  29c;  Jos.,  painter,  2,734*  h. 
at  22c 


Levesque:  Jos.,  tubecleaner,  612  h.  at  16c,  3,001  at  17c;  S.,  painter,  2,745  h.  at  20c  

Marcoux,  A.,  labourer,  560  h.  at  14c,  2,744  at  16c;  Martin,  J.,  fitter,  2,921  h.  at  29c  

Marier,  A.,  acting  foreman,  .  613  m.  at  $105,  fitter,  2,965  h.  at  29c,  63  at  35c  

Mercicr,  P.,  wiper,  287}  h.  at  13c,  2,918*.  at  16c  

Michaud:  J.,  machinist,  2,655  h.  at  24c;  M.,  carpenter,  3,264  h.  at  20c  

Morin,  A.,  stationary  fireman,  874  h.  at  16c,  3,603  at  17c  

Morrissette,  N.,  fitter,  3,346  h.  at  26c;  Mountain,  J.,  fitter,  2,859  h.  at  29c  

McKinnon:  E.,  fitter,  2,136  h.  at  26c,  69*  at  29c;  W.,  fitter,  2,685*.  h.  at  29c,  86  at  35c 
Nadeau:  Albert,  tinsmith,  2,611*.  h.  at  20c;  Alphee,  machinist,  2,373  h.  at  29c  


Nadeau,  C.  E.,  painter,  2,810*.  h.  at  21c 

Ouellet:  Chas.,  fitter,  2,862  h.  at  29c;  Chas.,  fitter,  3,593*.  h.  at  27c  

Ouellet:  Chas.,  hostler,  4,116  h.  at  24c;  E.,  ashpitman,  638  h.  at  14c,  3,089  atl6c  

Outllet:  J.  E.,  boilersmith,  2,845  h.  at  25c;  L.,  boilermaker,  3,214  h.  at  24c  

Page  J.,  stationary  engineer,  12  m.  at  $52.50:  Parent,  J.,  painter,  2,842  h.  at  25c  

Pelletier,  J.,  fitter's  helper,  702*  h.  at  17c,  2,56C*  at  19c  

Plourde.  A.,  fitter,  3,635  h.  at  24c;  C  ,  fitter's  helper,  2,818  h.  at  21c  

Proulx,  L.  P.,  machinist,  2,807*.  h.  at  29c  

Raymond:  A.,  fitter,  3,023}  h.  at  29c;  R.,  fitter,  2,861  h.  at  24c  "  

Raymond,  E.,  machinist,  686  h.  at  16.,  86  at  17c,  38  at  19c,  41  at  20c,  fitter,  20  at  25c,  192  at 

26c,  58  at  27c,  174  at  28c,  1,176  at  29c  

Richard,  E.,  machinist,  2,857  h.  at  29c 


Boy:  J.,  machinist,  2,914}  h.  at  29c;  P.,  fitter,  2,940  h.  at  27c  

Saindon,  V.,  round  house  foreman,  2  m.  at  $100,  9.548  at  $105  , 

Samson:  A.,  machinist,  2,632  h.  at  29c;  J.,  machinist,  2,810  h.  at  26c  

Samson,  N.,  airbrake  man,  2,902  h.  at  28c;  Sawyer,  C,  fitter,  3,754}  h.  at  24c  

Soucy:  A.,  blacksmith,  2,863  h.  at  27c;  M.,  fitter,  3,007}  h.  at  26c  

Soucy,  D.,  boilermaker's  helper,  617  h.  at  18}c,  434}  at  20c,  1,762  at  20*c  

Sylvain,  Leon,  wiper,  620  h.  at  14c,  3,105  at  16c  

Sylvain,  Louis,  fire  builder,  463  h.  at  15c,  2,771  at  16c  

St.  Laurent,  A.,  fitter,  2,501  h.  at  29c;  St.  Pierre,  L.,  pitman,  G3S  h.  at  14c,  3.081  at  16c. . 

Tabaras,  J.,  boilermaker,  2,802*  h.  at  27c;  Tremblay,  J.,  fitter,  2,679  h.  at  29c  

Turgeon,  J.,  fitter,  2,857}  h.  at  3"lc;  Turner,  H.  A.,  loco,  inspector,  2,862*  h.  at  20c  

Vaillancourt,  P.,  boilerwasher,  613  h.  at  14c,  2,743  at  16c  

Viel,  F.,  ashpitman,  663  h.  at  14c,  3,026  at  16c  

Walker,  H.  B.,  craneman,  462  h.  at  17c,  2,130  at  20c  

213  payments,  each  under  $500  


Total,  carried  to  page  W — 213. 
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I.  C.  Ry.:  Riviere  du  Loup  Car  Shop. 

Car  foreman,  W.  B.  Bernier,  11.258  m.  at  $70  

Beaulieu,  T.,  wreck  foreman,  3,481  h.  at  22c  

Berube,  A.,  oiler,  3,455  h.  at  19c;  Bosse,  P.,  car  cleaner,  3,214*.  h.  at  16c  

Caron,  T.,  car  repairer,  52*  h.  at  16c,  3,718*.  at  18c  

Chasse,  A.,  car  repairer,  3,613  h.  at  19c;  Cote,  T.,  car  repairer,  3.521  §  h.  at  19c  

Deschenes,  A.,  carpenter,  2,204*.  h.  at  21c,  828  at  23c  

Desjardins,  J.  B.,  car  cleaner,  3,493 J  h.  at  17c;  Dionne,  A.,  car  repairer,  3,582  h.  at  19c  

Dumond,  H.,  car  repairer,  3,418  h.  at  19c;  Gagnon,  H.,  painter,  2,886  h.  at  20c  

Lebel:  D.,  airbrake  tester,  3,076*  h.  at  20c;  P.,  car  inspector,  4,243|  h.  at  22c  

Levesque,  J.  E.,  car  cleaner,  3,247  h.  at  16c;  Marquis,  J.,  carpenter,  2,965  h.  at  20c  

Madore,  J.,  acting  foreman,  .  194  m.  at  $70,  carpenter,  2,488  h.  at  21c  

Martin,  L.,  car  repairer,  3,650  h.  at  19c  

Michaud:  G.,  carpenter,  3,1062-  h.  at  20c;  J.,  car  repairer,  3,130*.  h.  at  17c  

Ouellet:  A.,  airbrake  tester,  3.062*.  h.  at  20c;  F.,  oiler,  3,409  h.  at  18c  

Ouellet,  O.,  car  cleaner,  3,461  h.  at  17  c.j  Pelletier,  M.f  carpenter,  2,816  h.  at  23c  

Rioux,  M.,  carpenter,  2,440  h.  at  21c;  St.  George,  O.,  car  inspector,  4,205  h.  at  22c  

Sylvain:  F.,  carpenter,  2,898  h.  at  21c;  T.,  carpenter,  15  h.  at  21c,  2,736  at  23c  

Tremblay,  J.,  car  repairer,  3.728J  h.  at  19c;  Williams,  S.,  plumber,  11.017  m.  at  S87.50  

Young,  L.,  pipe  fitter,  3,643  h.  at  23c  

15  payments,  each  under  S500  

Total,  carried  to  page  W — 213  

I.  C.  Ry.:  Wastes:  Stellarton  Locomotive  Shop. 

Mechanical  foreman,  Jas.  Blair,  2  m.  at  S105,  10  at  SI  10. 25  

Foremen:  A  S.  Miller,  12  m  at  S75;  A.  Chisholm,  11  m.  at  S65  

Appleton,  R.,  fitter,  3,022*.  h.  at  30c;  Boutilier,  J.,  fitter,  3,654  h.  at  25c  

Brown,  G.,  storekeeper,  2  m.  at  §65,  10  at  S69.50  

Campbell,  U.,  dynamo  tender,  .775  m.  at  S55,  3,516  h.  at  21c  

Davidson,  T.  B.,  boilermaker,  3,332  h.  at  22c;  Dewar,  F.,  fitter,  2,978  h.  at  28c  

Falconer,  W.,  fireman,  696  h.  at  16c,  3,038  at  19c  

Ferguson:  Jas.,  boilermaker,  3,384  h.  at  27c;  John,  fitter,  3,042  h.  at  25c  

Fraser:  J.  D.,  fitter,  2,538  h.  at  27c;  W.,  netting  inspector,  621  h.  at  16c,  3,006  at  17c  

Mitchell:  E.  B.,  fitter,  2,034*  h.  at  25c;  W.  E.,  fitter,  3,635*.  h.  at  29c  

Morine,  F.,  boilermaker,  3,776  h.  at  18c;  Munroe,  D.,  hostler,  3,901  h.  at  24c  

McDonald:  A.,  plumber,  3,826*.  h.  at  23c;  A.  D.,  fitter,  3,358*  h.  at.  25c  

McDougall,  W.,  engineer,  12  m.  at  S65;  MeKeil  A.,  carpenter  2.955  h.  at  23c  

McKay,  C.  W.,  fireman,  636  h.  at  16c,  876  at  18c,  2,035  at  19c  

McKenzie:  A.,  blacksmith,  3,099  h.  at  28c;  C,  boilermaker's  helper,  3,687  h.  at  18|c  

McLean:  J.  H.,  fitter,  2,913*.  h.  at  29c;  N.,  electrician,  564  h.  at  20c,  2,214  at  21c,  2-378  m. 
at  $70;  S.  H.,  tinsmith,  2,660  h.  at  20c  

McNaughton,  W.,  firebuilder,  673  h.  at  15c,  3,078  at  16c  

Pearson,  J.,  netting  inspector,  558 J  h.  at  16c,  2,818  at  17c  

Power,  A.  D.,  locomotive  inspector,  696  h.  at  19c,  2,977  at  20c  

Reid,  J.  W.,  sand  drier.  543  h.  at  14c,  2,728  at  16c;  Ross,  C,  fitter,  3,656  h.  at  28c  

Smith,  J.,  blacksmith's  helper,  2,852  h.  at  18c  

Stanton,  J.  E.,  boilermaker's  helper,  3,380  h.  at  18|c  

White,  N.,  locomotive  inspector,  571  h.  at  19c,  2,451  at  20c  

Wilson,  J.,  boiler  maker,  3,630  h.  at  29c  

Payments  under  $500:  ashpit  men,  1,821  h.  at  13c,  1,694*.  at  14c,  1,983  at  15c,  19,272*.  at 
16c;  blacksmith,  l,283|h.  at  27c,  call  boys,  23-75  m.  at  $20;  firebuilders,  63  h.  at  14c, 
1,035  at  16c:  fitters,  230  h.  at  26c,  725  at  29c,  80  at  30c,  85  at  32*c;  foreman,  1  m.  at 
S65;  helpers,  2, 168  h.  at  16c,  1,266  at  18c,  194*.  at  19c;  hostlers,  1,301  h.  at  24c;  issuers 
470  h.  at  14c,  2,094*.  at  16c;  store  men.  8-913  m.  at  847.50;  sweepers,  445  h.  at  14c,  1,  ISO 
at  16c;  timekeepers,  2  m.  at  $40,  10  at  S44.50;  tube  cleaners,  267  h.  at  16c,  2,525  at  17c; 
sundry,  $150.36  

Total,  carried  to  page  W — 213  

I.  C.  Ry.:  Wages:  Stellarton  Car  Shop. 

Foreman,  D.  Gillis,  12  m.  at  $80  

Briggs,  C,  carpenter,  2,551*  h.  at  21c;  Corbett,  J.,  car  repairer,  3,262  h.  at  21c  

Cunningham,  S.,  carpenter,  3,266  h.  at  21c;  Davidson,  R.,  car  repairer,  3,091*.  h.  at  19c... 

Dunlop,  C,  car  inspector,  3,  510*.  h.  at  18c,  156  at  22c  

Falconer,  E.,  carpenter,  3,428  h.  at  23c;  Forbes,  J.,  car  repairer,  3,402  h.  at  19c  

Fraser:  D.  J.,  car  inspector,  36  h.  at  19c,  3,757  at  21c;  G.,  painter,  2,989*.  h.  at  22c;  J.  A 

carpenter,  2,772  h.  at  21c  

Frehil,  W.,  car  repairer,  2,670  h.  at  19c;  Langille,  E.,  carpenter,  2,770  h.  at  21c  

Laurie,  A.,  car  repairer,  2,529?  h.  at  20c  ;  McDougall,  A.,  car  repairer,  2,931*,  h.  at  19c  

Carried  forward  
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I.  C.  Ry.:  Wages:  Stellarton  Car  Shop— Concluded. 

Brought  forward  

McDonald:  H.  R.,  car  repairer.  2,893  h.  at  19c;  J.  H.,  car  inspector,  194.  h.  at  19c,  3,943  at 
21c  

McKav,  J.,  carpenter,  2,705  h.  at  20c;  McLean,  G.,  car  inspector,  11-92  m.  at  $70  

McRae,  N.,  carpenter,  2,637  h.  at  21c;  Osborne,  D.,  painter,  2.882J  h.  at  19c  

Ru-\  D.,  car  repairer,  3,223  h.  at  18c;  Stewart,  H.  A.,  car  repairer,  3,291?  h.  at  19c  

Payments  under  $500:  blacksmith,  1,708  h.  at  27c;  blacksmith's  helper,  1,404  h.  at  18c;  car 
cleaners,  3,165  h.  at  12c,  2,865  at  16c,  2,936  at  17c;  car  inspectors,  12  m.  at  S40.  211  h. 
a\  22c;  car  repairers,  521  h.  at  16c,  2, 146  at  18c,  7,111  at  19c;  janitors,  402  h.  at  12c, 
60  at  15c,  2\  m.  at  $22  

Total,  carried  to  page  W — 213  

I.  C.  Ry.:  Wages:  Sydney  Locomotive  Shop. 

Mechanical  foreman.  D.  McLennan,  2  m.  at  $105,  10  m.  at  $110.25  

Clerk  and  store  keeper,  E.  R.  McPherson,  2  m.  at  S65.  10  m.  at  $69.50  

Clerk,  J.  McDonald,  2  m.  at  $50.  10  at  $54.50  :  

Benfield,  J.,  cement  mixer,  3,430  h.  at  18c  

Betts,  B.,  fuelman,  334  h.  at  14c,  3,397  at  16c  

Campbell,  J.,  fireman,  727|  h.  at  18c,  3,539  at  19c  

Doyle,  J.,  carpenter,  3,517  h.  at  25c;  Dwyer,  J.,  boilermaker,  2,544  h.  at  24c  

Grantmyre,  H.,  fitter,  2,714  h.  at  23c;  Lappin,  J.,  fitter,  3,545  h.  at  29c  

McAdam,  J.,  pipe  fitter,  3, 336J  h.  at  21c;  McArthur,  H.,  fitter,  3,0324  h.  at  29c  

Mclntyre,  J.,  boilermaker,  3,283  h.  at  29c  

McKenzic  Daniel,  hostler  and  night  foreman,  4,042  h.  at  24c;  Duncan,  chargeman,  2,  700  h. 
at  33c;  Duncan  R.,  fireman,  685  h.  at  18c,  2,  711 J  at  19c  

McKinnon,  N.,  hostler  and  night  foreman,  3,238  h.  at  24c  

McLean,  J.,  blacksmith,  2,920  h.  at  27c  

McLennan,  K.,  boilermaker 's  helper,  2,981  h.  at  18£c,  27  at  24c  

McNeil,  J.,  tube  cleaner.  488  h.  at  16c,  2,632|  at  17c  

McPhee,  N.,  locomotive  inspector,  634  h.  at  19c,  3,043  at  20c  

McSween,  N.,  fuelman,  G50  h.  at  14c,  3,3054.  at  16c  

Peppett,  W.,  locomotive  inspector,  599  h.  at  19c.  3, 1834.  at  20c,  52  at  24c  

Sampson,  P.,  labourer.  692  h.  at  14c,  2,875  at  16c  

Sargent,  J.,  fitter,  4,277  h.  at  29c  

Payments  under  8500:  boilermaker,  673  h.  at  29c;  boilermaker's  helper,  744  h.  at  18-Jc;  black- 
smith's helper,  1,886  h.  at  17c;  firemen,  9384.  h.  at  19c;  fitter,  489  h.  at  29c;  fuelmen, 
1,8304.  h.  at  14c,  7,218  at  16c;  labourers,  1,791  h.  at  14c;  messengers,  11-56  m.  at  $20; 
tube  cleaners,  4884.  h.  at  17c;  wipers,  851 J  h.  at  13c,  18,0414.  h.  at  16c;  sundry,  $69.23. . . . 

Total,  carried  to  page  W — 213  

I.  C.  Ry.:  Wages:  Sydney  Car  Shop. 

Foreman,  M.  McNeil,  12  m.  at  $80  v  

Grantmyre,  A.,  carpenter,  253  h.  at  21c,  125  at  23c,  2,5004.  at  25c  

Johnston,  N.,  carpenter,  3,0514.  h.  at  21c  

Matheson,  A.,  carpenter,  1,555  h.  at  21c,  1,014  at  23c,  349  at  25c  

Morrison,  P.,  car  inspector,  11-408  m.  at  $67.50  

McDonald,  A.,  carpenter,  1,414  h.  at  21c,  985  at  23c,  316  at  25c  

McGillivray,  J.,  carpenter,  2,833  h.  at  21c  '  

Mclnnis:  D.,  a.  b.  repairer,  3, 179  h.  at  20c;  J.,  car  inspector,  11-243  m.  at  $60  

McLean:  D.,  carpenter,  2,957  h.  at  19c;  J.  C,  car  cleaner,  3,4804.  h.  at  16c  

McNeil:  A.,  painter,  3, 120|  h.  at  21c;  H.,  car  repairer,  2,985  h.  at  18c;  J.  C.f  car  cleaner, 
3,233  h.  at  16c  

McPhee:  J.,  car  repairer,  2,961  h.  at  19c;  M.,  carpenter,  10  h.  at  19c,  1.633  at  21c,  1,1294. 
at  23c,  223|  at  25c  

McPherson,  D.  J.,  carpenter,  3,215  h.  at  20c  

Payments  under  $500:  car  cleaners,  10,708  h.  at  13c,  3,2424.  at  16c.;  car  inspectors,  11-623 
m.  at  $26.17;  carpenters,  4,6924.  h.  at  19c;  car  repairers,  328  h.  at  17c,  9074.  at  19c;  lamp- 
man,  2,591|  h.  at  17c;  sundry,  $3.04  

Total,  carried  to  page  W— 213  

I.  C.  Ry.:  Wages:  Ste.  Flavie  Shops. 

Foreman,  J.  M.  Boudreau,  2  m.  at  $85,  10  at  $89.25  

Clerk.  E.  Orchard,  2  m.  at  $40,  10  at  $44.50  

Boudreau.  G.,  hostler,  2,257  h.  at  24c  

Carried  forward  

1— 15|w 


W— 228 


3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Ste.  Flavie  Shops— Concluded. 

Brought  forward   

Dcsehenes,  J.,  fircbuildcr,  347  h.  at  15c,  1, 170  at  16c,  fireman,  1,880  h.  at  18c,  hostler,  132 
h.  at  24c  

Desrosiers,  J.,  ashpitman,  676  h.  at  14c,  2.743  at  16c  

Gaudreault,  P.,  fuelman,  643  h.  at  14c,  2,646  at  16c,  424  at  17^c  

Larrivee,  C,  hostler,  2, 196  h.  at  24c  

Levesque,  C,  ashpitman.  499  h.  at  14c,  128  at  15c,  3,088  at  16c,  fireman,  174  h.  at  18c  

Ouellet,  F.,  ashpitman,  254  h.  at  14c,  1,297  at  16c,  fireman,  2,351  h.  at  18c  

Pineault,  J.,  store  issuer,  665  h.  at  15c,  3, 160  at  16c  

Rousseau,  A.,  ashpitman,  216  h.  at  14c,  3,642  at  16c  

Charette,  I.,  car  repairer,  4,01H  h.  at  19c,  car  inspector,  230  h.  at  22c  

Doucet,  L.,  oiler,  4,050  h.  at  18c;  Levesque,  L.  J.  B.,  car  repairer,  3,565§  h.  at  18c  

Madore:  A.,  oiler,  4, 178  h.  at  17c;  J.,  car  inspector,  4,000  h.  at  22c  

Thibeault,  L.,  car  cleaner,  3,681  h.  at  16c;  Trepannier,  J.  B.,  car  inspector,  4,247  h.  at  22c... 

Payments  under  §500:  call  boys,  12  m.  at  $20;  cleaners,  1,360  h.  at  lie.  1,  758  at  14c;  crancmen, 
122  d.  at  §2,  7,223  h.at20c.;firebuilders,  777  h.  at  15c,  2, 421  at  16c:  fuelmen,  11,  357  h.  at 
14c,  46,971  at  16c,  8,837  at  17^c;  helpers,  180  h.  at  17c;  hostlers,  3,582  h.  at  24c;  water 
boys,  757  h.  at  7kc  

Total,  carried  to  page  W — 213   

I.  C.  Ry.:  Wages:  St.  John  Locomotive  Shop. 


Mechanical  foreman,  F.  H.  Probert,  2  m.  at  ?105,  10  ar  §110.25  

Night  foreman,  J.  Golding,  12  m.  at  $65  

Clerk  and  storekeeper,  G.  McCafTerty,  2  m.  at  §60,  10  at  §65.50  

Clerk,  A.  D.  Vanwart,  12  m.  at  §52.50  

Brown,  H.,  firebuilder,  732  h.  at  1.5c,  2,426  at  16c,  350  at  17c,  88  at  19c  

Conlcy,  D.,  fireman,  720  h.  at  16c,  3,624  at  19c  

Crawford,  G.,  firebuilder,  3, 172  h.  at  16c  

Cronin,  J.,  fuelman,  679  h.  at  14c,  3,004  at  16c,  308  at  19c  

Donovan,  P.,  boilermaker,  3,580  h.  at  26c  

Dunham,  P.,  fuelman,  624  h.  at  14c,  2,880  at  16c  „ 

Fisher,  D.,  ashpitman,  470  h.  at  14c,  3, 182  at  16c,  201  at  18c,  90  at  20c  

Givan,  D.,  labourer,  576  h.  at  14c,  2,792  at  16c  

Graham,  G.,  engineer,  591  h.  at  18c,  3,003  at  19c  

Hayes,  J.,  ashpitman,  720  h.  at  14c,  3,504  at  16c  

Holland,  J.,  fore-fuclman,  3,061  h.  at  20c;  James  C,  machinist,  3,021  h.  at  29c  

Magee,  R.,  fitter's  helper,  3,367  h.  at  24c  

Montague,  N.,  wiper,  285  h.  at  15c,  3,291  at  16c  

Mooney,  J.,  fireman,  2,562  h.  at  21c,  back  pay,  §11.07  

McCrossin,  D.,  labourer,  592  h.  at  14c,  2,771  at  16c  

McFarlane,  C,  fitter,  3,923  h.  at  29c;  McGrath,  M.,  wiper,  492  h.  at  14c,  2,869  at  16c  

McHale,  J.,  helper,  3,406  h.  at  24c  

McHugh:  F.,  boilermaker,  3,269  h.  at  29c;  J.,  wiper,  708  h.  at  14c,  3,374  at  16c,  244  at  17c 

McKay,  C,  storeman,  2  m.  at  §42.50,  10  at  §47.50  

McNutt,  J.,  labourer,  529  h.  at  14c,  2,972  at  16c  

Noftall,  A.,  ashpitman,  720  h.  at  14c,  3,460  at  16c  

Owens,  W.,  fireman,  720  h.  at  15c,  2,554  at  16c,  1,092  at  17c  

Rand,  W.  L.,  electrician,  7  m.  at  §70,  5  h.  at  23c,  back  pav,  June  to  Sept.,  1.054  h.  at  3c  

Russell:  D.,  labourer,  573  h.  at  14c,  3,025  at  16c;  E.,  fitter,  3,928  h.  at  29c  

Thomas,  A.,  crane  engineer,  59  d.  at  §2,  3,019  h.  at  20c  

Wall,  F.,  wiper,  720  h.  at  14c,  2.189  at  16c,  craneman,  1,452  h.  at  20c  

Payments  under  §500:  blacksmith,  1,212  h.  at  26c;  cleaner,  86  d.  at  §1;  cranemen.86^  d.  at  §2; 
foremen,  5-539  m.  at  §70,  9- 129  m.  at  §48;  firemen,  460  h.  at  16c,  720  at  17c;*  helpers, 
1,336  h.  at  17c;  labourers,  3,248  h.  at  14c,  12,882  at  16c;  wipers,  416  h.  at  14c,  291  at 
15c,  3,  130  at  16c:  sundry,  §17.28  


Total,  carried  to  page  W — 213. 


I.  C.  Ry.:  Wages:  St.  John  Car  Shop. 


.50. 


Car  foreman,  T.  X.  Burpee,  12  m.  at  §72. 

Alston,  W.,  car  cleaner,  3,001  h.  at  18c  

Barrett,  F.,  oiler,  3,390  h.  at  18c,  466  at  22c  

Bigger,  W.,  carpenter,  3,000  h.  at  22c;  Boyle,  P.,  car  repairer,  2,662  h.  at  21c. 
Britney,  W.,  carpenter,  2,423  h.  at  21c;  Callaghan,  J.,  oiler,  3,742  h.  at  18c. . . 

Callan,  W„  painter,  2,964  h.  at  24c;  Case,  B.,  watchman,  3,752  h.  at  16c  

Cavanagh,  J.,  fireman,  1,534  h.  at  17c,  451  at  18c,  887  at  20c,  160  at  22r  

Doughty,  J.,  car  cleaner,  3,220  h.  at  16c  

Downey,  Jas.,  Jr.,  car  inspector,  3,121  h.  at  22c,  69  at  27c  


Carried  forward. 


$  cts. 
2,129  18 


609  33 
533  52 
587  58 
527  04 
614  46 
666  26 
605  35 
612  96 
812  79 
1,370  79 
1,590  26 
1,523  30 


14,427  30 


26,610  12 


1,312  50 
780  00 
775  00 
630  00 
574  18 
803  76 
507  52 
634  22 
930  80 

548  16 
629  10 
527  36 
676  95 
661  44 

1,488  29 
80S  08 
569  31 

549  09 
526  24 

1,665  59 
817  44 

1,628  45 
560  00 
549  58 
654  40 
702  28 
522  77 

1,703  34 
721  82 
741  44 


4,958  96 


29, 158  07 


870  00 
540  18 
712  72 
1,219  02 
1,182  39 
1,311  68 
554  56 
515  20 
705  25 


7,611  00 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 229 

SESSIONAL  PAPER  No.  1 


I.  C.Ry.:  Wages:  St.  John  Car  Shop— Concluded. 
Brought  forward  

Ferguson,  W.,  car  inspector,  3,474  h.  at  27c,;  Ferrie,  T.,  tinsmith,  2,995  h.  at  24c  

Griffin,  J.,  carpenter,  2,878  h.  at  21c;  Henneberry,  P.,  carpenter,  2,947  h.  at  20c  

Hughson,  G.,  carpenter,  2,498  h.  at  21c,  362  at  24c  

Jones,  J.,  fireman,  3,780  h.  at  18c;  Kennedy,  G.,  car  cleaner,  3,137  h.  at  16c  

Mann,  I.,  carpenter,  2,695  h.  at  24c;  Murphy.  J.,  car  cleaner,  3,295  h.  at  16c  

McAdoo.  W.,  carpenter,  2,569  h.  at  24c;  McElwain,  A.,  oiler,  2,885  h.  at  18c,  100  at  22c  

McGirr,  M.,  car  cleaner,  3,179  h.  at  16c;  McKcchnie,  J.,  carpenter,  2,907  h.  at  20c  

McKee,  W.,  car  inspector,  4,124^  h.  at  22c;  Pelkey,  A.,  car  inspector,  3,886  h.  at  22c  

Peterson,  O.,  foreman  car  cleaner,  3,183  h.  at  24c  

Petrie,  J.,  car  inspector,  4,031  h.  at  22c;  Simpson,  E.,  fitter,  3,084  h.  at  24c  

Tower,  H.,  oiler,  and  inspector  382  h.  at  18c,  2,818  at  19c,  165  at  21c  

Payments  under  $500:  air  brake  tester,  2,159  h.  at  16c;  blacksmith,  1,719  h.  at  26c;  black 
smith's  helper,  1.623  h.  at  17c;  car  cleaners,  7,350  h.  at  13c,  2,570  at  14c,  9,576  at  16c, 
carpenters,  4,426  h.  at  20c,  2.20S  at  21c;  firemen,  96  h.  at  16  c,  988  at  17c  

Total,  carried  to  page  W — 213  


I.  C.  Ry.:  Wages:  Truro  Locomotive  Shop. 

Mechanical  foreman,  W.  Davidson,  2  m.  to  May  31,  1911,  at  $105,  10  m.  to  Mar.  31,  1912,  at 
$110.25  


3,215  at  17c... 


Night  foreman,  J.  YV.  Smith,  12  m.  at  $65  

Clerk,  A.  S.  McLellan,  2  m.  at  $65,  10  at  $69.50  

Asst.  clerk  and  storekeeper,  W.  N.  Mills,  1-8  m.  at  $30,  5-79  m.  at  $24.50. . 
Store-issuer,  R.  Cullen,  11-871  m.  at  $50  •  

Store-issuer,  A.  McDonald,  708  h.  at  15c,  3,588  at  16c  

Chargeman,  E.  Mosher,  3,583  h.  at  30c  

Archibald,  B.,  tube  cleaner,  616  h.  at  16c,  2,739  at  17c  

Barron,  I.,  locomotive  inspector,  587  h.  at  19c,  2,997  a*  20c  

Blaikie,  C.  A.,  boilermaker,  2,623  h.  at  22c  

Blair,  E.,  asst.  fitter,  2,906  h.  at  17c,  60  at  19c  

Burris,  N.,  hostler,  3,010  h.  at  24c  

Cavanagh,  G.  H.,  netting  inspector,  707  h.  at  16c,  2,875  at  17c  

Conley,  S.,  oiler  and  asst.  fitter,  692  h.  at  17c,  3,181  at  19c  

Creelman,  C,  engine  house  man,  606  h.  at  14c,  3,218  at  16c  

Daley,  J.,  fitter,  3,004  h.  at  29c;  Dart,  S.,  pipe-fitter,  2,831J  h.  at  19c  

Fielding,  B.,  fitter,  3,933  h.  at  24c;  Fisher,  H.,  tool  checker,  671  h.  at  16c 

Gladwin,  A.,  enginehouse  man,  336  h.  at  14c,  3,578  at  16c  

Hanway,  W.,  hostler,  4,320  h.  at  24c  

Higgins,  G.,  fireman,  696  h.  at  20c,  3,314  at  21c  

Hingley,  O.,  enginehouse  man,  764  h.  at  13c,  3,579  at  16c  

Johnson,  B.,  enginehouse  man,  732  h.  at  14c,  3,552  at  16c  

Kennedy:  D.,  fitter,  3,835  h.  at  21c,  overpaid,  40c;  L.,  boilermaker,  2,761  h.  at  29c  

Langille,  A.,  boilermaker,  3.975J  h.  at  18§c;  Lewis,  W.,  fuelman,  3,899  h.  at  17c  

Miller,  F.  S.,  carpenter,  925  h.  at  21c,  2,043§  at  23c,  back  time,  1910-11,  643£  h.  at  2c  

Miller,  J.,  asst.  fitter,  2,867*  h.  at  18c;  McBeth,  J.,  boiler  washer,  3,030  h.  at  18c  

McCake,  L.,  watchman,  2- 05  m.  at  $35,  3,045  h.  at  16c  

McCallum,  M.  P.,  oiler  and  asst.  fitter,  516  h.  at  18c,  2,265  at  19c  

McEachern,  J.,  pipe-fitter,  2,304  h.  at  22c  

Mclsaac,  A.  D.,  enginehouse  man,  1,108  h.  at  13c,  314  at  16c,  1,811  at  17c  

McKav,  D.  J.,  fire  builder,  748  h.  at  15c,  2,568  at  16c  

McKinnon:  M.,  a.  b.  fitter,  3,683  h.  at  25c;  W.,  asst.  fitter,  3,333  h.  at  20c  

McLean,  D.,  craneman,  .51  d.  at  $2,  fuelman,  239  h.  at  14c,  2,528  at  16c  

McLean,  R.,  painter,  2,290  h.  at  22c;  McNally,  J.,  fitter,  3,119  h.  at  29c  

Nelson,  W.  W.,  boiler  washer,  4,419  h.  at  18c;  Nolan,  J.,  craneman,  53  d.  at  $2,  3,602  a1  20c 

Norrie,  H.,  netting  inspector,  3,258  h.  at  16c,  209  at  18c  

Parker,  G.  H.,  rest  room  keeper,  744  h.  at  14c,  3,235  at  15c  

Pearson,  D.,  enginehouse  man,  659  h.  at  13c,  2,993  at  16c  

Pearson,  J.,  locomotive  inspector,  530  h.  at  19c,  2,615  at  20c  

Rutherford,  H.,  fitter,  3,339  h.  at  26c;  Smith,  J.  H.,  a.  b.  fitter,  3.317A  h.  at  28c  

Slade.  H..  ashpitman,  579  h.  at  14c,  2,706|  at  16c  

Smith,  R.  W.,  enginehouse  n  i  n,  703  h.  at  13c,  330  at  15c,  2,270  at  16c,  tube  cleaner,  222 
h.  at  17c  

Teed,  H.,  fire  builder,  680  h.  at  15c,  3,086  at  16c  

Tibbits:  J.,  lampman,  732  h.  at  14c,  3,083  at  16c;  T.,  blacksmith,  3,267  h.  at  27c  

Watson,  W.,  boiler  maker,  3,'J60§  h.  at  26c;  Works,  L.,  fuelman,  4, 152  h.  at  16c  

White,  W.,  fireman,  696  h.  at  20c,  3,244  at  21c  

Payments  under  $500:  blacksmith,  1,312  h.  at  24c;  blacksmith's  helpers,  4,416  h.  at  17c; 
fitter,  2,341  h.  at  21c;  fitter's  helpers,  671  h.  at  13c,  644  at  14c,  2,762  at  16c;  carpenter, 
1,103  h.  at  23c;  hostler,  372  h.  at  24c;  tool  checker,  2,631  h.  at  18c;  tube  cleaners,  800 

Carried  forward  


$  cts. 

7,611  00 

1,656  78 
1,193  78 

611  46 
1,182  32 
1,174  00 
1,157  86 
1,090  04 
1,762  31 

764  02 
1,626  98 

638  83 


5,447  95 


25,917  33 


1,312  50 
780  00 
825  00 
253  77 
593  54 
680  28 

1,074  90 
564  19 
710  95 
577  06 

505  42 
722  40 
601  87 
722  03 
599  72 

1,409  14 
1,597  83 
619  52 
1,036  80 
835  14 
671  96 
670  80 
1,606  44 
1,398  27 
677  12 
1,061  55 
558  92 
523  23 

506  88 
502  15 
523  08 

1,587  41 
539  94 

1,408  31 

1,621  82 
558  90 
589  41 
564  55 
623  70 

1,797  04 
514  09 

541  83 
595  76 
1,477  85 
1,694  05 
820  44 


39,657  56 


W — 230 


AUDITOR  GENERAL'S  REPORT,  1011-1912 

3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Truro  Locomotive  Shop — Concluded. 


Brought  forward. 


Payments  under  S500 — Concluded. 

h.  at  16c,  2,888  at  17c.;  netting  inspector,  166  h.  at  16c;  tool  room  helper,  330  h.  at  14c, 
2,455  at  15c;  60  at  16c;  painter,  178  h.  at  22c;  enginehouse  men,  1,106  h.  at  13c,  4,514 
at  14c,  23,951  at  16c,  labourers,  508  h.  at  14c,  8,080|  at  16c;  unloading  coal,  206  cars 
at  $2;  call  boys,  $406.78;  sundry,  $41.52  


Total,  carried  to  page  \V— 213. 


I.  C.  Ry.:  Wages:  Truro  Car  Shop. 

Foreman,  K.  Mcintosh,  12  m.  to  Mar.  31,  1912,  at  $75  

Archibald,  H.  M.,  a.  b.  tester,  3, 698J  h.  at  20c;  Cook,  H.,  carpenter,  3,3625  h.  at  21c  

Dewar,  A.,  car  inspector,  100  h.  at  19c,  3, 1S51  at  21c  

Finlayson,  J.,  carpenter,  2,9255  h.  at  21c;  Henderson,  A.,  carpenter,  2,381  h.  at  21c  

Langille:  A.,  carpenter,  3,395?  h.  at  21c;  C,  car  repairer,  2,911j  h.  at  19c  

Lanthers,  G.,  inspector,  4.20H  h.  at  22c;  Mitchell,  D.  A.,  helper,  4,285  h.  at  17c  

McC'lure.  J.  F.,  inspector,  3,926  h.  at  22c;  McGregor,  R.,  lamp  trimmer,  3, 171  h.  at  18c  

McKay:  D.,  car  repairer,  3,352  h.  at  19c;  J.  A.,  carpenter,  3,404  h.  at  21c  

McKay,  J.  D.,  inspector,  3, 181|  h.  at  22c;  Nelson,  E.,  oiler,  4,019!  h.  at  18c  

Spears,  W.,  inspector,  4, 1475  h.  at  22c;  Wynn,  J.,  inspector,  3,355  h.  at  22c  

Williams,  E.  L.,  a.  b.  tester  and  car  inspector,  3,367  h.  at  19c,  161|  at  20c  

Payments  under  $500:  blacksmith,  1,626  h.  at  24c;  blacksmith's  helper,  1,583  h.  at  17c. 
carpenters,  4, 145  h.  at  19c,  699  at  21c;  car  repairers,  336  h.  at  19c;  car  cleaners,  5,2602  h 
at  13c,  20  at  14c,  6,555  at  16c,  90  at  18c;  charwomen,  11  m.  at  $10  

Total,  carried  to  page  W — 213  

I.  C.  Ry.:  Wages:  Sundry  Shops. 

Amherst  $361.44,  Blackville  S463.02,  Causapscal  $426.56,  Chatham  $'  269.64,  Dartmouth 
$46.8.05,  Drummondville  $1,291.75,  Ferrona  $341.01,  Hampton  $t,-7.04,  Levis  $12,614, 
L'Islet  $406.56,  Loggieville  $3,691  08,  Maccan  $852.28,  Montreal  SI, 060,  New  Glasgow 
$1,351.74,  Nicolet  $639.80,  North  Sydney  $2,074.02,  Oxford  Junction  $2,738,  Pointe  du 
Chene  $4,890.97,  Riviere  Ouelle  $631,  Salisbury  $549.19,  Springhill  Junction  $7,201.80, 
Sussex  $536.84,  Ste.  Rosalie  $3,954.88,  Trois  Pistoles  $432.74,  Windsor  Junction,  $1,080.73 

I.  C.  Ry.:  Wages:  Enginemen:  Summary. 

Montreal  to  Ste.fFlavie  (Page  W— 231) 

Moncton  to  Ste.  Flavie  (    "    W— 232) 

St.  John,  Moncton  to  Halifax  (    "    W— 232) 

Sydney  to  Oxford  (    "    W— 232' 


Total,  carried  to  page  W — 204. 


I.  C.  Ry.:  Wages:  Enginemen:  Montreal  and  Ste.  Flavie  Dhision. 

Drivers  Albert,  J.,  $1,153  35;  Allard,  A.  $1,342.85;  Beaulieu,  F.  $1,228.34;  Bechard,  J. 
SI, 323. 81;  Begin,  G.  $1,494  13;  Belleau.  J.  $1,828.56;  Berube\  A.  $1,154.62,  T.  $1,297.65; 
Blanchette,  W.  $1,325.52;   Boulanger,  L.  $1,484.44;   Boulet,  L.  $1,658.27;   Boutin,  N 
$1,237.15;  Bruce,  J.  $1,289  90;  Charrier,  D.  $1,608.34;  Chenard,  A.  $1,133.24;  Cloutier, 
F.  $1,252.79,  G.  $1,527.73,  J.  $1,516.93;   Collet,  J.  $1,673  03;  Cote,  D.  $1,595.69,  E 
$1,537.13,  G.  $1,737.58;  Couillard,  J.  $1,311.42;  De  Boo,  J.  F.  $1,350  04;     Deslisle,  C 
$1,501.36;  Dion,  C.  $1,323.83;  Dussault,  J.  $1,096. 71;  Dutil,  L.  $1,574.94,  W.  L.  $1,603. 14; 
Edwards,  S.  $909.32;   Ferguson,  S.  G.  $1,263  60;   Filteau,  L.  $1,632.26;   Findlav,  G 
Sl.378.23;    Fohy,  J.  $1,560.58;    Fortin,  W.  $721.86;    Frank,  A.  $1,434.35;   Frank,  J 
$1,247.89;   Gagnon,  F.  $934.65.  J.  $1,157  68,  O.  $1,419.46;    Gendron,  F.  $1,402.96,  J 
$678.78;  Gingras,  H.  $632  17;  Godrlard,  F.  SI  ,523  65;  Gorham,  W.  J.  $1,769.83;  Goulet, 
A.  $1,365.74;   Gunn.-tt,  G.  A.  $1,491.17;   Guy,  J.  $1,364  72,  P.  $1,290  74:   Halle,  O 
$1,559.26;  Houston.  .1.  $1,306  35,  M.  $1,312.72;  Huot,  E.  $1,530.28;  Johnston,  H.  $1,518.72; 
Kean.E.  $1,295. 10;  Lacombe,  E.  $1 ,112.68;  Lacroix,  J.  $1,576.29;  Lamothe,  G.  $1,369.94 
Larouche,  J.  $1,369.20;  Lebel,  E.  $l,b91;  Lefrancois,  J.  $1,241 .33;  Levesque,  A.  $1,435.51, 
C.  J.  $1,437.91,  T.  $1,038.59;  Marquis,  A.  $1,363.77,  I.  $1,418.21;  Martin,  J.  $1,512.71; 
Mercier,  C.  $1,846.98;  Michaod,  J.  A.  $986  58,  P.  $1,309.14;  Miller,  J.  $644.89;  Mitchell, 
E.$1.319.58;  R.  L.  $1,580  59;  Mountain,  W.  $1,354  86;  Normand,  M.  $1,724.07;  Ouellette, 
A.  §53,9  26,  E.  $1,523  78:   Parent,  E.  $1,378.08,  J.  $1,341.37;   Parsons,  E.  $1,655.92; 
Pelletier,  D.  $621.43.  J.  H.  $1,323  38;  Pouliot,  A.  $1,430.24;   Rioux,  F.  W.  $1,678.33; 
Robcrge,  G.  $1,587  25;   Rov,  E.  $825.90:  Sawver,  C.  E.  $1,476;  Scott,  J.  $1,432.47; 
Sharpe,  H.  W.  $1,421  14;  Sheedy,  L.  V.  $1,501.99;  St.  Pierre,  O.  $1,536.82;  TardifT,  L. 
$1,454.18;  Theriault,  L.  N.  $1,044.47;  Topping,  G.  $1,351  60;  Turner,  W.  E.  $1,649.20; 
sundry  payments  under  $500,  $2,027.70  


$  cts. 
39,657  56 


10,933  96 


50,591  52 


900  00 
1,445  81 

687  93 
1,114  34 
1,266  22 
1,652  76 
1,434  50 
1,351  68 
1,423  44 
1,650  55 

672  01 


3,519  22 


17,118  46 


49,974  14 


224,842  66 
173,270  66 
243,815  88 
135,570  00 


777,499  20 


130,698  90 


Carried  forward   130,698  90 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— 231 


I.  C.  Ry.:  Wages:  Enginemen:  Montreal  and  Ste.  Flavie— Concluded. 

Brought  forward  


Firemen:  Atkinson,  W.  G.  $410.34.  driver  $729  28;  Beaudet,  J.  C  $898  91.  driver  $86  90; 
Beaumont,  A.  $740  25;  Bernier.  J.  $966  09;  Bessant.  F.  $883.58;  Blais,  A.  $574  46, 
hostler  $2.64;  Bosse,  J.  $926.52;  Bouchard.  T.  A.  $933 . 57;  Boucher.  A.  $698  80.  hostler 
$30.96,  J.  A.  $735.83,  J.  C.  E.  $600  87;  Boulet.  P.  $616.28.  driving  $115.46;  Bourassa,  J 
$832.17;  Carrier,  N.  $1,162.97;  Carron,  A.  $882.65;  Castonguay,  J.  H.  $704  89;  Char- 
land,  A.  $681.86;  Chasse,  J.  $897  21.  hostler  48c;  Cote,  J.  $1,010 .60;  Courbron,  G. 
$563.75;  Couturier,  E.  $957.16,  G.  $617.84;  Croteau,  A.  $1,029.13;  Danjou,  J.  S.  $493.91, 
wiper  $22.32;  Demers,  A.  $1,059  76;  Deschamps,  P.  $1,125  44;  Desjardines,  O.  $941 .91, 
hostler  $51.33;  Desrochers,  F.  $932  53;  Dick,  G.  $543.82;  Dionne,  T.  $856  14,  V. 
$859.66;  Drolet,  A.  $1,013  60;  Duclos,  H.  $390  52,  driver  $470.59;  Fillion,  A.  $890  29, 
hostler  $3.12,  J.  $1,029.46,  driver  $46.68;  Foucault,  H.  $1,148  39,  driver  $12 .56;  Fournier, 
F.  $773.34;  Frigon,  J.  $829.33,  watchman  $1.75;  Gagnon.  O.  $798.98,  hostler  $1.92,  P. 
$895.62.  hostler  $2.88;  Gendron,  J.  L.  $382.56,  driver  $189  58;  Genois,  J.  $1,055.01; 
Gingras,  H.  $450.76,  driver  $297.45,  N.  $537  45;  Haince.  Z.  $1,027.63;  Hebert,  P. 
$924  56;  Hodgson,  G.  $956.66;  Hudon,  J.  $817.70;  Kirouack,  A.  $752.96,  hostler  $2  64; 
Lambert,  G.  $1,260.80;  Lamontagne,  A.  $1,025.48;  Langlois,  P.  $1,039.31;  Lapointe,  D. 
$928.21,  F.  $700.73,  J.  A.  $1,051.15,  driver  $195.12;  Lavertue,  O.  $947.09;  Lebel,  P. 
$1,072.42;  Leblanc,  R.  $805.45;  Lebreaux,  O.  $851  60;  Lemelin,  A.  $861 .61;  Lepage, 
J.  A.  $854  85;  Levesque,  L.  $1,075.18;  Malouin,  E.  $842.18;  Marcoux,  M.  $712.97,  driver 
$254  32,  hostler  $14.61;  Martin,  R.  $318.72,  wiper$229. 98;  Mattais,  A.  $856.80;  Michaud, 
J.  B.  $885.77;  Morisset,  L.  $870.59,  watchman  $1 .75;  Morman,  A.  $792  .22;  Morneau,  A. 
$987.24,  hostler  $3.12;  McKinnon,  J.  $702. 14;  Nadeau,  A.  $755.26,  P.  $932.25;  Plourde, 
E.  $946.92,  hostler  $23.52;  Pelletier,  L.  $1,013.52,  Ludger  $776.54;  Ouellet,  A.  $478.40, 
driver  $81.65,  E.  $1,061.29;  Raymond,  A.  $898.01;  Richard,  E.  $984.67;  Roberge,  A. 
$337.71,  driver  $182.56,  hostler  $9.36;  Rossignol,  A.  $1,018  55.  hostler  $2.64;  Ruel,  R. 
$1,048.11,  watchman  $6.12;  Saindon,  A.  $902.82,  P.  $509.30,  wiper  $8.54;  Soucy,  J.  A. 
$887.21;  St.  Pierre,  A.  $754.42,  J.  $1,034.30;  Talbot,  J.  A.  $819.95;  Thibault,  S.  $956.44; 
Toohy,  W.  H.  $529  06,  driver  $297.53,  instructor  $152.64;  Vallee,  M.  $871.66;  Vallin- 
court,  T.  $789.30;  Veill.'ux,  L.  $865.87,  hostler  $1.20;  Wells,  A.  $853.42,  wiper  $5  12; 
sundry  payments  under  $500,  $11,204.20  


Total,  carried  to  page  W— 230. 


I.  C.  Ry.:  Wages:  Enginemen:  Moncton  and  Ste.  Flavie  Division. 

Drivers:  Anderson,  G.  W.  $1,394  99;  Baird,  R.  $1,255.01;  Belyea,  H.  A.  $1,478.22;  Bour- 
geois, A.  S.  $896.34;  Bulmer,  R.  $1,274.17;  Burns,  J.  H.  $529  91 ;  Caine,  J.  F.  $1,273 .41 
Cameron,  H.  $959.43,  J.  $1,298.02,  John  $1,539.39;  Carson,  S.  W.  $1,358.04;  Casey,  H 
$1,424.79;  Chapman,  A.  $1,193.45;  Comperthwaith.  S.  $1,251.47;  Connell,  A.  $1,402.36 
Cook,  A.$1,386.15,J.D.$1,553.76;  Cool,  C.  $1,546.44;  Cummings,  B.  $1,192  .54;  Donald 
A.  $1,487.08;  Duncan,  W.  F.  $1,367.85;  Edward,  T.  $1,512.39;  Fraser,  W.  $1,375.69 
Frvers,  A.  H.  $1,009.57;  Gallan,  D.  C.  $1,277.96;  Gibson,  F.  $1,185.56;  Gilker,  J 
$1,310.80,  O.  $1,447.72;  Gunning,  W.  J.  $1,217.27;  Henderson,  E.  $1,426.35;  Henry 
T.  W.  $1,283.74;  Hicks,  W.  F.  $1,176.61;  Ingram,  W.  N.  $1,469.20;  Ivory,  N.  J.  $1,454.37 
P.  J.  $1,420.70;  Jamieson,  S.  $1,117.17;  Killam,  C.  A.  $1,456.38;  King,  J.  M.  $1,328.78 
Laurence,  W.  C$1,488. 08;  Lawson,  C.  $552.18;  Lutes,  G.  $1,315.47;  Maisey,  H.  $1,159.92 
Mann,  C.  $1,127.48;  Martin,  J.  $1,229.68;  Mat heson,  T.  $1,000  91 ;  Matthews,  A.  $1,571.45 
W.  S.  $578.49;  Moore,  J.  R.  $1,531 . 13;  Mc David,  J.  $583.70;  McDonald,  A.  J.  $1,026.77 
McGinty,  O.  $507  73;  McKenzie,  A.  $900  .66,  R.  $1,375.34;  McNaughton,  J.  A.  $1 ,122.89 
McQuarrie,  D.  $1,220.96;  Oakleaf,  J.  $1,395.97;  O'Shaughnessy,  M.  $1,192.18;  Pineo 
D.  $1,271.24;  Price,  E.  B.  $1,271.82;  Rushton,  W.  $840.40;  Russell,  A.  J.  $1,485.86 
Savidant,  W.  $1,393.35;  Scott,  T.  G.  $1,468  24;  Shirley,  E.  $1,206.38;  Smith,  J.  S 
$1,384.16:  Spear,  J.  G.  $616.84;  Stratton.J.  $1,447.11;  Taylor,  M.J.  $868.09;  Townsend 
T.  $635.87;  Trevors,  J.  E.  $1,041.94;  Tweedie,  J.  $500.96;  Williamson,  J.  $1,444.98 
Wilson,  G.  M.  $1,475.75;  Witzell,  J.  J.  $1,090.72;  Wood,  C.  A.  $1,291.32;  D.  J.  $1,361 .63 
Young,  W.  $1,328.90;  sundry  payments  under  $500,  $5,536.15  ,  

Firemen:  Bauer,  C.  $607.18;  Bolster,  H.  $474.35,  wiper  $110.59,  tankman  $52.50,  foreman 
$30;  Boulanger,  E.  $537.96,  wiper  $37.24,  hostler  &c.  $19.89;  Cameron,  V.  $966.94;  Cannel, 
J.  $809.70;  Carpenter,  W.  W.  $586.69;  Comeau,  F.  $604.01,  hostler  $48.96,  heating  cars 
$4.79:  Donahoe,  H.  $765.43,  wiper  $121 .80;  Donovan,  C.  $1,047.09;  Dryden,  H.  B.  $533.41, 
driver  $263.35;  Eagles,  T.  $635.61;  Flamm,  R.  $897.01,  hostler  $26.88;  Forbes,  A.  J. 
$836.17;  Gagne,  J.  $176.23,  firebuilder  $168.66,  wiper  $129  50,  ashpitman  $124.48;  Gillis, 
F.  $1,024.75;  Harvey,  W.  $853.62,  hostler  $80.64,  sundry  $21.17;  Hicks,  J.  H.  $845.84; 
Hoyt,  M.  A.  $806.40,  driver  $348.70,  watchman  $3.52;  Hughes,  B.  $792.29;  Jamieson, 
J.  $1,036.11,  driver  $30.30;  Jewett,  F.  $702.91,  W.  $718.31,  hostler  $7.20;  Keating,  P. 
$926.83;  Killam.  G.  $765.93,  hostler  $1.44,  W.  A.  $891.83,  hostler  $5.76;  Larivee,  C. 
$269.59,  driver  $181.48,  hostler  $80.64;  Lawson,  C.  $170.11,  driver  $486.37;  Lee,  C$589. 19, 
tankman,  $14.80;  Legere,  J.  A.  $861.12;  Mahoney,  J.  $965.21;  Malcomber,  W.  $771.18, 
hostler  $170.32,  sundry  $31.21;  Mann,  G.  $1,008.49,  sundry  $9.90,  fi.  $816.13,  hostler 
$38.88;  Matthews,  G.  C  $576.88,  wiper  $77.07,  Guy  $807.48,  hostler  $9.60;  Mercier,  H 
$525.43;  Miles,  R.  $895.59,  driver  $69.23,  watchman  $1 .98"  Munroe,  W.  $863.96,  hostler 

Carried  forward  


$  cts. 
130,698  90 


94, 143  76 


224,842  66 


),375  78 


99,375  78 


W— 232 


AUDITOR  GENERAL'S  REPORT,  191 1-1912 


3  GEOFiGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Enginemen:  Mom- ton  and  Ste.  Flavie— Continued. 

Brought  forward  

Firemen — Concluded. 

$7.44;  Murphy,  E.  $838.07;  Murray,  A.  $988.13;  McAuley,  O.  G.  $935.33;  McC'allum,  J. 
$750.98,  hostler  $111.84;  MeDavid,  J.  W.  $544.61,  driver  $205.96,  sundry  $8.12;  McDer- 
mott,  J.  $482.13,  wiper  $36.96:  McGowan,  H.  $951.01;  Mclnnes,  W.  $919.67;  Mclntyre, 
J.  H.  $764.92;  McKee,  G.  S702.90,  hostler  $5.28,  J.S.  $619.42.  driver  $63.58;  McLauchlan, 
A.  $704.08,  driver  $96.53:  McQuarrie,  J.  R.  $473.45,  wiper  $126.66;  Nelson,  D.  $852.30, 
hostler  $2.88;  Perrault,  G.  $944.03;  Pickard.  W.  $420.04.  wiper  $239.22,  hostler  $8.40; 
Ramsay,  S.  $815.22,  hostler  S2.64:  Reid.  W.  H.  $982.14;  Robinson,  R.  $717.12:  Roy,  O. 
$1,190.54;  Sherwood.  S.  $515.12.  wiper  $110.34;  Smallwood,  H.  $840.11,  hostler  $1.68; 
Steeves,  G.  V.  $723.83,  wiper  $25.06,  R.  K.  $760.14.  wiper  $13.72;  Stewart,  C.  A.  $541.09, 
driver  $110.21;  Tweed,  W.  $662.89,  heating  cars  $138.68;  Thibault,  V.  $990.95.  sundry 
$11.70;  Thompson,  D.  L.  $461.35,  driver  $75.31,  R.  $768.06;  Trites,  M.  D.  $805.13;  Twee- 
die,  J.  $421.26,  driver  $152.17;  Ward,  C.  $848.15;  Warman,  R.  $609.65,  hostler  $132.48; 
Watt,  C.  G.  $559.50,  wiper  $114.30;  sundry  payments  under  $500,  $16,218.59  


Total,  carried  to  page  W— 230. 


I.  C.  Ry.:  Wages:  Enginemen:  St.  John,  Moncton  and  Halifax  Division. 

Drivers:  W.  H.  Anderson,  $1,424.85;   C.  P.  Atkinson,  $1,458.59;   F.  Belliveau,  $1,437.22 
L.  Bradshaw,  $1,217.12;  J.  H.  Burns,  $951.12;  H.  S.  Campbell,  $1,174.92;  F.  Chisholm. 
$1,339.65;  J.  Clarke,  $1,447.74;  B.  Cooke,  $1,449.68;  F.  W.  Copeland,  $1,243.48;  W.  J 
Coffey,  $1,332.31;  C.  Coleman,  $1,198.33;  R.  C.  Colpitts,  $1,738;  H.  Como,  $1,070.29; 
P.  Cormier,  $1,476.38;  S.  Craig,  $1,413.04;  G.  Currie,  $1,018.64;  G.  Cuthbertson,  $797.48 
G.  DeMill,  $1, 245. 88;. J.  Donald,  $1, 128.45;  C.  Edwards,  $1,492.29:  T.  Edwards,  $1,239.65 
G.  Feetham,  $1,349.45;  M.  Flavin,  $1,078.07:  C.  E.  Freeze,  $1,462.20;  W.  Furze,  $961 
J.  Gazeley,  $1,236.42;  J.  Gilfillan,  $1,450.68;  W.  Gross,  $1,569.96;  J.  Haekett.  $1,172.48; 
E.  Hayward,  $1,019.42;  T.  W.  Hennessy,  $1,630.32-  J.  Hessian,  $1,316.23;  W.  E.  Hunter, 
$1,236.99;  W.  J.  Hunter,  $734.97;  J.  J.  Irvine,  $1,364.10:  R.  Jefferson,  $1,627.60;  B.  John- 
son, $1,596.52;  E.  W.Joy,  $787.51;  G.  Kantlev,  $1,435.88;  J.  Kellv,  $1,202.18;  J.  Kennedy, 
$1,142.61;  R.  Kennedy,  $1,542.59;  L.  W.  King,  $1,393;  R.  Lightbody,  $1,446.15;  R.  E. 
Linden,  $1,047.87;  W.  Lovett,  $1,266.35;  W.  Megarity,  $1,460.71:  G.  Milne,  $1,527.84; 
J.  Moody,  $1,351.55;  G.  Morrison,  $1,520.19;  T.  McBeath,  $1,446.71;  T.  McCollum, 
$1,249.69;  J.  McDermot,  $1,116.21;  H.  McDonald,  $1,453.85;  J.  McEachran,  $1,066.77; 
O.  McGinity,  $985.90;  A.  McGrath,  $1,116.90;  J.  McGuiggan,  $1,020.20;  C.  McHugh, 
$1,107.82;  P.  Mclnnis,  $739.70;  J.  D.  McKay,  $1,023.32;  P.  McKenna,  $1,113.94;  J. 
McLaren,  $1,369. 21:  J.  McLellan,  $1,497.36;  C.  McTiernan,  $970.26;  J.  W.  Nairn,  $1,353.21; 


P.  O'Toole,  $1,532.88;  G.  C.  Palmer.  $1,115.56;  J.  Phinney,  $1,076.04;  R.  Phinney, 
$1,044.10;  A.  R.  Price,  $787.52;  S.  Richey,  $1,014.75;  A.  Robbins,  $1,514.31;  J.  Ross, 


$515.12;  L.  Starratt,  $1,695.38;  E.  Sterling.  $1,135.93;  J.  Stewart,  $1,257.90;  J.  Stockall, 


$1,151.16;  J.  G.  Stockford,  $1. 447.08;  G.  A.  .-■tone,  $1,421.90;  G.  B.  Storey,  $1,429.33; 

S.  Stuart,  $726.29;  M.  J.  Taylor,  $623.25;  T.  Townsend,  $678.18;  J.  Wall,  $1,416.60;  J. 

Walsh,  $1,118.58;  S.  Watson,  $797.61;  F.  W.  Welling,  $1,202.61;  M.  White,  $1,713.68; 

D.  S.  Yould,  $1,436.19  

Sundry  drivers,  payments  under  S500 
Firemen,  &c:  wages  not  detailed  


Total,  carried  to  page  W — 230. 


I.  C.  Ry.:  Wages:  Enginemen:  Sydney  and  Oxford  Division. 

Drivers:  A.  M.  Anderson,  $1,282.47;  W.  E.  Atkinson,  $1,246.17;  J.  S.  Baxter,  $1,604.99; 
S.  Black,  $1,278.85;  J.  H.  Campbell,  $1,315.15;  J.  B.  Champion,  $1,516.32;  W.  Chisholm, 
$1,158.13;  J.  Collison,  $1,160.78;  G.  W.  Conway,  $1,263.97;  H.  Cummings,  $995.54; 
H.  S.  Cutten,  $1,265.03;  A.  Dunbar,  $1,025.83;  D.  W.  Duncan,  $1,443.19;  J.  J.  Ferguson, 
$1,629.02;  H.  R.  Fillmore,  $1,35S.76;  A.  Fogo,  $1,228.99;  P.  Fraser,  $1,229.94;  J.  Gallivan, 
$1,028.43;  A.  Grant,  $999.79;  I.  C.  Grant,  $1,206.97;  F.  Grattan,  $895.69;  J.  Grattan, 
$999.01;  J.  W.  Gunning,  $1,312.09;  A.  Johnston,  $1,165.52;  J.  Joncas,  $1,194.25;  J.  H. 
Jones,  $970.54;  C.  Keefe,  $850.58;  E.  Logan,  $1,084.49;  S.  Martin,  $1, 1S3.S4;  D.  Matheson, 
$1,312.84;  W.  Meech,  $1,219.68;  J.  S.  Mitchell,  $1,192.43;  F.  D.  Murrav,  $557.79;  D. 
McDonald,  $1,087.91;  K.  D.  McDonald,  $1,598.40:  R.  L.  McDonald,  $L232.13;  W.  G. 
McDonald,  $1,090.61;  W.  McDougall,  $543.77;  J.  C.  McKay,  $1,018.33;  W.  H.  McKinnon, 
$1,187.13;  A.  McLean,  $1,157.16;  A.  D.  McLean,  $840.16;  N.  McMullin,  $1,260.47;  J. 
McRury,  $1,224.05;  H.  A.  Peeples,  $1,172.91;  A.  Probert,  $1,149.04;  A.  S.  Prowse, 
$1,183.11;  H.  Scothorn,  $1,250.14;  T.  Scott,  $1,539.39;  F.  Setchell,  $1,274.30;  J.  Shaw, 
$1,540.21;  M.  Smith,  $1,040.42;  R.  L.  Smith,  $509.50:  A.  Sproull,  $1,497.24;  A.  M.  Stevens 
$1,429.74;  H.  D.  Stewart,  $1, 154.74;  A.  Sutherland,  $1,495.41;  H.  D.  Thompson,  $1,380.76 
C.  Tobin,  $958.61;  L.  Turpinot,  $1,294.93;  A.  Urquhart,  $1,438.24;  C.  Wilson,  $1,273.56. . 

Sundry  drivers,  payments  under  $500  

Firemen  Ac:  wages  not  detailed  


Total,  carried  to  page  W— 230. 


$  cts. 
99,375  78 


73,894  88 


173,270  66 


125,835  00 
6,147  24 
111,833  64 


243,815  88 


73,999  44 
1,621  23 
59,949  33 


135,570  00 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 


W— 233 


SESSIONAL  PAPER  No.  1 


I.  C.  Ry.:  Wages:  Trains:  Summary. 

Montreal  to  Ste  Flavic  ,  (Page  W — 234) 

Moncton  to  Ste  Flavio  (  "  \y — 235) 

Western  Division  (  "  \\ — 235) 

Eastern  Division  (  "  \\ — 236) 

Sydney  to  Oxford    (  "  W— 237) 

Parlour,  sleeping  and  dining  cars  (  "  W — 237) 


$  cts. 

290,684  04 
218,789  42 
177,425  5G 
151,997  85 
172,179  66 
73,828  86 


Total,  carried  to  page  W — 204  "  

I.  C.  Ry.:  Wages:  Trains:  Montreal  to  Ste.  Flavie. 

Conductors:  A.  Arcand  $1,212.29,  H.  Auhin  $1,242.86,  F.  Beaulieu  $1,458.83,  J.  A  Beaulieu 
$1,467  40,  H.  Begin  $1,173.32,  Louis  Begin  $1,510.30.  J.  N.  Bernier  $1,488.49,  V.  R. 
Blanchard  $1,538.21,  Aug.  Blanche!  $1,389.97,  G.  A.  Bonneau  $924.58,  J.  A.  Bouchard 
$1,154.S2.  I.  Bouthilette  $1,389.38.  H.  Bourcier  $1,586.35,  J.  T.  Carrier  $1,138.40,  E. 
Camire  $1,285.07.  Fred  Cote  $1,420.70.  ("has.  Couchv  $1,641.65,  Alph.  Couture  $1,348  46, 
O.  Dcsjardins  $1,103.74,  A.  Dionne  ,$1,397.08,  Jos.  Dionne  $1,322.41,  A.  Dumas  $1,412, 
Ernest  Duma*  $1,406.63,  P.  Dumas  $1,178 . 19,  F.  Dumond  $877.70,  T.  Dussault  $1,320.33, 
Ad.  Frechette  $1,438.35,  Ant.  Gauvrcau  $1,422  44,  Victor  Gcndron  $1,207.80,  Louis 
Gingras  $1,424.31,  Jos.  E.  Guay  $701,  J.  L.  Hebert  $1,255.09,  John  Huppe  $1,036.66,  Ant 
Jarest  $1,492.71,  Geo.  C.  Johnston  $1,355.02,  Ad.  Laliberte  $1,440.09,  F.  Lalibcrte 
$1,194  33,  Win.  Lacombe  $1,139.18,  Arthur  Lagace  $1,383.58,  O.  Langlois  $1,196.47, 
Alfred  LeBel  $1,517.79,  J.  B.  LeBel  $1,399.76,  Adj.  Lemieux  $1,250.40,  O.  Levesque 
$1,237  .41,  D.  Marquis  $1,424  .96,  Louis  Mighaud  $1,492.44,  W.  A.  Mitchell  $1,290,  Eugene 
Morin  $1,321.38,  H.  O'Meara  $1,136  61,  Nap.  Ouellette  $1,293  .87,  Jos.  Paradis  $1,227 .81, 
W  ilfred  Paradis  $1,434. 60,  L.  S.  Paulet  $1,205.36,  H.  Pellet ier  $1,482.22,  Louis  Pettigrew 
$579.47,  J.  W.  A.  Pilon  $1,419  .68,  Noel  Plourde  $1,526.37,  L.  E.  Proulx  $1,521 .55,  A.  Rioux 
$1,268.37,  C.  Rioux  $1,267.57,  John  Rioux  $1,471.70,  J.  E.  Rioux  $1,286.83,  J.  B.  Sirois 
$1,251.69,  N.  Sirois  $1,473.84,  P.  H.  Sirois  $1,326.48,  Greg.  Soucy  $1,192.74,  U.  St.  Pierre 
$1,022  14,  Jos.  Tardif  $1,2^6.33.  P.  Tardif  $1,627.15,  Wm.  Tees  $1,222.20,  A.  Therriault 
$1,309.31,  Mark  Turgeon  $1,440.98,  Ben  Walker  $1,216.73,  George  Walker  $1,144.85,  John 
Wilson  $1,273.14,  A.  Vachon  $1,274.21,  Rov  Valere  $1,443. 14,  M.  Varville  $1,014,  Geo. 
E  Vincent  $910.32;  sundry,  $810.51  

Brakcmen:  J.  Albert  $795.42,  Jos.  April  $877  16,  Alf.  Arcand  $863.52,  J.  J.  Baker  $880.72, 
Louis  Banville  $703.21,  ArthurBeaulieu  $948.97  N.  Beaulieu  $974. 86, P.  Beaulieu  $801.65, 
Jos.  Bechard  $800  66,  R.  Begin  $747.20,  Nap.  Belanger  $870.15,  Arthur  Belleau  $701.18, 
Amedee  Bernier  $892.74,  E.  Bernier  $872.28,  A.  Berube  $550.18,  J.  Berube  $991.26,  Chas. 
Blanchet  $717.81,  E.  Blanchet  $676.95,  L.  Blanchet  $985.38,  F.  X.  Bolduc  $669.30,  A 
Bonneau  $868.11,  L.  Bonneau  $990.40,  James  Boucher  $915.30,  Joseph  Boucher  $975.60, 
N.  Boucher  $826.90,  P.  Boucher  $851.42,  S.  Boucher  $934.16,  Phil.  Boulanger  $812.81, 
S.  Boulet  $1,072.54,  S.  Bouthilette  $892.17,  Alfred  Boutin  $1,057.09,  Jos.  Brousseau 
$857.83,  L.  Cantin  $653.29,  Alb.  Carrier  $702.23,  A.  Carrier  $988.81,  Ford.  Carrier 
$1,064.47,  Jos.  Champoux  $719.01,  Geo.  Charest  $827.47,  Ernest  Chenard  $857.54, 
Edmund  Cote  $970.54,  E.  Cote  $917.73,  Leon  Cote  $679.03,  F.  X.  Couturier  $913.54, 
N.  Damase  $883.03,  Jos.  D' Amour  $906. 17,  L.  A.  Debilly  $971 .62,  Alph.  Demers  $998.60, 
E.  Desjardins$839.19,  Saul  Dion  $1,058.32,  Joseph  Dominique  $951 .23,  S.  Dorisse  $917.58, 
T.  Dube  $839.54,  A.  Dumas  $909.49,  A.  Dumond  $862.99,  J.  F.  Dumond  $912.65,  Ed. 
Dupont  $708.66,  Wm.  Dupont  $882.72,  O.  Dussault  $796.90,  Emil  Emond  $663.08,  Ferd. 
L.  Forgue  $947.09,  Francis  Forgue  $987.70,  Geo.  Forgue  $899.02,  A.  Fournicr  $956.11, 
Geo.  Frechette  $1,064.76,  Jos. Frechette  $993.06,  Chas.  Gauvin  $1,011.67,  Louis  Genois 
$858.98,  A.  Gosselin  $965.05,  N.  Grondin  $762.82,  Jos.  Guay  Sr.  $858.89,  Jos.  Guerin 
$1,012.57,  Alfred  Harris  $932.54,  N.  Hetherington  $793.97,  Narcisse  Hetu  $988.64,  Chas. 
Jolv  $945.17,  Eugene  Lambert  $905.95,  Nap.  Lambert  $925.07,  Geo.  Landry  $923.94, 
Jos.  A.  Landry  $1,000.53,  Jos.  Langlois  $747.88,  Eli  Lapointe  $707.24,  F.  Lapointe 
$1,004.21,  L.  Lapointe  $1,032.69,  Albert  Larivee  $1,000.15,  H.  Laverdure  $720.04,  E. 
LeBel  $755.09,  F.  J.  Lemieux  $1,067.33,  Jos.  Lemieux  $938.23,  Peter  Lemieux  $771.06, 
Wm.  Lemieux  $556.52,  L.  N.  Letarte  $1,061.20,  Jos.  Letendre  $794.98,  J.  A.  Letourneau 
$69'4.35,  H.  Levesque  $909.66,  Isaac  Levesque  $828.79,  Joseph  Levesque  $853.91,  Alex. 
L'Hebreux  $651.95,  F.  L'Hebreux  $852.01,  John  L'Hebreux  $855.64,  George  L'Hebreux 
$798.03,  Albert  Lortie  $778.87,  Alph.  Martin  $896.34.  F.  F.  Martin  $976.86,  E.  Marquis 
$900.28,  Albert  Michaud  $761.58,  Ant.  Midland  $824.06,  H.  Michaud  $845.45,  Joseph 
Michaud  $863.40,  Wilfred  Michaud  $986.97,  Ed.  Moore  $S00  30,  F.  A.  Moreau  $1,033.34, 
R.  Moreau  $666.94,  Geo.  Morency  $802.68,  Chas.  Morin  $966 .52,  C.  McCormiek  $865.87, 
M.  Normand  $935.13,  E.  Oueliette  SS74.47,  J.  P.  Ouellette  $915.32,  S.  Ouellette  $703.96, 
David  Pednault  $937.56,  E.  Pettigrew  $8S6  07,  J.  A.  Picard  $1,002.02,  Ernest  Purize 
$1,150.37,  Louis  Plante  $855.40,  J.  Plante  SS72  66,  Arthur  Plourde  $1,051.14,  Ed.  Proulx 
$942.64,  Wm.  Quinn  $1,007.66,  R.  Renfrct  $836.59,  H.  Rivard  $836.29,  H.  Rheault 
$982.68,  Ed.  Roberge  $921.96,  Jos.  G.  Roberge  $813. 3S,  John  Roberge  $870,  L.  Rodrique 
$637.26,  Joseph  Rossignol  $969.80,  Jos.  Rousseli  $S46.91,  P.  Rouleau  $540.65,  Ernest  Roy 
$677.32,  L.  Samson  $934.83,  J.  D.  Soucv  $804  37,  Win.  St.  George  $870.72,  Jos.  St.  Onge 
$774.47,  E.  Tardif  $906.03,  G.  Therriault  $933.43,  Jos.  A.  Therriault  $853.06.  B.  Therrien 
$933.80,  Louis  Therrien  $990.51,  L.  Thevierge  $929.49,  Jos.  Turcotte  $1,000.96,  C.  Turgeon 
$801.32,  H.  Turgeon  $1,022.46,  Jos.  Vallce  $1,028.59,  Arthur  Vermette  $1,019.98,  Wilfred 
Verret  $912.79,  L.  P.  Wilson  $814.37,  Alfred  Wright  $1,034.27;  sundry  (each  under  $500) 
$5,792.74  


1,0S4,9()5  39 


113,372  10 


143,499  74 


Carried  forward  !   246,871  84 


W— 234 


AUDITOR  GENERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 


I.  C.  By.:  Wages:  Trains:  Montreal  to  Ste.  Flavie — Concluded. 


Brought  forward. 


Baggagemen:  H.  Bernier  $780.66,  Arthur  Bonneau  $1,013.47,  Peter  Bourdon  $717.57,  L. 
Chenard  $867.04,  Joseph  Cote  $940.67,  Eug.  Crepault  $764.02,  F.  Derouin  $519  .95,  L.  E. 
Fournier  $996.40,  Alfred  Laliberte  $697.20,  L.  H.  Lemieux  $751  42,  Horace  LeBel 
$1,082.10,  T.  T.  Marchessault  $669.76,  A.  Michaud  $1,003.04,  Jos.  Nadeau  $937.18,  S. 
Picard  S981.88,  Jos.  Robin  8799.95,  P.  Sirois  $783.25  

Yardmen:  M.  Bernard  $1,319  16,  H.  Camire  $911.72,  Jos.  Caron  $1,253  33,  Alph.  Deschenes 
$1,007  .66,  J.  Desmeules  $1,021  70,  J.  P.  Dionne  $940.13,  Jos.  Dorisse  $1,108.77,  P.  Gagne 
$1,017.68,  O.  Guay  $889.29.  P.  Laliberte  $1.042. 14,  A.  Lamontagne  $986  90,  J.  B.  Lapointe 
$1,097.22,  O.  Lapointe  $1,241.37,  Geo.  Leclerc  $919  62,  R.  Legare  $1,097.04,  Arthur 
Lemieux  $1,124.25,  P.  Lizotte  $867.29,  A.  Michaud  $1,038  49,  E.  Ouellette  $1,434,  Leo. 
St.  Onge  $862.46,  J.  H.  Payne  $879.44,  Ant.  Paradis  $1,091.68,  A.  J.  Poire  $988.38,  Ferd. 
Rouleau  $1,082.07,  O.  Samson  $1,077.27,  Joseph  Savard  $1,214.46,  Simon  Vasseur 
$1,295.04,  sundrv,  $698.08  


Total,  carried  to  page  W — 233. 


I.  C.  Ry.:  Wages:  Trains:  Moncton  to  Ste.  Flavie. 

Conductors:  C.  Audet  $1,423,  ML  Audet  $1,204  33,  T.  C.  Ayer  $1,281.47,  Peter  Bannerman 
$1,255.51,  H.  Barreau  $1,324.09,  Jos.  Beaulreu  $1,595.53,  Alfred  Begin  $1,366.66,  Sam 
Bernier  $1,473.40.  Victor  Canuel  $1,348.57,  Jas.  Card  $1,135.08,  T.  Corbett  $86S. 56,  Jas. 
Creamer  $1,095  06,  Wm.  Crockett  SI, 315. 15,  A.  Cruikshank  $1,214.19,  M.  Cummings 
$1,231.92,  J.  A.  Davidson  $1,338.41,  A.  Delaney  $1,397.92,  Jos.  Deschamplain  $1,215.20, 
P.  Desrosiers  $1,557.83,  C.  Dixon  $1,403.48,  Frank  Dixon  $1,304.22,  Jno.  Doiron $1,336.44, 
Jno.  F.  Doyle  $1,445.55,  J.  B.  Dube  $1,267.22,  Robt.  G.  Duff  $1,361 .52,  R.  Dunbar 
$1,117.23,  D.  Hains  $1,439,  W.  T.  Ferguson  $1,386  61,  Chas.  Fournier  $1,306.38,  Eloi 
Gagnon  $1,507.03,  Alt'.  Gamache  $1,256.65,  Jas.  Harvey  $1,387.21,  Sam  Hayward 
$1,241.90,  P.  E.  Heine  $1,279.70,  Jas.  W.  Henderson  $1,308.59.  Robt.  Henry  $1,382. OS, 
W.  W.  Irving  $1,395  76,  Peter  A.  Keenan  $1,034.22,  Geo.  Lamkie  $1,414.82,  Nap. 
Levesque  $1,365.04,  Albert  E.  Logan  $1,155.88,  W.  Long  $1,101  58,  Jas.  Maloney 
$582.55,  W.  L.  Marshall  $1,004.46,  J.  Michaud  $1,268.09,  Chas.  E.  Morton  $1,306.73, 
C.  McDougall  $1,562. S9,  Jno.  T.  McGinn  $1,273.57,  Aug.  McKenzie  $1,243.38,  Alex. 
McPherson  $761.71,  S.  G.  Nickerson  $1,381.49,  Robt.  W.  Orchard  $1,117.38,  C. 
Poirier  $1,562.21,  John  Russell  $1,344.98,  Bliss  Sears  $1,479.88,  E.Smith  $1,543  91, 
Jno.  Stephenson  $1,505.69,  Chas.  H.  Sterling  $1,138.01,  D.  Sweeney  $1,260  43,  Jas. 
Swetnam  £1,424.36,  W.  M.  Thompson  $1,263.05,  Ed.  S.  Vye  $1,225.24,  Wm.  A. 
Warman  $1,456.46,  Ed.  L.  Watts  $1,284.40,  Wm.  Whalen  $1,116.76,  John  D. 
Yerxa  $1,257.13,  sundry,  $186.88  

Brakemen:  Jas.  Ahearn  $979.27,  P.  Allard  $929.37,  W.  B.  Allen  $994.88,  T.  Anderson  $834.45, 
F.  B.  Appleby  $873.59,  N.  B.  Appleby  $883.50,  A.  R.  Arbo  $585.34,  Dan.  Armstrong 
$763.97,  M.  Arsenau.lt  $801 .29,  P.  Arsenault  $854.97,  Jos.  Arthur  $906.20,  Albert  A.  Ayer 
$803.69,  E.  Banville  $897.81,  J.  H.  Bastrache  $602.29,  E.  Beaupre  $667  42,  Fred.  J.  Beers 
$919  41,  Wm.  W.  Beers  $702  83,  R.  Belanger  $1,094.76,  V.  J.  Bernard  $862.09,  Z.  Berube 
$1,063.99,  Judson  Black  $837.58,  E.  Bourgoin  $847.46,  O.  Bourgoin  $938.68,  J.  A.  Brochu 
$667.95,  D.  Brown  $821.80,  Weldon  Burden  $908.36,  J.  A.  Callaghan  $969.85,  Alex. 
Cameron  $838.48,  Ed.  Carrol  $755.98,  S.  Cloutier  $988.46,  Chas.  L.  Cormier  $841.08, 
Jas.  C.  Cormier  $1  000.43,  M.  D.  Crawford  $645.07.  Geo.  Crowson  $785.85,  John  David- 
son $680.59,  Nap.  Desrosiers  $820.73,  C.  Dion  $963  .30,  Geo.  B.  Dixon  $792  .76,  A.  Dube 
$873.86,  Ed.  Dube  $849.21,  F.  X.  Dube  $990.66,  Geo.  Dube  $1,077.26,  Jos.  Dube  $941.68, 
Ernest  Dupont  $769.88,  W.  Dupont  $857.99,  F.  M.  Flannery  $923 . 60,  H.  Francoeur  $868.61, 
Harry  W.  Fraser  $899.80,  Jno.  E.  Fryers  $950.93,  Aug.  Gagnon  $930.48,  J.  B.  Gallant 
$872.96.  A.  B.  Gotro  $936.23,  T.  Graham  $797.46,  D.  Hanson  $1,083.14,  S.  B.  Herriman 
$583 . 19,  Jos.  Horseman  $983 . 24,  T.  E.  Howard  $839 . 30.  A.  D.  Irving  $557 . 77,  D.  Jamieson 
$896  91,  W.  F.  Jamieson  $685.74,  A.  J.  Jessulate  $1,003.73,  M.  Jewett  $762.52,  Frank  E. 
Jonah  $842.52,  Robt.  Kerr  $578.53,  J.  H.  E.  Lamontagne  $605.86,  Jos.  Langlois  $656.94, 
Jno.  Lavoie  $878.86,  Frank  L.  Leahv  $935.38,  C.  Legere  $1,001.97,  Jos.  E.  Letalier 
$657  07,  Harold  Logan  $965.34,  Frank  C.  Lutes  $736.62,  Judson  A.  Lutes  $929.07.  Felix 
LeBel  $882.61,  Jos.  A.  E.  LeBlanc  $728. 88,  Victor  LeBrun  $901 .69,  Alph.  Lepage  $749.85, 
Jos.  A.  Magee  $874.31,  Allan  Maloney  $718.30,  H.  Malonev  $579.47,  Wm.  Mann  $841.61, 
Wm.  D.  Marrs  $961.49,  Aug.  Martin  $873.75,  Jos.  Marrin  $814.87,  J.  B.  Meade  $970.52, 
L.  I.  Melanson  $936.23.  Aug.  Michaud  $679.04,  N.  H.  Morton  $538.68,  Jno.  A.  McCabe 
$840,  E.  R.  McCray  $680.29,  W.  G.  McGinn  $817.61,  F.  McKinnon  $914.10,  J.  A.  McMillan 
$1,071.38,  Chas.  McSorley  $859.59,  C.  G.  McWilliams  $908.84,  Jos.  J.  Nolan  $881.47, 
Alex.  Ouellette  $718.06,  F.  Parent  $924.82,  Wm.  Payne  $834.91,  R.  A.  Pinault  $947.37, 
A.  Poirier  $708.17,  Jos.  Raymond  $1,038.48,  M.  S.  Richard  $938.70,  R.  W.  Robinson 
$968. 87, Wm. Robinson  $820.33,  W.  Ross  $856.76,  Alf.  Roy  $1,023.65,  C.  G.  Scurr  $940.45 
Jno.  Sims  $1,010.65,  Thos.  Spencer  $798.48,  Ed.  S.  Steeves  $802.45,  W.  Sleeves  $815.48 
Jas.  Stout  $826.54,  L.  K.  Sterling  $766.57,  Thos.  G.  Stratton  $1,099.32,  A.  J.  St.  Pierre 
$1,190.72,  J.  B.  St.  Pierre  $812.48,  E.  Thompson$949 . 82,  J.  H.  Thompson  $846.54,  Verner 
V.  Trites  $525.94.  G.  E.  Turner  $747.70,  H.J.  Ultican  $1,083.28,  Watson  Vye  $945.91 
J.  R.  Wood  $797.83,  sundry  (each  under  $500)  97,881.72   


113,496  48 


Carried  forward 


■    198,888  11 
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I.  C.  Ry.:  Wages:  Trains:  Moncton  to  Ste.  Fla vie— Concluded. 

Brought  forward  

Baggagemen:  Thos.  Brown  $898  90.  Alex.  Dickie  $811.86,  Jno.  H.  Hains  $866.06.  R.  Hoben 
$890.74,  A.  Lockhart  $882.42,  Jno.  J.  Montgomery  $919.31,  I.  Rousseau  $960  89,  Ad. 
Roy  $790.07,  Jos.  Roye'-  $570.28,  C.  Rushton  $879.29  

Yardmen:  D.  Boban  $741 .44,  Jos.  P.  A.  Bouchard  $804.57,  A.  Gallant  $1,013.38,  Jas.  Landry 
$891 .97,  H.  C.  Matthews  $800  .28,  Fred.  J.  Shirley  $627  .98,  VV.  Smith  $1,280. 14,  P.  Ther 
riault  $928.73,  Jas.  J.  Trites  $920.62  "  

Switchmen:  D.'Allanach  $765.73,  J.J.  Hachey  $1,000.41,  P.J.  Keenan$793.17,  J. P.Poiricr $856.77 

Total,  carried  to  page  W— 233  

I.  C.  Ry.:  Wages:  Trains:  Western  Division. 

Conductors:  G.  M.  Armstrong  $1,304.88,  John  Berry  $1,115.15,  H.  P.  Brand  $1,075.55,  W.  L. 
Broad  $1,267.54,  E.  A.  Brown,  $1,270.77,  Wm.  Capson  $1,370.37,  G.  A.  Chesley  $1,148.09, 
John  CofTev  $1,316.27,  Thos.  Coffey  $1,217  15,  C.  B.  Clarke  $1,326 .21,  J.W.Coles  $1,378, 52 
J.  B.  Crockett  $1,261.02,  Jas.  Daley  $1,281.23,  M.  C.  Daley  $1,404.17,  H.  B.  Gordon 
$1,360.94,  E.  Harvey  $1,338.32,  Jas.  Henderson  $1,278  91,  J.  A.  Hughes  $1,271  10,  R. 
Hunter  $1,192.44,  A.  Lockhart  $1,286.36,  A.  H.  Lutes  $1,383.54,  J.  F.  Melanson  $931.76, 
John  McLeod  $1,500.55,  J.  R.  McManus  $1,196  85,  J.  S.  Nickerson  $1,083 . 17,  G.  L.  Nixon 
$1,352.24,  E.  A.  Smith  $1,166.20,  D.  Sullivan  $1,076  OS,  E.  Thompson  $1,211.84,  H.  G. 
Thompson  $1,109.27,  C.  H.  Trueman  $785.91,  A.  J.  Welling  $1,158.14,  W.  H.  Wilbur 
$1,381.60.  W.  H.  Williams  $527.48,  M.  Wilson  51,338.90,  M.  Wrynn  $1,484.94,  sundry,  $300.31 

Baggagemen:  A.  Barnes  $915.87,  L.  G.  Berryman  $774  .17,  W.  B.  Dunn  $795.30,  I.  Campbell 
$794.91.  J.  Crandall,  $687.17,  R.  J.  Elliott  $869.94,  Wm.  Kingston  $935.87,  A.  McKim 
$847.35,  Wm.  McLean  $930  68.  Alex.  Ward  $919.12  

Brakemen:  Jas.  Arbing  SS46.68,  J.  F.  Armstrong  $964  67,  A.T.Auffray  $839.35,  F.  M.  Barnes 
$852.08.  Jas.  Battis  $794.77,  D.  Belliveau  $857.68,  W.  E.  Beaumont  $734.43,  Alex. 
Bishop  $855.52,  J.  H.  Blakeney  $859.50,  S.  H.  Bourgeois  $800.23,  A.  Bourque  $902.39, 
Geo.  Boyce  $821.01,  E.  W.  Bovard  $896.85,  H.  Buchanan  $850.58,  H.  S.  Bulmer  $900.67, 

A.  D.  Carey  $970  07,  J.  T.  Coates  $872.21,  J.  H.  Cochrane  $736.88,  A.  Cormier  $968.94, 
J.  J.  Cormier  $978.88,  J.R.  Cormey  $1,014. 14,  J.  A.  Darrah  $940.40, 1.  D.  Elliott  $834.24, 
Dow  Gay  $771.20,  D.  A.  Gibson  $881.71,  Jas.  D.  Gibson  $838  49,  C.  Gourley  $761.08, 
C.  Grace  $823  .17,  F.  L.  Graves  $835.76.  G.  W.  Henderson  $925.64,  F.  S.  Hopey  $942  .33. 
T.  C.  Keswick  $768.62,  Wm.  Latimer  $959.10,  W.  A.  Lutes  $997.83,  W.  B.  Lutes  $919.82. 
M.  P.  LeBlanc  $569.47,  John  Maber  $843.89,  Geo.  Mills  $833.18,  F.  A.  Murray  $1,003.93, 

B.  F.  McKinnon  $919.69,  C.  W.  McManus  $880.71,  E.  J.  Noonan  $1,169.95.  Geo.  A. 
Patterson  $719.37,  Fred  Perkins  $747.91,  John  Powell  $856.78,  M.  I.  Purdy  $701.05,  N. 
Renton  $787.28,  F.  B.  Robinson  $728.80,  W.J.  Rodgerson  $958.95,  R.  D.  Sharpe,  $1,019.13, 
L.  R.  Steadman  $697.62,  W.  A.  Steeves  $797.27.  J.  A.  Stewart  $802.62,  M.  C.  Sweeney 
$923.59,  J.  H.  Sweetman  $569.40.  E.  D.  Thibodeau  $795.85,  J.  M.  Thompson  $777.83, 
T.T.Trenholm  $805.71,  J.  E.  Trites  $863. 63,  H.  T.  Ward  $917.85,  T.J.Warren  $924.86. 
R.  L.  Welling  $842.63,  J.  B.  White  $804  .66,  J.  T.  White  $1,010  98,  R.  E.  White  $570.57, 
N.  R.  Wilbur  $792.93,  Geo.  Wood  $842.82,  E.  C.  Wrynn  $918.85;  sundry  (each  under 
$500),  $4,114.70  

Yardmen:  E.  J.  Abell  $955.13,  W.  A.  Anderson  $878.11,  H.  H.  Archibald  $831.42,  W.  F. 
Archibald  $1,042.72,  R.  A.  Bovce  $S94  64,  D.  M.  Campbell  $866.93,  W.  J.  Campbell 
S951 . 50,  R.  H.  Clarke  SI  ,004 . 66,  W.  Cobham  $783 . 16,  L.  V.  Comeau  $901 . 37,  C.  P.  Connell 
$702.52,  John  Cotter  $818.35,  J.  Coughlan  $851.07,  J.  P.  Dudier  $739.31,  A.  A.  Embree 
$936.90,  J.  E.  Fogarty,  $928,  W.  Herrington  $858.82,  Jos.  Higgins  $873  .88,  Thos.  Hipwell, 
$561.73,  F.  F.  Hoar  $848.10,  W.  T.  M.  Hunter  $869.15,  T.  L.  Irvine  $1,369.82,  G.  B. 
Latimer  $1,010.32,  G.  C.  Leonard  $697.65,  Alvan  Lutes  $1,502.82,  C.  F.  LeBlanc  $876.42, 
Jos.  Mahoney  $842.41,  Wm.  J.  Marks  $856.25,  A.  W.  Milton  $970.13,  J.  E.  Moore  $1,194.94. 
A.  Mowery  $929.40.  John  McArdle  $919.24,  J.  H.  P.  McAuley  $799.80,  H.  V.  McDaid 
$1,248.35,  W.  J.  McGourity  $1,000.98,  C.  J.  Melnnis  $916.40,  F.  R.  McKim  $901.14, 
H.  A.  McLean  $1,176,  W.  H.  Needham  $812  .49,  F.  F.  Nickerson  $841.84,  H.  L.  O'Dell 
$816.83,  F.  Ogilvie  $884.04,  W.  L.  Perkins  $850.23,  L.  A.  Phillips  $561.03,  C.  H.  Porter 
$1,431.02,  H.  Reynolds  $991.27,  H.  A.  Smith  $869.48,  A.  Simpson  $939.16,  S.  A.  Steeves 
S6S4.65,  W.  H.  Steeves  $850.93,  J.  A.  Stronach  $1,175.69,  S.  J.  Squibb  $777.74.  Wm. 
Sullivan  $1,004.13.  S.  C.  Tuttle  $743.42,  B.  J.  White  $846.41,  Elias  White  $1,472.13. 
Fred.  L.  Wilbur  $1,013  .81,  H.  C.  Wilmot  $1,034  .53,  A.  R.  Way  $909  59;  sundry  $363.09 

Switchmen:  W.  J.  Armstrong  $891.77,  A.  W.  French  $919.02,  F.  L.  Fillmore  $716.41,  L.  W. 
Hannan  $769.82,  W.  Lockhart  $897.84,  H.  Melanson  $873.97,  O.  Melnnis  $773.57,  Robt. 
Swetman  $765.15,  A.  T.  Tait  $673  .43  

Total,  carried  to  page  W— 233  


$  eta. 
198,888  11 

8,475  82 


8,009  41 
3,416  08 

218.789  42 


44,453  77 
8,470  38 


62,037  38 


55,183  05 

7,280  98 
177,425  56 


I.  C.  Ry.:  Wages:  Trains:  Eastern  Division. 


Conductors:  I.  L.  Barnhill  $1,394.67,  C.  E.  Brown  $1,003.46,  Jas.  Buchanan  $1,288.63,  J.  L. 
Chisholm  $1,269  .76,  E.  Crowe  $1,208  43,  J.  J.  Daley  $1,418  .23.  W.  J.  Dickson  $1,261.82, 
R.  Doyle  $1,631.21,  W.J.  Ellis  $1,485.32,  F.  A.  Folie  $1,325.21,  J.  R.  Fisher  $1,122.91, 
J.  C.  Gillespie  $1,268  31,  Thos.  Guinam  $1,207.14,  G.  W.  Hopper  $1,269.96,  I.  N.  Hopper 
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1.  C.  Rj\:  Wages:  Trains:  Eastern  Dhision— Concluded. 

Conductors — Concluded. 

$1,294.21,  E.  J.  Johnson  $1,313.92,  T.  W.  Johnson  $1,149.48,  L.  G.  Kennedy  $1,397.07, 
C.  W.  Lutes  $1,394.36,  A.  J.  McDonald  $1,332.42,  J.  D.  McDonald  $1,110,72,  R.  Mc- 
Donald $1,040.84,  A.  Phillips  $1,235.63,  C.  D.  Phillips  $1,410.47,  B.  Ripley  $1,229.47, 
W.  P.  Smith  $1,281.41,  A.  B.  Vance  $877.94,  sundry,  $85.31  

Baggagemen:  D.  Crowley  $916.53,  C.  E.  Graham  $926.97,  T.W.  Lester  $872  .70,  Geo.  Lomas 
$945.56,  E.  O'Gradv  $641.12,  J.  McEachren  $1,004.70,  A.  McPherson  $777.82,  H.  A. 
Roche  $928.26,  F.  Ritchie  $922.76,  T.  L.  Salterio  $912.90,  J.  Sutton  $921.71;  sundry 
$556.39   r  

Brakemen:  L.  E.  Archibald  $1,019.73,  N.  Boomer  $926.71,  H.  Bruce  $1,029.96,  C.J.  Carter 
$746.28,  O.  Conrod  $518.97,  M.  Crockett  $1,002.44,  John  Dewar  $789.40,  A.  A.  Fisher 
$882.41,  J.  R.  Fraser  $941.62,  J.  Guinam  $908.46,  J.  Halliday  $969.14,  H.  B.  Hanes 
$901.55,  C.  Hayman  $1,003.04,  O.  G.  Heard  $729.99,  S.  J.  Horton  $734.91,  Geo.  A. 
Hunter  $975.09,  T.  A.  Jackson  $919.32,  P.  Kelly  $602.29,  F.  Langille  $898.51,  N.  W. 
Langille  $929.60,  S.  R.  Livingston  $1,020.82,  Theo.  Lynds  $986.31,  Thos.  McDonald 
$809.05,  E.  Matatall  $965.03,  C.  Mingo  $770.91,  A.  Morgan  $931.44,  J.  V.  McDonald 
$1,038.78,  M.  McDonald  $977.35,  Jas.  McDorman  $790.39,  W.  J.  McKenzie  $851.79, 
F.  C.  McNutt  $775.54,  H.  S.  Pollock  $761.32,  A.  Probert  $1,025.12,  A.  Purcell  $927.92, 
A.  Stevenson  $839.10,  G.  F.  Sullivan  $950.03,  S.  Thomas  $911.81,  C.  Tibbitts  $946.60, 
F.  Totten  $856.39,  H.  Upham  $861 .57,  Wm.  Vaughan  $1,004.86,  W.  White  $946.22,  John 
Yeomans  $818.48,  sundry  (each  under  $500),  $3,431.39)  

Yardmen:  F.  O.  Archibald  $1,214  .39,  H  A.Baker  $1,538  .58,  L.E.  Baker  $801 .43,  Frank  Bell 
$662,  Leo  Bell  $786.21,  L.  Bruce  $647.39,  L.  Cann  $1,342.68,  Wm.  Cantv  $775.20,  A. 
Carlyle  $956,  John  J.  Casey  $916.86,  M.  J.  Casey  $896.10,  C.  E.  Cavanagh  $919.61,  F.  C. 
Chapman  $504.49,  S.  Dewar  $1,166.55,  B.Dickie  $1,109.07,  Jas.  Drake  $1,045.89,  H. 
Dovle  $864.70,  Robt.  Fogartv  $637.55,  John  Glenficld  $642.30,  Wm.  Hibbitts  $S59. 11, 
John  Hinch  $744  .67,  Wm.  Hinch  $901 .80,  John  Hingston  $569.02,  John  Jackson  $993 . 69, 
Jas.  Jackson  $1, 153.01, D.  Jennings  $501.85,  R.  B.  Johnson  $1,099.32,  S.  B.  Lane  $907.04, 
H.  Levy  $763.55,  Geo.  H.  Logan  $956.51,  Frank  Lovett  $666.33,  John  Lovett  $1,229 .40, 
J.  L.  Marr  $1,073.37,  Wm.  Marr  8933.37,  John  Morlev  $679.19,  Leo  Mullins  $623.99,  H. 
Murray  $756.76,  J.  H.  Murray  $1,130.64,  A.  G.  McKenzie  $821.11,  A.  H.  McKenzie 
$795.88,  S.  T.  McKenna  $856.42,  T.  McTiernan  $853.20,  Chas.  O'Grady  $549.38,  H. 
J.  Osborne  $984.12,  Jas.  Pender  $598.58,  J.  B.  Pickren  $761.71,  C.  Purcell  $658.23, 
John  Purvis  $890.95,  R.  Redmond  $994  .36,  Chas.  Rhind  $886.80,  R.  Rudland  $861, 
Geo.  T.  Rvan  $731.78,  Jas.  C.  Ryan  $765.41,  H.  Sargent  $841.47,  A.  Simmonds 
$1,024.77,  Ed.  Simms  $924.17,  C.  Steele  $1,171.59,  John  J.  Sullivan  $518.15,  Chas. 
Wagstaff  $869.16,  Thos.  Walsh  $1,145.74;  sundry  (each  under  $500),  $2,842.98  

Depot  master,  F.  J.  Druhan  

Switchmen:  John  Bruce  $732.20,  Chas,  Cochrane  $672.56,  Jos.  Gallant  $824.59,  Geo.  Shea 
$649.77,  John  Heffler  5,1009  04,  John  Hibbitts  $573.07,  W.J.  Hill  $695.85,  W.C.  Layton 
$722.40,  S.  McCulloueh  $777  64,  R.  Stewart  $734.71,  Chas.  Waurnell  $970.08,  J.  S. 
Weatherbee  $581.25,  sundry,  $606.74  

Total,  carried  to  page  W — 233  


I.  C.  Ry.:  Wages:  Trains:  Sydney  and  Oxford. 

C<"  ■'  ■ctors:  J.  Baxter  $1,476.62,  Frank  Black  $1,348.57,  Wm.  R.  Brownrigg  $1,128.84,  D.J. 
Br  den  $954.70,  Dan.  M.  Bruce  $1,256.91,  A.  Calder  $1,459.34,  A.  G.  Cameron  $1,182.34, 
i..  W.  Cobb  $1,259.62,  James  Craigie  $1,003.61,  Geo.  Crawford  $1,486.36,  John  R.  Dewar 
$1,213.49,  J.  Fleming  $1,291.98,  Wm.  Foster  $1,086.80,  Alex.  R.  Gordon  $1,2S2.56,  W.W. 
Gordon  $1,701.86,  W.  Grantmyre  $1,169.24,  Ed.  Herritt  $1,281.34,  Jas.  Holmes  $1,211.88, 
John  F.Kelly  $1,342,  Geo.  C.  Keys  $1,120.81,  J.  Mahoney  $1,343.61,  J.  Martin  $971.75, 
Wm.  A.  Munn  $1,109.56,  Dan  McDonald  $1,194.43,  Dan  F.  McKinnon  $1,001.29.  Dan  J. 
McDonald  $1,259.74,  Dan  O.  McDonald  $1,193.80,  Jas.  McDonald  $1,160.28,  John  T. 
McDonald  $1,150.11,  R.  A.  McDonald  $1,334.33,  H.  McDorman  $1,561.12,  M.  McGillvray 
$1,146.24,  Wm.  McGillvray  $1,284.26,  Dan  Mcintosh  $1,154.58,  Geo.  A.  McKay  $1,179.58, 
Jos.  McLaughlin  $1,211.74,  Jos.  E.  McLellan  $1,117.47,  Alex.  A.  McNeil  $1,209.92,  John  J. 
McNeil  $1,161.59,  R.J.  McNeil  $1,059.38,  E.  K.  O'Brien  $1,324.61,  John  H.  Pushie, 
$1,239.49,  N.  Pushie  $881.48,  John  H.  Shaw  $1,314.99,  R.  H.  Wilkins  $1,229.20,  Ben. 

G.  Wood  $1,177  07,  sundry,  $89.52  

Baggagemen:  Jas.  E.  Blair  5854.86,  E.  J.  Campbell  $881.56,  Wm.  L.  Irish  $901.87,  Dan  A. 
McFarlane  $1,106.86,  P.  J.  McKenzie  $797.79,  S.  McPherson  $899.70,  Wm.  McPherson 
$939.60. 


Brakemen:  H.  E.  Bandoux  $816.95,  S.  Battiste  $785.05,  John  A  Byers  $921.35,  Chas.  E. 
Cassidy  $673.27,  A.  G.  Chisholm  $857.54,  A.  Costa  $866.72,  R.  Cunningham  $851.80, 
Wm.  A.  Delorey  $955.23,  C.  Downing  $838.33,  L.  G.  Embree  $706.25,  Geo.  W.  Fisher 
$1,122.82,  C.  J.  Fleming  $894.81,  W.  A.  Fleming  $916.37,  Dan  M.  Fraser  $787.84,  H.  S. 
Eraser  $943.55,  C.  D.  Grant  $735.73,  H.J.  Grant  $861.57,  H.  D.  Hattie  $1,117.32,  Dan  Hay 
$801.12,  Andrew  Hayes  $752.63,  John  Hood  $516.13,  Fred.  Jocelvn  S946.48,  Jas.  H.  John- 
ston $1,078.60,  John  F.  Keith  $1,001.29,  Thos.  E.  Kennedy  $919.57,  Wm".  F.  Kerr  $884.03, 

Carried  forward  
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I.  C.  Ry.:  Wages:  Trains:  Sydney  and  Oxford— Concluded. 

Brought  forward  

Brakt  nien — Concluded. 

P.  J.  Keys  $916.33,  Win.  Landry  $939.76,  W.  Leithead  $784.66,  F.  O.  Moffat  $781.17,  Jas. 
F.  Morrison  $S63.5-5,  D.  T.  Munro  $657.21,  Jno.  T.  Munro  $1,012.51,  A.  Murray  $936.87, 
J.  Murrav  $757.29,  Robt.  A.  Murray  $756.51,  J.  B.  Musgrave  $868.38,  Allan.  A.  McDonald 
$777.62,  Allan  M.  McDonald  $948.29,  Angus  A.  McDonald  $750.89,  Angus  N.  McDonald 
$801.95,  (  '.  D.  McDonald  $980.70,  Dan  D.  McDonald  $614.93,  Dan  L.  McDonald  $710.14, 
Dan  M.  McDonald  $940.13,  Dan  P.  McDonald  $810.25,  Duncan  L.  McDonald  $945.14, 
H.  A.  McDonald  $758.23.  Win.  B.  McDonald  $783.52,  H.  D.  McDonnell  $763.04,  Dan 
A.  McEachren  $877.55,  John  A.  Mcintosh  $900.84.  M.  Mclntyre  $750.19,  JohnD.  Mclsaac 
$707.06,  E.  E.  McKay  $827.66.  Jas.  W.  McKay  $941.67,  P.  J.  McKeigan  $750.99,  A.  G. 
McKenzie  $814.53,  Dan.  E. McKenzie  $859.06.  8.  F.  McKernuher  $912.70,  C.  J.  McKinnon 
$837.91,  S.  N.  McKinnon  $668.16,  John  E.  McLean  $806.24,  Win.  S.  McLean  $1,009.03, 
Alex.  McLellan  $828.27,  W.  L.  McLeod  $582.68,  D.  A.  McMaster  $631.75,  Jas.  H.  McNeil 
$883.46,  Jos.  B.  McNeil  $967.72,  Jos.  E.  McNeil  $842.80,  M.  D.  McNeil  $794.66,  R.  D. 
McNeil  $845.33,  R.  McNeil  $761.31,  S.  J.  McQuarrie  $782.34.  D.  B.  Reid  $780.54,  Jas. 
A.  Robertson  $884.23,  Jas.  A.  Rogers  $842.84,  John  Ryan  $604.74,  W.  Sears  $772.62,  R. 
Silva  $749.77,  D.  M.  Skinner  $946.34,  John  Smith  $711.07,  J.  S.  Spinney  $836.81,  R.  Steele 
$722.01,  J.  H.  Urquhart  $860.70,  Jas.  T.  Urquhart  $896.63,  H.  H.  Ward  $S56.72,  P.  D. 
White  $749.72,  sundry  (each  under  $500)  $8,097.99  

Yardmen:  A.  Blenkhorn  $747.90,  R.  Bouche  $736.69,  W.  Davis  $969.33,  A.  Fraser  $696.11, 
Fred.  A.  Gillis  $1,006.09,  Jas.  F.  Gillis  $835.47.  P.  Good  $677.52,  W.  D.  Gray  $883.12, 
E>.  S.  Hallidav  $855.68,  W.  Heighton  31,027.46,  D.  W.  Hennessey  $861.53,  A.  Keays 
$1,051.49,  J.  Kellv  $818.67,  W.  Moore  $972.99,  A.  Murrav  $1,158.17,  Jas.  A.  McDonald 
$985.10,  John  A.  McDonald  $1,024.54.  J.  A.  McDonald  $792.18,  J.  P.  McKav  $822.58, 
A.  McLean  $896.46,  J.  D.  McMaster  $795.75,  Jas.  T.  McNeil  $1,083.77,  John  McPhee 
$808.91,  H.  Palmer  $780.33,  J.  Reynolds  $S68.09,  Geo.  W.  Ross  $1,232.97,  C.  Rvan  $717.36, 
J.  Ryan  $938.09,  W.  Ryan  $692.02,  C.  Seothorn  $1,115.09,  sundry,  $468.92  

Sunny  Brae  Branch:  J.  J.  Fraser,  conductor,  $522.29,  sundry,  $266.68  

Total,  carried  to  page  W — 233   


I.  C.  Ry.:  Wages:  Trains:  Parlour,  Sleeping  and  Dining  Cars. 


Superintendent,  L.  B.  Archibald,  12  in.  at  $208.33  

Commissary  agent,  J.  F.  Vaughan,  8  m.  at  $90,  4  m.  at  $100  

Clerks:  L.  F.  Currie  $645,  Alice  F.  Delanev  $695,  F.  W.  Henrion  $525,  W.  H.  J.  McKenzie 
$515,  W.  A.  Reeves  $750,  R.  E.  Walker  $1,060  

Conductors:  B.  B.  Archibald  $586.45,  P.  Buchanan  $795,  E.  Cameron  $919.37,  A.  V.  Cann 
$992.58,  J.  A.  Cloutier  $771.96,  Jas.  Coleman  $1,020,  E.  C.  Corbett  $946.43,  W.  H.  A. 
Cox  $990,  F.  J.  Driscoll  $1,008.28,  E.  Fleming  $734.70,  F.  W.  Gibson  $1,020,  R.  Giles 
$1,020,  H.  E.  Hughes $1,000.42,  Fred.  Little  $637.74,  R.  H.  Mitchell  $1,031.44,  T.E.  Mullane 
$1,009.03,  H.  Munro  $932.26,  Win.  McDougall  $746.34,  John  A.  Mclsaac  $735.99,  L.  J. 
Nicholson  $718.67,  J.  W.  Pelloticr  $573.14,  G.  F.  Robertson  $773.32,  W.  D.  Ross  $1,009.58, 
F.  X.  Samson  $890.31,  Geo.  W.  Sims  $885.34,  S.  Spence  $814.82,  A.  Stevenson  $880.13, 
R.  Thibodcau  $868.53,  Thos.  F.  Ward  $973.87,  Jas.  Young  $1,020,  sundry  (each  under 
$500)  $3,950.82  

Chefs:  Geo.  Desautils  $938.14,  T.  A.  Elliott  $549.28,  W.  Jenkins  $1,014.14,  D.  Kennedy 
$659.66,  J.  F.  OBrien  $984.36,  Alex.  Paul  $1,020,  Geo.  A.  Rogers  $851.40,  W.  Taylor 
$1,017.17, Robt.  Yates  $1,020  


Cooks:  Jas.  J.  P.  Dulhanty  $521.81,  W.  F.  Romans  $500.11,  John  E.  Shaw  $591.66. 


Sundry,  each  under  $500:   clerks  $1,378.67,   porters   $11,99S.37,  cooks  $3,350.43,  waiters 
$6,660.70,  seamstresses  $472.20,  charwoman  $160.56,  pantrymen  $2,073.72  


Total,  carried  to  page  W — 233 


I.  C.  Ry.:  Wages:  Stations:  Summary. 

Sydney  to  Oxford  (Page  W— 258) 

Eastern  Division  (    "    W— 241) 

Western  Division  (    "    W— 242) 

Montreal  and  Ste  Flavie  (    "    W— 248) 

Moncton  and  Ste  Flavie  (    "    W— 253) 

Total,  carried  to  page  W — 204  


$  Ct9. 

62, 702  25 


81,368  06 


27,320  38 
788  97 


172,179  66 


2,499  96 
1,120  00 

4,190  00 


30,256  52 

8,054  15 
1,613  58 

26,094  65 


73,828  86 


149,214  94 

222,646  46 
215,752  12 
204,218  40 
93,381  18 


885,213  10 


W— 238 
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I.  C.  Ry.:  Wages:  Stations:  Eastern  Division. 


Halifax  ($152,493.77)— 

Agent,  H.  B.  Dustan,  12  m.  at  §125,  rent,  $240,  cleaning,  $114  

Allen:  H.,  checker,  2  m.  at  $47.50,9-811  at  $52.50,  extra,  $6.31;  Wm.,  checker,  2  m.  at 

$52.50,  9-86  at  $57.50,  extra,  $5.24  

Arthur,  A.  S.,  checker,  2,991  h.  at  25  cts.,  767  at  30  cts  

Billington,  G.,  clerk,  2  m.  at  $40,  9  at  $47;  -461  at  $50,  extra,  $2.12  

Blakeney,  C.  B.,  checker,  2  m.  at  $52.50,  9-599  at  $57.50,  extra,  $6.83  

Bowes,  T.,  foreman,  2  m.  at  §72.50,  10  at  $80,  extra,  $7.34  

Brew,  H.,  porter,  56-2  d.  at  §1.70,  268-1  at  $1.80,  extra,  $12.51  

Broderick,  Wm.,  checker,  2  m.  at  $52.50,  8-67  at  $57.50,  -444  at  $60,  -48  at  $65,  extra, 

$17.55  

Brown,  F.  R.,  clerk,  2  m.  at  $60,  7-449  at  $69,  2-443  at  $90,  extra,  $3  

Burgess,  F.,  clerk,  2  m.  at  $50,  10  m.  at  $59,  extra,  $8.49  

Burns,  J.,  foreman,  2  m.  at  $60,  9-9974  at  $65,  extra,  $19.66  

Butler,  M.  E.  D.,  clerk,  1-926  m.  at  $50,  7-509  at  $55,  -709  at  $67,  extra,  $3  

Callaghan,  Jas.,  checker,  2  m.  at  $47.50,  9-98  at  $52.50,  extra,  $2.80  

Campbell,  W.  F.,  checker,  3, 169  h.  at  25c,  977  at  30c  

Clarke:  Jas.,  checker,  2  m.  at  $47.50,  9-26  at  $52.50.  extra,  $23.22;  F.  S.,  operator,  12  m. 

at  $68.  overtime,  $202.50  

Connolly,  Thos.,  checker,  2  m.  at  $52.50,  9-905  at  $57.50,  extra,  $9.71  

Connors:  J.  J.,  checker,  2  m.  at  $57.50,  10  at  $60.50;  Thos.,  porter,  37-8  d.  at  $1.65,  96  1 

at  $1.75,  44-1  at  $1.70,  155-7  at  $1.80,  extra,  $1.77  

Conrad, W.C.,  porter,59-91  d.  at  $1.70, 181. 2d.  at$1.80,2-46m.at$52.50,  -904at  $57.50, 

pxtrjji  So  19  ...............«.,................••••••••••-•••••••• 

Cooke,  T.  E.,  checker,  2  m.  at  $57.50,  10  at  $60.50  

Crooks,  E.,  porter,  56-41  d.  at  $1.65,  287  08  at  $1.75,  Sunday  watch,  $1.30  

Curren,  J.,  checker,  7  m.  at  $55,  4  at  $57.50,  extra,  $100.02  

Delaney,  W.  P.,  clerk,  1-972  m.  at  $40,  -77  at  $45,  5-623  at  $50,  1-24  at  $54,  -34  at  $59, 

1-  421  at  $55,  extra,  $1.18  

Driscol*,  D.,  watchman,  61  d.  at  $1.40,  3,202  h.  at  16  cts.,  extra,  $20.96  

Edwards,  P.,  checker,  60-6  d.  at  $1.70,  233-3  at  $1.80,  2-25  m.  at  $57.50,  -273  at  $60,  -23 

at  $65,  extra,  $14.76  

Emmett,  W.,  checker,  2  m.  at  $47.50,  10  at  $52.50,  extra,  $22.94  

Fagan,  D.  clerk,  1-933  m.  at  $40,  5-095  at  $44.50.  3-201  at  $55,  1-52  at  $54,  extra.  37  cts.. 

Feetham,  Jno.,  foreman,  1-88  m.  at  $60,  9-68  at  $65,  extra,  $65.97  

Findlav,  W.  J.,  checker,  1,846  h.  at  25  cts.,  575  at  30  cts  

Flinn,  A.  H.,  chief  clerk,  12  m.  at  $80  

Foley,  Clif.,  checker,  2  m.  at  $47.50,  9-95  at  $52.50,  -148  at  $60,  extra,  $74.97  

Gladwin,  R.  D.,  clerk,  6  m.  at  $67,  cashier,  2  m.  at  $75,  3-155  at  $80,  extra,  $7.61  

Griffin,  Jno.,  porter,  66-6  d.  at  $1.65,  227  08  at  $1.75,  extra,  $18.55  

Hanrahan,  L.  E.,  clerk,  1-4  m.  at  $50,  7-981  at  $59,  -748  at  $60,  -515  at  $65,  extra,  $29.64. 

Hiltz,   Jos.,   porter,   65-5   d.   at   $1.70,   296-3   at   $1.80,   extra,  $13.41  

Hinch,  W.,  porter,  56-3  d.  at  $1.70,  16  at  $1.75,  71-4  at  $1.80,  1-55  m.  at  $47.50,  1-307  at 

$52.50,  3-78  at  $57.50,  extra,  $5.53  

Hobin,  R.,  checker,  2  m.  at  $47.50,  9-867  at  $52.50,  extra,  $11.83  

Horner,  J.  S.,  clerk,  1-966  m.  at  $40,  9-229  at  $50,  extra,  $17.95  

Hubby,  H.  C,  porter,  59-2  d.  at  $1.60,  29  at  $1.75.  238  1  at  §1.80,  extra,  §12.94  

Hunter,  R.  E.,  clerk,  1-61  m.  at  §54.  9  058  at  $55,  1  23  at  $80,  extra,  §104  

Inglis,  E.  J.  clerk,  11-194  m.  at  $50,  extra,  $8.48  

Jordan,  W.  P.,  clerk,  2  m.  at  §40,  5- 191  at  §45,  2-537  at  §50,  -471  at  $54,  1-5  at  $59,  extra, 

$4.26  

King,  Chas.,  checker,  2,357  h.  at  25  cts.,  194  at  30  cts  

Knight,  T.  F.,  clerk,  2  m.  at  $40,  9-854  at  §44.50,  extra,  §2.42  

Lounds,  F.  C,  clerk,  2  m.  at  $45,  10  at  $49.50,  extra,  $4.14  

Malloy,  Jno.,  watchman,  61  d.  at  $1.40,  3,344  h.  at  16  cts.,  extra,  $41.92  

Marshall,  A.  J.,  porter,  62  d.  at  $1.70,  303-6  at  $1.80,  extra,  $15.39  

Mitchell:  Jas.,  checker.  2  m.  at  §47.50,  9-867  at  §52.50.  extra,  §3.75;  Wm.,  porter,  62-3  d. 

at  $1.65,  292-8  at  $1.75,  extra,  §9.63  

Monahan,  G.  P.,  chief  clerk,  2  m.  at  §75,  9-222  at  §80,  extra,  $21.71  

Morris,  W.,  watchman,  61  d.  at  $1.40,  3,000  h.  at  16  cts  

Mulaney,  H.  O.  D.,  checker,  1-96  m.  at  $52.50,  9-626  at  $57.50,  extra,  $3.23  

Murphy:  M.  J.,  checker,  2  m.  at  $47.50,  9-98  at  §52.50,  extra,  $18.70;  V.,checker,  2  m.  at 

$52\50,  10  at  $57.50,  extra,  $5.27  

McCarthy,  Chas..  checker,  1-92  m.  at  §47.50,  9-55  at  $52.50,  extra,  $4.04  

McDonald:  A.,  watchman,  61  d.  at  $1.40,  3,202  h.  at  16  cts.;  Jos.,  foreman,  9-982  m.  at 

§65,  2  at  S60,  extra,  $24.42;  J.,  gateman,  27  d.  at  $1.30,  2113  at  $1.50,  watchman,  2 

d.  at  §1.60,  1,476  h.  at  16  cts.,  Sunday  time,  $29.60,  extra,  $14.93;  R.  J.,  checker, 

3,039  h.  at  25  cts.,  540  at  30  cts  

McGrath:  G.  C.,  clerk,  •  19  m.  at  $44.50,  1-96  at  $45,  4-409  at  $54,  -307  at  $90,  •  148  at  $65, 

2-  4607  at  $69,  extra,  $6.40;  Jos.,  chief  clerk,  2  m.  at  $90,  10  019  at  $95,  extra,  $1.80. . . . 

McLeod,  D.,  clerk,  2  m.  at  $60.50,  10  at  $65,  extra,  $6.57  

McManaman,  M.  M.,  operator,  9-193  m.  at  $61,  overtime,  $72.38,  calls,  $2.50  

Carried  forward  
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I.  C.  Ry.:  Wages:  Stations:  Eastern  Division— Continued. 


Brought  forward. 


Halifax — Concluded. 

McSweeney:  D..  baggagemaster,  2  m.  at  $50,  9  184  at  $55,  -43  at  $60,  extra  mail,  $2.5, 

extra,  $2.66:  F.,  checker,  2  m.  at  $52.50,  10  at  $57.50,  extra,  $37.46  

Nicholson,  J.,  checker,  2  m.  at  $47.50,  9  at  $52.50,  1  at  $57.50.  extra,  $4.05  

Oakis,  Geo.,  checker,  1-928  m.  at  $52.50,  9-518  at  $57.50,  extra,  $3.03  

O'Leary:  J.,  watchman,  Gl  d.  at  $1.40,  3,193  h.  at  16cts. ;  M.,  checker,  2m.  at $52.50,  9-803 

at  $57.50,  extra,  $100.22  

O'Malley,  F.,  checker,  83-705  d.  at  $1.70,  120-5  at  $1.75,  2-067  m.  at  $52.50, 1 -84at  $57.50 

extra,  $5.71  

Oxner,  W.,  checker,  2  m.  at  $47.50,  9-51  at  $52.50,  extra  $8.90  t  

Pace,  E.  S.,  foreman,  2.S96  h.  at  25c.,  274  at  30  cts.,  extra,  $31.50  

Patterson.  W.,  porter,  33-3  d.  at  $1.65,  241-6  at  $1.75,  66-9  at  $1.80,  extra,  $19.25  

Phalen,  M.,  watchman,  61  d.  at  $1.40,  3,180  h.  at  16  cts.,  extra,  $20.96  

Power,  H.  T.,  porter,  51-5  d.  at  $1.65,  226-67  at  $1.75,  12-2  at  $1.80,  -25  m.  at  $57.50, 

extra,  $7  

Redmond,  N..  porter,  63-1  d.  at  $1.70,  306-4  at  $1.75,  extra,  $10.85  

Reilly,  M.  F..  checker,  2  m.  at  $52.50,  9-804  at  $57.50,  extra,  $22.21  

Rennels,  C.  W.,  ticket  agent,  12  m.  at  $70.83,  extra.  $360  

Rhind,  W.  A.,  chief  clerk,  9  m.  at  $90,  3  at  $95,  extra,  $11.58  

Rogers.  T.,  checker,  2  m.  at  $47.50,  7-755  at  $52.50,  extra,  S18.64  

Sim,  J.  A.,  checker,  2  m.  at  $57.50,  10  at  $66.50,  extra,  $195.39  

Simmonds:  A.,  checker,  1-911  m.  at  $52.50.  10  177  at  $57.50,extra,  $4.34;  C.  H.,  checker, 

1  -925  m.  at  $47.50,  9-309  at  $52.50,  extra,  $4.28  

Smith,  W.,  porter,  53-5  d.  at  $1.70,  207-7  at  $1.80,  1  m.  at  $52.50,  extra,  $2.43  

Sullivan,  V.  J.,  freight  agent,  12  m.  at  $95,  station  cleaning,  $100  

Sutton,  G.  G.,  porter,  66-303  d.  at  $1.65,  260-702  at  $1.75,  extra,  $18.20  

Tremaine,  G.  H.,  clerk,  2  m.  at  $40,  10  at  $44.50,  extra,  $2.80  

Walker,  D.  F.,  clerk,  1-67  m.  at  $30,  9-503  at  $50,  extra,  98  cts  

Walsh,  S.,  baggage  porter,  52  d.  at  $1.65,  261  at  $1.75  

Weatherbe,  F.,  baggage  master,  2  m.  at  $35,  9-42  at  $45,  extra  mail,  $26.17  -.  

Webber,  P.,  porter,  56-7  d  at  $1.65,  265.46  at  $1.75,  extra,  $5.34  

Whibby,  J.,  clerk,  2  m.  at  $45,  8-474  at  $54,  -296  at  $75,  1-115  at  $80,  extra,  $8.69  

Witts,  H.,  watchman,  52  d.  at  $1-40,  2,870  h.  at  16  cts.,  extra,  $41.92  

Extra  labour:  porters  and  men  handling  freight  

Clerks,  operators,  checkers,  porters,  &c  

Richmond  ($7,065  21)— 

Allison,  J.  G.,  checker,  12  m.  at  $57.50,  extra,  $21.38  

Coleman,  V.  J.,  operator,  11-79  m.  at  $63,  Sunday  time,  $49.50  

Foley,  E.  W.,  chief  clerk,  2  rfi.  at  $63,  8-28  at  $65,  extra,  $19.40  

Goudge,  F.  S.,  operator,  11-63  m.  at  $61,  -066  at  $68,  Sunday  time,  $66.50,  extra,  $1.02. 

Lovett,  Wm.,  clerk,  2  m.  at  $45,  8-36  at  $50,  1-64  at  $65,  extra,  $21.35  

Oakley,  P.,  lampman,  366  d.  at  $1.50  

Clerks,  operators,  porters,  &c  

South  Western  Junction  ($898.43)— 

Agent,  J.  C.  McDonald:  11-77  m.  at  $54,  calls,  $100.50,  overtime,  $41,  lamps,  $57.67, 

station  cleaning,  $12  

Relieving  operators,  &c  

Rockingham  ($1,076.52)— 

Agent,  J.  D.  O'Leary:  11-98  m.  at  $62,  rent  $120,  overtime,  $92,  lamps,  $66,  station 

cleaning,  $22  

Relieving  agents  

Bedford  ($1,143.09)— 

Agent,  Wm.  McKenzie:  12  m.  at  $76,  overtime,  $99  .75,  lamps,  $60,  station  cleaning,  $28 
Relieving  agents  

Windsor  Junction  ($3,236  48)— 

Agent,  W.  A.  Harris:  9  m.  at  $78,  station  cleaning,  $33,  extra,  $14.04,  Sunday  time  $21.75 

Keogh,  M.  H.,  clerk,  12  m.  at  $58,  shortage  for  previous  year,  $48  

McGuire,  C.  B.,  baggagemaster,  2  m.  at  $43,  10  at  $45,  extra,  $44.02  

Relieving  agents  

Waverley  ($775.74)— 

Agent,  J.  A.  Thomas:  12  m.  at  $56,  lamps,  $46.19,  station  cleaning  $28,  overtime,  50c, 
extra  labour,  $1.50  

Relieving  agent  

Dartmouth  ($2,743.97)— 

Agent,  T.  B.  Spencer:  12  m.  at  $97.50,  cleaning  station,  $37.75  

Barry,  W.H.,porter,68-7  d.  at  $1 .60,  349-6  at  $1.80  

Lomas,  F.  C,  operator,  11-06  m.  at  $57,  -483  at  $97.50,  overtime,  $45.03,  cleaning,  $3.. 

Relieving  agent  

Wellington  ($864.80)— 

Agent,  J.  M.  Howlett:  11-93  m.  at  $54,  rent,  $90,  lamps,  $48,  overtime,  $25,  station 
cleaning,  $28,  calls,  50c  

Relieving  agents  


Carried  forward   170,298  01 
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Brought  forward  


Enfield  ($886.61)— 

Agent,  Chas.  Urquhart:  11-48  m.  at  $56.50,  overtime,  $13.75,  rent,  $60,  lamps,  $58.38, 
attending  station  batteries  $12,  station  cleaning,  $26,  calls,  $1,  shortage  in  previous 

year,  $1 . 36  

Relieving  agent  

Elmsdale  ($1,202.99)— 

Agent,  W.  A.  Ennis:  12  m.  at  $67,  overtime,  $342.25,  station  cleaning,  $28,  calls,  $2.50. . 

Relieving  agent  

Milford  ($861.69)— 

Agent,  A.  Fraser:  10-21  m.  at  $62,  overtime,  $5.50,  lamps,  $43.71,  station  cleaning,  $26. 

Relieving  agent  

Shubenacadie  ($1,444:35)— 

Agent,  R.  M.  Holesworth:  12  m.  at  $75,  overtime  $12.75,  station  cleaning,  $28  

Burgess,  H.,  porter.  56^  d.  at  $1.40,  283  at  $1.50  

Stewiacke  ($2,259.88)— 

Agent,  J.  T.  Rhind:  11-303  m.  at  $75,  rent,  S90,  Sunday  time,  $4.75,  station  cleaning,  $28 

Dickie,  F.  operator,  10-45  m.  at  $55,  acting  agent,  -064  m.at  $67,  -661  at  $75,  Sunday  time, 
$17.25,  extra  $59  25  

Relieving  agents,  porters,  occ  

Brookfield  ($1,002  86)— 

Agent,  J.  J.  Hamilton:  12  m.  at  $66.50,  overtime, $88. 50,  lamps,  $54,  station  cleaning,  $28 

Relieving  agent  

Hilden  ($717.02)— 

Agent,  L.  N.  Fleming,  11-38  m.  at  $53,  calls,  50c,  overtime,  $5.44,  lamps,  $47.74,  station 

cleaning.  $16  

Relieving  agents,  &c  

Truro  ($29,750.21)— 

Agent,  R.  Cummings,  12  m.  at  $90,  rent.  §120  

Beazlev,  F.  A.,  operator,  11  087  m.  at  $63,  Sunday  time,  $48.25,  extra  $1.01  

Best,  C,  porter,  152-5  d.  at  $1  50.  214  at  $1.70,  

Bvers,  R.  W.,  baggagemaster,  1-9  m.  at  $45,  9-38  at  $47.50  

Conrad,  C.  C,  operator,  11-72  m.  at  §70,  Sunday  time  $38.69,  extra  $137.51  

Curry,  W.,  porter,  56-4  d.  at  $1-50,  257-5  at  $1.70,  23  at  $1.80  

Dawson,  C.  M.,  agent,  11-838  m.  at  $75,  extra  allowance,  $360,  cleaning,  $8,  extra  labour, 

|12   

Dickson,  A.  W.,  checker,  2  m.  at  $52-50,  9-36  at  $57.50,  extra,  $2.08  

Fielding,  J.  J.,  lampman,  361  d.  at  $1.50,  watchman,  2  d.  at  $1.40  

Halev,  W.,  porter,  114^  d.  at  $1.50,  232i  at  $1  70  

Hanrahan,  F.  H..  baggagemaster,  3  d.  at  $1.60.  porter,  516  d.at  $1.60,  100-61  at  $1.70, 

153-5  at  $1.75  

Johnson,  H.  R.,  lampman,  385-8  d.  at  $1.50,  porter,  31-36  at  $1.60,  extra,  $10.80  

Lane,  W.,  checker,  -383  m.  at  $30.  2  at  §35,  9-76  at  $45  

Lynds,  Chas.,  checker,  2  m.  at  §52.50.  10  at  §57  .50,  extra,  $3  .27  

Mavnard.  Chas..  checker,  1-777  m.  at  §52.50,  8-62  at  $57.50,  extra,  $5.52;  J.,  1-98  m.  at 
'$47.50,  7-177  at  $52.50,  -48  at  $57.50.  8  d.  at  $1.60,  4  at  $1.70,  17  at  $1.75,  extra, 

$22.88  

Masher.  Mrs.  G.,  charwoman,  12  m.  at  $30,  rest  room,  $144,  washing  towels,  $17.16  

Miller,  E.,  porter,  46-5  d.  at  $1.70,  26-5  at  $1.75,  217  at  $1.80,  G.,  47-5  d.  at  $1.60,  94  at 

$1.70,  43-5  at  §1.75,  1  08  m.at  §52-50,  3  .46  at  §57.50,  extra,  $3  

Moran,  E.  C,  clerk,  2  m.  at  $45,  10-019  at  §50,  extra,  $9.54  


McCabe,  R.  L.,  porter,  27  d.  at  $1.50,  26-5  at  $1.60,  46-2  at  $1  70,  1-54  m.  at  $52.50, 

4-85  at  §57.50,  extra,  $3.33  

McDonald,  R.,  mail  porter,  74-06d.  at  §1.50,  354  d.  at  $1.60  

Mc  Dorman,  J.  A.,  clerk,  2  m.  at  $50,  10  at  §55,  extra,  $6.13  

McEwen,  G.  H.,  freight  agent,  12  m.  at  $80  

Mr-Gillivrav.  W.,  watchman,  -466  m.  at  §35,  1-4  at  §52.50,  5-6  at  $57.50,  3-94  at  $65, 

extra,  $13.38    

Pollock,  J.  A.,  clerk,  2  m.  at  $60,  10  at  §65.  extra,  $6.20  

Robinson.  Thos.,  shed  foreman,  2  m.  at  $62.50,  10  at  $67  .50,  extra,  $3  .85 ,  

Stevens:  G.,  porter,  24  d.  at  $1.50,  26  at  §1.60,  233-9  at  $1.70,  2.5-5  at  $1  80,:  J.,  porter, 

36  d.  at  §1.60,  129-5  at  §1.75,  4-47  m.  at  $52.50,  extra,  $2.87  

Stevenson,  R.  R.,  baggagemaster,  2  m.  at  §50,  10  at  §55  

Williams,  J.  B.,  chief  clerk.  2  m.  at  $50.  9-532  m.  at  §55,  -407  at  $60,  extra  time  §8.72.. . . 

Clerks,  operators,  porters,  vardmen,  &c  -  

Belmont  ($893.17)— 

Agent,  J.  E.,  McDonald.  11-903  m.  at  $62,  overtime,  $29.75,  calls,  $16.50.  lamps.  §45.74, 

station  cleaning,  $24  

Relieving  agent  

DcBert  ($874.92)— 

Agent,  T.  D.  Wilson,  12  m.  at  $60,  overtime,  $16  25,  lamps,  $60,  calls,  $13,  station  clean- 
ing, $27  

Relieving  agent  


Carried  forward  1    210, 191  71 
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I.  C.  Ry.:  Wages:  Stations:  Eastern  Division— Concluded. 
Brought  forward  


East  Mines  ($764.02)— 

Agent,  J.  T.  Keay,  11168  m.  at  $55,  overtime,  $11.50,  lamps,  $48.49,  ealls,  ?7,  station 
cleaning,  $24    

Relieving  agent  

Londonderry  ($2,391 . 35)— 

Agent,  H.  E.  Dowell,  11-965  m.  at  $80,  Sunday  time,  $19.75,  station  cleaning,  $52 

Lindsay,  C.  E.,  porter,  01  d.  at  $1.40,  304.93  at  $1.50  

Ripley,  W.  R.,  operator,  10-948  m.  at  $55,  Sunday  time,  $28.75  

Relieving  agents,  &e  

Folleigh  ($1,573.22)— 

Agent,  D.  D.  Fraser,  11-935  m.  at  $55,  Sunday  time,  $51.75,  lamps,  $58.39,  station  clean- 
ing, $31.50    

Relieving  agents,  &c  

Went  worth  ($851.74)— 

Agent,  W.  W.  Embree,  12  m.  at  $57,  overtime,  $22,  lamps,  $60,  attending  batteries,  $24, 

cleaning  station,  $26,  calls,  $4.50  

Relieving  agents  

Westchester  ($1,507.73)— 

Agent,  G.  L.  Roulston,  11-903  m.  at  $59,  Sunday  time,  $24,  lamps,  $48,  station  cleaning 

$28,  calls,  50c,  overtime,  $1  

Belyea,  R.  A.,  operator,  9.189  m.  at  $53,  acting  agent,  .563  at  $59,  Sundav  time,  $19.75, 
overtime,  $2.27,  calls,  50c,  expenses,  $4.25,  lamps,  $1.20,  shortage  in  1910-11,  $9.71 
Relieving  agents,  &c  


Thomson  ($797.31)  — 

Agent,  A.  M.  Fraser,  11-83  m.  at  $56,  lamps,  $51.35,  station  cleaning,  $28,  overtime,  $12, 

calls,  $2,  extra,  93c  

Relieving  agent  


Oxford  Junction  ($2,901,12)— 

Agent',  B.  K.  McDonald,  11-983  m.  at  $70,  operator,  -13  m.  at  $70,  Sunday  time,  $14  75 

station  cleaning,  $49  

McCully,  P.  F.,  assistant  agent,  10-24  m.  at  $57,  1-34  at  $70,  Sunday  time,  50c,  cleaning 

station,  $14.19  

McLean,  G.,  baggagemaster,  2  m.  at  $43,  9.89  m.  at  $47.50  

Relieving  agents,  &c  


River  Philip  ($769.92)— 

Agent,  S.  A.  McPherson,  11-67  m.  at  $55,  overtime,  $7.25,  station  cle.ning,  $28,  lamps, 

$44.81,  calls,  $1  

Relieving  agents,  &c  


S;:lt  Springs  ($753.41)— 

Agent,  F.  W.  Belyea,  11.203  m.  at  $53,  overtime  $7.25,  lamps 
$26,  calls,  50c  

Relieving  agents,  &c  

Spring  Hill,  one  payment  

Jordan's  Bridge,  one  payment  


i. 67,  station  cleaning 


Total,  carried  to  page  W. — 237 


I.  C.  Ry.:  Wages:  Stations:  Western  Division. 

St.  John  ($108,865.29)— 

Terminal  agent,  L.  R.  Ross,  12  m.  to  Mar.  31,  1912,  at  $131.33  

Ticket  agent,  F.  E.  Hannington,  12  m.  to  Mar.  31,  1912,  at  $100  

Freight  agent,  F.  Topley,  12  m.  to  Mar.  31,  1912,  at  $100  

Chief  clerk,  H.  H.  Hatch:  2  m.  at  $90,  10  m.  at  $95;  extra  $10.72  

Shed  foreman,  J.  W.  Rush:  2  m.  at  $80,  10  at  $85;  extra  $9.67  

Wharf  foreman,  C.  W.  McMulkin,  12  m.  at  $80,  extra  $9.12  '  

Elevator  foreman,  R.  E.  Strange,  12  m.  at  $80,  extra  $35.05  

Porters  $21, 575.73,  checkers  $21, 133.43,  clerks  $20, 945. 10,  operators  $4, 439 .75,  watchmen 
$3,435.27,  baggagemen  $2,094.67,  gate  and  crossingmen  $1,928.35,  elevator  men 
$1,926.64,  messengers  $1,283.90,  wharfingers  $788.70,  lampmen  $758.82,  charwomen 
$698.80,  janitors  $635.14  

Extra  labour  

1'old  Brook:  agent,  T.  B.  Lowerison,  12  m.,  $739.82;  operators,  &c,  $532.52  

Rothesay:  agent,  W.  T.  Peters,  12  m.  $886.25;  acting  agent  $14.68  

Quispamsis,  agent,  W.  Darling,  12  m  


$  cts. 
210,191  7[ 
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630  91 
188  65 
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775  13 


820  50 
31  24 
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557  96 
145  98 


756  94 
40  37 


911  69 

692  51 
555  81 
741  11 


722  91 
47  01 


676  19 
77  22 
20  97 

123  96 


222,646  46 


1,575  96 
1,200  00 
1,200  00 
1,140  72 
1,019  67 
969  12 
995  05 


81,644  30 
19, 120  47 

1,272  34 
900  93 
715  50 
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I.  C.  Ry.:  Wages:  Stations:  Western  Division— Concluded. 


Brought  forward. 


Nauwigewauk:  agent,  G.  W.  Dodge,  12  m.  $766.50;  operators  $50.72  

Hampton:  agent,  G.  H.  Davidson,  12  m.  $900;  operators  $728.58;  porters  $483.59  

Passekeag,  agent,  W.  A.  Saunders,  12  m  

Bloomfield:  agent,  W.  D.  Hatfield,  12  m.  $755.19;  acting  agent  $8.07  

Norton:  agent,  J.  W.  Gallagher,  12  m.  $995;  porters  $483.59  

Apohaqui:  agent,  F.  Morison,  12  m.  $809.28;  operators  &c.  $68.44  

Sussex  ($4,491.88)— 

Agents:  G.  W.  Sherwood,  Apr.  1  to  July  12,  1911,  $283.20;  J.  S.  Henderson,  Nov.  8,  1911 
to  Mar.  31,  1912,  $438.29  

Agent,  asst.  agent  and  clerk,  A.  J.  Gray,  June  1  to  Nov.  7,  1911  

Operators  $772.16,  clerks  &c.  $695.82,  checkers  $687.24,  baggagemasters  $585.03,  porter 

$570.22  

Plumweseep,  agent,  G.  A.  Coates,  12  m  

Penobsquis:  agent,  M.  R.  Welling,  12  m.  $838.25;  operators  &c.  $39.06  

Anagance:  agent,  R.  M.  Gross,  12  m.  $784.59;  asst.  $49.59  

Petitcodiac:  agent,  R.  W.  Scribner,  12  m.  $871.50;  operators  $730.14;  porters  $439.22  

Salisbury:  agent,  R.  A.  Brown,  12  m.  $893.83;  operators  $783.53,  baggagemasters  $504.38.. 

Boundary  Creek:  agent,  H.  L.  Belyea,  12  m.  $729.59;  operator  $46.12  

Moncton  ($42,928.77)— 

Agent,  C.  Bovard,  12  m.  at  $104,  extra  $S.61  

Ticket  agent,  L.  C.  Lynds,  2  m.  at  $105,  10  at  $120  

Freight  agent,  H.  McLeod,  12  m  

Porters  $10,909.12,  checkers  $6,142.35,  operators  $5,055.71,  clerks  $4, 114.23  

Janitors  $2,236.S8,  baggagemen  $2,135.77,  yardmen  $1,469.85  

Shed  foremen  $1,708.63,  charwomen  $1,334.21,  messengers  $1,306.40  

Lampmen  $1,124.26,  gatemen  $1,119.79,  extra  labour  &c.  $511.46  

Back  pay,  1904,  T.  B.  Ritchie,  foreman  transfer  shed,  12  d.  at  $3  

Painsec  Jet.:  agent,  R.  M.  Scribner,  12  m.  $884.61;  operators  dec  $859.17  

Shediac  ($2, 166.05) — 

Agent,  J.  A.  Murray,  12  m.  at  $81,  extra  $3  

Asst.  agents  $655.50,  porters  $358.55,  operators  &c.  $177  

Pte.  du  Chene  ($6,283.27)— 

Agent,  S.  C.  Charters,  12  m.  $1, 162.66;  acting  agent  $99.69  

Clerks  and  operators  $915.89,  checker  $532.18,  watchman  $404.70,  porter  $362.90,  bag- 

gagemaster  $361.05,  extra  labour  $2,444.20  

Calhouns:  agent,  H.  Wiles,  12  m.  $958.60;  asst.  $55.77  

Memramcook:  agent,  A.  L.  Fullerton,  12  m.  $959.30;  asst.  dec.  $90.83  

College  Bridge:  agent,  W.  A.  Breau,  12  m.  $821.57;  operator  $50.35  

Dorchester:  agent,  G.  W.  Burnett,  12  m.  $1,063.56;  operators  $891.78  

Sackville  ($5,606.69)— 

Agent,  W.  A.  Simpson,  11-742  m.  $1,099.67;  asst.  and  relieving  agents  $805.36  

Clerks  &c.  $1,252.93,  porters  $1,070.06,  operators  $788.67,  baggageman  $590  

Aulac:  agent,  T.  L.  Powell,  12  m  

Amherst  ($13,957.70)— 

Agent:  W.  R.  Fitzmaurice,  12  m.  less  1  d.  in  Oct.,  at  $132,  extra  $13.09  

Ticket  agent,  W.  J.  McNair,  11-645  m.  at  $72.50,  extra  $14.45  

Clerks  $2,599.79,  checkers  $2,241.98,  operators  die.  $1,864.40  

Porters  $1,922.92,  baggagemen  $1,216.86,  shed  foreman  $808.86,  watchmen  $580.18,  mes- 
sengers $271.15  

Nappan:  agents,  Apr.-Dec.  1911,  J.  H.  Forbes  $584.29,  Jan.  to  Mar.,  A.  A.  Jones,  $191.91; 

operators  &c.  §66.05  

Maccan  ($2,583.32)— 

Agents,  Apr.  to  Nov.  1911,  J.  S.  Henderson  $709.50,  Jan.  to  Mar.  1912,  J.  H.  Forbes  $274.58 

Acting  and  assistant  agents  $979.77,  operators  &c,  $619.47  

At  hoi:  agent,  O.  L.  Giles,  12  m  

Springhill  Jet.  ($3,594.95)— 

Agent,  G.  O.  Forbes,  12  m.  $990.07;  assistants  dec  $861.89  

Operators  $881.59,  baggagemaster  $536,  porter  $325.40  

Sundry  


Total,  carried  to  page  W— 237. 


I.  C.  Ry.:  Wages:  Stations:  Montreal  and  Ste.  Fiavie  Division. 

Ste  Fiavie  ($17, 148.52)  — 

Agent,  J.  Lavoie,  11-567  m.  at  $85  

Beauiieu,  J.,  day  operator:  11-3S4  m.  at  $68,  Sunday  time  $146.93,  overtime  $6.40 

Cloutier,  F.  X.,  vardman:  2,160  h.  at  23c,  1,944  at  25c,  extra  $6.34  

Cote,  Moise,  5'ardman:  2,184  h.  at  23c,  2,208  at  25c,  extra  $8.74  

Fortier,  J.  R.,  yardman:  2,070  h.  at  23c,  2,040  at  25c,  extra  $2.60  

Guay,  J.  L.,  night  operator:  12  m.  at  $68,  Sunday  time  $140.92,  overtime  $5.48.... 


$  cts. 
111,754  06 

817  22 
2,112  17 

180  00 

763  26 
1,478  59 

877  72 


721  49 
459  92 

3,310  47 
180  00 
877  31 
834  18 
2,040  86 
2,181  79 
775  71 

1,256  61 
1,410  00 
1,057  50 
26,221  41 
5,842  50 
4,349  24 
2,755  51 
36  00 
1,743  78 

975  00 
1,191  05 

1,262  35 

5,020  92 
1,014  37 
1,050  13 
871  92 
1,955  34 

1,905  03 
3,701  66 
754  83 

1,592  34 
858  72 
6,706  17 

4,799  97 

842  25 

984  08 
1,599  24 
774  56 

1,851  96 
1,742  99 
259  44 


215,752  12 


983  17 
927  50 
989  14 
1,063  06 
988  70 
962  40 


Carried  forward 
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Brought  forward  


Ste.  Flavie — Concluded. 

Larouehe,  T.,  baggagemaster  and  porter:  61  d.  at  31 .40.  325-7  d.  at  $1.50  

LeBrun,  J.  A.,  clerk  and  porter:  61  d.  at  $1.40,  10  m.  at  $45  

Levasseur,  Geo.,  yard  foreman:  2, 160  h.  at  27Jc,  2, 136  at  29Jc  

Nadeau,  Jos.,  car  checker:  61  d.  at  $1.40,  9-97  m.  at  $47.50,  extra  91c  

Pelletier,  J.  A.,  car  checker:  61  d.  at  $1.40,  9-7306  m.  at  $47.50  

Pettigrew,  Chas.,  yardman:  1,272  h.  at  23c,  1,212  at  25c,  extra  $2.37  

Ross,  Frs.,  yardman:  2,184  h.  at  23c,  2,208  at  25c,  omitted  Jan.-Mar.  1911  $8.96  

Sirois,  Chas.,  yardman:  2,064  h.  at  23c,  2,028  at  25c,  84  at  27Jc,  132  at  29Jc;  frt.  clerk, 

1-774  m.  at  $30,  extra  $4.74  

Topping,  J.  G.,  yard  foreman:  1,608  h.  at  27Jc,  1,548  at  29£c  

Car  checkers  $891.35,  charwoman  $180,  freight  clerks  $361.58,  messengers  $156.77,  opera- 
tors $361 .86,  porters  $24,  relieving  agent  $305.13,  transhippers  $1,449.55;  yardmen, 

$401.46  

Ste.  Luce  ($1,472.62)— 

Agent.  J.  Lamontagne:  11-739  m.  at  $60.  Sunday  time,  $34.25,  overtime,  $63.25,  cleaning 
$24  


St 


Rochefort,  J.,  poiter.  61  d.  at  $1.40.  305  at  $1.50  

Relieving  agents,  $66.32,  operators,  $37.58  

Anaclot  C$881.35) — 

Agent ,  A.  R.  Cote:  12  m.  at  $54,  Sunday  time,  $41,  overtime.  $69.50,  lamps,  $66,  clean- 
ing, $24,  special  calls,  $1  

Relieving  agents  

Rimouski  (S4.325)— 

Agent,  C.  F.  Derv:  12  m.  at  $72,  attending  mail  steamers,  $46.04,  cleaning,  $48  

Briere,  N.,  freight  agent:  5.608  m.  at  $55,  5-903  at  $60,  cleaning,  $19.20,  overtime,  $15.36. 

Cote,  G.,  day  operator:  11-968  rn.  at  $55,  Sunday  time,  $89.25,  relieving  agent,  $2.32  

Fiset.  Ed.,  night  operator:  11-968  m.  at  $55,  Sunday  time,  $95.50  

Lepage,  F.,  porter:  61  d.  at  $1.40,  305  at  $1.50  

Freight  agents,  $119.86,  operators,  $33.61,  porteis,  $469.84  

Sacre  Coeur  ($880.57)— 

Agent,  J.  B.  Rouleau:  12  m.  at  $54,  rent,  fuel  and  light,  $54.13,  lamps,  $48,  cleaning,  $18, 
Sunday  time,  $37.75,  overtime,  $60.50  

Relieving  agent,  $8.71,  operator,  $5.48  

Bic  ($1,953.24)— 

Agent,  J.  A.  Picard:  10-6  m.  at  $62,  Sunday  time,  $48,  water  allowance,  $15,  cleaning,  $26 

Deschenes,  J.  A.,  night  operator:  7-442  m.  at  $54,  Sunday  time,  $59.75,  extra,  $36.66. . . 

Operators,  $165.54,  porters,  $383.60,  relieving  agent3,  $159.62  

St.  Fabien  ($1,736.96)— 

Agent,  Jos.  Martin:  9-3466  m.  at  $62.  Sunday  time,  $81.50,  overtime,  $2,  cleaning,  $20, 
lamps,  $60,  cleaning  elec.  batteries,  $12  

Duquette,  Frs.,  night  operator:  7-973  m.  at  $54,  Sunday  time,  $80.50,    relieving  agent, 
$84.73  

Relieving  agent,  $117.49,  operators,  $268.70  

St.  Simon  ($906.31) — 

Agent,  D.  Rodrique:  11-613  m.  at  $54,  Sunday  time,  $31.75,  overtime,  $14.50,  water 
allowance,  $24,  cleaning,  $24,  lamps,  $60  

Agents,  $67.31.  operators,  $57.65  

Trois  Pistoles  f$2, 279.48)— 

Agent,  J.  E.  Cote:  11-838  m.  at  $67,  Sunday  time,  $62.50,  overtime,  50c,  cleaning,  $26.50, 
water  allowance,  $15  

Bernier,  Ant.,  night  ODerator,  9-31  m.  at  $55,  Sunday  time,  $85.92,  relieving  agent,  $37.32 

Rioux,  T.,  porter,  61  d.  at  $1.40,  305-59  at  $1.50,  extra,  $22.51  

Operators  

Tobin  ($807.97)— 

Agent,  G.  R.  D'Anjou:  11- 703  m.  at  $.54,  Sunday  time,  $15.50,  overtime,  $18,  special  calls, 
$1,  wrater  allowance,  $6,  cleaning,  $24,  lamps,  $48  


Agents. 


St.  Eloi  ($778.42)— 

Agent,  C.  A.  Lemieux,  12  m.  at  $55,  Sunday  time,  $33.75,  overtime,  $11.75,  cleaning,  $12, 

lamps,  $48,  special  call,  50c  

Agents  


Isle  Verte  ($1,764.84)— 

Agent,  E.  Lanzier:  10-58  m.  at  $62,  Sunday  time,  $68.50,  cleaning,  $22,  lamps,  $55  

Leclerc,  J.  R.,>ight  operator,  11  -626  m.  at  $.54,  Sunday  time,  $78.25,  relieving  agent,  $34.67 
Agents,  $109.17,  operators,  $113.45  


St.  Arsene  ($877.90)— 

Agent,  G.  H.  Morency:  12  m.  at  $58,  Sunday  time,  $39.75,  overtime,  $32,  lamps,  $48, 

cleaning,  $24  

Agents,  $19.76,  operators,  $18.39  


Carried  forward. 
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I.  C.  R>\:  Wages:  Stations:  Montreal  and  Ste.  Flavie  Division— Continued. 

Brought  forward  

Cacouna  ($899.29)— 

Agent,  Frs.  Gagnon:  12  in.  at  158,  Sunday  time,  $30.25,  overtime,  $30.25,  lamps,  $48, 

cleaning,  $15.50  

Assistant  agents  

Riviere  du  Loup  ($20,982,101— 

Station  master,  J.  A.  Pratte:  12  m.  at  $80,  rent,  fuel  and  light,  $120  

Ticket  agent,  A.  J.  Roy,  11-0323  m.  at  $70  

Beaulieu.  C.  A.,  operator:  10-4659  m.  at  $70,  Sunday  time,  $99.11,  overtime,  $9.26  

Berube,  T.,  yardmaster,  3,438  h.  at  31c  

Bourgoin,  E.,  freight  porter:  57-4  d.  at  $1.60,  254-41  at  $1.75,  18  at  $1.80,  extra,  $27.77. . 

Bourgoin,  R.,  freight  porter:  56-5  d.  at  $1.70,  198  at  $1.80,  extra,  $50.34  

Castonguay.  A.,  freight  poiter:  57-8  d.  at  $1.70,  284-9  at  $1.80  

Charron,  J.  O.:  day  operator.  5-7888  m.  at  $70,  Sunday  time,  $87.20,  overtime,  $49.67; 

relieving  despatcher,  5-334  m.  at  $105,  Sunday  time,  $20.55,  extra,  $52.50  

Derv,  H.,  assistant  ticket  agent:  352  d.  at  $1.50  

Deschenes,  Alfred,  freight  checker:  1-43  m.  at  $47.50,  8-879  m.  at  $52.50,  overtime,  $4.95 

Deschenes.  J.  B.,  freight  porter:  57-2  d.  at  $1.60,  278-6  at  $1.75  

Desrosier,  Ad.,  baggage  porter:  61-5  d.  at  $1.70,  288-47  at  $1.80  

Desrosier,  Ls.,  freight  porter:  47-9  d.  at  $1.60,  81-73  at  $1.70,  193-24  at  $1.80  

Emond,  O..  freight  clerk:  2  m.  at  $55,  10  at  $60,  overtime  $7.86  

Landry,  Alf.,  relieving  car  checker:  61  d.  at  $1.40,  10  m.  at  $47.50,  overtime,  $3.11  

Martineau,  P.  H.,  freight  clerk:  11-501  m.  at  $50,  overtime,  $5.73  

Morency,  P.:  operator,  7-1774  m.  at  $70,  Sunday  time,  $53.43,  overtime,  $48.36,  assistant 

ticket  agent,  $3.53  

Parsons,  Wm.,  operator:  10-167  m.  at  $70,  Sunday  time,  $100.86,  extra,  $7   

Potvin.  A.,  baggage  porter:  61-6  d.  at  $1.65,  321-45  at  $1.75  

St.  Pierre,  W.,  baggage  porter:  61-5  d.  at  $1.70,  297-5  at  $1.80  

TherriauJt.  J.  A.,  baggage  master:  2  m.  at  $45,  9-9034  at  $50  

Therriault.  J.  E.,  freight  checker:  2  m.  at  $52.50,  10  at  $57.50,  overtime,  $11.17,  extra, 

$109  31 

Trudel,  j.  A.,  freight  clerk:  11-548  m.  at  $50,  overtime.  $5.73. ...... . . 

Voyer,  P.,  freight  agent:  11.66  m.  at  $75,  overtime,  $10.03  

Assistant  agents,  $142.76,  car  checkers,  $315.44,  relieving  freight  clerks,  $736.64.  mes- 
sengers, $300,  operators.  $251.55,  porteis,  $2,265.12,  relieving  ticket  agents,  $28.07, 

transhippers,  $15.96  

Old  Lake  Road  ($893)— 

Agent,  E.  S.  Ouellet:  11-968  m.  at  $54,  Sunday  time,  $32,  overtime,  $118.75,  cleaning,  $24 
lamps,  $60  

Relieving  agents  

St.  Alexandre  ($1,727.68)— 

Agent,  J.  Roy:  11-694  m.  at  $62,  Sunday  time,  $51.50,  cleaning,  $27,  lamps,  $60,  rent, 
fuel  and  light,  $90  

Hudon,  C.  M.,  night  operator:  12  m.  at  $53,  Sunday  time,  $77,  extra,  67c  

Relieving  agents  and  operators  

St.  Andre  ($790.83)— 

Agent,  J.  B.  Paradis:  12  m.  at  $54,  Sundav  time,  $20,  overtime.  $34.75,  lamps,  $48,  cleaning, 

$12  

Agents  

Ste.  Helene  ($1,048,981— 

Agent,  Louis  Deschenes:  11-645  m.  at  $56,  Sunday  time,  $48.50,  overtime,  $53.25,  lamps, 

$54,  cleaning,  $24  

Agents,  $69.50,  operators,  $147.60  

Dessaint  '$778.36)— 

Agent,  J.  A.  Gamache:  11-766  m.  at  $53,  overtime,  $69.50,  lamps,  $48,  cleaning,  $12  

Agents  

St.  Paschal  ($2,266.29)— 

Agent,  Jos.  Lavoie:  12  m.  at  $65,  Sundav  time,  $63.25,  rent,  fuel  and  light,  $120,  cleaning 

$24  •  

Brochu.  J.  A.,  night  operator:  10-854  m.  at  $54,  Sunday  time,  $71.50,  relieving  agent, 

$23.69  

Operators,  $93.74,  porters,  $503.95  

St.  Philippe  de  Neri  ($945.87)— 

Agent,  C.  Lemieux:  12  m.  at  $57,  Sunday  time,  $14.75,  overtime,  $118.25,  water  allowance, 

$24,  lamps,  $54,  cleaning,  $24  

Relieving  agent  

Riviere  Ouelle  Jet.  ($2,214.78)— 

Agent,  Desire  Pare:  12  m.  at  $62,  Sunday  time,  $52,  cleaning,  $31,  water  allowance,  $24 

Anctil,  L.,  poiter:  61  d.  at  $1.40,  305  at  $1.50  

Martineau,  J.  A.,  night  operator:  11-742  m.  at  $55,  Sunday  time,  $70.50,  overtime,  $2.25, 

relieving  agent,  $16  

Operators  

Carried  forward  
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Brought  forward  

Riviere  Ouelle  Wharf  ($792.45)— 

Agent,  J.  E.  Lepage,  10-773  ni.  at  $53,  Sunday  time,  $11.50,  cleaning,  $18,  rent,  fuel  and 
light,  $60  

Relieving  agents  

St.  Paeome  ($999.48)— 

Agent,  J.  E.  Rousseau:  11-902  m.  at  $57,  overtime,  $85.50,  lamps,  $.54,  water  allowance, 
$24,  cleaning,  $24  

Agents,  $59.43,  operators,  $74.13  

Ste.  Anne  ($2,270.91)— 

Agent,  Ad.  Roy:  11-871  m.  at  $68,  Sunday  time,  $90,  cleaning,  $36  

Verreault,  P.  H.,  night  operator:  8-32  m.  at  $55,  Sunday  time,  $81,  relieving  agent, $35. 09 

Operators,  $280.05,  porters,  $483.97  

Ste.  Louise  ($1,028.53)— 

Agent,  Geo.  Morin,  11-901  m.  at  $60,  Sunday  time,  $29.75,  overtime,  $70.25,  cleaning,  $22, 
lamps,  $54,  water  allowance,  $24  

Relieving  agents  

St.  Jean  Port  Joli  ($2, 165.89) — 

Agent ,  H.  Duval:  11-706  m.  at  $62,  Sunday  time,  $73.25.  cleaning,  $24  

Dumas,  Eli,  night  operator:  11-774  m.  at  $54,  Sunday  time,  §80.75;  rreheving  agent,  $14. 

Pelletier,  Jos.,  porter,  61  d.  at  $1.40,  305  at  $1.50  

Agents,  $34.32,  operators,  $35.06  

Elgin  Road,  caretaker,  A.  Bilodeau,  12  m.  at  $10  

L'Islet  ($2,273.81)— 

Agent,  N.  Fortin:  8-383  m.  at  $68,  Sunday  time,  $66,  cleaning,  $18  

Gamache,  J.  A.,  night  operator:  8-12  m.  at  $54,  Sunday  time,  $105.75,  cleaning,  $6,  reliev 
ing  agent,  $263.82  

Journeau,  A.,  porter:  61  d.  at  $1.40,  305  at  $1.50  

Operators  

Trois  Saurnons:  caretaker,  E.  Caron,  12  m.  at  $10  

Cap  St.  Ignace  ($2,083.41)— 

Agent,  J.  E.  Roy:  12  m.  at  $60,  Sunday  time,  $55,  50,  cleaning,  $18  

Belanger,  Jos.,  porter:  61  d.  at  $1.30,  305  at  $1.40  

Night  operators  , 

L'Anse  a  Giles:  caretaker,  W.  Coulombe,  12  m.  at  $10  

Montmagny  ($3,098.23)— 

Agent,  J.  O.  Bouchard:    12  m.  at  $80,  overtime,  50c,  cleaning,  $39  

Kerouac,  Jules,  porter:  61  d.  at  $1.40,  317-77  at  $150  

Lemarre,  A.:  night  operator,  10-955  m.  at  $54,  Sunday  time,  $69.50;  day  operator,  $57.43 

Sawyer,  W.  F.:  day  operator,  11-41  m.  at  $55,  Sunday  time,  $64;  relieving  agent,  $36.81 

Operators  

6t.  Pierre  ($1,966.96)— 

Agent,  D.  Hamel:  12  m.  at  $60, Sunday  time, $82 . 50,cleaning,  $12  

Roy,  J.  A.:  night  operator,  7-742  m.  at  $54;  relieving  agent,  $27.10,  Sunday  time,  $73.50, 
extra,  $3.48  

Operators,  $248.84,  porters,  $381.48  

St.  Francois  ($907.78)— 

Agent,  B.  Roy:  12  m.  at  $58,  Sunday  time,  $20,  overtime,  $64.50,  water  allowance,  $18, 
cleaning,  $13.50,  lamps,  $54,  cleaning  electric  batteries,  $12  

Relieving  agents  

St.  Vallier  ($2,104.08)— 

Agent,  B.  Bernier:  11-806  m.  at  $60,  Sunday  time,  $12  .50,  water  allowance,  $24,  cleaning, 
$24  

Corriveau,  Edmond,  porter:  61  d.  at  $1 .40,  305  at  $1 .50  

Agents,  $31.54,  operators,  $760.75  

La  Durantaye  ($786.13)— 

Agent,  J.  T,  Desjardins:  12  m.  at  $54,  Sunday  time,  $16.25,  overtime,  $7.50,  lamps,  $54, 
cleaning,  $36  

Relieving  agents  

St.  Charles  Jet.  ($3,070.16)— 

Agent,  A.  Rheaume:  11-866  m.  at  $70,  Sunday  time,  $56,  cleaning,  $35  

Guay,  P.  O.  W.,  night  operator:  11.61  m.  at  $55,  Sunday  time,  $128.25,  overtime,  $4.25, 

extra,  $5.81  

Flemillard,  J.:  day  operator,  9-77  m.  at  $55,  relieving  agent,  $6.77,  Sunday  time,  $38  50, 

overtime,  $4-25  

Tanguay,  A.,  porter:  59  d.  at  $1.45,  302  at  $155  

Operators,  $191.92,  porters,  $7.26,  relieving  agents,  $31.83  

Harlaka  Jet.  ($1,142.27)— 

Agent,  J.  Chouinard:  11-935  m.  at  $54,  Sunday  time,  $97.50,  overtime,  $203.25,  lamps, 

$66,  cleaning,  $36  \  

Relieving  agents,  $90.15,  operators,  $4  85  

Carried  forward  
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Brought  forward  


Levia  ($24,242  47)— 

Station  master  and  freight  agent,  Jos.  Fontaine:  12  m.  at  $83.33,  extra,  $11.15,  cleaning, 

$60. 


71. 


Ticket  agent,  Donald  McDonald:  2  m.  at  $75,  8  at  $85  

Assistant  ticket  agent,  J.  L.  Mignault:  2  m.  at  $40,  8  at  $42  50,  extra, 

Claims  agent,  T.  B.  Atkinson,  12  m.  at  $80  

Claims  agent'3  clerk,  E.  N.  Gibson:  1.935  m.  at  $50,  10  at  $52,  extra,  $3.92... 
Barras,  Aehille,  baggage  porter,  74-57  d.  at  $1.65,  329  at  $1.75.  extra,  $142.70 

Beaulieu,  J.  B.,  freight  porter:  52  d.  at  $1.70,  261  at  $1.80  

Bedard.  J.  A.:  freight  checker,  1-838  m.  at  $50,  8  056  at  $57.50,  relieving  shed  foreman, 

1-943  m.  at  $67.50,  extra,  $164  94  *.  

Bilodeau,  S.  A.,  baggagemaster:  -516  m.  at  $60,  9-614  at  $65,  extra,  $22.58  

Boisvert,  Alex.:  jr.  baggage  porter,  73  d.  at  $1  65,  296  19  at  $1.75;  gateman,  $145  60 

Btiavert,  Win.:  baggage  porter,  71-1  d.  at  $1  65,  372-19  at  $1.75  

Cote,  Henri:  freight  clerk,  2  m.  at  $40.  4-793  at  $44  5  0;  asst.  ticket  agent.  2-567  m.  at 

$50,  extra,  $118  .68  

Couture,  J.  O. .foreman  checker:  1-838  m.  at  $60,  8  023  at  $67  50,  extra,  $6.20 
Demers,  J.  J.,  operator:  5.882  m.  at  $70,  Sunday  time,  $127.37,  overtime  $30.33;  relieving 

despatches  5-43  m.  at  $105,  extra,  $21  

Drapeau,  Wm.,  porter:  61  d.  at  $1  65.  243  at  $1.75,  attending  supt's  office,  10  m.  at  $6.. 
Hamel,  L.  P.,  day  operator:  11-586  m.  at  $70,  Sundav  time,  $120.39,  overtime,  $42.98. 
Joncas,  Frs.,  freight  checker:  47  d.  at  $1 .70, 197.9  at  $1 .80, 1-943  m.  at  $57.50,  extra,  $68.19 

Joncas,  Jerome:  porter,  5  m.  at  $50,  wireman,  1,615  h.  at  23c,  extra,  $21.70  

Lavalliere,  Ed.,  baggage  porter:  66  d.  at  $1.65,  366  11  at  $1.75  

Maurice,  Jos.,  freight  checker:  2  m.  at  $55,  10  at  $57  50,  extra,  $58  33  

Michaud,  H.,  lampman:  61  d.  at  $1.30,  305  at  $1  50  

Mignault,  Louis,  chief  freightclerk:  2  m.  at  $60,  10at$65,  extra,  $6.06  

MoVin,  J.  C,  night  operator:  10  047  m.  at  $70,  Sunday  time,  $98.22,  overtime,  $2  26 

('xtr'i  $7  *  

Pelletier.  J.  Ed.,  freight  clerk:  2  m.  at  $45,  9-366  at  $49.50,  extra,  $1.74.-  

Raymond,  J.  A.,  baggagemaster:  -548  m.  at  $50,  9-453  m.  at  $55,  extra,  $31.38  

Samson,  Malcolm,  gateman:  5  m.  at  $40,  2,000  h.  at  16c  

Tardif,  S.:  jr.  baggage  porter,  70-2  d.  at  $1  65,  349-67  at  $1.75  

Sundry  payments,  under  S500  each  

St.  Joseph:  caretaker,  Mrs.  Bilodeau,  12  m  

Quebec  ($2,075)— 

Baggagemaster,  M.  Picard,  11  m.  at  $60  

Assistant  baggagemaster,  W.  Deschene,  10-548  m.  at  $50  

Assistant  baggagemasters  

Services  of  operator  G.N.W.  Tel.  Co.,  12  m  

Pt.  Levis:  messengers,  at  $12  per  m.,  $144,  at  $15,  $180  

Hadlow:  caretaker,  L.  Dussault,  12  m.  at  $15,  cleaning,  $48,  lamps,  $36  

Carrier  ($2,078.86)— 

Agent,  T.  Samson:  11-766  m.  at  $65,  Sunday  time,  $7.75,  cleaning,  $17  

Operators,  $780  73;  porters,  $508.55  _  

St.  Jean  Chrysostome:  caretaker,  F.  Vermette,  12  m.  at  $8,  lamps,  $36,  cleaning,  $24;  signal- 
man, A.  Couture,  7-403  m.  at  $50  

St.  Romuald  ($1,616  60) — 

Agent,  J.  G.  Roberge,  12  m.  at  $63,  Sunday  time,  $20.75,  overtimef  $1.75,  cleaning,  $24, 

cleaning  electric  batteries,  $20  

Operators  

Bennett's  Crossing:  gatemer:  P.  Morneau,  61  d.  at  $1.30,  3,050  h.  at  16c;  S.  Gagne,  61  d.  at 

$1.30,  3,050  h.  at  16c  

Chaudiere  Curve  (82,070  35)— 

Agent,  J.  E.  Roy:  12  m.  at  $61,  Sunday  time,  $30,  cleaning,  $36  


Operators,  $862  70:  porters,  $409.65. 


Chaudiere  Jet.  ($29,232  37)— 

Agent,  F.  Samson,  12  m.  at  $88  

Baker,  Angus,  day  operator:  7-963  m.  at  $68,  Sunday  time,  $92.92  

Barnabe,  E.,  freight  porter:  30  d.  at  $1.60,  80-6  at  $1.70,  177-4  at  $1.75,  54-3  at  $1  80 

Bernier,  J.  N.,  car  checker:  58-5  d.  at  $1.40,  9-566  m.  at  $47.50,  extra,  $3.27  

Cantin,  Aug.,  guardian  trainmen's  building:  2  m.  at  $45,  262  d.  at  $1  70  

Cantin,  Ones.,  jr.  freight  porter:  36-4  d.  at  $1.70  ,  346-81  d.  at  $1.75,  extra,  $60.23  . . . 
Carrier,  Louis,  freight  checker:  68-9  d.  at  $1.65,  2  at  $1.70,  202-39  at  $1.80,  2-79  m.  at 

$52  50  extra  $10  14  

Coleman,  Chas., 'freight  checker:  2  m.  at  $52.50,  9-77  at  $57.50,  extra,  $110  51 

Connollv,  John,  switchman:  2,178  h.  at  2Hc,  2,088  at  23£c  

Couture  Odilon:  yardman,  271  h.  at  27c,  402  at  25c,  omitted,  Jan,  1911,  to  May,  1912, 
696  h.  at  2c;  yard  foreman,  1,396  h.  at  27|c,  1,525  at  29ic;  yard  master,  36  h.  at  33c 
Dagneau,  Jos.,  freight  checker:  -656  m.  at  $52.50,  9-969  at  $57.50,  overtime,  $1.01,  extra, 

$71.41  

Demers,  Ed.,  freight  porter:  31  d.  at  $1.65,  55-5  at  $1.70,  2  58-68  at  $1.80 


$  eta. 
93,410  45 


1,071  11 
830  00 
518  71 
960  00 
620  69 
841  55 
558  20 

851  31 
678  46 
784  40 
768  66 

540  38 
658  10 

1 , 160  66 
585  90 
974  39 
616  05 
643  15 

749  60 
743  33 
536  80 
776  06 

810  80 
555  38 
578  70 
520  00 
727  76 
4,582  32 
12  00 

660  00 
527  42 
137  58 

750  00 
324  00 
264  00 

789  58 
1,289  28 

526  16 


822  50 
794  10 

1,134  60 

798  00 
1,272  35 

1,056  00 
634  43 
593  21 
539  58 
535  40 
729  04 

638  07 
777  39 
958  95 

1,033  29 

680  16 

565  09 


Carried  forward 
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Chaudiere  Jet — Concluded. 

Demers,  Ferd.,  yardmaster:  4,332  h.  at  31c,  12  at  33c  

Demers,  J.  E.,  car  checker:  25  d.  at  $1 .40,  10  059  m.  at  $47  50,  extra,  $9  68  

Demers,  L.,  sr.  freight  porter:  58-2  d.  at  $1.70,  292-4  at  $1.80  

Desrosiers,  Geo.,  freight  checker:  2  m.  at  $52.50.  10  at  $57.50,  overtime,  $2.02,  extra, 

$88.77  

Fontaine,  Adj.,  freight  porter:  211  d.  at  $1.65,  87-5  at  $1.70,  205-56  at  $1.75,  39-5  at 

$1.80  

Fontaine,  Nap.,  freight  porter:  62-8  d.  at  $1.65,  312-8  at  $1.75  

Fortier,  O.,  lampman:  61  d.  at  $1.30,  305  at  $1.50  

G'  >ux,  Alf.,  foreman  checker:  2  m.  at  $60,  10  at  $67.50,  extra,  $61.78  

Guay,  Jos.,  freight  clerk:  2  m.  at  $40,  10  at  $44.50,  extra,  $4.98  

Huot,  A.,  freight  porter:  57-7  d.  at  $1.60,  259.92  at  $1.75  

Lambert,  P.,  freight  porter:  59  d.  at  $1.70,  284- 12    at  $1.80,  extra,  $4.29  

Lemieux,  Raoul,  freight  porter:  59  d.  at  $1.60,  292.63  at  $1 .75,  6  at  $1.80  

Morency,  Frs.,  switchman:  2,052  h.  at  21\c,  2,160  at  23§c  

Morneau,  Chas".,  sr.  freight  porter:  58-3  d.  at  $1  70,  296-45  at  $1 .80.  

Nolin,  Ed.,  freight  clerk,:  2  m.  at  $40,  10  at  $44.50,  extra,  $4.12  

Olivier,  Jos.,  freight  porter:  59  d.  at  $1.70,  301-4  at  $1.80  

Olivier,  Louis,  freight  porter:  54-5  d.  at  $1.60,  258-7  at  $1.75  

Plante,  T.,  jr.  freight  porter:  54-5  d.  at  SI  60,  253-3  at  $1.75  

Raymond,  L.  O.,  night  operator:  11-774  m.  at  $68,  Sunday  time,  $141.42,  overtime, 

$3.29  

Roberge,  L.,  freight  porter:  58  d.  at  $1.60,  263  03  at  $1.75  

St.  Laurent,  B.,  freight  clerk:  1-867  m.  at  $55,  8-344  at  $59.50,  overtime,  $54.32  

Vermette,  W.  P.,  chief  freight  clerk,  2  m.  at  $60,  10  at  $65,  overtime,  $7.33  

Car  checkers,  $1,116.25,  freight  clerks,  $137.67,  freight  porters,  $3,176.83,  messengers, 

$412.24,  operators,  $651.57  

Chaudiere  ($1,952.59)— 

Agent,  F.  A.  Doyle:  10-562  m.  at  $58,  Sunday  tima,  $139.50,  cleaning,  $24  

Baker,  J.  A.,  night  operator:  8-609  m.  at  $57,  Sunday  time,  $115.50  

Agents,  $79.42,  opeiators,  $291.03,  porters,  $199.79  

St.  Nicholas  ($754.44)— 

Agent,  J.  C.  Labrecque:  12  m.  at  $53,  overtime,  $32.50,  cleaning,  $12,  lamps,  $46.19. . . 


Agent . 


St.  Apollinaire  ($1,541.57)— 

Agent,  B.  Demers:  12  m.  at  $58,  Sunday  time,  $38,  lamps,  $54,  cleaning,  $24  

Michaud,  Geo.,  night  operator:  11-23  m.  at  $53,  Sunday  time,  $11,  overtime,  $7.75, 

travelling,  $20.48  

'  Operators  

Laurier  ($891.14)— 

Agent,  J.  B.  Lemieux:  10-615  m.  at  $58,  Sunday  time,  $29.50,  overtime,  $20.50,  lamps, 

$54,  cleaning,  $30,  special  calls,  $2  

Relieving  agents  

De  Lotbiniere  ($1,448-25)— 

Agent,  Luc.  Emond:  11-967  m.  at  $.53,  Sunday  time,  $34.75,  lamps,  $46.70,  cleaning,  $12, 

extra,  $3.42  ,  

Operators  

Villeroy  ($926.81)— 

Agent,  E.  F.  Roy:  12  m.  at  $58,  Sunday  time,  $47,  overtime,  $21 .50.  lamps,  $90,  cleaning, 

$44 
Agents 


Manseau  (S8S8.61)— 

Agent,  J.  R.  Poulin:  11-741  m.  at  $60,  Sunday  time,  $26.75,  overtime,  $12.75,  cleaning, 

$33,  lamps,  $66  

Relieving  agents  

Lemieux  ($1,514.49) — 

Agent,  J.  W.  Beaudet:  12  m.  at  $57,  Sunday  time,  $19.50,  lamps,  $60,  cleaning,  $30  

Relieving  agent,  $37.13,  operators,  $683.86  

Lavergne,  caretaker,  A.  Trudel:  12  m.  at  $8,  cleaning,  $12  


Daveluyville  ($957.83)— 

Agent,  J.  E.  Beaudet:  11-935  m.  at  $60,  Sunday  time,  $37.25,  overtime,  $30,  lamps,  $78, 
cleaning,  $48  '  


Agent. 


Aston  Jet.  ($1,039.74)— 

Agent,  E.  Roy:  11-458  m.  at  $60,  overtime,  $162.50,  cleaning,  $30,  lamps,  $102, 
Agent,  $31.74,  operator,  $26.02  


St.  Wenceslas  ($840.06)— 

Agent,  J.  Sabourin:  9-387  m.  at  $53,  overtime,  $11.50,  cleaning,  $10,  lamps,  $45. 
Agents  


Carried  forward  1    169,850  39 
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Brought  forward  


St.  Leonard  Jet.  ($1,825.83)— 

Agent,  W.  Marier:  12  m.  at  $64.  Sunday  time  $28.  lamps,  $78.29,  cleaning,  $48  

Gagne,  J.  A.,  night  operator:  9-705  m.  at  $54,  Sunday  time,  $117,  overtime,  $7.25,  extra 

$27.48  

Agents,  $43.83,  operators.  $183.92  


Ste.  Monique  ($717.43)— 

Agent,  M.  A.  Guimont,  12  m.  at  $53,  overtime,  $53,  cleaning,  $12,. 
Relieving  agent  


Nicolet  ($1,578.59)— 

Agent,  J.  Gill:  11-515  m.  at  $65,  overtime,  $3.25,  cleaning,  §24,  rent,  fuel  and  light,  $84 

Caron,  L.  X.,  day  operator,  11-903  m.  at  $53,  overtime,  $2.50  

Agent,  $71.76,  operator,  $13.66  


$  ets. 
169,850  39 

922  29 

675  79 
227  75 


701  00 
16  43 


Mitchell  ($964.29)— 

Agent,  W.  Bernier:  8-417  m.  at  $58,  Sunday  time,  $46.19,  lamps,  $45,  cleaning,  $29. 

Relieving  agents  

Ste.  Perpetue,  caretaker,  12  m.  at  $20  


Carmel  ($777.86)— 

Agent,  J.  H.  Marier,  11-86  m.  at  $54,  oveitime,  $12.25.  lamps,  $48,  cleaning,  $12  

Agents  

St.  Cyrille  ($1,281.61) — 

Agent ,  A.  Caron,  11-709  m.  at  $60,  Sunday  time,  $34,  overtime,  $49.75,  cleaning,  $24. 
Agents,  $81.28,  porter,  $390  


Drummondville  ($3,655.38)— 

Agent,  J.  H.  Proulx:  11-774  m.  at  $70,  Sundav  time,  $3,  cleaning,  $72,  rent,  fuel  and  light, 

$84  

Baribault,  A.,  day  operator,  11-284  m.  at  $56.  Sunday  time.  $144  

Marier,  A.,  night  operator:  11-608  m.  at  $50,  Sunday  time,  $156  

Morin,  Frs.:  porter,  61  d.  at  $1.40.  305  at  $1.50,  attending  water  tank,  $20  

Agents,  $47.42,  freight  clerks,  $364.51,  operators,  $115.38  

St,  Germain  ($886.96)— 

Agent,  J.  P.  Caron,  11-31  m.  at  $58,  Sunday  time,  $24.50,  overtime,  $10.50,  lamps,  $52. GO, 

cleaning,  $24,  special  calls,  $2  

Agents  .'  

St.  Eugene  ($877.93)— 

Agent,  E,  Desaulniers:  5-45  m.  at  $58,  overtime,  $3.75,  Sunday  time,  $1.25,  lamps, 

$26.13,  cleaning,  $17  

Agent,  L.  Fortin,  5- 16  m.  at  $58,  Sundav  time,  11.25,  overtime,  $6,  cleaning,  $14,  lamps, 

$26.04,  travelling,  &c.,  $13.53  

Agents  

Duncan:  caretaker,  P.  Paul,  12  m.  at  $5  

Bagot  (§1.050.43)— 

Agent,  G.  N.  Millet:  12  m.  at  $58,  Sunday  time,  $29.75,  overtime,  $14.50,  lamps,  $.54, 
cleaning,  $24  

Agents,  $46.74,  operators,  §185.44  

St.  Edouard:  caretakei,  L.  Lamoureux,  12  m.  at  $5,  lamps,  $36  

Charlotte:  caretaker,  E.  Beauregard,  12  m.  at  $5,  lamps,  $12  

Ste.  Rosalie  ($3,742.17)— 

Agent,  J.  G.  Tormey:  12  m.  at  $69,  Sunday  time,  $135.50  

Gregoire,  J.  P.,  car  checker:  61  d.  at  $1.40,  10  m.  at  $47  50,  extra.  $1.79  

Fieight  clerks,  $22.26,  car  checkers,  $641.95.  lampmen,  §524.80:  transhippers,  $1,026.50, 

sundry,  97c  

St.  George's:  caretaker,  Mrs.  Allard,  12  m.  at  $5,  lamps,  $12  

Piineess  Pier:  operators,  $320.17;  extra  labour,  $11,021.73  

Claims  Agent's  office,  H.  Doyen,  ielicving  claims  agent  

Montreal  ($5,104.15)— 

Terminal  agent,  H.  B.  Sample,  6  m.  at  $130  

Mullins,  D.,  yard  clerk:  12  m.  at  $85,  overtime,  $11.46  

Shortley,  B.  F.:  clerk  and  operator,  6  m.  at  $70,  extra,  $8.13;  relieving  agent,  6  m.  at 
$130.  extra  allowance,  6  m.  at  $10,  Sunday  time,  §16.75,  overtime,  $10  

Toohey,  J.  E.,  record  clerk:  2  m.  at  $55,  10  at  $59.50,  extra,  $5.57  

Toohey,  M.  J.:  stenographer,  2  m.  at  $50,  10  at  $54.50,  extra,  $5.07  

Fortin,  J.  E.  L.,  operator,  6-096  m.  at  $70,  extra  allowance,  6.096  m.  at  $10,  Sunday 
time,  $17.50,  overtime,  $11.50,  extra,  $3.42  

Record  cleiks  

Superintendent's  office,  relieving  clerks  


Total,  carried  to  page  W— 237. 
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I.C.Ry.:  Wages:  Stations:  Moncton  and  Ste.  Flavie  Division. 

Berry's  Mills  ($929. 19)— 

Agent,  Chas.  B.  Keith,  Apr -Mar    naw  m  ...ten  a  j 

Canaan  ($1,551.79)—   

^dea^^  118709  m"  at  156  50'  Su»da™  ^7,  lamps,  $48, 

Acting  agent  and  operators,  Apr.-Mar   

Coal  Branch  ($834.65)— 

* ;ai  &sa  aisa?       — *» ««•  — 

Acting  agents,  Apr.,  Nov  .-Mar  ..   

Harcourt  ($1,609.18)—   

Ag'l^mT'\A'':'M"  -  "  7  '"■  "  *60'  Bmd*^'  «•»■»■  '•"»>»■.  ««.  Waning 


Operators,  Nov.,  Mar   

Kent  Junction  ($1,011.35) 


AcaaMav^!S!LApr-May'  Jul>''  X--M- 


RogSvi!^^-  ^  Apr-Mar"  *  $?- 


Night  operators,  Apr.-July,  Oct.-Mar 
Barnaby  River  ($745.84) 


9032  m. 
eaning  $18. . 
ly-June, 
overpaid 


^^^s^^^.r^r-^ Sundays' $i-50- speciai  caiis- 


Acting  agents,  July- Aug. .. 
Chatham  Junction  ($3,269.71)— 


N  lght  operator,  Sidney  W.  McNeil   W  -Feh    7 •  fis  V>  ™ '  „T  «w  


$3.75,  Sundays,  $44.25.:.  *"      U'  "Bn"  reD-  °01'  m-  at  *»2>  overtime, 

Acting  agents  and  operators,  Apr.-Mar 

DerbTicS,  ^820^2)-"'  ^  «.•»■"."  W  Mar!  at  16c!  per  h  "  $475.36.::: ! 


S4  50,  special  c^^2^;i^psr$52:W  cluing!  £t  ™'  0W*"*  *5' 

Minion  1$ige249s58A)p--May- 0ct- Nov- Jan    ::::::::::::::::::::::::::: 

Ageing,C$24'liff°rd  Cr°Cker'  Apr-Mar-  at  $59'  0vertime.  ^cial  calls,  $2.50,  clean- 

indies-  ct"Nov-     porter:  Apr:-Mar;: 

RenoCir($753er28^-  ^  Apr'rIfcr-  at  $6'  cleanin«  statio"'  *12  

^Sn^a-.^s^^1.1:^  ra- at  $53,  overtime- S2- spedal  ca,ls- 50c- 

Acting  agents  and  operators,  Aug.,  Jan.,  Mar. .  .  .  .  .  .  .  .  .  . 


Newcastle  ($6,221.82)— 

Agent,  W.  Richard  Payne,  Apr.-Mar.  at 


I,  cleaning  stations,  $178.45. 


""S***^       McLean,  Apr.-May  at  $35,  ~ 


overtime '$494  92  *  Apr-May  at  $35'  «»6.78,  June-Mar.  at  $50,' including 

O^SKpoS 


Beaver  Brook  ($813 . 67)— 


Acting  agents,  May,  Sept.-Oct.',  P'eb. 


Carried  forward. 


cts. 


851  10 
78  09 


791  21 

760  58 


546  97 
287  68 


825  25 

708  30 
75  63 


655  78 
355  57 

84  00 

106  65 

726  02 


560  93 
263  73 


739  00 
6  84 


1,157  94 


552  39 
1,009  98 
549  40 


732  69 
87  43 


738  25 
511  33 

84  00 


717  98 
35  30 


1,234  45 


,919  69 
989  03 

591  70 
569  90 
917  05 


739  88 
73  79 


21,635  51 
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I.  C.  Ry.:  Wages:  Stations:  Moncton  and  Ste.  Flavie  Division— Continued. 

Brought  forward  

Bartibogue  ($1,536. ID- 
Agent,  D.  S.  Fournier:  Apr. -Mar.,  at  $53;  overtime,  $3;  Sundays,  $45.50;  lamps,  $48; 

cleaning  station,  $24  

Night  operator,  J.  J.  S.  Boudreau,  Apr. -Mar.,  11-0461  m.  at  $53,  Sundays,  $75.25,  acting 

agent,  -129  m.  in  Oct.,  at  $53  

Operators,  June-Aug.,  Oct  .-Nov.,  Mar  

Red  Pine  ($985.67)— 

Agent,  Garnet  M.  Ellis,  Apr.-Mar.,  11.9355  m.  at  $53,  overtime,  $94.25,  Sundays,  $49.75, 

special  calls,  $86,  lamps,  $46.45,  cleaning  station,  $25  

Acting  agents,  June,  Dec  

Gloucester  Junction  ($1,024.23)— 

Agent,  Godfrey  W.  Ellis,  Apr.-Mar.,  11-9677  m.  at  $66,  overtime,  $35.75,  Sundays,  $8.25, 

special  calls,  $33.50,  lamps,  $72,  cleaning  station,  $27  

Relieving  agent,  Thos.  Hamilton,  -6451  m.  in  Dec.  at  $80,  sundry,  $6  25  

Bathurst  ($3,267.54)— 

Agent,  Herbert  M.  Buckley,  Apr. -July,  Sept. -Mar.,  9-1654  m.  at  $84,  Sundays,  $47.75, 

cleaning  station,  $56  .40  

Acting  agents,  operators  and  porters,  Apr.-Mar  

Beresford  ($84)— 

Caretaker,  A.  J.  Boudreau,  Apr.-Mar.  at  $6,  cleaning  station,  $12  

Nigadoo  ($84)— 

Caretaker,  Mrs.  Ed.  Comeau,  Apr.-Mar.  at  $6,  cleaning  station,  $12  "  

Petit  Rocher  ($854.88)— 

Agent,  Frank  X.  Stevens,  Apr.-Mar.,  11-8032  m.  at  $56,  overtime,  $53,  Sundays,  $8.50, 
special  calls,  $12,  lamps,  $54,  cleaning  station,  $24  

Acting  agents,  May,  Sept. -Nov  

Green  Point  ($79)— 

Caretaker,  Geo.  A.  Fournier,  Apr.-Mar.  at  $6,  cleaning  station,  $7  

Belledune  ($910.71) — 

Agent,  John  J.  Grant,  Apr.-Mar.,  11-8332  m.  at  $53,  overtime,  $110,  Sundays,  $31.50, 

special  calls,  $30.50,  lamps,  $48,  cleaning  station,  $24  

Acting  agents,  Apr.,  Sept.,  Nov  

Turgeon  ($72)— 

Caretaker,  F.  J.  Gintar,  Apr.-Mar  at  $6  

Jacquet  River  ($1.617.12) — 

Agent,  Clarence  P.  Brown,  Apr.-May,  1  0322  m.  at  $61,  sundry,  $8.25  

Night  operator,  T.  Harold  McNair,  Apr. -June,  Dec-Mar.,  5-3504  m.  at  $53,  acting  agent, 
Apr.-Nov.,  6-3267  m.  at  $01,  Sundays,  $43.75,  overtime,  $3.25,  cleaning  station, 

$12,  lamps,  $24  

Acting  agents  and  operators,  Apr.-Mar  

Nash's  Creek  ($892.77)— 

Agent,  Daniel  L.  Sauntry,  Apr. -Dec,  8-8633  m.  at  $55,  overtime,  $29.50.  Sundays,  $8, 
special  calls,  $45,  lamps,  $41 .50,  cleaning  station,  $18,  cleaning  batteries,  $9;  less,  over- 
paid in  March,  1911,  $19.70  

Acting  agents,  Nov.,  Jan. -Mar  

Dickie's  ($72)— 

Caretaker,  Alex.  H.  Dickie,  Apr.-Mar.  at  $6   

New  Mills  ($963.90)— 

Agent,  Delbert  N.  Lutes,  Apr.-Sept.,  Nov. -Dec,  6-5525  m.  at  $55,  overtime,  $60.75, 
Sundays,  $5.75,  special  calls,  $47,  lamps,  $27.13,  cleaning  station,  $14  

Acting  agents,  Apr.-May,  Sept. -Mar  

Charlo  ($1,572.54)— 

Agent,  Robt,  A.  McMillan,  Apr.-Mar.,  11-8709  m.  at  $61,  Sundays,  $34.75,  lamps,  $54, 

cleaning  station,  $38.40  

Operators  and  acting  agents.  Apr.-Mar  

Eel  River  ($952.63)— 

Agent,  Norman  C.  McKay,  Apr.-Mar.  at  $55,  overtime,  $13,  Sundays,  $18.50,  special 
calls,  $125,  lamps,  $60,  cleaning  station,  $24  .50,  cleaning  batteries,  $12  

Acting  agents,  Sept. -Oct.,  Mar  

Dalhousie  Junction  U$l,550.28)— 

Agent,  Geo.  H.  Allan,  Apr.-Mar.,  11-4407  m.  at  $55,  Sundays,  $19.  lamps,  $72,  cleaning 
station,  $45.70   

Night  operator,  Frank  E.  Daughney,  Apr.-Mar.,  10-4225  m.  at  $53,  acting  [agent,  Apr., 
Aug.-Sept.,  at  $55,  $57.34,  overtime,  $4.25,  Sundays,  $54.75   

Night  operators,  Apr.-May,  Aug.-Oct.,  Dec  

Dalhousie  ($1,596.54)— 

Agent,  Peter  H.  Sheehan,  Apr.-Mar.,  11.5806  m.  at  $66,  Sundays,  $3.50,  lamps,  $48, 

cleaning  station,  $31  

Night  operator,  Elmer  F.  Little,  June-Mar.,  8-6998  m.  at  $54,  acting  agent,  July-Aug., 

Jan.,  -9516  m.  at  $66,  overtime,  $4,  Sundays,  $45.75  

Operators,  Apr.-June,  July-Aug.,  Nov.,  Jan  :  

Carried  forward  
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I.  C.  Ry.:  Wages:  Stations:  Moncton  and  Ste.  Flavie  Division— Continued. 


Brought  forward. 


Campbellton  Station  ($4,990.24)— 

Agent,  Jas.  W.  Morton,  Apr.-Mar.,  11-9516  m.  at  $83.50,  extra  allowance,  $360,  overtime, 

$3.25,  Sundays,  $13,  rent,  $120,  expenses,  attending  court  at  St.  John,  $14.25  

Car  checkers,  Apr.-Mar.:  Win.  H.  Brown,  $600  25;  Arnold  Delaney,  $527.78  

Baggagemasters,  Apr.-Mar:  Larry  Connell,  $622.48;  Thos,  Henry,  Jr.,  $553.28  

Operators,  clerks,  &c,  Apr.-Mar  

Campbellton  Freight  Shed  ($7,315.24)— 

Freight  agent,  Jas.  A.  Theberge,  Apr.-Mar.,  11-6451  m.  at  $90,  Sundays,  $4.75,  expenses 

attending  court  at  St.  John,  $15,  labour  icing  cars,  $9  1  

Checkers:  W.  F.  McMillan,  Apr.-Mar.,  $704.16;  L.  Chas.  Stevens.  Apr.-Mar.,  $674.35; 

A.  Ogilvie  Ferguson,  Apr.-Dec,  $484.83;  Robt.  G.  Sweet,  Apr.-Mar.,  $691.96  

Clerks:  Clifford  Shirley,  Apr.-Mar.,  $517;  Harold  McLean.  Apr.-Mar.,  $540.48  

Sundry  checkers,  clerks,  despatchers,  porters,  &c,  Apr.-Mar  

Moffatts  (,$750.36) — 

Agent.  J.  Ed.  Gillis,  Apr.-Mar.,  11-6419  m.  at  $53,  overtime,  $15.25,  Sundays,  $3.50, 

special  calls,  $4,  lamps,  $54,  cleaning  station,  $13  

Acting  agents,  June-Aug.,  Oct. -Nov  

Flatlands  ($842.13)— 

Agent,  Thos.  Steeves,  Apr. -.Jan.,  9-0967  m.  at  $53,  overtime,  $10,  Sundays,  $7.50,  special 

calls,  50c,  lamps,  $46.77,  cleaning  station,  $22,  cleaning  batteries,  $18  

Acting  agents,  Apr. -Aug.,  Jan. -Mar  

Matapedia  (S3. 139.29) — 

Agent,  J.  Ernest  D'Anjou.  Apr.-Mar..  at  $77,  Sundays,  $31.75,  cleaning  station,  $69, 

cancelled  fine,  50c  

Assistant  agent,  Esdras  Chamard,  Apr.-Mar.,  11-3849  m.  at  $60,  -5504  m.  in  Aug.-Sept. 

at  $77,  overtime,  75c,  Sundays,  $29.50  

Night  operator,  J.  Horace  Brilliant,  Apr.-June,  Aug. -Mar.,  9-6289  m.  at  $57,  assistant 

agent,  June,  Aug.,  Sept.,  -6171  m.  at  $60,  overtime,  75c,  Sundays,  $66  '  

Sundry  assistant  agents,  operators,  &c,  Apr.-Mar  

St.  Alexis  ($789.76)— 

Agent,  Jno.  S.  Poirier,  Apr.-Mar.  at  $54,  overtime,  $9.25,  Sundays,  $1.50,  special  calls, 

$4.50,  allowance  for  water,  $24,  lamps,  $48,  cleaning  station,  $25.75  

Acting  agents,  Apr.,  June,  July,  Sept.,  Nov.,  Dec  

Millstream  ($846.21)— 

Agent,  Irenee  Chamberland,  Apr.-Mar.,  at  $55,  overtime,  $24.25,  Sundays,  $47.50,  special 

calls,  $11.50,  lamps,  $66,  cleaning  station,  $24  

Acting  agents,  Apr. -May,  Dec,  Feb  

Assametquaghan  ($1,575.47) — 

Agent,  Alphonse  Routhier,  Apr.-Mar.,  11-933  m.  at  $55,  Sundays,  $77.25,  lamps.  $66, 

cleaning  station,  $25  

Night  operator,  Alex.  C.  Belanger,  Apr.-Mar.,  11-5482  m.  at  $53,  Sundays,  $90.75  

Acting  agents  and  operators,  Apr. -May,  Aug.,  Sept.,  Feb.,  Mar  

Beau  Rivage  ($753.49)— 

Agent,  J.  Emile  Morrissette,  Apr.-Mar.,  11-8021  m.  at  $53,  expenses,  50c,  overtime,  $3, 

Sundays,  $19.25,  special  calls,  $5.50,  lamps,  $47.10,  cleaning  station,  $26.50  

Acting  agents,  Apr. -May,  Aug.-Sept  

Causapscal  ($1,827.35)— 

Agent,  J.  M.  Dube,  May-Mar.,  10-2516  m.  at  $63,  Sundays,  $76.75,  lamps,  $66,  cleaning 

station,  $35,  cleaning  batteries,  $22  j 

Acting  agents  and  operators,  Apr.-Mar  

Lac  au  Saumon  ($1,162.02)— 

Agent,  Alphonse  Lavoie,  Apr.-Mar.,  11-9677  m.  at  $64,  overtime,  $7.50,  Sundays,  $8.50, 

special  calls,  $2,  allowance  for  water,  $10.20,  lamps,  $54,  cleaning  station,  $26.50  

Assistant  agents,  Apr. -Jan  

Amqui  ($2,178.61)— 

Agent,  L.  Philip  Dube,  Apr.-Mar.,  11-8021  m.  at  $63,  Sundays,  $68.25,  cleaning  station, 
$57  

Night  operator,  E.  Alfred  Charron,  Apr.-Mar.,  11-342  rn.  at  $53,  acting  agent,  May, 
Sept.,  Nov  .-Jan.,  -6268  m.  at  $63,  overtime,  $6,  Sundays,  $95.25,  porter  at  $53,  $1.77 
in  Sept  ,  

Operators  and  porters,  Apr.-Mar  

Cedar  Hall  ($1,765.26) — 

Agent,  A.  Ernest  Sylvain,  Apr.-Mar.,  at  $64,  Sundays,  $76.25,  lamps,  $66,  cleaning  sta- 
tions, $46  

Night  operator,  J.  Baptiste  Cote,  Apr.-Mar.,  11-5484  m.  at  $53,  relieving  agent,  -4516  m. 
Oct.,  Dec,  at  $64,  Sundays,  $125.75  

Operators,  Apr.,  Oct. -Jan  

Sayabec  ($2,227.28)— 

Agent,  Edmund  Banville  Apr.-Mar.,  10-9977  m.  at  $69,  overtime,  $33.25,  Sundays,  $54.75, 
special  calls,  $29.50,  lamps,  $84,  cleaning  station,  $53,  cleaning  batteries,  $4,  expenses 
to  Campbellton,  $1.50  

Assistant  agents,  acting  agents  and  operators,  Apr.-Mar  


$  eta. 
39,751  43 


1,508  46 
1,128  01 
1,175  76 
1,178  01 


1,076  81 

2,555  30 

1,057  48 

2,625  65 


706  83 
43  53 


586  89 
255  24 


1,025  25 

755  74 

652  63 

705  67 


761  00 
28  76 


833  25 
12  96 


824  58 
702  81 
48  08 


727  36 
26  13 


845  60 
981  75 


874  64 
287  38 


868  79 


743  62 
566  20 


956  25 

766  71 
42  30 


1,018  85 
1,208  43 


Carried  forward. 


69,914  14 
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I.  C.  Rj.:  Wages:  Stations:  Moncton  and  Ste.  Flavie  Division— Continued. 

Brought  forward  


St   Agent!  Leo^Lemieux,  Apr.-Mar.,  at  $63.50,  Sundays,  $104,  lamps,  $78,  cleaning  station, 

$47,  cleaning  batteries,  $12  •  ■  -  •  •  •  •  ■  ■  -  ••  ■ 

Night  operator,  P.J.  Belanger,  Apr.-Mar.,  11  -8965  m.  at  $53,  .Sundays,  $129,  sundry,  $7.66 
Acting  agents  and  operators,  Apr.,  June,  Sept.-Nov.,  Jan.-Mar  

KCm\Pgent!9Ulric  Belanger,  Apr.-Mar.,  at  $53,  overtime,  $8.25,  Sundays,  $35.25,  special  calls, 

$10,  lamps,  $54,  cleaning  station.  $28  

Acting  agents,  May,  June,  Sept  

Little  Metis  ($1,730.41)—  _    a  ffcc  oc  . 

Agent,  Jos.  Kirouac,  May-Mar.,  9-3096  m.  at  $65,  Sundays,  $55.25,  cleaning  station, 

$43.75,  cleaning  batteries,  $22  

Acting  agents  and  operators,  Apr.-Mar  

*'  Agent  Gonzague  Rov,  Apr.-Mar.  at  $56.50,  back  pay,  Oct.-Mar.,  1911,  $3,  overtime, 

$17.75,  Sundays,  $28,  special  calls,  $65.50,  lamps,  $54,  cleaning  station,  $37  

Acting  agent,  Nov.,  Mar  

Loggieville  ($1,402.65)—  .  „    ,  . 

Agent,  John  R.  Johnstone,  Apr.-Mar.,  at  $67,  rent,  $60,  cleaning  station,  $48  

Acting  agent,  porter  and  labourers,  Apr.-Mar  

ChaAgent  Allan  W.  Watters,  Apr.-Mar.,  at  $85,  overtime,  $3,  rent,  $120,  cleaning  station, $52 
Assistant  agent,  Ernest  L.  Hendry,  Apr.-Mar.,  11-5484  m.  at  $60,  acting  agent,  -4516  m 

in  Aug.  at  $85,  Sundays,  $1.50  •  - 

Day  operator  E.  Thos.  Swift,  Apr.-Feb.,  8- 7271  m.  at  $53,  short  in  Mar.,  1911,  $3.53, 

assistant  agent,  Aug.-Oct.,  1-3784  m.  at  $60,  overtime,  $2.50,  Sundays,  $3  

Night  operator,  Noonan  J.  Mahar,  Apr.-Mar.,  10-9766  m.  at  $53,  day  operator,  -7931 

m.  in  Feb.  at  $53.  overtime.  $6,  Sundays,  $13.50  

Checker,  Edward  J.  Bernard,  Apr.-May  at  $47.50.  $100.09,  June-Mar.  at  $52.50,  $482.28, 

including  overtime  .-  

Acting  agents,  operators,  porters,  &c,  Apr.-Mar  

Nelson  ($806.04)—  ..„„„,.         •  ,  „ 

Agent,  William  R.  Steeves,  Apr.-Mar.,  11-7097  m.  at  $53,  overtime,  $8.25,  special  calls, 

$4.50,  rent,  $60,  lamps,  $48,  cleaning  station,  $24  

Acting  agent,  Sept.-Oct  

^Agent,  Thos.  Dunn,  Apr.-Mar.,  11-7085  m.  at  $55,  back  pay,  Oct.,  1910-Mar.,  1911,  $44, 

overtime,  $3,  special  calls,  $177,  rent,  $60,  lamps,  $46.97,  cleaning  station,  $24  

Acting  agents,  Apr.,  Aug.,  Oct.-Nov.,  Feb  

Upper  Blackville  ($10)— 

Station  cleaning  

D°aAgeiitn,  Thra^Chalmers,  Apr.-Mar.,  11-7021  m.  at  $56,  back  pay,  Oct.,  1910-Mar.,  1911, 
$50.50,  overtime,  $69.25,  Sundays,  50c.,  special  calls,  $18.50,  rent,  $60,  lamps,  $46, 

cleaning  station,  $24  

Acting  agent,  Sept.-Oct  

B°ieAgent,  W^Harry  Wood,  Apr.-Mar.,  at  $56,  back  pay,  Oct.,  1910-Mar.,  1911,  $55.50,  over 

time,  $69.25,  special  calls,  $20.50,  lamps,  $48,  cleaning  station,  $45.30  

Acting  agents,  Apr.,  July,  Dec  

McGivney's  ($805.13)—  .  .  .  M 

Agent,  Aubrey  Hetherington,  July-Mar..  8- 1613  m.  at  $53,  rent,  $4o,  overtime,  $22.50, 

Sundays,  $1,  special  calls,  $3.50,  cleaning  station,  $16  

Acting  agents,  Apr.-July,  Sept.,  Nov  

Cross  Creek  ($859.31)—  ^ 

Agent,  J.  Larkin  Morton,  Apr.-Mar.,  11-8688  m.  at  $56,  back  pay,  Oct.,  1910-Mar..  1911, 
$16.25,  overtime,  $53.25,  special  calls,  $7.50,  cleaning  station,  $24,  cleaning  batteries, 

$12,  lamps,  $45.86  ^  

Acting  agents,  Nov.,  Dec,  Feb  

Taymouth  ($60)— 

Caretaker,  Wm.  Munro,  Apr.-Mar.,  at  $5  

Marysville  ($1,577.88)— 

Agent,  Samuel  J.  Hallet,  Apr.-Mar.,  at  $63,  rent.  $60,  lamps,  $48,  cleaning  station,  $30.  . 

Night' operator,  Herbert  W.  Smith,  Apr.-Mar.,  at  $53  

Operator,  Dec-Jan  


Gibson  ($1,538.33)—  ,  ,  „,o  , 

Agent,  Geo.  W.  Chalmers:  Apr.-Mar.  at  $63,  Sundays,  50c,  lamps,  $48,  cleaning  station, 


$36. 


Night  operator,  Jacob  S.  Mitton:  Apr.-Mar.,  11- 1783  m.  at  $53.  back  pay,  Mar.,  1911, 

$2,  acting  agent,  -4666  m.  in  Sept.,  at  $63,  Sundays,  $2,  special  calls,  50c  

Operators,  June,  July,  Sept.  Mar  


Carried  forward. 


823  52 
35  79 

60  00 

894  00 
636  00 
47  88 


840  50 

626  36 
71  47 

89,820  14 
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I.  C.  By.:  Wages:  Stations:  Moncton  and  Ste.  Flavle  Division— Concluded. 


Brought  forward. 


Fredericton  ($3,171.31)— 

Agent,  Robt.  J.  Walker,  Apr  .-Mar.,  11-258  m.  at  $98,  rent,  $112.58,  cleaning  station,  $43 
Assistant  agent,  J.  Irvine  Swift:  Apr. -Mar.,   11-6451  m.  at  $55,  acting  agent,  Oct., 

Dec,  -3548  m.  at  $98,  Sundays,  $1.75,  overtime,  $9.02  

Acting  agents,  operators,  porters,  Apr-Mar  

Milnikek  ($81)— 

Caretaker,  J.  A.  Theberge,  Apr. -Mar.  at  $6,  cleaning  station, $9  

Nepisiquit  Junction  ($185.60)— 

Agent,  E.  Thos.  Swift:  Feb.-Mar.,  1-862  m.  at  $53,  sundry,  $20.90  

Acting  agents,  Jan.-Mar  

Sundry  stations:  Bic,  July,  Aug.,  $69.19;  Lemieux,  Dec,  $8.59;  Levis,  May,  $10.32;  Mc- 
Carthy's Pit,  June,  $32.45;  River  du  Loup,  May,  $2.58  


Total,  carried  to  page  W— 237. 


Intercolonial  Ry.:  Pay-lists:  Stations:  Oxford  to  Sydney. 

Oxford  ($1,975.50)— 

Agent,  Howard  Patton:  12  m.  at  $65:  cleaning  station,  $36;  extra,  $1.50  

Asst.  agent,  Edgar  Hunter:  12  m.  at  $54  

Porter:  Mitchell  Wilson.  52  d.  at  $1.60,  1*4  at  $1.70,;  J.  W.  Gilroy,  76  d.  at  $1.50  

Pugwash  Junction:  Geo.  A.  Watkins,  agent,  12  in.  at  $54;  cleaning  station,  12  m.  at  $2;  extra, 

$8.25;  attending  tank  at  $10  a  month.  $41.55  

Pugwash:  E.  P.  Elliott,  agent,  12m.  at  $67,  cleaning  station  $24,  extra  $5.75;  C.  W.  Belcher, 

porter,  52  d.  at  $1 .60,  261  at  $1 .70  

Wallace  ($740)— 

Agent,  Geo.  B.  Bruce:  Apr.  1-Aug.  31,  5  m.  at  $60;  cleaning  station,  $10;  extra,  $1  

Agent,  P.  E.  MacFarlane:  :  Sept.  5j-Mar.  31  at  $60  a  month,  $409;  cleaning  station,  $14; 

extra,  $6  <  

Malagash:  John  M.  MeKenzie,  agent:  12m.at$53;  cleaning  station,  $24;  extra,  $2  

Tatamagouche:  Edwd.  J.  McGrath,  agent:  12  m.  at  $60,  less  2$d.,  $715.07;  cleaning  station, 

$24;  extra,  $7;  attending  tank,  Apr.  1-15,  Nov.  16-Mar.,  5  m.  at  $10  

Denmark:  D.  H.  Webb,  agent,  12  m.  at  $57;  cleaning  station,  $24;  extra,  $4.25  

River  John:  Allbro  Cotton,  agent,  12  m.  at  $60;  cleaning  station,  $24;  extra,  $9.25;  Jas. 

Perrin.  tankman,  2  m.  at  $45,  10  m.  at  $47.50   

Meadowville:  John  D.  Murray,  agent,  12  m.  at  $53,  cleaning  station,  $12;  extra,  $1.50  

Scotsburn  ($776.40)— 

Agent,  Chas.  S.  Smith:  Apr.-May,  Aug.-Mar.,  10  m.  at  $54;  cleaning  station  7  m.  at  $2, 

extra  50c;  vacation  and  florist,  June-July,  2  m.  at  $54  

Acting  agent,  S.  H.  Crawford:  June-July,  2  m.  at  $54;  cleaning  station,  $4;  sundry,  $1.90 

Brown's  Point:  A.  A.  Chisholm,  agent:  12  m.  at  $53,  cleaning  station  $18,  extra  $26  

Pictou:  Regular  monthly  pay-lists  ($9,446.36)— 

Campbell,  Kenneth,  baggage-master:  May  1, 1911  to  Mar.,  31  1912:  288  12-hour  weekdays 

at  $1.98  

Crawford,  B.  H.,  clerk:  at  $53,  $93.39;  at  $55,  $167.44;  extra,  24  h.  at  25c;  acting  ticket 

clerk  and  operator,  6  d.  at  $60,  $11.61  

Dunn,  Thos:  clerk  and  operator  at  $62,  $266.80,  extra  $1;  acting  asst.  agent  at  $83,  $13.83 

Hogg,  H.  R.,  night  operator:  June-March,  10  m.  at  $53,  extra  $8.50  

Murray,  A.  Ross,  shed  foreman:  at  $60,  Apr.-May,  $120;  at  $67.50,  June-March,  $539.84; 

extra,  $2.06  

McDonald,  Frank  M.,  clerk:  at  $50,  Apr.-May  $100;  at  $55,  June-March,  $439.33;  extra, 

$7.16  

McDonald,  J.  Fred.,  clerk  and  operator:  at  $55,  $331.77;  at  $62,  $367.93;  extra,  $9.80. . 

McGillivray,  Jas.,  operator:  Apr.-May,  1911,  2  m.  at  $53  

McKinnon,  Hector,  checker,  2  m.  at  $52.50,  10  at  $57.50,  extra  S4.52  

McLeod,  J.  H.,  acting  clerk  and  operator,  Nov.  5-Mar.  31,  at  $62,  $301.73;  extra,  50c  

McLeod,  J.  W.  F.:  clerk  and  operator  at  $62,  Apr. -Dec.  1,  $478  .43;  acting  agent  at  $62, 

Denmark  $8,  Meadowville  $60  

McMillan,  D.  A.,  clerk:  2  m.  at  $55,  10  m.  at  $60  (less  $4  in  Nov.);  extra,  $4.69  

O'Hanley,  W.  J.,  ticket  clerk  and  operator:  12  m.  at  $60,  less  12  d.,  $696.71;  extra,  389  h. 

at  25c;  calls,  3  at  50c  

Thompson,  W.  S.,  assistant  agent,  12  m.  to  Mar.  31,  1912,  at  $83  

Veniot,  Jos.,  checker:  at  $52.50,  Apr.-May,  $105;  at  $57.50,  May- Dec.  23,  $378.38; 

extra,  $24.06;  acting  shed  foreman  at  $60,  5  d.  in  Aug.,  $10.89  

Webster,  M.  C,  station  agent:  12  m.  to  Mar.  31,  1912,  at  $100  

Pictou:  weekly  pay-lists  of  temporary  labourers  &c  

Alma:  Jas.  Conn,  station  agent,  12  m.  to  Mar.  31,  1912,  at  $25  

Westville  ($4,722.65)— 

Denoon,  Wm.  K.,  clerk:  at  $45,  Apr.-May,  $90;  at  $50,  June-March,  $421.03  

Gray,  John,  station  agent:  12  m.  at  $75;  cleaning  station,  $180  

Grav,  Robt.,  crossing-watch:  at  $35,  Apr.-May,  $70;  at  $1  60,  June-Mar.,  226-9  d.;  extra 

$3.54;  car  checker  at  $40,  5  d.  $7.26  

Gray,  S.  W.,  clerk:  at  $45,  43d.  in  June-July  


$  cts. 
89,820  14 

1,258  87 

686  03 
1 , 226  41 

81  00 

119  59 
66  01 

123  13 


93,381  18 


817  50 

648  00 
">10  00 

721  80 

1,360  65 

311  00 

429  00 
662  00 

796  07 
712  25 

1,318  25 

649  50 


662  50 
113  90 
680  00 


570  24 

278  44 
281  63 
538  50 

661  90 

546  49 

709  50 
106  00 
684  52 
302  23 

546  43 

710  69 

795  46 
996  00 

518  33 
1,200  00 
11,666  91 
300  00 

511  03 
1,080  00 

443  84 
63  63 


Carried  forward  )     33,904  19 
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Intercolonial  By.:  Pay-lists:  Stations:  Oiford  to  Sydney— Continued. 

Brought  forward  


Westville — Concluded. 

Gray,  T.  J.,  car  checker:  at  $40,  Apr.-May,  $30:  at  $45,  June-Mar.,  $442.74  

Humpherson,  John,  crossing- watch:  at  $35,  5  d.,  $5.65;  extra,  20c  

McGregor,  Duncan,  crossing- watch:  at  $35,  Apr.-May,  $70;  at  $1  60,  June-March,  249Jd- 

McKenzie,  M.  A.,  crossing-watch:  at  $1.60,  Nov.-Dec,  Feb.-Mar.,  41£  d  

O'Neil,  Michael,  porter:  at  $1.65,  Apr.-May,  52  d.;  at  $1.75,  June-Mar.,  261  d  

Trites,  Abram  L.,  assistant  agent:  at  $68,  12  m.  less  14  d.  in  Aug.;  extra  time  in  1911-12, 

593  h.  at  25c;  extra  time,  Oct.,  1910,  to  Mar.,  1911,  200  h.  at  25c;  acting  agent  at 

$75,  14  d.  in  Aug.,  $33.87  

Valley:  W.  A.  Langille,  agent,  12  m.  at  $53:  D.  F.  light,  12  m.  at  $5;  cleaning  station,  12  m. 

at  $2;  lamps,  12  m.  at  $4,  less  $1.33;  extra  time,  267  h.  at  25c;  calls,  5  at  50c  

Riversdale  ($1,407.48)— 

Bain,  Alex.,  agent:  12  m.  at  $54;  lamps,  12  m.  at  $4;  cleaning  station,  12  m.  at  $2;  extra 

time,  96  h.  at  25c  

McGillivray,  Jos.,  night  operator:  at  $53,  Dec-Mar.,  $212;  extra,  89  h.  at  25c  

McKenzie,  J.  D.,  night  operator:  at  $53.  Apr  .-Nov.  29,$422.23;  extra  time,  23  h.  at  25c. 
West  River  I  $1,375.98)— 

Corbett,  J.  B..  night  operator:  at  $53,  June-Feb.,  $430.72;  extra,  86  h.  at  25c  

Gillis,  M.  W.,  Mar.  at  $53:  night  operator,  12  d.,  $20.52;  clerk,  Sydney,  18  d.  $30  77; 

extra,  $3  

McKenzie,  M.  D.,  station  agent:  12  m.  at  $55,  less  2  d.,  $656  33;  D.  F.  light,  $60;  lamps 

$48;  cleaning  station,  $24;  extra,  93  h.  at  25c  

McLeod,  John  H.,  April,  1911:  night  operator,  28  d.  at  $53;  acting  agent,  2d.  at  $55,  $3 . 67; 

extra,  $4.75  '  

Glengarry  ($810.76)— 

McKenzie,  John  D.,  night  operator:  at  $53,  Jan.  25-Mar.,  $117.97;  extra,  92  h.  at  25c. ... 
Stewart,  Robt.,  agent:  12  m.  at  $53,  less  4£d-.  $628  04;  cleaning  station,  $24;  extra,  71  h. 

at  25c 
Hopewell  ($1,548.75)— 

Fraser,  John  R.,  night  opeiator:  12  m.  at  $53;  extra,  151  h.  at  25c;  2  calls,  $1  

McKay,  Jas.  R.,  agent:  12  m.  at  $60,  D.  F.  light  $60;  lamps,  $48;  cleaning  station,  $23 

extra,  92  h.  at  25c  

Ferrona  Junction  and  Eureka  ($1,390.25)— 

McArthur,  Dan.  R.,  agent:  12  m.  at  $68;  lamps,  $48;  cleaning  Ferrona  station,  $23;  extra, 

49  h.  at  25c;  6  calls,  $3  

McMillan,  Kenneth,  asst.  agent:  12  m.  at  $40;  cleaning  Eureka  station,  $8  

6tellarton  ($9,262.29)— 

Cameron,  W.  A.,  baggage-master:  at  $45,  Sept.-Ma».,  $313.55;  extra,  $53  .56  

Deslairriers,  A.  J.,  operator:  at  $62,  $260.80;  at  $63,  $63.82;  extra,  $25.75;  at  Pt.  Tupper 

$1.93  

Dunbar,  Peter,  switchman:  night,  3,862  h.  at  23k-:  day,  10  h.  at  21|c  

Hall,  A.  J.,  freight  checker:  at  $52.50,  Apr.-May,  $101.19;  at  $57  50,  June-Aug.,  $172.50 
Johnson,  W.  C,  baggage-master:  at  $40,  Apr.-Mav,  $30;  at  $45,  June-Aug.,  $113  50; 

extra,  $33.83;  freight  checker,  at  $57.50,  Sept.-Mar.,  $402.50  

Landry,  Dan.,  operator:  day  at  $63,  $433.89;  night  at  $62,  $87.87;  extra,  131  h.  at  25c; 

acting  assistant  agent,  2  d.,  $4.71  

Munro,  N.  G.,  agent:  12  m.  at  $95.  less  3  d.,  $1,130,81;  D.  F.  light,  12  m.  at  $14;  cleaning 

station,  12  m.  at  $16  

McKay,  Jos.  P.:  night  yardman,  122  hrs.  at  27c    r  

McLeod,  Wm.,  asst.  agent:  12  m.  at  $73,  less  2  d.  in  Oct.,  $871.29;  extra,  $5.50;  acting 

agent  at  $95,  2  d.  in  Oct.,  $6.13  

Ross,  Jas.  R.,  operator:  Nov.-Mar.,  day  at  $63,  $219.96,  night  at  $62,  $81.13;  extra, 

157  h.  at  25c;  relieving  agent,  at  $80,  $10.67  

Tibbets,  F.  E.,  ticket  clerk  and  operator:  12  m.  at  $63;  311  d.  at  50c  

Extra  day  switchmen,  h.  at  21Jc:  Jas.  B.  Legere  3,822,  Hugh  McDonald  3,060,  G.  A. 

McLeod  670,  John  D.  McNeill  1,564  


Messengers  at  $20:  C.  W.  Appleton  $80.68,  J.  D.  Conway  $136.78,  John  Hoare  $31.62,  J.  J. 
Langille  $137  42,  G.  R.  McLeod  $36.71,  J.  H.  O'Brien  $58.10  


New  Glasgow  '$12,662.30)— 

Chisholm,  Alex.,  freight-checker,  at  $52.50,  Apl.-May,  $105.  extra  $1.70;  at  $57.50,  June- 
March  $575,  extra  $4.64;  Sunday  watch,  48  d.  at  $1.20,  4  at  $1.25  

Clarke,  Geo:  at  $46,  Apr.-May,  baggage-master  $90.52,  caretaker  $18.10;  at  $50,  June- 
March,  baggage-master  $488.72,  caretaker  $98.40   

Fraser,  Edward,  crossing-watch:  Apr.-May,  46  d.  at  $1.30;  June-March,  225  d.  at  $1.60. ... . 

Fraser,  Fred.  C,  clerk  and  operator:  12  m.  at  $59,  extra  $2.25  

Gray,  Saml.,  Apr.-Mar.:  day-yardman,  3,339  h.  at  25c;  baggage-man,  79  h.  at  25c  

Halliday,  Alfred,  car-checker:  at  $40,  Apr.-May  $78.71;  at  $45,  June-March  $447.10;  yard- 
man, 11  h.  at  25c  

Meally,  Geo.:  cleaning  batteries,  12  m.  at  $4  

Murray,  Chas.  R.:  cashier,  April,  1911  


Carried  forward. 
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Intercolonial  Ry.:  Pay-lists:  Stations:  Oiford  to  Sydney— Continued. 


Brought  forward. 


New  Glasgow — Concluded. 

McDonald.  John,  crossing-watch:  Apr  .-May,  62  4d.  at  $1.30;  June-March,  3103  d.  at  $1.60; 

extra  allowance,  311  d.  at  50. c  

McDonald,  John  E.,  crossing-watch:  Apr. -May,  52  d.  at  $1.30;  June-March,  261  d.  at  $1.60.. 

McGillivray,  J.  H.,  clerk:  at  $30,  Oct.  24  to  March  31  

McLeod,  H.  R.,  clerk:  at  $50,  9J  d.  in  Aug.  $15.32;  at  $52.50,  June  1-March  1  $474.19; 

at  Trenton,  22  d.  at  $25  am  

McQueen,  John  T.,  ticket-agent:  12  m.  at  $78,  less  4  d.  $925.76;  extra  allowance,  12  m.  at 

$7,  less  17  d.  $80.16  i  

Rogers,  C,  porter:  at  $1 -65,  Apr.-May  52  d.;  at  $1.75,  June-March  217  d.;  freight-checker 

at  $57.50.  $85.80  

Smith,  Henry  S.,  night-switchman:  Apr. -March,  3,735|  h.  at  21|c  

Sutherland,  R.,  agent:  12  m.  at  $91,  D  F  light  $168,  clg.  stn.  $240  

Tait,  John  G.,  freight-checker:  at  $52.50,  Apr.-May  $105;  at  $57.50,  June-March  $544;  extra 

$2.28  

Tattrie,  Geo.  L.,  assistant  agent:  12  m.  at  $71  

Porters  at  $1.50:  Chas.  H.  Foster  210^  d.,  A.  Mcintosh  261  d..  John  J.  Walsh,  154J  d., 

sundry  181  d  

Porter,  20  d.  at  $1.00,  8  at  $1.70;  crossing-watch,  42-2  d.,  $63.82;  carjchecker  16  d.  $20.64; 

hauling  ashes,  38  loads  at  50c;  extra  labour  $3  

Trenton,  N.S.  ($1,189.57)— 

McKay,  Jas.  H.,  agent:  12  m.  at  $73,  allowance  $120,  clg.  stn.  $24,  extra  17  h.  at  25c  

McLeod,  R.  H.,  asst.  agent:  April,  1911  

Smith,  Robt.  S.,  asst.  agent:  at  $25,  Aug.  12  to  Jan.  30  

Pictou  Landing:  Jas.  E.  Buckley:  agent  12  m.  at  $63,  D  F  light  $90,  clg.  stn.  $24  

Woodburn:  Hugh  K.  McLean:  agenc  12  m.  at  $53,  lamps  $48,  cleaning  station  $12,  extra  $4.75 
Merigomish:  Hv.  Cummings:  agent  12  m.  at  $53,  D  F  light  $60,  lamps  $48,  cleaning  station 

$12,  85  h.  at  25c,  2  calls  $1  

Piedmont:  Mrs.  D.  Ross:  agent,  12  m.  at  $2;  attending  tank  at  $10,  Apr.-1-15,  Nov.  16-Mar. 
31,  $50 


Avondale  $1,390.58)— 

Corbett,  Mark  E..  agent:  12  m.  at  $53,  less  8  d.,  $621.38;  lamps  $48,  cleaning  station  $24, 

73  h.  at  25c,  call  50c  

McNeil,  Alex.,  night  operator:  12  m.  at  $53,  less  16  d.  $608.76;  actg.  agent  14  d.  at  $53,  $23.94; 


175  h.  at  25c,  4  calls  $2. 


Barney's  River:  J.  H.  McLeod:  station  agent,  12  m.  at  $4  

Marshy  Hope:  J.  W.  Dewar,  caretaker  Apr.  1-May  9  $12.90;  H.  C.  McDonald,  actg.  operator, 

June-March  at  $53,  cleaning  station  $20.  lamps  July-March  $36,  extra  $4.33  

James  River  ($688.67)— 

DeCoste,  James,  agent,  Apr. -Sept.;  6  m.  at  $53,  lamps  $24,  cleaning  station  $6,  extra  50. . . . 
Gillis,  Dan.  J.,  agent,  Oct.  18-Mar.:  at  $53,  $288.94;  lamps  $21.81,  cleaning  station  $6,  80  h. 

at  25c,  at  Antigonish  $3.42  

Antigonish  ($3,125.67)— 

Chisholm,  C.  J.,  night  operator:  at  $53,  Nov.  8-Mar.  $252.63;  159  h.  at  25c.  3  calls  at  50c; 

at  Harbour  Bouche  Nov.  1-7  $12.37  

Gillis,  Dan.  J.,  night  operator:  at  $53,  Apr.-Sept.,  less  8  d.,  $303.87;  day  operator  8  d. 

$16,  15  h.  at  25c  

Gillis,  John  J.,  baggage-master  and  porter:  at  $43,  Apr.-May  $86;  at  $45,  June-March  $450; 

extra  $1.05  

McDonald,  Colin  J.,  day  operator:  12  m.  at  $60,  Ie3s  3d.,  $714;  83  h.  at  25c  

Power,  Henrv,  agent:  12  m.  at  $80,  D  F  light  $120,  cleaning  station  $144  

South  River  ($716.67) — 

Chisholm,  Dan.  A.,  agent,  Apr.-Oct.  6:  at  $53,  $328.26:  lamps  $24.65,  cleaning  station  $6, 
extra  $4  25 

McNeil,  Alex.  R.,  acting  agent!  Oct.  6-Mar.  31:  at  $53,  $309,45;  lamps  $23.35,  clean- 
ing station  $6,  extra  $3.50,  night  operator,  Pt.  Tupper  $11.21  

Pomquet:  Jos.  P.  Benoit:  station  agent,  12  m.  at  $20  

Heatherton:  Arch.  Chisholm:  agent,  12  m.  at  $53,  lamps  $48,  cleaning  station  $12,  extra  $6.75.. 
Bavfield  Road:  Chas.  H.  Cameron:  agent,  12  m.  at  $53.  D  F  light  $60,  cleaning  station  $24, 

123  h.  at  25c  -  

Tracadie:  Dan.  R.  McDonald:  agent  12  m.  at  $53,  less 6  d.,  $623.74;  lamps  12  m.  at  $4,  less  20 d. 

$47.38;  cleaning  station  $18;  136  h.  at  25c,  8  calls  at  50c  

Linwood:  Hubert  De  Coste:  station  agent,  12  m.  at  $5  

Harbour  au  Bouche  ($1,357.54)— 

Chisholm,  C.  J.,  night  operator,  Apr.-Oct.:  7  m.  at  $53,  78  h.  at  25c  

De  Coste,  Jas.,  night  operator,  Dec.  2-Mar. :  at  $53,  $210.29;  119  h.  at  25c,  2  calls  at  50c  

Webb,  J.  Freeman,  agent:  12  m.  at  $53,  lamps  $48,  cleaning  station  $18,  94  h.  at  25c,  1  call 

50c  

Pirate  Harbour  ($1,331.94)— 

McLellan,  Geo.  A.,  day  operator:  12  m.  at  $53,  extra  108  h.  at  25c  

Reeves,  G.  H.,  night  operator:  at  $53,  Apr. -Mar  $589.66,  extra  214  h.  at  25c;  at  Mulgrave 
in  Feb.-Mar.  14  d.  $25.78  


Carried  forward. 
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Mulgrave  ($7,762.96)— 

Campbell,  Rodk.,  freight-clerk  and  ticket  agent 

extra  $1.75  

Chisholm,  John  C,  porter:  Apr. -May,  44  d.  at  SI. 65;  June  -March 

Forrestal,  Arch.,  lampman:  Apr. -March,  328  d.  at  SI. 50  

Jamieson,  Alex.,  night-watchman:  June-Aug.  74  d.  at  SI. 60  

Kennedy,  John,  porter:  Apr  .-May,  33|  d.  at  $1.65;  June-March,  201-9  d.  at  $1.75 
McDonald,  Allan,  freight-checker:  at  $52.50,  Apr.-May  $69.83,  extra  53c;  at  S57.50,  June- 


12  m.  at  $76.50,  cleaning  station  S48, 
'  208  d'.  'at  $175  ." .'.'.' .'.'.' 


March  $519.36,  extra  $37.52:  acting  baggagemaster,  52  d.  $87.48. 


McDonald,  Dan.,  porter:  Apr.-May,  51  d.  at  $1.65;  June-March,  225-4  d.  at  $1.75  

McGuire,  Louis,  baggage-master:  at  $45,  Apr.-May  S57.92;  at  $50,  June-March  $443.97.  . 
O'Neil,  Saml.,  porter:  Apr.-May,  32-3  d.  at  $1.65,  June-March  243  05  d.  at  $1.75;  acting 

checker,  at  $52.50  $35.68,  at  $57.50  $62.02  

Peeples,  Thos.  H.,  night-watchman:  Apr.-May,  61  d.  at  $1.30;  June-March,  189  d.  at  $1.60 
Reeves,  J.  W.,  night-operator:  at  $56.  Apr  .-March  $588.17,  extra  214  h.  at  25c,  at  $54  14  d 

$24.39;  day  operator  at  $58,  4  d.  $7.73  

Ross,  Jas.  S.,  day  operator:  at  $58,  Apr.-March  $670.87,  extra  108  h.  at  25c;  freight-clerk 

and  ticket-agent  at  $76.50,  4  d.  $10.20  

Porters  at  $1.50:  Wra.  Dunbar  66-6  d.,  John  D.  McDonald  163-8  d.,  Murdoch  McLean  68-4 

d.,  Win.  O'Neil  1611  d.,  sundry  357-65  d  

Watchman  28  d.  at  $1.60,  night-watchman  14  d.  at  SI. 30,  deck  hand  $14.56  

Point  Tupper  ($4,567.96)— 

DeLaurier,  A.  J.,  asst.-agent:  at  $58,  Oct.-March  $338.33;  extra,  43  h.  at  25c  

Jones,  Jas.  B.,  agent:  12  m.  at  $78,  cleaning  station  $49,  extra  33  h.  at  25c  

Langlev,  Jacob,  clerk:  at  $40,  Apr.-March  

Matthews,  Walter,  asst.  agent:  at  $58,  Apr  .-Aug.  $290,  extra  $2.75  

Murray,  Albert,  night  baggageman  or  porter:  Apr.-May,  at  $40  $57.33.  20-2  d.  at  $1.60, 

4-7  at  $1.65;  June-March,  at  $45  $36,  283-3  d.  (porter)  at  $1.75  

McDougall,  Angus  F.,  night-operator:  12  m.  at  $54,  less  12  d.,  $626.34;  extra,  188  h.  at  25c; 

acting  asst.  agent  at  $58,  $17.40  

McPherson,  Farquhar,  baggage-master:  at  $45,  Apr.  17  d.  $25.50;  at  $45,  June  26-Mar. 

$424.14  

Williams,  J.  P.,  night  baggage-man  and  porter:  at  $40,  $23.47;  at  $45,  $480.84;  acting 

baggage-master  at  $50,  $34.19  

Porters:  Alex.  Marshall,  16  d.  at  $1.50.  48  at  $1.60;  sundry,  35-4  d.  at  S1.50  

Mclntyre's  Lake:  Wm.  O.  Cutler,  agent:  12  m.  at  $53,  lamps $48,  cleaning  station  $21,  34  h. 

at  25c,  3  calls  at  50c  

West  Bav  Road:  A.  R.  Campbell:  agent  at  $53.  12  m.  less  39  d.,  $569.14:  lamps  $48,  cleaning 

station  $24,  37  h.  at  25c.  2  calls  $1;  acting  agent,  Iona,  16  d.  $31.48  

River  Denvs  ($660.08)— 

McDonald,  M.  B.,  agent,  Apr.-Sept.:  at  $53,  $293.27;  lamps  $20,  cleaning  station  $12, 

tank  $5,  extra  $3  

Gillies,  M.  W.,  acting  agent,  Oct.-Nov.:  2  m.  at  $53.  lamps  $10.13,  cleaning  station  $4, 

3  calls  $1.50  

McDonald.  Eugene,  agent.  Jan.  4-Mar.:  at  $53,  $153.87;  lamps  $11.61.  cleaning  station  $6, 

tank  S26.45,  extra  $7.25  

Orangedale:  Jas.  E.  McFarlane:  agent  12  m.  at  $63.50,  lamps  $46.19,  cleaning  station  $36, 

18  h.  at  25c,  19  calls  at  50c  

McKinnjn'a  Harbour:  Jas.  McGillivray:  agent  12  m.  at  $53,  lamps  $46.84,  cleaning  sta- 
tion $12.  27  h.  at  25c  '  

Iona:  M.  A.  J.  McDonald:  agent,  12  m.  at  $61,  less  21  d.  $690.36;  cleaning  station  $18  

Grand  Narrows  ($1,419.26)— 

Matthews,  Walter,  agent,  Sept.  27-March:  at  $56  $338.05,  lamps  $24,  cleaning  station  $9, 

extra  $2.50,  tank  2  m.  $20;  asst.  agent  at  Pt.  Tupper  Sept.  1-25  $48.33  

McDougall,  Arch.  B.,  night  operator:  at  $53  $533.65,  54  h.  at  25c;  acting  agent  at  S56 

$108.15,  lamps  $8,  cleaning  station  $3,  14  calls  $7  

MaFarlane,  Peter  E.,  agent,  Apr.-Aug.  10:  at  $53  S251.09,  lamps  $16,  cleaning  station  $6, 

extra  50c;  relieving  agent  at  Orangedale  at  $63.50,  14  d.  $28.68,  lamps  $1.81  

Christmas  Island:  Jos.  J.  McDougall:  caretaker,  12  m.  at  $10  

Shenacadie,  caretaker  at  $7:  John  M.  McKinnon,  Apr.  1-  Sept.  13,  $38.03;  M.  L.  McKinnon, 

Sept.  14-March  31.  $45.97  

Boisdale:  M.  J.  McNeil:  agent  12  m.  at  $53,  lamps  $40.14,  cleaning  station  $12,  74  h.  at  25c, 
20  calls  at  50c  


North  Sydney  Junction  ($1,349.59)— 

Burns.  Saml.  D.,  agent:  at  $60,  Apr. -July  4,  Sept.  17-March,  $575.51;  lamps  $43.89,  cleaning 

station  $20,  cleaning  batteries  $9,  65  h.  at  25c,  11  calls  at  50c  

Mc.Innis.  Stephen  A.,  night  operator:  at  $53  $436.48,  extra  $1;  acting  agent  at  $60  $196.72, 
lamps  $16.11,  cleaning  station  $4,  batteries  $3,  extra  $5.50;  operator  at  Leitche's 

Creek  $16.62  

Leitche's  Creek:  M.  D.  E.  McKeigan:  agent  12  m.  at  $53,  less  26  d.  $591.48;  lamps  $42.64, 
cleaning  station  $18.  145  h.  at  25c  

Carried  forward  
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Sydney  ($27,984.50)— 

Anderson,  John,  freight-checker:  at  $52.50,  Apr  .-May  $105;  at  $57.50,  June  17d.  $32.58  

Baker,  Ross  H.,  baggage-master:  at  $50,  Apr.-May  $100,  extra  $10.64;  at  $53,  June-March 
$524.93,  extra  $104.41  

Beck,  John  R.:  porter,  152J  d.  at  $1.50;  freight-checker  at  $52.50,  $288.24;  car-checker, 
lid.  at  $1.60  

Bigney.W.  H.,  car-checker:  Apr.-March,  313  d.  at  $2.15  

Black,  Jas.  W.,  freight-checker:  at  $52.50,  Apr.-May  $105;  at  $57.50,  June-March  $575,  over- 
time $5.66  

Boomer,  W.  J.,  freight-checker:  at  $52.50,  Apr.-May  $105;  at  $57.50,  June-March  $575; 
overtime  $7.58  

Brown,  Walter,  porter:  Apr.-May,  52  d.  at  $1.60;  June-March,  261  d.  at  $1.75 

Bruce,  C.  H.,  clerk:  at  $53,  June  28-March  $472.04,  extra  $47.42  

Cox,  Geo.  shed  foreman:  at  $70,  Apr.-May  $140;  at  $75,  June-March  $750  


Gillis,  Alex.,  clerk:  at  $53,  Apr  .-Dec.  $465,.extra  $69.95;  operator  at  River  Denys  $8.00. 

Gillis,  Leo,  clerk:  at  $53,  Dec.  20-March  

Gillis,  M.  W.,  clerk:  at  $53,  Jan.-Feb.  $92.32;  acting  agent,  River  Denys  $7.23  


Hashem,  Isaac,  porter:  54  d.  at  $1.60,  194  at  $1.70,  24  at  $1.50. 
Hayes,  Wm.,  cashier:  at  $85,  Apr.  1  to  Oct.  3, 1911  


Lowe,  C.  A.,  station-agent:  12  m.  at  $115;  extra  allowance  $300  

Lowe,  C.  A.:  for  cleaning  station  $4j0;  for  cleaning  freight  office  $216  

Munro,  A.  E.,  chiof  clerk:  at  $80,  Apr.-May  $160;  at  $85,  June-March  (less  14  d.  in  July) 
$817.10,  extra  $22.30;  acting  agent  at  $115,  14  d.  in  July  $51.94  

McCormack,  Arch.,  car-checker:  Apr.-May,  52  d.  at  $1.60;  at  $45,  June-March  $450,  over- 
paid $8.71  

McDonald,  Eugene,  clerk:  at  $53,  Apr.-Jan.  3  $458.46,  extra  $69.48  

McDonald,  John,  clerk:  at  $50,  Apr.-March  $588.71,  extra  $3.33  

McDonald,  John  A.,  clerk:  at  $50,  Apr.-May,  1911  

McDonald,  Neil,  clerk:  at  $50,  Apr.-May  $100,  extra  $22.13;  at  $55,  June-March  $550,  extra 
$138.11  

McFarlane,  Hugh  C,  ticket-agent:  at  $75,  Apr.-Mar.  (less  1  d.)  $897.58,  extra  $167.32   

McGillivray,  Dan.,  freight-checker:  at  $52.50,  Apr.-May  $98.21;  at  $57.50,  June-Mar.  8 
$532.34,  extra  $5.73  

McGillivray,  Wm.,  porter:  Apr.-May,  52  d.  at  $1.50;  June-March,  264  d.  at  $1.70  

Mclsaac,  Isaac,  clerk:  at  $50,  Apr-May  $100;  at  $55  June-Jan.  $260.80  

McKinnon,  John  A.,  ear-checker:  379  d.  at  $1.60,  14  at  $2.15;  acting  baggagemaster  at  $50, 
$15.33  

McKinnon,  John  J.,  porter:  Apr.-Nov.,  197kl.  at  $1.50;  Dec-Mar.,  85^  d.  at  $1.70  

McLean,  Dan.  A.,  clerk:  13  d.  in  Mar.  1912  at  $50  

McLean,  Neil,  pcrter:  Apr.-Nov.,  203i  d.  at  $1.50;  Dec-March,  104  d.  at  $1.70  

McLeod,  Sam.,  clerk:  at  $53,  June  1-March  31  ,  

McNeil,  D.  W.,  crossing- watch:  Apr.-May,  52  d.  at  $1.30;  June-Mar.,  256§  d.  at  $1.60. . . 

McNeil,  John  A.:  porter,  52  d.  in  Apr.-May  at  $1.70,  3  d.  in  June  at  $1.80;  treight  checker 
at  $52.50,  June  4-Mar.  31  $519.80,  overtime  $5.16  

McNeil,  Neil,  elerk:  at  $40,  Apr.-May  $80;  at  $43,  June-March  $430  

McNeil,  Rod.  F.,  lampman:  Apr.-March,  366  d.  at  $1.50  

O'Hanley,  Steve,  crossing-watch:  Apr.-May,  2  m.  at  $35;  June-Oct.  112  d.  at  $1.60  

Peck,  Jas.:  crossing-watch,  Jan.-Feb.  40  d.  at  $1.60;  porter,  March,  28  d.  at  $1.50  

Peters,  R.,  cleaning  batteries:  Apr.-March,  12  m.  at  $2  

Richardson,  Geo.,  freight-checker:  at  $52.50,  Apr.-May  $105;  at  $57.50,  June-March  3 
$523.06;  erossing-watch,  March,  24  d.  at  $1.60  *  

Russell,  Levi:  porter,  48  d.  at  $1.65,  31 J  d.  at  $1.75,  13  at  $1.80;  freight-checker,  at  $47.50 
a  month  $15.32,  at  $52.50  a  month  $410.17,  extra  $3.44  

Stewart,  Adam,  clerk:  Apr.-March,  12  m.  at  $60;  extra  $111.95  

Sears,  Thos.  V.,  freight-checker:  at  $52.50,  Apr.-May  $105;  at  $57.50,  June-March  $575, 
overtime  $6.61  

Taylor,  Heniy  W.,  clerk:  at  $S0,  Apr-June  25,  Oct.  4-March  31  

Verner,  John  A.,  clerk:  at  $35,  Apr.-May  $70;  at  $42,  June  1-March  10  $372.72;  car- 
checker  at  $45,  13  d.  $20.17,  at  $52.50,  $36.41  

Porters,  days  at  $1.50:  Wm.  Anderson  92,  John  Beaton  152|,  Fabien  Bova  107,  Angus 
Campbell  122,  M.  J.  Dillon  151$,  Peter  Fougarat  198|,  St.  Jeans  33£,  Ls.  I.  Maroun  280, 
M.  F.  Mullins  19,  John  A.  McDonald  90,  Male.  McDonald  156,  John  J.  Mclnnis  20, 
H.  McLeod  91,  D.  R.  McNeil  92^,  Donald  McVicai  65,  A.  J.  Power  13;  1,683*  d.  at 
$1.50  ".  

Crossing- watch,  davsat  $1.60:  C.  R.  Morrison  58,  Male.  McNeil  24  

Messengers  at  $20:  John  Dawe  $230.32,  F.  Foulds  $64.52,  J.  McMullen  $9.68  

Pay-lists  of  temporary  labourers,  &c  
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North  Sydney— ($10,813.41). 

Brown,  Wm.,  asst.  agent:  12  m.  at  $70,  les3  12  d.  $812.45,  extra  $2.75;  in  March  1911  at 

Hilden  $15.31  

Cann,  John,  baggage-master:  at  $45,  Apr.-Mav  $90,  extra  $9.58;  at  $50,  June-March  $500, 

extra  $106.48  .*  

Fcrbes,  Wm.,  car-checker:  Apr.-Mav,  52  d.  at  $1.50;  June-March,  10  m.  at  $45  

Gillis.  Martin  W.,  cashier:  Apr.-May  at  S40:  June  $44.50;  increase  for  24  d.  in  July  $3.48. 

Gillis,  Ronald,  clerk:  at  $50,  Apr.-May  S100;  at  $54.50,  June-March  $545,  extra  $4.41  

Guthro,  John:  porter,  Apr.  1-23  $34.50;  baggage-master  and  checker,  May  $40+$8.39, 

June-March  at  $45  §143.25.  extra  $79.15  

Gunn,  Malcolm,  porter:  Apr.-Mav,  35  d.  at  $1.60;  June-March  28 Ih'd.  at\$l. 75.  

MofTatt,  T.  P..  station  agent:  12  m.  at  $96,  clg.  stn.  $65.50  

Moore,  Wilfrid:  poiter,  54  d.  at  SI. 50, 180Jd.  at  $1.70;  checker  at  $57.50  $119.92  

McCormack.  Wm..  freight-checker:  at  $52.50,  Apr.-May  $105.  extra  $1.73;  at  $57.50 

June-March  $557.26,  extra  93c  

McDonald,  D.  D.,  night  baggage-master  and  checker:  at  $52.50,  Apr.-May  $105,  extra 

$1.73;  at  $57.50.  June-March  S506.40,  extra  $2.82  

McDonald,  John  D.,  cashier:  at  $40,  3  d.  in  July  S3.87;  at  $44.50,  Julv  25,— March  31 

$363.08.  ext:a  $2.18  

Mclnnis,  A.  L.  clerk:  at  $45,  Apr.  S41.25;  at  $49.50,  June-March  $487.60,  extra  $3.02. . . . 

McNeil,  Alex.  R.,  night  operator,  Apr.-Aug.:  at  $56,  $278.13,  83  h.  at  25c  

McPherson,  John,  operator:  day  at  $61  $261.58,  night  at  $56  $3S0.S0,  111  h.  at  25c;  asst. 

agent  at  $70  $59.16  

Nesbitt,  Chas..  porter:  Apr.-Mav,  40h  d.  at  SI. 60;  June-Sept.,  Dec-Mar.,  181  d.  at  $1.75 

Piehl,  Bernard,  night-watch:  Apr.-May,  61  n.  at  $1.30;  June-March,  305  n.  at  $1.60  

Reeves,  John  W.,  day  operator:  at  $61,  Aug.  11-Mar.  $468.32,  extra  75c;  opr.  Mulgrave, 

Aug.  9  d.  S16.26  

Porters,  davs  at  $1.50:  Geo.  Billard  41,  J.  Carney  34,  Wm.  Holland  68,  Neil  McEachren 

38.8,  sundry  15  

Freight-checkers  $27.24,  sundrv  $14.42,  temporarv  pay-lists  $111.18  

Sydney  Mines—  ($2,861.37). 

Gillis,  Frank  A.,  agent:  12  m.  at  $80,  cleaning  station  $53  

Gillis,  John  A.,  asst.  agent:  12  m.  at  $25,  20  d.  at  $1.50,  extra  $2  

McDonald,  John,  checker:  at  $52.50,  Apr.  $38.50;  at  $57.50,  July-Feb.   $440.17,  extra 

$1.86  

Mclntvre,  Chas.:  porter.  5  d.  at  $1.50,  19|  at  $1.60,  162  at  $1.75;  checker,  at  $52.50  $66.50, 

at  $57.50  S161.79,  extra  85c  

Porters,  days  at  $1.50:  R.  Burchell  35,  Donald  Merritt  119i,  John  D.  McKinnon  130 

sundry,  38J/2  

Bridgeville,  N.S.  Steel  &  Coal  Go's  Branch:  D.  J.  Chisholm,  agent:  Sept.  18-31  at  $30, 

Jan. -March  at  $35  

Sunny  Brae,  N.S.  Steel  &  Coal  Go's  Branch:  F.  R.  Mcintosh,  agent,  Sept.  19-March31 

at  $25  a  month  '  

Superintendent's  office  staff:  New  Glasgow,  &c—  ($4,969.23). 

Crawford,  B.  H.J  relief-operator,  acting  agent,  &c:  May,  Aug. -Nov  

DeCoste,  Jas.:  acting  agent  at  $53  $67.13,  lamps  $3.26,  extra  75c,  night-operator  $8.83, 

clerk  $30.04  

Gillis,  Alex.,  nt.  operator.  West  Bav  Road,  Feb.-Mar.:  at  $53  $104.17.  extra  $3.25  

Gillis,  M.  W.:  clerk  at  $40  S30.97;  operator  or  agent  at  $53  $165.84,  sundry  $8.84  

Murray,  Chas.  R.:  clerk  at  $53,  New  Glasgow,  May  1-19.  $32.48;  relief  agent  at  $80, 

May  20-March  31  $830.97,  54  h.  at  25c,  call  50c  

McGillivrav,  Jos.,  relief  operator,  &c:  at  $53  $220.28,  at  $62  $34,  63  h.  at  25c  

McGregor,  John  D.,  relief  operator,  &c:  at  $53  $287.63,  at  S54  $14.40,  at  $62  $146.98,  134  h. 

at  25c,  lamps  $1.33  

Mclnnis,  Stephen:  spare  operator,  at  $53  $364.53,  at  $54  $1.87,  lamps  $1.86,  95  h.  at  25c, 

call  50c  ■  

McLeod,  Donald  L.,  clerk  &  spare  operator:  at  $53  $43.73,  at  $60  $136.06,  at  $70  $449.67, 

at  $80  $323.87,  95  h.  at  25c  

McLeod,  John  H.,  spare  operator:  at  $53  $198.57,  at  $62  $55.73,  lamps  $1.81,  23  h.  at  25c  

Ross,  Jas.  R.,  relief  agent  ,  Apr.-Oct.:  at  $80  $487.88,  at  $95  $52.10,  allowance  $3.84  

Sundry  relief  agents  and  operators:  10  items  under  $100  


Total,  carried  to  page  W— 237. 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 259 

SESSIONAL  PAPER  No.  1 


I.  C.  Ry.:  Wages:  Tracks:  Summary. 

Bridgemen  (Page 

Drummond  Co  ;  (  " 


Western. 

Eastern  

Dartmouth  Branch  

Central  

Canada  Eastern  

North  No.  1  

North  No.  2  

North  No.  3  

North  No.  4  

North  No.  5-  

Sunny  Brae  Branch  

Oxford  and  New  Glasgow. 

Eastern  Extension  

Sydney  and  Point  Tupper. 


W-259) 
W— 261) 
W— 262) 
W— 264) 
W— 264) 
W— 265) 
W— 266) 
W— 267) 
W— 269) 
W— 270) 
W— 272) 
W— 273) 
W— 273) 
W— 274) 
W— 276^ 
VV— 277) 


Total  carried  to  page  \V — 204. 


I.  C.  Ry.:  Wages:  Track:  Bridgemen. 

Foremen: — 

Lockhart,  E.,  271. 5  d.  at  $4.10;  McGrath,  J.,  52  d.  at  $4  

Milton,  Valentine,  312  d.  at  $2.85;  Sifton,  Thos.,  303.75  d.  at  $3.60,  expenses,  $240. 
Smith,  Geo.  H.,  326-5  d.  at  $3.60;  Ward,  Alfred,  318-75  d.  at  $3.60  


Acting  foremen  and  sub  foremen: — 

Barnes,  Douglas,  145  d.  at  $2.85:  Steeves,  John,  77  d.  at  $2.85,  engineer,  72-5  d.  at  $2.50; 
Ward,  Robt.,  311-5  d.  at  $2.85  

Crane  engineer,  Wm.  T.  Wilson,  288-5  d.  at  $2.50;  engineer,  Rov  Peters,  194-5  d.  at  $2.50  

Inspector,  Alex.  Morrison.  66  d.  at  $3.10,  foreman,  203  d.  at  $3.10  

Bridgemen:  at  $2.10,  $90.30.  at  $1.85,  $56.43;  bridge  helpers  at  $2,  $2,  at  $1.70,  $3.40;  bridge 
carpenters  at  $2.10,  $817.53;  bridgeman  and  cook,  at  $2.10,  $239.40  

Carpenters:  at  $2.75,  $203.48;  at  $2.25,  $54,  at  $2.10,  $2,315.04;  at  $2,  $2,302;  at  $1.85,  $635.46;  at 
at  $1.75,  $303.59;  carpenter  and  cook,  at  $2.10,  $323.40  

Riveters:  at  $2.10,  $5,340.83;  helpers  at  $1.85  and  erectors,  $6,107.20  

Labourers:  at  $1.85,  $37,  at  $1.75.  $1,280.67,  at  $1.70,  $1,741.22,  at  $1.60,  $249.20,  at  $1.50,  $276; 
sundrv  labourers,  $32.70;  labourers  with  horse,  at  $2.50,  $240.63,  at  $2.75,  $105.87;  labour- 
ers with  team,  at  $5,  $257.50,  sundry,  $87.81  

Blacksmith  at  $2.10,  $462.01 ;  pipe  fitter  at  $2.60,  $45.24;  plumber  at  $2.60,  $69.42  

Masons  at  $3.50,  $3,  $2.75,  $2.50,  and  $2,  $192.50;  painters  at  $2.25,  $160.88,  at  $2,  $134,  at  $1.75, 
$94.51;  brick  layers  at  $4,  $8.80  

Cook  and  helper  at  $1.85,  $99.90;  chainman  at  $2,  $99;  timekeeper  at  $2,  $52;  watchman  at 
$1.70,  $102  


1,345,184  40 


Total  carried  to  page  W — 259. 


I.  C.  Ry.:  Wages:  Track:  Drummond  County  Division. 

Trackmaster's  Office  ($2,378.75)— 

Traekmaster,  W.  Houston,  12  m.  at  $120  

Clerk,  extra  foreman,  etc.,  C.  A.  Sicotte,  2  m.  at  $45,  5-981  m.  at  $50,  15-5  d.  at  $1.60,  2 
at  $3 . 10,  95  at  $3 . 25  

Clerk,  A.  Harvey,  4-019  m.  at  $50  

Charwomen,  9  d.  at  $1  ,  

Section  No.  126  ($2,283.44)— 

Acting  foreman:  A.  Lamontagne,  252  d.  at  $2.10;  A.  Doucet,  47  d.  at  $2.60  

Trackmen,  etc.,  166  d.  at  $1.40,  208-4  at  $1.50,  679-4  at  $1.60  

Section  No.  127  ($2,503.68)— 

Foreman,  X.  Masse,  256-6  d.  at  $2.10  

Acting  foremen,  64-7  d.  at  $2.10  

Trackmen,  etc.,  233.4  d.  at  $1.40,  267.7  at  $1.50,  687-9  at  $1.60  

Section  No.  128  ($2,266.37)— 

Foreman,  A.  Gagnon,  314-7  d.  at  $2  .10  

Trackmen,  656-5  d.  at  $1.60;  labourers,  276-5  d.  at  $1.40,  112  at  $1.50  

Section  No.  129  ($2,502.35)— 

Foreman,  J.  E.  LacharitS,  316-5  d.  at  $2.10  

Trackmen,  668  h.  at  $1.60;  teamster,  1.3  d.  at  $2.50  

Labourers,  338-5  d.  at  $1.40,  194-5  at  $1.50  

Section  No.  130  ($2,306.36)— 

Foreman,  N.  Bibeau,  320  d.  at  $2.10  

Trackmen,  670-75  d.  at  $1.60;  labourers,  231  d.  at  $1.40,  158-5  at  $1.50  

Carried  forward  

1— 17|w 


W— 260 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Track:  Drummond  County  Division— Continued. 

Brought  forward  


.60. 


Section  No.  131  ($2,438.65)— 

Foreman,  A.  Charland,  321-75  d.  at  $2.10  

Trackmen,  etc.,  260  d.  at  $1.40,  198-5  at  $1.50,  688-25  at  $1. 
Section  No.  132  ($2,215.61) 

Foreman,  H.  Bergevin,  304-4  d.  at  $2  .10  

Acting  foreman,  12  d.  at  $2.10;  trackmen,  670-4  d.  at  $1.60  

Labourers,  197-7  d.  at  $1.40,  134-5  at  $1.50  

Section  No.  133  ($2,175.70)— 

Foreman,  G.  Taillon,  315-5  d.  at  $2. 10  

Trackmen,  684  d.  at  $1 .60;  labourers,  173  d.  at  $1.40,  117.7  at  $1.50  

Section  No.  134  ($2,216.75) — 

Foreman,  A.  Ferland,  320-5  d.  at  $2. 10,  1  at  $1 .60  

Trackmen,  685  d.  at  $1.60;  labourers,  159  d.  at  $1.40,  149  at  $1.50  

Section  No.  135  ($2,206.41)— 

Foreman,  J.  Paquin,  272  -8  d.  at  $2 . 10  

Acting  foreman,  45-5  d.  at  $2.10;  teamster,  1-4  d.  at  $2  

Trackmen,  689-2  d.  at  $1.60;  labourers,  160.4  d.  at  $1.40,  138-6  at  $1.60  

Section  No.  136  ($2,140.75) — 

Foreman,  W.  Brindle,  310  d.  at  $2.10  

Acting  foreman,  3  d.  at  $2. 10;  teamster,  2-5  d.  at  $2.50  

Trackmen.  679  d.  at  $1.60;  labourers,  157  d.  at  $1.40,  114  at  $1.50  

Section  No.  137  ($2,254.52)— 

Foreman,  T.  Letendre,  314-1  d.  at  $2.10  

Acting  foreman,  17-5  at  $2  .60;  teamster,  1  d.  at  $2.30  

Trackmen,  etc..  158  d.  at  $1.40.  174-5  at  $1.50,  665- 1  at  $1.60  

Section  No.  138  ($2,237.70)— 

Foreman,  J.  Chapdelaine,  308-5  d.  at  $2. 10,  4  at  $1 .60  

Acting  foreman,  6  d.  at  $2.10;  trackmen,  680-4  d.  at  $1.60  

Labourers.  175-9  d.  at  $1 .40,  157-3  at  $1.50  

Section  No.  139  ($2,576.56)— 

Foreman,  P.  Bergeron,  308-4  d.  at  $2. 10  

Acting  foreman,  5  d.  at  $2.10  

Trackmen,  etc.,  253  d.  at  $1.40,  329  at  $1.50,  669-2  at  $1.60  

Section  No.  140  ($3,146.47)— 

Foreman,  J.  Desrosiers,  259-8  d.  at  $2.10,  29  at  $3  

Extra  foreman,  etc.,  61 -5  d.  at  $2. 10,  4-8  at  $3,  3  at  $3.25  

Men  on  plows,  4  d.  at  $1.90,  39-7  at  $2.00;  teamster,  6-2  d.  at  $2.50  

Trackmen,  etc.,  395  05  d.  at  $1.40,  473  at  $1.50,  622-2  at  $1.60  

Section  No.  141  ($2,180.47)— 

Foreman,  M.  Tellier,  317.3  d.  at  $2.10,  4  at  $1.60  

Trackmen,  676-5  d.  at  $1.60;  teamster,  -95  d.  at  $4  

Labourers,  166-1  d.  at  $1.40,  126  at  $1.50  

Section  No.  142  ($2,147.05)— 

Foreman,  H.  Plante,  305-5  d.  at  $2.10  

Acting  foreman,  8  d.  at  $2.10;  teamster,  1  d.  at  $2  

Trackmen,  679-5  d.  at  $1.60;  labourers,  160  d.  at  $1 .40,  117  at  $1 .50  

Section  No.  143  ($2,140.55)— 

Foreman,  J.  Ledoux,  131  d.  at  $2.10  

Acting  foremen,  d.  at  $2.10:  Z.  Sawyer,  149;  A.  Boucher,  24  

Trackmen,  679  d.  »t  $1.60;  labourers,  158  d.  at  $1.40,  129-7  at  $1.50.,  

Section  No.  144  ($2,957.66)— 

Foreman,  T.  Foisy,  323-5  d.  at  $2.25,  1-5  at  $3  

Acting  foreman,  1-5  d.  at  $2.10;  men  on  plow,  6  d.  at  $2  

Trackmen,  692-8  d.  at  $1.60;  labourers,  168-8  d.  at  $1.40,  576-9  at  $1.50  

Section  No.  144^  ($2,131.07)— 

Foreman,  R.  Bibeau,  313  d.  at  $2.10,  1-5  at  $3  

Man  on  Hanger,  1.5  d.  at  $2.10;  trackmen,  678-7  d.  at  $1.60  

Labourers.  158  d.  at  $1 .40,  106  at  $1 .50  

Section  No.  227  ($2,324.79)— 

Foreman,  J.  Bouillianne,  296-2  d.  at  $2. 10,  6-6  at  $3  

Acting  foreman,  13  d.  at  $2.10;  man  on  flanger,  1-5  d.  at  $3  

Trackmen,  etc.,  165  d.  at  $1.40,  276-43  at  $1.50,  628-45  at  $1.60  

Section  No.  228  ($2,355.68)— 

Foreman,  L.  Cote,  275-3  d.  at  $2.10  

Acting  foreman,  47-2  at  $2.10  

Trackmen,  etc.,  184-5  d.  at  $1.40,  265.9  at  $1.50,  638-3  at  $1.60  

Extra  ($20,511.40)—.. 

Foremen:  Z.  Sawyer,  144  d.  at  $3.25;  J.  Huot,  143  d.  at  $3.25,  9  at  $2.10;  W.  Pellerin,  91  d. 

at  $3  

Foreman  carpenter,  J.  W.  McNaughton,  313  d.  at  $2.85  

Men  in  charge  of  Hanger  and  wing  plow,  d.  at  $3:  J.  Baker,  281 .25;  L.  Gingras,  119-75  

Blacksmith,  H.  Parent,  288-5  d.  at  $2.40  


Carried  forward . 
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I.  C.  Ry.:  Wages:  Track:  Drummond  County  Division— Concluded . 

Brought  forward  


Extra — Concluded. 

Blacksmith,  helper,  etc.,  A.  Parent,  280-8  d.  at  $1.70,  17-3  at  $2.20,  25  at  $2.40,  2  at  $2.90 

Carpenters,  269  d.  at  $1 .80,  3  at  $2,  691  at  $2  .35  

Painters,  2  d.  at  $2,  69-5  at  $2.35,  -5  at  $3  

Men  on  plow  or  Hanger,  1  d.  at  $1 .90,  276-75  at  $2  

Labourers,  3,607-556  d.  at  $1.40,  5,310-2  at  $1.50;  sundry,  $64.101  


Total  carried  to  page  W  — 259. 


I.  C.  Ry.:  Wages:  Track:  Western  Division. 

Trackmaster's  Office  ($2,150) — 

Trackmaster,  A.  H.  Somers,  12  m.  at  $120;  clerk,  B.  H.  Gallagher,  2  m.  at  $55,  10  at  $60 
Section  No.  38  ($3,833.72)— 

Foreman,  E.  Pellerin,  311  d.  at  $2.10  

Trackmen:  at  $1.60  per  day,  $3,044.80,  sundry,  $135  82  

Section  No.  39  ($3,833.68)— 

Foreman,  M.  Power:  332-6  d.  at  $2.25;  walking  track,  7  d.  at  $1.70  

Trackmen:  at  $1.70  per  day,  $2,747.13,  at  $1.50,  $204.60  

Asst.  foreman,  $22,  sundry  $99.70  

Section  No.  40  '$13,990.61)— 

Foremen:  acting,  D.  McGce,  215.4  d.  at  $2.r0,  16  at  $3;  J.  Wade,  127-9  d.  at  $2.50;  track 
man,  $233.07,  ilangerman,  $3.96;  asst.  J.  Govang,  330-3  d.  at  $2;  sundry,  $21.40... . 

Trackmen:  at  $1.70  per  day,  $11,353.83;  at  $1.50,  $595.90  

Labour  with  teams,  $109.50;  painter,  $52;  sundry,  $54.10  

Section  No.  41  ($3,058.19)— 

Foreman,  J.  Seaman,  256  d.  at  $2.25;  acting  foreman.  $166.05  

Trackmen;  at  $1.70  per  day,  $1,651.55;  at  $1.60,  $414  40;  at  $1.50,  S235.65  

Teams,  $12.25;  hauling  ashes,  $2.30  

Section  No.  202  ($1,870.80) — 

Foreman,  J.  Corbett,  314  d.  at  $2.10  

Trackmen:  at  $1.60  per  day,  $1,046.  40,  at  $1.50.  $165  

Section  No.  203  ($1,955.50)— 

Foreman,  J.  McWilliams,  317  d.  at  $2.10  

Trackmen:  at  $1.60  per  day,  $1,088.80;  at  $1.50.  $201  

6<  i  tion  No.  204  ($2,484.03)— 

Foreman,  J.  Parker,  90  d.  at  $2.10,  14-5  at  $3.25  

Acting  foreman,  A.  Alward,  200-5  d.  at  $2.10;  trackman,  60  d.  at  $1.60  

Trackmen,  at  $1.60  per  day,  $1,497.60,  at  $1.50,  $233.25  

Section  No.  205  ($2,175.35)— 

Foreman,  J.  E.  Hiltz,  275  d.  at  $2.10;  acting  foreman,  39  d.  at  $2.10  

Trackmen,  at  $1.60  per  day,  $1,039.20;  labour  at  $1.50,  $468.75,  with  team,  $8  

Section  No.  206  ($2,615.63;— 

Foreman,  E.  R.  Lockhart:  275-5  d.  at  $2.10;  inspecting  ties,  4  d.  at  $3,  33  at  $3.10  

Acting  foremen:  H.  Jones,  27  d.  at  $2.10,  trackman,  $138.40;  C.  F.  Goddard,  $7.35  

Trackmen  at  $1.60  per  day,  $1,334  08;  labour  at  $1 .50,  $386.25   

Section  No.  207  ($1,924.84)— 

Foreman,  W.  Leake,  306-5  d.  at  $2.10;  acting  foreman,  Id.,  $2.10  

Trackmen:  at  $1.60  per  day,  $1,085-20,  at  $1.50,  $193.88   

Section  No.  208  ($1,959.20)— 

Foreman,  F.  W.  Morton,  319  d  at  $2.10  

Trackmen  at  $1.60  per  day,  $1,092.80;  labour  at  $1.50,  $196.50  

Section  No.  209  ($1, 876. 10) — 

Foreman,  J.  Leake,  315  d.  at  $2.10  

Trackmen  at  $1.60  per  day,  $1,037.60;  labour  at  $1.50,  $177  

Section  No.  210  ($2,436.24)— 

Foreman,  W.  Roland,  273  d.  at  $2.10  

Acting  foreman,  C.  F.  Goddard,  1  d.  at  $2.10,  42-3  at  $2.60  

Trackmen  at  $1.60  per  day,  $1,092.96;  labour  at  $1.50,  $657.90  

Section  No.  211  ($1,965.45)— 

Foreman,  F.  Gallagher,  274-5  d.  at  $2. 10  

Acting  foreman,  W.  Vaughan,  45  d.  at  $2.10,  trackman,  $157.20  

Trackmen  at  $1 . 60  per  day,  $922  80;  labour  at  $1.50,  $214.50  

Section  No.  212  ($1,940.80)— 

Foreman,  W.  Fleming,  310  d.  at  $2. 10;  acting  foreman  $12.60  

Trackmen  at  $1.60  per  dav,  $1,091.20;  labour  at  $1  50,  $186  

Section  No.  213  ($1.915.57) — 

Foreman  N.  Deneau,  314.25  d.  at  $2.10  

Trackmen  at  $1.60  per  day,  $1,058.40;  labour  at  $1 . 50,  $197.25  

Section  No.  214  ($1,951 .95) — 

Foreman  T.  Conway,  177  d.  at  $2.10  

Acfcing  foreman,  J.  Vaughan,  129  d.  at  $2.10,  trackman,  $52.80;  hauling  stones,  $3  

Trackmen:  at  $1.60  per  day,  $1,048.80,  at  $1.50,  $204.75  


Carried  forward. 
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I.  C.  Ry.:  Wages:  Track:  Western  Division— Concluded. 


Brought  forward. 


Section  No.  215  ($1,986.20)— 

Foreman,  J.  Ryan,  316  d.  at  $2.10;  lighting  lamps  at  $4  per  m.,  $48  

Trackmen:  at  $1.60  per  dav,  $1,073.60,  at  $1.50,  $201  

Section  No.  216  ($2,053)— 

Foreman,  W.  Neenan,  319  d.  at  $2.10  

Trackmen:  at  $1.60  per  dav,  $1,105.-60,  at  $1.50,  $277.50  

Section  No.  217  ($1,974.75)— 

Foreman,  G.  Gallagher:  305  d  at  $2.10;  lighting  lamps,  12  m.  at  $4  

Trackmen  at  $1.60  ner  dav,  $1,089.60;  labour  at  $1,50,  $183;  acting  foreman,  $13.65  

Section  No.  217i  ($4,492.14)— 

Foreman  C.  Marnev,  328-75  d.  at  $2.50,  back  pay,  1910-11,  823.80  

Trackmen:  at  $1.70  per  day,  $2,933.29,  at  $1.60,  $629  17  

Lighting  lamps  at  $4  per  m  n  ; 

Section  No.  218  ($6,771.83)—  . 

Foreman,  A.  Duncan:  323  d.  at  $2.50;  flangerman,  6  d.  at  S3  

Extra  foreman,  J.  Davis:  10  d.  at  $3;  flangerman,  7  d.  at  $2.20  

Trackmen:  at  $1.70  per  day,  $5,526.53,  at  $1  60,  $374.40  

Section  No.  219  ($7,401.55)— 

Foreman,  J.  McGillivray :  337  d.  at  $2.50;  flangerman,  14  d.  at  $3  

Acting  foreman:  M.  Corbett,  1-5  d.  at  $2.10.  trackman  $129  20.  flangerman  $26  40; 
J.  Rossiter,  8-75  d.  at  $2.10,  trackman  $48.45;  B.  Warren,  33-5  d.  at  $2.50,  trackman 
$90.95,  flangerman  $30.80  

Trackmen:  at  81.70  per  day,  $4, 665. 73,  at  $1 .60,  $1, 340  

Labour  with  horse,  26-75  d.  at  $3  

Section  No.  220  ($2,362.60)— 

Foreman,  W.  R.  Powell,  303-8  d.  at  $2.10;  acting  foreman  $12.60  

Trackmen:  at  $1.60  per  day,  $1,539.52,  at  $1.50,  $172.50  

Section  No.  221  ($3,678.18)— 

Foreman,  G.  Cooper:  128-25  d.  at  82  50;  flangerman,  4  d.  at  83  

Acting  foreman,  C.  Atkinson,  175-5  d.  at  $2.50,  walking  track,  $44.20  

Trackmen:  at  $1 .70  per  day,  $1,916.76,  at  $1.60,  $466  80,  at  $1.50,  $456.74  

Labour  with  team  $13  .50,  flangerman,  $8.80  

Extra  ($139,267.02)— 

Asst.  foreman  carpenter,  R.  C.  Blakeney,  327-6  d.  at  $2.60  

Foreman  mason,  A.  Bourgeois,  184  d.  at  $3.50  

Asst.  foreman  blacksmith,  F.  Carroll,  2431-1  h.  at  33£c,  810  at  35c  

Foreman,  J.  Chappel,  348-5  d.  at  $3  

Foreman  mason,  A.  J.  Connor,  142  d.  at  $4  

Foreman,  H.  Constable,  157 •  05  d.  at  $4  

Foreman,  G.  Cooper,  173-2  d.  at  $3.25,  extra  $70.08  

Foreman  carpenter,  A.  Crozier,  324i  d.  at  $3.10  

Foreman,  W.  H.  Dohertv.  143  d.  at  $3.10,  carpenter  $94  

Foreman,  P.  Gallagher.  313-25  d.  at  $3  25  

Foreman  blacksmith,  P.  Hopper,  2,255  h.  at  35c  

Foreman  carpenter,  N.  Johnson,  309  d.  at  $2.85  

Foreman,  O.  Lockhart,  317-5  d.  at  $3.25  

Foreman,  A.  Morrison,  215-85  d.  at  $4  

Foreman  carpenter,  D.  A.  Seaman,  337-3  d.  at  $3.35  

Engineer  on  steam  crane,  E.  Brown,  2,840  h.  at  25c  

Engineer,  H.  H.  Graves,  716§  h.  at  16c,  3,300  at  18c  

Engineer  on  pile  driver,  A.  Leger,  2,200  h.  at  30c  

Scale  repairer,  F.  McDougall,  2  m.  at-$55,  2  at  $57  50,  8  at  $60  

Payments  under  $500:  foremen,  $2,700  99,  engineers  $1,256.46,  inspectors  $939  

Trackmen,  labourers,  carpenters,  blacksmiths,  &c  

Total,  carried  to  page  W — 259  


I.  C.  Ry.:  Wages:  Track:  Eastern  Division. 

Trackmaster's  office  ($1,999  71)— 

Trackmaster,  C.  W.  Archibald,  12  m.  to  Mar.  31,  1912  at  $120  

Clerk,  E.  E.  Cribb,  2  m.  at  $45,  9.394  at  $50  

Section  No.  1  ($8,587.59)— 

General  foreman,  J.  Myers,  372-7  d.  at  $3  

Foreman,  T.  Shea.  378  d.  at  $2.50  

Trackmen  at  $1.70  per  day,  $3,512.71;  labourers  at  $1.50,  $2,197.20;  labourers  and 

teams  at  $2.60.  $814  .58  

Section  No.  1J  ($5,962.31)— 

Foreman,  J.  Rolfe:  240-3  d.  at  $2.50;  stock  taking,  19-8  d.  at  $2.50;  extra  foreman,  5  d. 

at  $3  

Acting  foreman:  P.  Drysdale,  104-9  d.at  $2.50,  asst.  foreman,  38-2  d.  at  $2,  flangerman 

6-2  d.  at  $3,  walking  track  $4.25;  C.  Moore,  18  d.  at  $2.50  

Trackmen  at  $1.70  per  day,  $3,909.66;  labourers  at  $1.50,  $969.90;  flangerman  $11... . 


$  cts. 
53,937  66 


711  60 
1,274  60 

669  90 
1,383  10 

688  50 
1,286  25 

845  68 
3,562  46 
84  00 

825  50 
45  40 
5,900  93 

884  50 


431  07 
6,005  73 
80  25 

650  58 
1,712  02 

332  63 
482  95 
2,840  30 
22  30 

851  76 
644  00 

1,097  92 

1,045  50 
568  00 
628  20 
632  98 

1,005  95 
537  30 

1,018  06 
789  25 
880  65 

1,031  89 
863  40 

1,129  96 
710  00 
708  64 
660  00 
705  00 

4,896  45 
118,862  11 


223,924  93 


1,440  00 
559  71 

1,118  10 
945  00 

6,524  49 


665  25 

406  50 
4,890  56 


Carried  forward 


16,549  61 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


I.C.  Ry.:  Wages:  Track:  Eastern  Division-Continued. 


Section  No.  1J  ($6,321.25)- 


Brought  forward. 


I&ekM^0'^^  ^K.^E«?Klli?1iM-b>°kpW,  1910-11.  ,9  34 

Foreman,  A.  Geizer,  321-3  d.  at  $2  10 

Secti^No^  labourersat$i:50;$581.55.masoni52;tearn$8 
Foreman.  R.  Eastwood,  Apr.-July,  Mar    119-1  d  nt  *•?  in  „T*rQ  «■>•> 
Acting  foreman  A.  Gray,  Aug.-Fe'b.,  185-5  d.  at$ 10      '  ?  3 

Trackmen  at  -SI  60  per  day,  $2, 106.56,  at  SI 

Section  No.  4  (S3, 106)— 

Foreman  J.  Roche.  313  d.  at  $2.10,  walking  track  $39  20 

Sectln  ^on|^,l276MP)-day'  S1'952'  *  S436  5°  ' 

Foreman.  W.  Lee.  312  d.  at  $2.10.  walking  track  80c 

Section  No.  7 


trackman  $14  56  

50,  $514  .50;  man  and  horse  $5. 


mason  at  $3,  $21. 


per  day,  $1,048.08;  labourers  at  $1.50,  $343  .95. 


($2,104.56) 

Foreman,  R.  Hall,  311-5  d.  at  $2.10;  acti-.g  foreman  $5  25 
Secl^T^^!***'  $1*°8216:  ar$f5502ri360.  with  horse  $3.7.::  \  [  \  \ 

Foreman,  J.  Richards,  316-8  d.  at  $2  10 

SectMo^ 

Section  No.  10  ($2,110  22)-  9i'V6S  M'  at  ?150-  $324.75;  man  and  team  $6  

Foreman,  M.  Cooper,  262  d.  at  $2.10;  acting  foreman  $107  73 
SecMt?  8fiS«£  ?1'079  04=  IabourIrSL50?^36?25;  with  team  ,8.:: : ! ! ! !  \  \ 

Foreman,  J-  Lyons,  304-5  d.  at  $2.10;  acting  foreman  $21 .  . 

sectiKomS  SfiffK     118-88,  at  S1-50-  8363'75:  team  *16-50';: 


Foreman.^Seott,  302-4  d.  at  $2.10,  extra  6-5  d.  at  $3;  acting  foreman,  10-5  d.  at 


$2.10, 


1.50,  8366.90,  at  $1.40,  $18.20;  team  $11.90 '. 


extra 

Trackmen  at  $1.60  per  d.  $1,088. 32,' at 
Section  No.  13  ($2, 214.23) — 

Foreman,  J.  Wynn,  312-8  d.  at  $2.10,  flagman  $9.92... 

Sectk,rnaNomei4  V.m  *•"*•»•  at  'h50>  S482  55:  «.« V."  • '  V.\       V.  V. 

Foreman.  J  Murdock,  326-2  d.  at  $2.50;  acting  foremen  $5.. . 

nc^V^£%Um7S-101  at  Um'  $14-40:  labourers  and trackmen 

Section  No.  14|  ($2,874.74)—   

Foreman,  T.  Chambers,  218-6  d.  at  $2.50,  7-8  at  $3-  actine  foreman  tin 

seC^^%^t^  ™  - d-  toU.  SfflS  :::::::::::::::: 

FOrfrema°  $foOWat,272'8d-at$2-50:^  ™  *  at  S3;  acting 

SeJonNo™  HS^f sVVff)-'  S3''341'^:  labourers  at  $1.50,  $781.95;  team  U7.80.  .7/. 

*^:iiSs^^sa walking  track- 33  d- at  ^ D-  M°-t,  19  d.  in 

^tWoml49li?on^  moAl  at  si;so;        -loading  coai  $47577 : 

Foreman,  W.  Wall,  321-8  d.  at  $2  10 
Sect.onN^'l^^1^^-'  *  ^  %'  **          ^74  ^  withteam  *™>-  " '  ' ' '  ■  ■ ' ' ' ' '■ '  '■ ' ' 

F°Taern:  utd^o  Jfr'-2fe  170  V* 8210'  «3-25;  acting,  C.  Langille,  Oct.- 

mar.,  140  o.  at  $2.10,  walking  track,  11  d.  at  $1.60.. . 

SecUon  ^lonsSfes)-'  'ab°UrerS  at  S274^ 

Foreman,  A.  McKenzie,  315-6  d.  at  $2.10 

Section  Nomi52a($? fe')-'  91 ' °9°  ^  lab°Urer9  *  $i:50'  $3. 7.77 ! 

Foreman,  J.  McKenzie,  313-8  d.  at  $2.10 
SecJorN^l^fs!1^)-'  $1'036  96;  s  at  $1:50; $450. 15;  sundry  I*.": 

F^S^J^f^td-at*2-10'e^  12  d-  »t  $3.  walking  track  18  d 


acting  foreman,  $125  79"'""  "~"  "  **"  vvallil"e  "ac*  w  a.  at  $1.60; 

Trackmen  at  $1.60  per  d.,  $1,042.72;  labourers  at'$1.50,  $394.50;  teams $67.25.7 .' 7"  " ' 


Carried  forward. 


W— 263 


$  cts. 
16,549  61 
799  29 
5,521  96 

674  73 

2,803  63 

283  11 
404  11 

2,626  06 

696  50 
2.409  50 

656  00 
1,371  14 

706  84 
1,392  03 

659  40 
1,445  16 

665  28 
1,450  65 

697  64 
1,369  31 

657  93 
1,452  29 

660  45 
1,499  13 


710  84 
1,485  32 

666  80 
1,547  43 

820  50 

5,381  01 

579  90 
2,294  84 


897  85 
4,141  10 


713  07 
1,260  84 

675  78 
1,335  26 


728  50 
1,316  72 

662  76 
1,544  92 

658  98 
1,496  11 


726  30 
1,504  47 


78,601  65 


W— 264 


AUDITOR  GENERAL'S  REPORT,  1911-11)14 

3  GEORGE  V.,  A.  19U 


I.  C.  By.:  Wages:  Track:  Eastern  Division— Concluded. 
Brought  forward  


Section  No.  1.54  ($2,427.14)— 

Foreman,  G.  Frasc-r,  312-2  d.  at  $2.10,  walking  track  $83.20;  acting  foreman  $2.10  

Trackmen  at  $1.60  per  d.,  $1,470.72;  labourers  at  $1.50,  $208.50;  team  $7  

Extra  ($52,520.87)— 

Foreman,  A.  Lindsay,  54-8  d.  at  $3,  228-9  at  $3.25  

Foreman  carpenter,  H.  A.  McElhinney,  296  d.  at  $2.85,  in  charge  of  Hanger,  14-6d.at  $3. 

Foreman  carpenter,  W.  A.  McKenzie,  321-1  d.  at  $3.10  

General  foreman,  A.  Ormiston,  273-9  d.  at  $3.25  

Carpenters,  masons,  painters,  &c  


Total,  carried  to  page  W— 259   133,549  66 


I.  C.  Ry.:  Wages:  Track:  Dartmouth  Branch. 

Section  No.  145  ($2,953.30)— 

Foreman,  R.  Stone,  303-3  d.  at  $2.25.  9  at  $3.25  

Acting  foreman,  J.  O'Hearn,  13-2  d.  at  $2.25  

Trackmen:  920-4  d.  at  $1.60,  492-9  at  $1.50  

Section  No.  146  ($3,006.82)— 

Foreman,  John  Short,  310-6  d.  at  $2.10  

Trackmen,  &c.:  585-8  d.  at  $1.50,  921-1  at  $1.60,  1  at  $2.10  

Total,  carried  to  page  W— 259  

I.  C.  By.:  Wages:  Track:  Central  Division. 

Trackmaster's  Office  ($2,030)— 

Trackmaster,  W.  J.  Lockhart,  12  m.  to  Mar.  31.  1912.  at  $120  

Clerks:  E.  C.  Belliveau,  Apr.-Oct.,  2  m.  at  $45,  5  at  $50;  E.  B.  Stiles,  Nov.  to  Mar.,  5  m. 

at  $50  

Section  No.  15  ($2,533.70)— 

Foreman,  J.  McLean,  319-4  d.  at  $2.10.  3  at  $3;  acting  foremen  $16.80  

Trackmen  at  $1.60  per  d.,  $1,555.76;  labourers  at  $1.50,  $262.50;  flangermen  $18.90  

Section  No.  16  <S2.070.01) — 

Foreman,  J.  C.  Filmore,  301  d.  at  $2.10,  taking  stock  15  d.  at  $2.10;  acting  foreman  $31.50. 

Trackmen  and  labourers  at  $1.60  per  d.,  $1,099.36,  at  $1.50,  $274.95;  horse  hire  60c  

Section  No.  17  ($1,995.43)— 

Foreman,  W.  Matthews,  314-25  d.  at  $2.10  

Trackmen  at  $1.60  per  d.,  $1,100;  labourers  at  $1.50,  $235.50  

Section  No.  18  ($2,474.25)— 

Foreman.  F.  George,  313-45  d.  at  $2.10;  acting  foreman  $12.60  

Trackmen  at  $1.60  per  d.,  $1,568.80;  labourers  at  $1.50,  $234.60  

Section  No.  19  ($2,016.24)— 

Foreman,  J.  J.  Campbell.  307-05  d.  at  $2.10;  acting  foreman  $21  

Trackmen:  at  $1.60  per  d..  $1,100.40,  at  $1.50,  $250.04  

Section  No.  20  ($2,006.34)— 

Foreman,  D.  Ferguson,  319-3  d.  at  $2.10  

Trackmen:  at  §1.60  per  d.,  $1,090.56,  at  $1.50,  $245.25  

Section  No.  21  ($2,006.63)— 

Foreman,  J.  H.  Webb,  323-75  d.  at  $2.10  

Trackmen:  at  $1.60  per  d..  $1,073.12,  at  $1.50,  $253.65  

Section  No.  22  ($1,996) — 

Foreman,  J.  H.  Wilson.  294-5  d.  at  §2.10;  acting  foreman  $48.30  

Trackmen:  at  $1.00  per  d..  $1,086.  at  $1.50,  $240.75:  with  horse  $2.50  

Section  No.  23  ($2,035.19)— 

Foreman,  E.  Godfrey,  310-4  d.  at  $2.10,  tending  tank,  4|  m.  at  $10;  acting  foreman  $14.70. 

Trackmen:  at  $1.60  per  d.,  $1,078.80,  at  $1.50,  $242.85;  with  horse  $2  

Section  No.  24  ($2,019.33)— 

Foreman,  W.  Colburn,  297.3  d.  at  $2.25;  acting  foreman  $33.75  

Trackmen:  at  $1.60  per  d.,  $1,079.36,  at  $1.50,  §235.50;  with  horse  $1.80  

Section  No.  25  ($1,992.54)— 

Foreman,  E.  Herrett,  52  d.  at  $2.35,  254  at  $2.10:  acting  foreman  $14.70  

Trackmen:  at  $1.70  per  d.,  $12.41.  at  $1.60.  $1,086.08,  at  $1.50,  $221.25;  with  horse,  $2.50. 
Section  No.  26  ($4,058.56)— 

Foreman,  R.  Adams,  269-9  d.  at  $2.50,  8  at  S3.  6  at  $3.25  s  

Trackmen:  at  $1.60  per  d.,  $3,239.44;  acting  foreman  $100.87  

Section  No.  27  ($1,919.90) — 

Foremen,  C.  W.  Palmer,  Apr.-July,  82  d.  at  $2.10;  F.  P.  Doyle,  July  to  Mar.,  217  d.  at 
$2.10;  acting  foreman  $25.20  

Trackmen:  at  $1.60  per  d.,  $1,056.80,  at  $1.50,  $210  

Carried  forward  
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RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— 265 


I.  C.  Ry.:  Wages:  Track:  Central  Division— Concluded. 

Brought  forward  

Section  No.  28  ($3,045.61)— 

Foreman,  H.  Canning,  323-25  d.  at  $2.25   .  .  . 

Trackmen:  at  $1.60  per  d.,  $2,016.80,  at  $1.50,  $297.75;  with  team  $3.75  

Section  No.  29  ($2,510.65)— 

Foremen:  W.  Middleton,  313  d.  at  $2.25;  extra,  J.  T.  Smith  $52.90  

Trackmen:  at  $1.60  per  d.,  $1,536,  at  $1.50,  $214.50;  with  team,  $3  

Section  No.  30  ($2,691.11)— 

Foreman,  T.  Jackson,  314  d.  at  $2.50,  tending  tank  $44.96.:  

Trackmen,  4c:  at  $1.70  per  d.,  $1,605.65,  at  $1.60,  $36.80,  at  $1.50,  $176.25;  sundry  $42.45. 
Section  No.  31  ($2,485.25)— 

Foreman,  W.  Cole,  315-5  d.  at  $2.10  

Trackmen:  at  $1.60  per  d.,  $1,599.20,  at  $1.50,  $223.50  

Section  No.  32  ($2,690  02)— 

Foreman,  J.  A.  Gillis,  278-5  d.  at  $2.25,  stocktaking  $57.37,  extra  foreman  $44.72,  tend- 
ing tank  $24,  acting  foreman  $101.24  

Trackmen:  at  $1.60  per  d.,  $1,600  32,  at  $1.50,  $229.50;  with  team,  $6.25  

Section  No.  33  ($2,484.32)— 

Foreman,  VV.  Cook,  311  d.  at  $2.10;  acting  foreman  $4.20  

Trackmen:  at  $1.60  per  d.,  $1,591.52,  at  $1.50,  $235.50  

Section  No.  34  ($2,625.92)— 

Foreman,  E.  Cole,  314-9  d.  at  $2.10;  acting  foreman  $10.50  

Trackmen:  at  $1.60  per  d.,  $1,545.28,  at  $1.50,  $404.25;  sundry  $4.60  

Section  No.  35  ($2,563.55)— 

Foreman,  D.  Bourgeois,  263-5  d.  at  $2.10:  acting  foreman  $117  60  

Trackmen:  at  $1.60  per  d.,  $1,613.60,  at  $1.50,  $273;  with  team  $6  

Section  No.  36  ($2,539.30)— 

Foreman,  J.  Elliott,  331  d.  at  $2.10;  tending  tank,  4  m.  at  $10  

Trackmen  and  labourers:  at  $1.60  per  d.,  $1,615.20,  at  $1.50,  $189  

Section  No.  37  ($2,414  44)— 

Foreman,  W.  Fitzsimmons,  311  d.  at  $2  10;  acting  foreman  $3.67  

Trackmen,  &c.:  at  $1.60  per  d.,  $1,522.40,  at  $1.50,  $229.50;  sundrv  $5.77  

Extra  ($22,493.67)— 

Foreman  carpenter,  M.  Bowser,  311  d.  at  $2.85  

Foreman,  W.  W.  Brownell,  315-5  d.  at  $3.25  

Foreman  carpenter,  G.  W.  Murray,  270-8  d.  at  $2.85,  expenses  $110,  inspecting  tics  $49.70, 

in  charge  of  Sanger,  $37.50  

Blacksmiths:  H.  C.  Carter.  309-5  d.  at  $2.40;  R.  Tarrio,  313-4  at  $2.30;  helper,  A. 

Gouchy,  308-7  d.  at  $1.70  

Carpenters,  painters,  labourers,  &c  

Total,  carried  to  page  \Y — 259  


I.  C.  Rj'.:  Wages:  Track:  Canada  Eastern  Division. 

Trackmaster's  office  ($2,031)— 

Trackmaster,  A.  Astle,  12  m.  to  Mar.  31,  1912,  at  $120  

Clerk,  G.  F.  Whittaker,  2  m.  at  $45,  10  at  $50  

Cleaning  

Section  No.  230  ($4,019.95)— 

Foreman,  Ben  Allen,  325-3  d.  at  $2.25  

Acting  foremen:  J.  Smith,  3  d.  at  $2.25;  W.  Tait,  1-4  d.  at  $2.10  

Flangermen:  at  $3,  $6.90,  at  $2.10,  $101.94,  at  $2,  $8.40  

Man  and  team,  3-16  d.  at  $3  

Trackmen:  at  $2.10  per  d.,  $2.52,  at  $1.60,  $1,722.28,  at  $1.50,  $1,426.70. 
Section  No.  231  ($2,216  48) — 

Foreman,  J.  Cameron,  315-7  d.  at  $2. 10  

Trackmen:  at  $1  60  per  d.,  $985.76,  at  $1.50,  $567.75  

Section  No.  232  ($2,361.08)— 

Foreman,  N.  Van  Home.  300  d.  at  $2.10  

Acting  foreman,  G.  H.  Allaby,  29-5  d.  at  $2.10  

Trackmen:  at  $1.60  per  d.,  $1,002.08,  at  $1.50,  $667.05  

Section  No.  233  ($2,061.35) — 

Foreman,  W.  Lebano,  294-2  d.  at  $2.10  

Acting  foreman,  P.  Stewart,  18  d.  at  $2.10  

Trackmen:  at  $1.60  per  d.,  $930.08,  at  $1.50,  $475.65  

Section  No.  234  ($2,171.05) — 

Foreman,  G.  D.  Murray,  302-2  d.  at  $2.10  

Acting  foreman,  J.  Bubar,  7  d.  at  $2.10  

Trackmen:  at  $1.60  per  d.,  $975.68,  at  $1.50,  $544.05  

Man  with  team  


Carried  forward. 
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I.  C.  Ry.:  Wages:  Track:  Canada  Eastern  Division— Concluded. 

Brought  forward  


Section  No.  235  ($2,322.60)— 

Foreman,  J.  B.  McFarlane,  300-6  d.  at  $2.10  

Acting  foreman,  H.  T.  Vye,  13-5  d.  at  $2. 10,  short  paid  in  Mar. 
Trackmen:  at  $1.60  per  d.,  $989.44,  at  $1.50.  $670.95  


1911,  $2.60. 


Section  No.  236  ($2,277.28)— 

Foreman,  N.  Astle,  309-2  d.  at  $2.10  

Acting  foreman,  E.  Astle,  4  d.  at  $2.10  

Trackmen:  at  $1.60  per  d..  $988.96,  at  $1.50,  $630.60. 


Section  No.  237  ($2,135.63)— 

Foreman,  W.  Hickey,  314-6  d.  at  $2.10  

Trackmen:  at  $1.60  per  d.,  $1,015.52,  at  $1.50,  $459.45 

Section  No.  238  ($2,363  .94)— 

Foreman,  A.  Weaver,  275- 1  d.  at  $2. 10  

Acting  foreman,  B.  Neagles,  46-5  d.  at  $2. 10  

Trackmen:  at  $1.60  per  d.,  $1,006.08,  at  $1.50,  $682.50. 


Section  No.  239  ($2,205.97)— 

Foreman,  W.  Parker,  314-9  d.  at  $2. 10  

Acting  foreman,  Chas,  Porter,  10  d.  at  $2  .10  

Trackmen:  at  $1.60  per  d.,  $990.08,  at  $1.50,  $528.60. 
Man  with  team  


Section  No.  240  ($2,303.81)— 

Foreman,  A.  Ballard,  334-8  d.  at  $2.10  

Acting  foreman,  7-5  d.  at  $2.10  

Trackmen:  at  $1.60  per  d.,  $1,042.88,  at  $1  50,  $542.10. 


Section  No.  241  ($2,317.16) — 

Foreman,  H.  Morehouse,  306-3  d.  at  $2.10  

Acting  foreman,  L.  Dumphv.  9  d.  at  $2.10  

Trackmen:  at  $1.60  per  d.,  $996.48,  at  $1.50,  $656.55  

Man  with  team  

Section  No.  242  ($2,306.73)— 

Foreman,  J.  Underhill,  143-4  d.  at  $2.10.  7-3  at  $3.25  

Acting  foremen:  W.  Underhill,  3  d.  at  $2.10;  J.  Walls,  170-7  d.  at  $2.10  

Trackmen:  at  $1.60  per  day,  $1,035.84,  at  $1.50.  $581.25  

Section  No.  243  (§2,411.27) — 

Foreman,  J.  B.  Curtis,  312-3  d.  at  $2.10  

Acting  foremen:  T.  A.  Vickers,  2  d.  at  $2.10;  J.  Walls,  1  d.  $2.10  

Trackmen:  at  $1.60  per  d.,  $991.04,  at  $1.50,  $758.10  

Section  No.  244  ($2,179.02)—  • 

Foreman,  J.  W.  Vye,  302-9  d.  at  $2.10  

Acting  foreman,  J.  Palmer,  1-5  d.  at  $2.10  

Trackmen:  at  $1.60  per  d.,  $972.48,  at  $1.50,  $567.30  

Section  No.  245  ($2,164.19)— 

Foreman,  J.  Ahearn,  299-2  d.  at  $2.10,  16  at  $3.25;  expenses,  25c  

Acting  foreman,  F.  Power,  17-2  d.  at  $2.10,  expenses  50c  

Trackmen:  at  $1 .60  per  d.,  $996,  at  $1.50,  $450;  expenses  $1  

Section  No.  246  ($2,133.44)— 

Foreman,  D.  Creamer,  313-3  d.  at  $2.10,  expenses  25c  

Acting  foreman,  W.  Whalen,  Id  

Trackmen:  at  $1.60  per  d.,  $1,003.36,  at  $150,  $469.05,  expenses  75c  

Section  No.  247  ($3,282.92)— 

Foreman,  Jas.  McLean,  1081  d.  at  $2.25,  126  at  $3.25,  inspecting  ties,  15  d.  at  $3.10,  25 
at  $3.25  

Acting  foreman:  N.  Kitchen,  4  d.  at  $2.25;  S.  Trevors,  177  d.  at  $2.25  

Trackmen:  at  $1.60  per  d.,  $1,477.92,  at  $1  50,  $590  40,  at  $1.25,  $26.88  

Section  No.  248  ($3,063  .57)— 

Foreman,  J.  Hawkes,  259-2  d.  at  $2.10  

Acting  foreman,  S.  Walsh,  66-8  d.  at  $2.10  

Trackmen:  at  $1.60  per  d.,  $1,413.92,  at  $1.50,  $962.55  

Man  with  horse  

Extra  (§13,981 .15) — 

Foreman  carpenter,  Eugene  Savage:  231-7  d.  at  $2.85;  in  charge  of  flangermen,  25d.at  $3; 

inspecting  ties,  3.1  d.  at  $3.10;  extra  foreman,  19-2  d.  at  $3.25  

Foreman  mason,  Chas.  Grass,  243-7  d.  at  $3  

Extra  foreman,  J.  Underhill,  176  d.  at  $3  .25  

Carpenters,  masons,  labourers,  &c  


Total,  carried  to  page  W — 259. 
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I.  C.  Ry.:  Wages:  Track:  North  No.  1  Division. 

Trackmaster's  Office  ($2,034.50)— 

Trackmaster,  T.  McPherson,  12  m.  at  $120  

Clerk,  F.  P.  Harriman,  2  m.  at  $45,  10  at  $50;  charwoman,  $4.50  

Section  No.  42  ($2,143.70)— 

Foreman,  M.  H.  Somers,  297  d  at  $2.10  

Acting  foieman,  10  d.  at  $2.10;  trackmen,  S96  d.  at  $1  50.  650  at  $1.60  

Section  No.  43  ($2, 135  55) — 

Acting  foreman,  G.  Lutes,  314-5  d.  at  $2.10  

Trackmen,  257  d.  at  $1.50,  676  at  $1.60;  teamster,  4  d.  at  $2  

I 

Section  No.  44  ($2,121)— 

Foreman,  C.  P.  Cormier,  309  d.  at  $2.10  

Acting  foreman,  2  d.  at  $2.10;  trackmen,  261-8  d.  at  $1.50,  672  at$1.60  

Section  No.  45  ($2,148.52)— 

Foreman,  J.  Cudmore,  312  d.  at  $2  10  

Acting  foreman,  2  d.  at  $2.10;  teamster,  4-75  d.  at  $3.50  

Trackmen,  251  d.  at  $1.50,  685  at  $1.60  

Section  No.  46  ($2,203.07)— 

Foreman,  P.  Gallant,  321-5  d.  at  $2  . 10,  7  at  $1 .60  

Extra  foreman,  9  d.  at  $2.60;  trackmen,  248-5  d.  at  $1.50,  700-35  at  $1  60  

Section  No.  47  ($2,078.53)— 

Foreman,  R.  Connors,  316-9  d.  at  $2.10  

Acting  foreman,  3  d.  at  $2.10;  trr.ckmen,  235  d.  at  $1.50,  658-9  at  $1.60  

Section  No.  48  ($2,210.40)— 

Foreman,  J.  Beattie,  49-5  d.  at  $2.10,  3  at  $3.25  

Acting  foreman,  F.  Wellwood,  255  d.  at  $2.10,  8-5  at  $1.60  

Trackmen,  284  d.  at  $1 .50.  701  at  $1 .60  

Section  No.  49  ($2,214.40)— 

Acting  foreman,  S.  Allanach,  311 -5  d.  at  $2. 10,  3  at  $1 .60  

Acting  foreman,  26  d.  at  $2  10;  trackmen,  263-5  d.  at  $1.50,  691  at  $1.60  

Section  No.  50  ($2,121.15)— 

Foreman,  E.  Boudreau,  210.5  d.  at  $2.10,  1  at  $3  25,  1  at  $1.60  

Acting  foreman,  100-5  d.  at  $2.10;  trackmen,  248  d.  at  $1.50,  682  at  $1.60  

Section  No.  51  ($2,697.80)— 

Foremen,  J.  Sullivan,  252  d.  at  $2. 10,  10  at  $3  

Acting  foreman,  59-5  d  at  $2.10;  trackmen,  279.5  d  at  $1 .50,  996-5  at  $1 .60  

Section  No.  52  ($2,050.84)— 

Foreman,  J.  Murphy,  263  d.  at  $2.10  

Acting  foreman,  45-75  d.  at  $2.10;  trackmen,  207-5  d.  at  $1.50,  682  at  $1.60  

Section  No.  53  ($2,498.74)— 

Foreman,  E.  Vye,  314-3  d.  at  $2.25  

Acting  foremen,  20-8  d.  at  $2.10,  9  at  $2.25,  12  at  $2.60,  1-9  at  $3  

Timekeeper,  45  d.  at  $2;  teamster,  1-5  d.  at  $3  , 

Trackmen,  36  d.  at  $1  40,  276-75  at  $1.50,  706-7  at  $1.60  

Section  No.  54  ($6,178.62)— 

Foreman,  W.  H.  McLean,  314-2  d.  at  $2  25,  6  at  $3  

Acting  foremen,  inspectors,  &c,  42-3  d.  at  $2,  36-8  at  $2.10,  13-5  at  $2.25,  6-5  at  $2.60, 
20-4  d.  at  $3,  41  at  $3.10  

Teamsters,  1  d.  at  $2.50,  4  at  $3;  trackmen,  1,210-55  d.  at  $1.50,  2,016-2  at  $1.60  

Section  No.  222  ($1,900-04)— 

Foreman,  E.  Kane,  314-25  d.  at  $2.10  

Teamster,  4-5  d.  at  S2.50;  trackmen,  167-25  d.  at  $1 .50,  611-25  at  $1 .60  

Section  No.  222J  ($1,953  45)— 

Foreman,  G.  O'Brien,  306  d.  at  $2.10  

Acting  foreman,  8  d.  at  S2.10;  teamster,  1  d.  at  $2.50  

Trackmen,  196-5  d  at  $1.50,  623  at  $1-60  

Section  222|  ($1,874.84)— 

Foreman,  J.  J.  McGrath,  284-4  d.  at  $2.10  

Acting  foreman,  32-2  d.  at  $2.10;  trackmen,  161  d.  at  $1.50,  605-3  at  $1.60  

Extra  ($41,223.17)— 

Beattie,  J.,  foreman,  8  d.  at  $2.10,  251-25  at  $3  25  

Gibson,  J.,  foreman  mason,  315-5  d.  at  $3.50  

Lamkey,  T.,  foreman  carpenter,  284-7  d.  at  $2.85,  on  Sanger,  28-7  d.  at  $3  

Miller,  S.,  foreman  carpenter,  293  d.  at  $2.85  

Surette,  I.,  foreman,  31  d.  at  $2.25,  29-25  at  $2.50,  118  at  $2.90,  164-5  at  $3  

Carpenters,  masons,  painters,  labourers,  &c  

Total,  carried  to  page  W— 259  
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I.  C.  Rj  .:  Wages:  Track:  North  No.  2  Division. 

Trackmaster's  Office  ($2,030)— 

Trackmaster,  G.  A.  Fawcett,  12  m.  at  $120  

Clerk,  M.  A.  Brown,  2  m.  at  $45,  10  at  $50  

Section  No.  55  ($2,869. 12)— 

Foreman,  J.  H.  Lindon,  302  d.  at  $2. 10,  18  at  $3  

Acting  foreman,  18  d.  at  $2.10;  men  on  Hanger,  73-7  d.  at  $3,  4  at  ?2. 10  

Trackmen,  679-7  d.  at  $1.60;  teamsters,  13  d.  at  $2.50,  2-5  at  $3  

Labourers,  281  d.  at  $1.40,  261-8  at  $1.50  

Section  No.  56  ($2,100  10)— 

Foreman,  A.  J.  Palmer,  317  d.  at  $2. 10,  -5  at  $1 .60  

Acting  foreman,  4  d.  at  $2.10;  labourers,  95  d.  at  $1.50  

Trackmen,  126-5  d.  at  $1.40,  691  at  $1.60  

Section  No.  57  (§2,117.15)— 

Foreman.  T.  O'Brien,  329-5  d.  at  $2.10,  14-5  at  $1.60  

Trackmen,  &c,  126  d.  at  $1.40,  112  at  $1.50,  661  at  $1.60  

Section  No.  58  (§2, 157  73) — 

Foreman,  D.  O'Brien,  313-3  d.  at  $2  10,  2  at  $1.60  

Acting  foreman,  18  d.  at  $2.10:  labourers,  91-8  d.  at  $1 .50  

Trackmen,  124-5  d.  at  $1 .40,  39-2  at  $1 .50,  680  at  $1 . 60  

Section  No.  59  ($2,408.57)— 

Foreman,  E.  Vienneau,  293-5  d.  at  $2.10,  6  at  $1.60  

Acting  foreman,  20-5  at  $2.10;  labourers,  55-7  d.  at  $1.50  

Trackmen,  94-3  d.  at  $1.40,  952-5  at  $1.60  

Section  No.  60  (§2,098.62)— 

Foreman,  J.  Calnan,  275-7  d.  at  $2.10  

Acting  foreman,  47-5  d.  at  $2.10;  labourers,  107.4  d.  at  $1.50  

Trackmen,  130  d.  at  $1.40,  673  at  $1.60  >  

Section  No.  61  (£-2,433.36)— 

Foreman,  E.  Daly,  232-3  d.  at  §2 . 10,  84  at  $3. 10,  13  at  §1 . 60  

Acting  foreman,  98  d.  at  $2.10;  teamster,  3-5  d.  at  $2.40  

Trackmen,  138-5  d.  at  $1 .40,  162-5  at  $1 . 50,  632-8  at  $1 .60  

Section  No.  62  ($3,738.96)— 

Foreman,  K.  Branch,  46  d.  at  $2.10,  21  at  $3.10,  12-5  at  $3.25  

Acting  foreman,  S.  Branch,  256-4  d.  at  $2.10,  7  at  $1.60  

Acting  foremen,  3  d.  at  $2.10;  labourers,  120- 1  d.  at  $1 .40,  420-6  at  $1.50  

Teamsters,  2  d.  at  $2.50,  7  at  $2.60;  trackmen,  145-6  d.  at  $1.40,  239-5  at  $1.50,  997*1  at 

$1.60  

Section  No.  63  ($2,249.85)— 

Foreman  J.  F.  Arseneault,  299-5  d.  at  $2.10,  13  at  $1.60  

Acting  foreman,  14-5  d.  at  $2.10;  teamster,  -8  d.  at  $2,  5  at  $2.40  

Trackmen,  &c.,  131  d.  at  $1.40,  193-5  at  $1.50,  676-5  at  $1  60  

Section  No.  64  ($2,223.48)— 

Foreman,  G.  Anderson,  217  d.  at  $2.10,  22-5  at  $3.25  

Acting  foreman,  101  d.  at  $2.10;  teamster,  10  d.  at  $2.50  

Labourers,  71-5  d.  at  $1.50;  horse,  11  d.  at  $1  

Trackmen,  130  d.  at  $1.40,  51  at  $1.50,  675-5  at  $1.60  M  

Section  No.  65  ($2,135.80)— 

Foreman,  J.  Chalmers,  313  d.  at  $2.10  

Labourers,  155  d.  at  $1 .50;  teamster,  6  d.  at  $2  

Trackmen,  52  at  $1 .40,  52  at  $1 .50,  677  at  $1 .60  

Section  No.  66  ($2,286.67)— 

Foreman,  M.  Culligan:  284-8  d.  at  $2.10,  2  at  $1.60,  with  team,  30-7  d.  at  $3  .30  

Trackmen,  &c,  135-5  d.  at  $1.40,  201-8  at  $1.50,  682-3  at  $1.60  

Section  No.  67  ($2,081.41)— 

Foreman,  J.  Callaghan,  302-1  d.  at  $2.10,  4  at  $1.60  

Acting  foreman,  11  d.  at  $2.35;  teamster,  1-5  d.  at  $2.50  

Trackmen,  &c,  99-9  d.  at  $1.40,  122  at  $1.50,  680-15  at  $1.60,  short  paid,  10c  

Section  No.  68  ($2,251.95)— 

Foreman,  T.  McCurdy,  304-5  d.  at  $2.10  

Acting  foreman,  10-3  d.  at  $2.10,  9-7  at  $3,  15-9  at  $3.25  

Trackmen,  &c,  130  d.  at  $1.40,  160-6  at  $1.50,  679-5  at  $1.60  

Section  No.  69  ($2,139.62)— 

Foreman,  M.  Shannon,  315-4  d.  at  $2.10,  2-4  at  $1.60  

Labourers,  129  d.  at  $1.40,  37  at  $1.50;  teamster,  4  d.  at  $2.40  

Trackmen,  95.4  d.  at  $1.50,  677-9  at  $1.60  


Section  No.  70  ($2,108.03)— 

Foreman,  J.  Henderson,  185  d.  at  $2.10  

Acting  foreman,  117  d.  at  $2.10;  teamster,  2  d.  at  $2.25,  -9  at  $2.50.. 
Labourers,  121  d.  at  $1.40;  trackmen,  132  d.  at  $1.50,  687-3  at  $1.60. 

Section  No.  71  ($2,196.71)— 

Foreman,  T.  McLean,  324  -6  d.  at  $2.10  

Men  on  wing  plow,  7-2  d.  at  $2.10;  teamster,  6  d.  at  $2.50  

Trackmen,  &c,  117  d.  at  $1.40,  143-9  at  $1.50,  690-8  at  $1.60  


Carried  forward. 
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I.  C.  Ry.:  Wages:  Track:  North  No.  2  Division— Concluded. 


Brought  forward  

Section  Xo.  72  ($5,155.69)— 

Foreman,  J.  Stout,  239-5  d.  at  $2.50,  83  at  $2.10,  1  at  $1.60  

Asst.  foreman,  Ac,  S.  Tumor,  1991  d.  at  $2.10,  43  at  $3,  6  at  $3.25,  30  3  at  $1.60. 

Acting  foreman,  24-6  d.  at  $2. 10;  men  on  wing  plow,  177-6  d.  at  $2  

Teamster,  12  d.  at  $2.50;  trackmen,  &c,  1,603-5  d.  at  $1.50,  577-4  at  $1.60. 
Section  No.  72*  ($622.87)— 

Foreman,  B.  Steeves,  9-8  d.  at  $2.50,  20  at  $3  

Acting  foreman,  26  d.  at  $2.50;  trackmen,  55- 1  d.  at  $1.70  

Labourers,  246-3  d.  at  $1.50;  team,  3-5  d.  at  $2.50,  horse,  1-5  d.  at  $1.  .. 
Section  No.  223  ($2,327.24)— 

Foreman,  R.  Reid,  314-5  d.  at  $2.10,  5  2  at  $3,  10-5  at  $1.60  

Acting  foreman,  4  d.  at  $2.10,  4  at  $2.60;  men  on  wing  plow,  14-8  d.  at  $2.10 

Trackmen,  &c.,  152-9  d.  at  $1.40,  250-7  at  $1 .50,  621-5  at  $1 .60  

Extra  ($56,784.67)— 

Belliveau,  C.  V.,  foreman  mason,  194  d.  at  $3.50  '  

Branch,  K..  foreman,  262  d.  at  $3.25  

Hamilton,  J.,  foreman,  350 -7/d.  at  $3.25  

Jonah,  H.  W.,  foreman  painter,  277  d.  at  $3.15  

Leblanc,  J.,  foreman  carpenter,  315-6  d.  at  $2.85  

Carpenters,  masons,  painters,  labourers,  &c  


Total,  carried  to  page  W — 259. 


I.  C.  Ry.:  Wages:  Track:  North  No.  3  Division. 

Trackmaster's  Office  ($2,030)— 

Trackmaster,  J.  Patterson,  12  m.  to  Mar.  31,  1912,  at  $120  

Clerk,  W.  F.  Yorston,  2  m.  at  $45,  10  at  $50  

Section  No.  73  ($7,306.09) — 

Foreman,  B.  Steeves,  139-5  d.  at  $2.50;  extra  foreman,  64  d.  at  $3  

Asst.  foreman,  A.  B.  Gorham:  47  d.  at  $2.10;  acting  foreman,  18  d.  at  $2.50;  flanger- 
man,  144-8  d.  at  $3   . 

Acting  and  assistant  foreman,  D.  Sullivan,  272-3  d.  at  $2.10,  walking  track  $8  

Acting  foremen:  H.  Gerrard,  6  d.  at  $2.10;  R.  McKenzie,  142-7  d.  at  $2.50,  walking 
track  $7. 65  

Trackmen:  at  $1.70  per  d.  $1,973.17,  at  $1.60,  $223.20,  at  $1.50,  $1,677.15,  at  $1  40 
$462.70  -  

Flangermen:  at  $3,  $97.80,  at  $2.20,  $105.82,  at  $2.10,  $392.97,  at  $2,  $192.60  

Man  and  team,  30  d.  at  $3.50  

Section  No.  74  ($2,474.68)— 

Foreman,  J.  Mann,  179-8  d.  at  $2.10;  acting  foreman,  $254.10,  extra,  $38.40  

Trackmen:  at  $1.60  per  day,  $1,040.48,  at  $1.50  per,  $341.25  

Labourers  and  watchmen  at  $1.40,  $331.52;  sundry,  $91.35  

Section  No.  75  ($3,069-80)— 

Foreman,  N.  Bulmer:  259-9  d.  at  $2.10;  tankman,  5  m.  at  $10;  extra  foreman,  7  d.  at  $3 

Trackmen,  at  $1.60  per  day,  $1,098.56,  at  $1.50,  $177.75;  acting  foreman,  $112.77.. 

Labourers  at  $1.50,  $663,  at  $1 .40,  $196.98;  watchmen,  $55.20;  teams  $136.50;  blasting 

rock,  $12.25  

Section  No.  76  ($2,631.89)— 

Foreman:  J.  McDonald,  27-5  d.  at  $2. 10,  extra  foreman,  56-5  d.  at  $3.25,  tankman,  2  m.  at 
$10;  J.  McNaughton,  acting,  290-3  d.  at  $2.10,  tankman,  3  m.  at  $10  

Trackmen:  at  $1.60  per  day,  $1,121.28,  at  $1.50,  $154.80,  at  $1.40,  $170.10  

Labour  at  $1.50,  $236.70;  with  team,  $48  

Section  No.  77  ($2,187.94) — 

Foreman,  W.  Keays,  310-95  d.  at  $2.10;  acting  foreman,  6  d.  at  $2.60  

Trackmen:  at  $1.60  per  day,  $1,078.64,  at  $1.50,  $321,  at  $1 .40,  $119.70  

Section  No.  78  ($2,364.23)— 

Foreman,  P.  Le  Brun,  334  d.  at  $2.10;  acting  foreman,  $2.10;  extra  foreman,  $41.25 

Trackmen:  at  $1.60  per  day,  $1,102.88,  at  $1,50,  $291.90,  at  $1.40,  $224.70  

Section  No.  79  ($2,430)— 

Foreman,  F.  Gendron,  329  d.  at  $2  .10,  walking  track,  $4  80  

Trackmen,  at  $1 .60  per  day,  $1,122.08,  at  $1 .50,  $351,  at  $1 .40,  $220.22;  labour  with  team 

$28.50;  acting  foremen,  $12.50   

Section  No.  80  ($2,847.43)— 

Foreman,  N.  Dassylvas,  320  d.  at  $2.10,  tending  tank,  $50,  walking  track,  $19.20  

Trackmen,  at  $1.60  per  day,  $1,084.48,  at  $1.50,  $783.45,  at  $1.40,  $98  

Labour,  $81.50,  with  team,  $39,  running  plow,  $19.80  

Section  No.  81  ($2,571.20..)— 

Foreman,  J.  Pinault,  320-7  d.  at  $2.10  

Trackmen:  at  $1.60  per  day,  $1,098.08,  at  $1.50,  $581.25,  at  $1.40,  $218.40  
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Track:  North  No.  3  Division— Concluded. 
Brought  forward  


Section  No.  82  ($2,587.10) — 

Foremen:  E.  Deschenes.  308-7  d.  at  $2.10;  A.  Poirier.  acting,  $132.75  

Trackmen:  at  $1 . 60  per  day,  $1 ,087 . 68,  at  $1  50,  $460 .20,  at  $1  40.  $186.20;  with  team  at  $3, 
$72 

Section  No.' 83 '('$2,700. 33)— 

Foremen:  J.  Laferte,  222.4  d.  at  $2.10;  G.  Gallant,  38  d.  at  $2.60,  53-5  at  $2.10,  walking 

track,  $20.80;  acting  foreman,  $8.40  

Trackmen:  at  $1.60  per  day,  $1,083.84,  at  $1.50,  $654.60,  at  $1.40,  $196;  with  team  at  S3, 

$58.50  

Section  No.  84  ($2,743.55)— 

Foreman,  W.  Fournier,  230.1  d.  at  $2.10,  tending  tank,  3  m.  at  $10  

Acting  foreman,  D.  Damour.  $103.45;  extra  foremen,  F.  Fournier,  $38.60;  D.  Gamache, 

$108.50   -.   

Trackmen:  at  $1.60  per  day,  $1,037.52,  at  $1.50,  $425.70,  at  $1.40,  $107.52  

Labourers,  $335.45,  masons.  $14,  team,  $9.60  

Section  No.  85  ($3,043  24)— 

Foreman,  G.  Gallant:  191  8  d.  at  $2.10;  inspecting  ties,  29  d.  at  $3.10  

Acting  foremen:  J.  C.  Gallant,  62.5  d.  at  $2. 10;  D.  Gamache,  73-5  d.  at  $2.10,  6at  $2.60 

Trackmen:  at  $1.60  per  day,  $988.64,  at  $1.50,  $899.40,  at  $1 .40.  $85  40  

Labourers  at  $1.40,  $199  .92,  with  team,  $76  

Section  No.  86  ($3,835.34)— 

Foreman,  X.  Dube,  338-95  d.  at  $2.10;  acting  foreman,  $4.20  

Trackmen:  at  $1.60  per  day,  $1,191.04,  at  $1.50,  $1,331.40.  at  $1.40,  $165.20  

Watchmen,  $210.40,  labourers.  $72.80.  with  team,  $148  50  

Section  No.  87  ($4,028  55)— 

Foreman,  G.  B.  Martin,  312  d.  at  $2.10,  walking  track,  $9.60;  acting  foreman,  $25  20.. . . 

Trackmen:  at  $1.60  per  day,  $1,168.80,  at  $1.50,  $1,003.75.  at  $1  40.  $111.30  

Watchmen  at  $1.50,  $426,  at  $1.40,  $170.80;  labourers  at  $1.40,  $213.40;  team  at  $3.50, 

$171.50  

Section  No.  88  ($2,976.33)— 

Foreman,  E.  Legace,  346  d.  at  $2.10,  walking  track,  12  d.  at  $1.60  

Trackmen:  at  $1.60  per  day,  $1,131.04,  at  $1.50.  $736  65  

Labourers,  at  $1.40,  $285  .74,  with  team  at  $3,  $75;  acting  foreman,  $2  .10  

Section  No.  89  ($2,873.67)— 

Foreman,  F.  Migneault,  294-4  d.  at  $2.10,  walking  track,  $8  


Trackmen:  at  $1.60,  per  day,  $1,166.72,  at  $1.50,  $662.25,  at  $1  40,  $13  20. 


Labourers  at  $1.40,  $234.36,  extra  foreman,  $134  .85,  watchman,  $25.20,  flangerman,  $5.85 
Section  No.  90  ($3,756.01)— 

Foreman,  T.  Pelletier:  317-9  d.  at  $2.10,  13  at  $2.60;  extra  foreman,  6  d.  at  S3,  5  at  $3.25 

Trackmen  at  $1.60  per  day,  $1,364.80,  at  $1.50,  $928.87;  flangerman,  $102.60  

Watchmen,  $323.25;  labourers,  $228.20,  acting  foreman,  $55.65,  team,  $17  

Extra  ($45,707.30)— 

Foreman  carpenter,  J.  Allen:  283-2  d.  at  $2.85;  inspecting  ties,  38  d.  at  $3.10  

Blacksmith,  H.  D.  Keith,  321-1  d.  at  $2.40;  helper,  M.  Pratt,  311-5  d.  at  $1.70  

Foreman,  J.  McDonald,  250-25  d.  at  $3.25  

Carpenters,  masons,  labourers,  etc  


Total,  carried  to  page  W — 259. 


I.  C.  Ry.:  Wages:  Track:  North  No.  1  Division. 

Trackmaster,  D.  Desjardins,  12  m.  at  $120  

Track  clerk,  J.  W.  Wilson.  2  m.  at  $45,  10  at  $50    

Cleaning  office,  S14;  sundry  labour,  $48.80  

Section  No.  m  ($7,869.72)— 

Foreman,  A.  Martin:  215-5  d.  at  $2  50,  7  at  $3,  14  at  $3.25  

Acting  foremen:  Z.  Dupont,  53-25  d.  at  $2.50;  F.  Lavoie,  4  d.  at  $2.50  R.  Lemieux,  96-5 
d.  at  $2.50,  70-25  at  $3  

Trackmen,  &c:  2,694.14  d.  at  $1.70.  742-5  at  $1.50,  662-75  at  $1  40,  13  at  $1,  115-75  h.  at 

30c  

Section  No.  91  ($2,111.65)— 

Foreman,  L.  Richard,  314.5  d.  at  $2  10  

Trackmen:  682  d.  at  $1.60,  106  at  $1  50,  135  at  $1.40;  teams,  4  d.  at  $3  

Section  No.  92  ($2,530.27).— 

Foreman,  A.  Desrosiers,  303  d.  at  $2.10  

Acting  foreman,  J.  B.  Parent,  18  d.  at  $2.10  

Trackmen,  &c:  704.5  d.  at  $1.60,  359.25  at  $1.50,  131-5  at  $1  40;  team,  2  d.  at  $3.. 
Section  No.  93  ($2,840.42)— 

Foreman,  J.  Blanchette,  319-5  d.  at  $2.10  

Acting  foreman,  E.  Rioux,  177  d.  at  $2.10  

Trackmen,  &c:  851-5  d.  at  $1.60,  156-25  at  $1.50,  135  at  $1.40;  team,  4  d.  at  $3  


Carried  forward. 


29,913 

26 

781 

02 

1,806 

08 

■7AT 

on 

39 

1,992 

94 

OlO 

21 

250 

55 

1  AOA 
1,0  Z\) 

•74 
1  1 

359 

05 

492 

68 

301 

20 

1,973 

44 

AO 

716 

00 

2,687 

64 

A  O  1 

4.1 1 

TA 

70 

753 

00 

2,288 

85 

986 

70 

745 

80 

1,867 

69 

a  i 

626 

24 

1,847 

17 

400 

26 

735 

64 

2,396 

27 

624 

10 

924 

92 

1,300 

19 

813 

32 

42,668 

87 

104,164  68 

1,440 

00 

590 

00 

62 

so 

605 

25 

595 

13 

6,669 

34 

660 

45 

1,451 

20 

636 

30 

37 

Ml 

1,856 

17 

670 

95 

371 

70 

1,797 

77 

17,444  86 

RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— 271 


I.  C.  Ry.:  Wa?es:  Track:  North  No.  4  Division—  Continued. 


Brought  forward . 


Section  No.  94  ($2,562.70)— 

Foreman,  A.  Lepage,  211  d.  at  $2.10  

Acting  foreman,  J.  Allard,  101  d.  at  $2. 10  

Trackmen,  &c:  686  d.  at  $1.60,  295  at  $1  50.  128-5  at  $1  40;  teams,  87  d.  at  $2,  4-5  at  $3. 
Section  No.  95  ($2,377.57)— 

Foreman,  L.  Blais,  326-2  d.  at  $2. 10  

Trackmen,  &c:  692.5  d.  at  $1.69  ,  264.5  at  $1.50,  130.5  at  $1.40;  team,  2  d.  at  $2  50 
Section  No.  96  ($3,886.60)  — 

Foreman,  T.  Robiehaud,  316  d.  at  $2.10  

Trackmen,  &c:  1,735  d.  at  $1.60,  158-5  it  $1.50.  145  at  $1.40;  team,  2.5  d.  at  $2  50 
Section  No.  97  ($2,982.35)— 

Foreman,  P.  Lepage,  306-75  d.  at  $2. 10,  9  at  $3  

Acting  foreman,  C.  Boucher,  24-5  d.  at  $2.10  

Trackmen:  1,050-25  d.  at  $1.60,  160- 75  at  $1.50,  163  at  $1.40;  teams,  52.5 d  .at  $2,  2  at  $2.50. 
Section  No.  98  ($2,122.45)— 

Foreman,  G.  Gagne,  315-5  d.  at  $2.10  

Trackmen,  &c:  682.5  d.  at  $1.60,  115  at  $1.50,  131  at  $1.40;  teams,  6  d.  at  $2   

Section  No.  99  ($2,608.26)— 

Foreman,  T.  Gagnon,  178-5  d.  at  $2.10  

Acting  foremen:  A.  Dumas,  13  d.  at  $2.10;  A.  Parent,  119  d.  at  $2.10  

Trackmen,  fte.:  734  d.  at  $1.60,  376-56  at  $1  50,  140  at  $1.40;  team,  7  d.  at  $3  

Section  No.  100  ($4,573.74).— 

Foremen:  A.  Dumas,  147-5  d.  at  $2.10;  T.  Morency,  131  d.  at  $2.10;  T.  Rioux,  303  d.  at 
$2.10  

Trackmen:  930  d.  at  $1.60,  839-75  at  $1.50,  422-5  at  $1.40;  teams,  3  d.  at  $2.50,  2  at  $3... 
Section  No.  101  ($3,065.74)— 

Foreman,  E.  Albert,  308-75  d.  at  $2. 10  

Acting  foreman,  S.  Michaud,  4  d.  at  $2.10  

Trackmen:  974  •  5  d .  at  $1 . 60,  451  5  at  $1 . 50,  112 •  5  at  $1 . 40;  teams,  3  d.  at  $2 . 50,  2 •  5  at  $3 
Section  No.  102  ($2,281.65)— 

Foreman,  N.  Levesque,  140-75  d.  at  $2.10,  44-5  at  $3.25  

Acting  foremen:  J.  E.  Cote,  175.5  d.  at  $2.10;  A.  Laforest,  4-5  d.  at  $2.10  

Trackmen:  663-75  d.  at  $1.60,  141-75  at  $1.50,  121-5  at  $1.40;  teams,  3  d.  at  $2,  4-25  at  $3 
Section  No.  103  ($2,477-55)— 

Foreman,  P.  Lafontaine,  316  d.  at  $2.10  

Trackmen:  675-5  d.  at  $1.60,  219-5  at  $1.50,  288-5  at  $1.40  

Section  No.  104  ($3,455.72)— 

Foreman,  E.  Corbin,  313-5  d.  at  $2.10  

Acting  foreman,  M.  Desjardins,  141  d.  at  $2.10  

Trackmen:  19  d.  at  $1.70,  981-81  at  $1.60,  451-25  at  $1.50,  158  at  $1.40  

Section  No.  104£  ($4,896.71)— 

Foreman,  A.  Marquis.  311-25  d.  at  $2.50  

Acting  foreman,  M.  Desjardins,  26  d.  at  $2.10,  8  at  $2.50  

Trackmen,  fte.:  34.75  d.  at  $2,  2-5  at  $1.90,  1,892-75  at  $1.70,  419.25  at  $1  50,  88  at  $1  40 
Section  No.  104*  ($5,974.01)— 

Foreman,  M.  Grant,  154-75  d.  at  $2.50,  42-75  at  $3  

Acting  foremen:  J.  \V.  Marmen,  135-5  d.  at  $2.50;  A.  Cote,  15  d.  at  $2.10,  51-25  at  $2.50 

Trackmen.  &c:  1,992-25  d.  at  $1.70,  6  at  $1 .90,  799-84  at  $1.50,  102-5  at  $1.40;  teams,  2  d 

at  $3,  106-5  at  $2  

Section  No.  105  ($2, 186. get- 
Foreman,  L.  Leclerc,  263. 15  d.  at  $2.10  

Acting  foremen:  A.  Cote,  26-75  d.  at  $2.10;  J.  Sirois,  10  d.  at  $2. 10."  

Trackmen:  682-8  d.  at  $1.60,  174  at  $1.50.  145.5  at  $1.40  

Section  No.  106  ($2,459.21)— 

Foreman,  E.  St.  Pierre,  306-5  d.  at  $2.10  ;  

Acting  foreman,  T.  Bouchard,  7  d.  at  $2.10  

Trackmen,  fte.:  656-75  d.  at  $1.60,  366-11  at  $1.50,  131  at  $1.40;  team,  7  d.  at  $2  50.  . 
Section  No.  107  ($2,184.65)— 

Foreman,  J.  Berube,  306-5  d.  at  $2.10  

Acting  foreman,  F.  Lajoie,  5-5  d.  at  $2.10  

Trackmen,  fte.:  675  d.  at  $1.60,  175-23  at  $1.50,  131-5  at  $1.40;  team,  1  d.  at  $2.50..  . 
Section  No.  108  ($2,207.62)— 

Foreman,  G.  Treve,  224-5  d.  at  $2.10  

Acting  foremen:  F.  Dumais,  5  d.  at  $2.10;  A.  Thibault,  73-5  d.  at  $2.10  

Trackmen :  678  ■  5  d .  at  $1 . 60, 194  •  25  at  $1 . 50, 131  •  5  at  $1 . 40 ;  teams,  2  d.  at  $2,  2  •  5  at  $2  50 
Section  No.  109  ($2,408.25)— 

Foreman,  A.  Rossignol,  313  d.  at  $2.10   | 

Trackmen:  679  d.  at  $1.60,  314-5  at  $1.50.  132  at  $1.40;  team,  4  d.  at  $2   ! 

Extra  ($58,822.10)— 

Foreman  carpenter,  Z.  Ouellett,  65  d.  at  $3.10,  250-5  at  $2  85   | 

Foreman,  D.  Marmen:  140-5  d.  at  $2.25,  80  at  $3,  168  at  $3.25  ' 

Foreman  mason,  A.  Rioux,  167  d.  at  $4  i 


657  30 
1,750  95 

915  44 
1,102  11 
668  00 


Carried  forward 


I     74,842  15 


W— 272 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Track:  North  No.  4  Division— Concluded. 
Brought  forward  


Extra — Concluded. 

Sundry  foremen,  each  under  $500  

Carpenters:  38-5  d.  at  $1.70.  221  at  $2,  1,984.7  at  $2.25.  310-5  at  $2.35  

Masons:  51  d.  at  $1.50,  3  at  $2,  62-5  at  $2.50,  61  at  $3,  13-25  at  $3.50  

Painters:  408  d.  at  $2,  11-5  at  $2.50  

Labourers:  7 1 1  •  5  d .  at  $1 ,  8,464 •  3  at  SI . 40,  19,425  at  $1 .50,  23  at  $1 .60, 109-9  at  I 

at  $2,  815  at  $2  .50,  13  at  $3  

Cleaning  office,  $10;  loading  sand,  224  cars  at  $2.50  


.90,  247-75 


Total,  carried  to  page  W — 259. 


I.  C.  Ry.:  Wages:  Track:  Norlh  No.  5  Division. 

Trackmaster's  Office  ($2,056.57)— 

Trackmaster,  P.  Lavery,  12  m.  at  S120  

Clerk,  J.  T.  V.  Harvey,  2  m.  at  $45,  9  051  at  $50  

Acting  clerk,  1  m.  at  $50;  charwoman,  6  m.  at  $4  

Section  No.  110  ($3,105.09)— 

Foreman,  P.  Emond,  314-5  d.  at  $2.25  

Acting  foreman,  1  d.  at  $2.25;  teamsters,  26-25  d.  at  $2,  5-5  at  $3.50. . . 

Trackmen,  657  d.  at  $1.60;  labourers,  256  d.  at  $1.40.  609-25  at  §1.50... 
Section  No.  110£  ($2,454.63)— 

Foreman,  F.  Levesque,  188-75  d.  at  $2.10,  4-5  at  S3,  14  at  $3.25  

Acting  foremen,  111  d.  at  $2.10;  trackmen,  650-5  d.  at  $1.60  

Labourers,  156.5  d.  at  $1 .40,  333-5  at  $1.50;  teamster,  3  d.  at  $2  

Section  No.  Ill  ($2,584.06)— 

Foreman,  J.  Berube,  314-75  d.  at  $2.10...  

Acting  foreman,  4  d.  at  $2.10;  teamsters,  6  d.  at  $3.50  

Trackmen,  &c:  140-25  d.  at  $1.40,  394-75  at  $1.50,  690-75  at  $1.60  

Section  No.  112  ($2,162.30)— 

Foreman,  A.  Dumas,  233-5  d.  at  $2.10  

Acting  foreman,  13  d.  at  $2.10,  50-75  at  $2.60  

Trackmen,  679  d.  at  $1.60;  labourers,  132  d.  at  $1.40,  161  at  SI. 50  

Section  No.  113  ($2,110.23)— 

Foreman,  A.  Morin,  314-75  d.  at  $2.10,  5  at  $1.60  

Trackmen,  675  d.  at  $1.60;  labourers,  130  d.  at  $1.40,  119-5  at  $1.50  

Section  No.  114  ($2,354.51)— 

Foreman,  A.  Lapointe,  315-25  d.  at  $2.10  

Trackmen,  682-5  d.  at  $1.60;  teamsters,  8-5  d.  at  S3.50  

Labourers,  161-25  d.  at  $1.40,  230  at  $1.50  

Section  No.  115  ($2,411.45)— 

Foreman,  L.  Lamarre,  315-95  d.  at  $2.10,  5  at  $1.60  

Trackmen,  685-75  d.  at  $1.60;  teamsters,  4  d.  at  S3.40  

Labourers,  304-75  d.  at  $1.40,  135  at  $1.50  

Section  No.  116  ($2,547.74)— 

Foreman,  R.  Coulombe,  144-5  d.  at  $2.10,  21  at  $3.25  

Acting  foreman,  N.  Vezina,  181  d.  at  $2.10,  17  at  $2.60.. .  %  

Teamsters,  3  d.  at  $2,  5  at  $3.50;  unloading  ashes,  23  cars  at  $1.25  

Trackmen,  &c,  11  d.  at  $1.25,  105  at  $1.40,  288-75  at  $1.50,  691  at  $1.60. 
Section  No.  117  ($3,307.09)— 

Foreman,  E.  Godreau,  330  d.  at  $2.10  

Acting  foreman,  39  d.  at  $2.10,  8  at  $3;  trackmen,  684-5  d.  at  $1.60  

Teamsters,  67-125  d.  at  $2;  handling  stone,  $3.13  

Labourers,  414  d.  at  $1.40,  464  at  $1.50  

Section  No.  118  ($2,291.86)— 

Foreman,  P.  Martineau,  326-9  d.  at  $2.10  

Trackmen,  696-8  d.  at  $1.60:  unloading  coal,  1  car  at  $4  

Labourers,  131-9  d.  at  S1.40,  201-25  at  $1.50  

Section  No.  119  ($2,279.58)— 

Foreman,  S.  Latulippe,  308  d.  at  $2.10  

Acting  foremen,  9  d.  at  S2.10:  trackmen,  674-5  d.  at  $1.60  

Labourers,  127  d.  at  $1.40.  237-25  at  $1.50:  horse,  1  d.  at  $1  

Section  No.  120  ($2,332.97)— 

Foreman,  F.  Lessard,  315-75  d.  at  $2.10,  5  at  $1.60  

Trackmen,  123  d.  at  S1.40,  271  at  $1.50,  677  at  $1.60  

Section  No.  121  ($2,592.66)— 

Foreman,  G.  Montreuil,  316  d.  at  $2.10  

Acting  foreman,  46-25  d.  at  $2.10;  labourers,  346-75  d.  at  $1.50  

Trackmen,  126-5  d.  at  $1.40,  708  at  $1.60;  teamster,  1  d.  at  $2  

Section  No.  12H  ($2,609.88)— 

Foreman,  J.  Lacroix,  137-75  d.  at  $2.10,  32-2  at  $3,  1  at  $1.60  

Acting  foremen,  131  -5  d.  at  $2.10  

Trackmen,  133  d.  at  $1.40,  384-05  at  $1.50,  740  at  $1.60  


$  cts. 

74,842  15 

4,034  30 
5,702  76 
468  13 
844  75 

44,516  61 
570  00 

130,978  70 


1.440  00 
542  57 

74  00 

707  61 
74  00 

2,323  48 

455  38 
1,273  90 
725  35 

660  98 
29  40 
1,893  68 

490  35 
159  25 
1,512  70 

668  98 

1.441  25 

662  02 
1.121  75 

570  74 

671  50 
1,110  80 
629  15 

371  70 

424  30 
52  25 
1,699  49 

693  01 
1.201  10 

137  38 
1,275  60 

686  48 
1,118  88 
486  50 

646  80 
1,098  10 
534  68 

871  07 
1,661  90 

663  60 
617  16 

1,311  90 

387  48 
276  15 
1,946  25 


Carried  forward. 


37,200  62 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 273 

SESSIONAL  PAPER  No.  1 


I.  C.  By.:  Wages:  Track:  North  No.  5  Division— Concluded. 

Brought  forward  

Section  No.  122  (,$2, 116.85) — 

Acting  foremen:  G.  Parent,  250-5  d.  at  $2.10,  5  at  $3;  A.  Provost,  39-75  d.  at  $2.10;  J.  D 
Therrien,  36  d.  at  $2.10,  15  at  $3,  3-5  at  $3.25;  O.  Couture,  1  d.  at  $2.10  

Teamsters,  7  d.  at  $3.50;  men  on  plow,  3  d.  at  $2  

Trackmen,  123  d.  at  $1.40,  108-5  at  $1.50,  620-5  at  $1.60  

Section  No.  123  ($4,614  67) — 

Foreman,  A.  McKibbon,  320-25  d.  at  $2.10  

Acting  foreman,  1  d.  at  $2.10;  trackmen,  1,010-75  d.  at  $1.60  

Labourers,  220  d.  at  $1.40,  1,343-2  at  $1.50  

Section  No.  124  ($5, 172.47) — 

Foreman,  J.  Corbin,  270  d.  at  $2.50,  7  at  $3,  11  at  $3.25  

Acting  foremen,  119-5  d.  at  $2.10,  54-5  at  $2.50  

Timekeeper,  48  d.  at  $2;  labourers,  357-5  d.  at  $1.50  

Trackmen,  2,012-5  d.  at  $1.70  

Section  No.  125  ($3,301.30)— 

Foreman,  J.  A.  Gagne,  296  d.  at  $2.25,  lighting  lamps,  11  m.  at  $6  

Acting  foreman,  6  d.  at  $2.10,  21-5  at  $2.75,  lighting  lamps,  1  m.  at  $6  

Trackmen,  &c,  736-25  d.  at  $1.50,  867  at  $1.60  

Section  No.  224  ($2,126.48)— 

Foreman,  J.  Guay,  261-75  d.  at  $2.10  

Acting  foreman,  32  d.  at  $2.10  

Trackmen,  129-75  d.  at  $1.40,  186-25  at  $1.50,  624  at  $1.60,  29-5  at  $1.70  

Section  No.  225  ($2,214.65)— 

Foreman,  J.  Couture,  313-5  d.  at  $2.10  

Acting  foreman,  10  d.  at  $2.10  

Trackmen,  &c,  127  d.  at  $1.40,  217  at  $1.50,  645  at  $1.60  

Section  No.  226  ($2, 145.91) — 

Foreman,  J.  A.  Therrien,  285-25  d.  at  $2.10  

Acting  foreman,  21-5  d.  at  $2.10;  scavenger,  $24;  teamster,  1  d.  at  $2  

Trackmen,  &c,  99-5  d.  at  $1.40,  163-75  at  $1.50,  681-75  at  $1.60  

Section  No.  226^  ($8,655.68)— 

Foreman,  M.  Morneau,  350-5  d.  at  $2.50  

Acting  foremen,  2  d.  at  $2.10,  2  at  $2.50,  20-5  at  $3.25  

Blacksmith,  J.  Girard,  311-75  d.  at  $2.40  

Timekeepers,  25-75  d.  at  $1.50,  44  at  $2  

Men  on  plow,  37-9  at  $2,  3-65  at  $2.20  

Trackmen,  &c,  2,189-55  d.  at  $1.50,  2,035-75  at  $1.70  

Extra  ($40,028.57)— 

Foreman  carpenter,  F.  Halle,  312-5  d.  at  $2.85,  expenses,  12  m.  at  $10  

Foreman,  J.  D.  Therrien,  8-5  d.  at  $2.10,  132-65  at  $3,  127-5  at  $3.25  

Foreman,  P.  Paradis,  223  d.  at  $3.25  

Foreman,  R.  Coulombe,  171  d.  at  $3.25  

Foremen,  35-5  d.  at  $2.10,  321-25  at  $3.25;  timekeepers,  262  d.  at  $2  

Carpenters,  180-75  d.  at  $2.25,  2,263-5  at  $2.35  

Engineers,  9-75  d.  at  $2.25,  117-6  at  $3.50  

Masons,  17  d.  at  $2.40,  104  at  $2.50,  17  at  $2.75,  85  at  $3,  3-5  at  $3.25,  98-5  at  $4  

Teamsters,  6  d.  at  $2,  277  at  $2.40,  1  at  $4.50,  1  at  $5  

Painters,  41  d.  at  $2.35,  2-25  at  $3;  craneman,  118-1  d.  at  $3  

Men  on  plow,  174-45  d.  at  $2;  watchman,  91-2  at  $1.50  

Fireman,  120-8  d.  at  $1.75;  sundrv,  $105.90  

Labourers,  203-4  d.  at  $1,  13,574  05  at  $1.50,  538-25  at  $1.70,  8  at  $1.75  

Extra  labour,  Levis  yard  

Total,  carried  to  page  W — 259    


I.  C.  By.:  Wages:  Track:  Sunny  Brae  Division. 

Foreman,  G.  Neal,  166  d.  at  $1.85  

Extra  foreman,  J.  Langille,  51-3  d.  at  $3.25  

Trackmen  and  labourers,  722- 1  d.  at  $1.50  

Total,  carried  to  page  W — 259  

I.  C.  Ry.:  Wages:  Track:  Oxford  and  New  Glasgow  Division. 

Trackmaster's  Office  ($2,030)— 

Trackmastcr,  A.  P.  Giles,  12  m.  to  Mar.  31,  1912  

Clerks:  J.  A.  McEachern,  4  m.  Dec  .-Mar.,  at  $50;  acting,  L.  Giles,  Apr  .-Nov.,  2  m.  at 
$45,  6  at  $50  

Carried  forward  

1— 18w 


$  cts. 
37,200  62 


758  60 
30  50 
1,327  75 

672  54 
1,619  30 

2,322  83 

731  75 
387  20 
632  25 

3,421  27 

732  00 
77  73 

2,491  57 

549  68 
67  20 
1,509  60 

658  35 
21  CO 
1,535  30 

599  03 
71  15 
1,475  73 

876  26 
75  82 
748  20 
126  62 
83  83 
6,744  95 

1,010  63 
830  18 
724  75 
555  74 

1,642  61 

5,725  90 
433  53 

1,007  94 
686  30 
457  40 
485  70 
317  30 
21,493  32 

4,657  27 


107,577  20 


307  10 
166  72 
1,083  15 


1,556  97 


1,4-10  00 
590  00 


2,030  00 


i 


W— 274 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Track:  Oiford  and  New  Glasgow  Division— Concluded. 

Brought  forward  


Section  No.  187  ($2,370.16) — 

Foreman,  J.  R.  Chapman.  309  d.  at  $2.25;  acting  foreman  $10.42  

Trackmen  at  $1.00  per  d.,  $1,057.76;  labourers  at  $1.50.  $577.50;  team  $11.24;  flangerman 

4  d.  at  $3  

Section  No.  188  ($2, 105. SSI- 
Foreman.  G.  H.  Thompson,  314-5  d.  at  $2.10  

Trackmen  at  S1.60  per  d..  $1,089.60:  labourers  at  $1.50.  $355.50  

Section  No.  189  ($2,098.60)— 

Foreman.  J.  McMillan.  300  d.  at  $2.10,  extra  $1.60  

Trackmen:  at  $1.60  per  d.,  $1,033.60,  at  $1.50,  $395.40  

Acting  foreman  $31.50,  teams  $0.50  

Section  No.  190  ($2,652.70)— 

Foreman,  L.  Betts.  313  d.  at  $2.10;  acting  foreman  $6.30  

Trackmen:  at  $1.60  per  d.,  $1,081.60,  at  $1.50.  $907.50  

Section  No.  191  ($2,100.80)— 

Foreman,  H.  Spinnev:  313  d.  at  $2.10;  walking  track,  19  d.  at  $1.60  

Trackmen:  at  $1.60  per  d..  $1,057.60.  at  $1.50.  $355.50  

Section  No.  192  ($2,100.70)— 

Foremen:  W.  Seaman,  150  d.  at  $2.10,  walking  track  $14.40;  J.  Cameron,  46  d.  at  $2.60; 

acting.  G.  Sarson,  78  d.  at  $2.60,  R.  Joyce,  $6.30  

Trackmen:  at  S1.60  per  d.,  $1,085.60.  at  $1.50,  $357  

Section  No.  193  (S2. 151 .72) — 

Foremen:  J.  Langille.  181-8  d.  at  $2.10;  acting,  G.  Sarson,  134-4  d.  at  $2.10,  9-3  at  $2.60  , 

trackman,  97  d.  at  $1.60;  acting,  J.  Cameron,  $12.50  

Trackman:  at  $1.60  per  d.,  $916.32,  at  $1.50.  $379.50  

Section  No.  194  ($2,077.20)— 

Foreman,  W.  Proudlock,  301  d.  at  $2.10;  acting  foreman.  $25.20  

Trackmen:  at  $1.60  per  d.,  $1,070.40,  at  $1.50,  $349.50  

Section  No.  195  ($2,059.70)— 

Foreman,  F.  Clarke.  307  d.  at  $2.10;  acting  foreman  $10.50  

Trackmen  at  $1.60  per  d.,  $1,080,  at  $1.50.  $319.50;  labour  with  horse  $5  

Section  No.  196  ($2,172.86)— 

Foreman,  J.  W.  Matheson:  267  d.  at  $2.10,  27  at  $2.60;  walking  track  $9.60  

Foreman,  R.  Smith,  21  d.  at  $2.60,  4  at  $3.25  

Trackmen:  at  $1.60  per  d.,  $1,061.76.  at  $1.50,  $403  

Section  No.  197  ($2, 117.25) — 

Foreman,  J.  W.  Redmond,  312  d.  at  $2.10;  acting  foreman,  $2.10 

Trackmen:  at  $1.60  per  d.,  $1, 104,  at  $1.50,  $355.95. .  .■  

Section  198  ($2,725.13) 


Foreman,  J.  J.  McCabe,  310-2  d.  at  $2.25;  acting  foreman,  $81.60. 


$1,560.03.  at  $1.50,  $361.35;  teams  $24.15. 


315-7  d.  at  $2.10.  walking  track  $31.04. 
$1,020.32,  at  $1.50,  $311.40  


5.75;  extra.  R.  Smith,  6-2  d.  at  $2.50,  12  at 


Trackmen,  at  $1.60  per  d. 
Section  No.  199  ($2,025.73)— 
Foreman,  J.  J.  McDonald, 
Trackmen:  at  $1.60  per  d.. 
Section  No.  200  ($4,038.64)— 

Foremen:  G.  Noiles.  303.7  d.  at  $2.50:  acting  ! 

$3.  35  at  $3.25  

Trackmen:  at  $1.70  per  d.,  $2,644.69,  at  $1.50.  $410.70;  with  horse  at  $2.50,  $50. . . 
Section  No.  201  ($2,083.29)— 

Foremen:  H.  H.  Sartoris,  312-3  d.  at  $2.10;  acting  $2.10;  extra,  R.  Smith,  1  d. 

24  at  $3.25,  walking  track  64c  

Trackmen  at  $1.60  per  d.,  $1,001.12;  labourers  at  $1.50.  $343.50  

Extra  ($12,837.77)— 

Foreman,  J.  T.  Arbuckle:  248  d.  at  $3;  foreman  carpenter,  65  d.  at  $2.85  

Foreman  carpenter,  R.  Brown,  192-5  d.  at  $2.85,  sundry  $239.12  

Foreman  mason,  J.  Murray,  182  d.  at  $4  

Foreman,  J.  A.  McEachern:  175  d.  at  $3;  trackman  $14.40  

Foreman,  R.  Smith,  187  d.  at  $3.25  

Labourers,  carpenters,  masons,  watchmen.  &c  


$2.10, 


Total,  carried  to  page  W — 259  

I.  C.  Ry.:  Wages:  Track:  Eastern  Extension  Division. 

Trackmaster's  office  ($2,575.60)— 

Trackmaster,  A.  B.  Gray,  12  m.  to  Mar.  31,  1912,  at  $120  

Clerk,  G.  M.  Kerr,  to  Mar.  31,  1912,  2  m.  at  $45,  10  m.  at  $50  

Labourers,  308  d.  at  $1.60;  timekeeper,  26-4  d.  at  $2  

Section  No.  155  ($4,449.64)— 

Foreman,  Robt.  Stewart:  Apr.-Mar.,  302-4  d.  at  $2.50,  6  d.  at  $1.70;  carter,4-5d. 
4  d.  at  $3  

Acting  foreman,  Henry  Mattie,  46-4  d.  at  $2.50  


at  $4, 


Carried  forward. 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— : 


I.  C.  Ry.:  Wages:  Track:  Eastern  Extension  Division— Continued. 


Brought  forward. 


Section  15.5 — Concluded. 

Trackmen:  1,763-3  d.  at  $1.70,  234  3  d.  at  $1.60;  labourers,  28-1  d.  at  $1.50;  with  team, 
4-6  d.  at  $4,  9  d.  at  52  

Ashman,  27  d.  at  $1.70;  hauling  and  unloading  coal,  128  loads  at  25c  

Section  No.  156  ($3,296.51)— 

Foreman,  .las.  Morrison,  Apr.-June,  Dec. -Mar.,  16  d.  at  $3  25,  45  -3  d.  at  $3,  123  05  d.  at' 
$2.50  

Acting  foremen:  A.  Levangie,  July,  Oct.-Dec,  42-4  d.  at  $2.50,  10  d.  at  $2.10;  H.  Mattie, 
Aug.,  Sept.,  Nov.,  80-5  d.  at  $2.50  1 

Trackmen,  1,340-9  d.  at  $1.70,  45-5  d.  at  $1  60,  1-8  d.  at  $1.50;  with  teams,  7  d.  at  $5; 
3-3  d.  at  $4;  cleaning  snow,  46  h.  at  50c  

Timekeeper,  20  d.  at  $2;  caretaker,  Apr.,  $6  50  

Section  No.  157  (S2.26S.42)— 

Foreman,  R.  Smith,  Apr.-May,  Dec-Mar.,  6  d.  at  $3,  154  5  d.  at  $2  10  

Acting  foreman,  D.  A.  McKinnon.  June- Dec,  159-5  d.  at  $2.10  

Trackmen:  728-2  d.  at  $1.60,  276  d.  at  $1.50;  with  teams,  1-0  d.  at  $4,  1  d.  at  $3,  1  d 

at  $2.50  

Section  No.  158  ($2,453.32)— 

Foreman,  A.  McVicar,  Apr.-Mar.,  314-7  d.  at  $2.10  

Trackmen:  656  d.  at  $1.60,  493-9  d.  at  $1 .50;  team,  \  d.  at  $4  

Section  No.  159  ($2,402.20)— 

Foreman,  W.  H.  McDonald,  Apr.-Mar..  319-3  d.  at  $2.10  

Trackmen:  680-7  d.  at  $1.60,  390-1  d.  at  $1.50.  41  d.  at  $1.40  

Section  No.  160  ($2,192.94)— 

Foremen:  L.  Napier.  Apr.-June,  Sept. -Mar.,  257.2  d.  at  $2.10;  J.  H.  McLeod,  87  d.  at 
$2.10    

Trackmen:  701 -7  d.  at  $1 .60,  225-6  d.  at  $1  50;  team,  3  d.  at  $3  

Section  No.  161  ($2,369.93)— 

Foreman,  L.  Grant,  Apr.-Mar..  306-5  d.  at  $2.10  

Acting  foreman,  J.  D.  MacGregor,  June,  9  d.  at  $2.10  

Trackmen:  683-8  d.  at  $1.60,  365  d.  at  $1.50,  27  d.  at  $1.40;  team,  7  d.  at  $4  

Section  No.  162  ($2,667.22)— 

Foreman,  D.  W.  Chisholm,  Apr.-Mar.,  301  -5  d.  at  $2 . 10  .'  

Acting  foreman,  Colin  McDonald,  Apr.-June,  Sept.,  Mar.,  15-5  d.  at  $2.  10  

Trackmen,  682-7  d.  at  $1.60,  336-8  d.  at  $1.50;  teams,  46-95  d.  at  $6,  \  d.  at  $4,  40  1  d. 

at  $3  

Section  No.  163  ($2,924.39)— 

Foreman,  Jas.  Hay,  Apr.-Mar.,  309-4  d.  at  $2  10  

Acting  foremen:  Newell  Chisholm,  May,  3  d.  at  $2.10;  D.  F.  McGillivray,  Oct.,  5  d. 
at  $2. 10  

Trackmen:  697.9  d.  at  $1.60,  321-9  d.  at  $1  50,  32-2  d.  at  $1.40;  flagman,  68-2  d.  at 

$1  40;  tankman,  366  d.  at  $1.30;  team,  12  d.  at  $3.50  

Section  No.  164  ($2,165.98)— 

Foreman,  R.  McFarlane,  Apr.-Mar.,  316-5  d.  at  $2.10  

Trackmen,  683-85  d.  at  $1.60,  242-45  d.  at  $1  50,  31  d.  at  $1  40  

Section  No.  165  ($2,270.94)— 

Foreman.  Win.  Landrv,  Apr.-Mar.,  317-45  d.  at  $2.10  

Trackmen:  686-25  d.  at  $1.60,  324-2  d.  at  $1.50;  team,  2  d.  at  $4,  4  d.  at  $3  

Section  No.  166  ($2,343,19) — 

Foreman,  Alex.  McLeod,  Apr.-Mar..  311 .35  d.  at  $2. 10  

Acting  foremen:  J.  Melanson,  7  d.  at  $2.10;  J.  McDonnell,  32  d.  at  $2.10  

Trackmen:  644-85  d.  at  $1  60,  364-2  d.  at  $1.50,  21  d.  at  $1.40  

Section  No.  167  ($2,285.27)— 

Foremen,  John  N.  Mattie,  Apr. -May,  July-Sept.,  Nov.-Mar.,  215-6  d.  at  $2.10;  John 
Gerroir,  June-Julv.  Sept.-Nov.,  112  d.  at  $2  10  

Trackmen:  698-6  d.  at  $1.60.  206-5  d.  at  $1  50,  102  d.  at  $1.40;  team,  9  d.  at  $3  

Section  No.  168  ($2,478.50)— 

Foreman,  J.  A.  Stewart,  Apr.-May,  312-6  d.  at  $2.10  

Trackmen:  664-7  d.  at  $1.60,  102  d.  at  $1  50,  324-3  d.  at  $1.40;  team,  50-5  d.  at  $3  

Section  No.  169  ($2,091  17) — 

Foreman,  Jas.  McMillan,  Apr.-July.  Dec-Mar.,  202-7  d.  at  $2.10,  7-9  d.  at  $3  

Acting  foreman,  Ronald  McMillan.  Aug. -Dec,  105  d.  at  $2.10  

Trackmen:  677  d.  at  $1.60,  58-8  d.  at  $1.50.  178.5  d.  at  $1.40  

Section  No.  169J  ($4,752.80)— 

Foreman,  Neil  Stewart,  Apr.-July,  Dec-Mar.,  215-8  d.  at  $2  50,  8  d.  at  $3  

Acting  foreman,  Osbourne  McDonald,  110  8  d.  at  $2.50  

Trackmen:  1,666-5  d.  at  $1 .70,  9  d.  at  $1 .60,  594  - 1  d.  at  $1  50,  85-5  d.  at  $1 .40;  carpenter, 
27  d.  at  $2  


Section  No.  170  ($1,587.36) — 

Foreman,  Arthur  Aikens,  Apr.-Mar.,  303  d.  at  $2.10. 
Trackmen:  516-6  d.  at  $1.60,  19  d.  at  $1.50  


Carried  forward . 
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3  GEORGE  V.,  A.  1913 


I.  C.  Ry.:  Wages:  Track:  Eastern  Extension  Division— Concluded. 

Brought  forward  

Section  No.  170|  ($2,173.30)— 

Foreman,  David  Christison,  Apr. -Mar.,  30G  d.  at  $2.10  

Acting  foreman,  Milton  McPherson.  6  d.  at  $2.10  

Trackmen:  931  d.  at  $1.60,  19  d.  at  $1.50  

Extra — 

Foremen  carpenters:  John  McDougall,  89  d.  at  $2.85;  J.  \V.  Mclnncs,  310.1  d.  at  $2.S5. 
Foremen  of  labourers:  Alex.  Dewar,  70  d.  at  $2.10;  Adam  Mahonev.  18-4  d.  at  $3.15; 

Henry  Mattie,  26  d.  at  $2.50;  Jas.  Morrison,  1331  d.  at  $3;  D.  McDonald,  14-5  d. 

at  $2*50,  303-5  d.  at  $3.25;  John  McDonald,  93-6  d.  at  $3.50;  Jas.  McMillan,  3  d.  at 

$2.10,  102-5  d.  at  $3;  L.  Napier,  53  d.  at  $2. 10;  J.  A.  Russell,  26  d.  at  $2.50;  Richard 

Smith,  4  d.  at  $2.10,  78  d.  at  $3,  75  d.  at  $3.25;  Neil  Stewart,  7  d.  at  $2.50,  99-5  d. 

at  $3;  Stephen  Benoit,  48  d.  at  $3.15  

Foremen  of  masons:  H.  Constable,  145-55  d.  at  $4;  John  Shannon,  48  d.  at  $4  

Concrete  mixer,  Gordon  Seaman,  138-3  d.  at  $3;  craneman,  Jas.  McLean,  32-9  d.  at  $3. 

Engineers:  Ernest  Brown,  39-8  d.  at  $2.50;  N.  H.  McDonald,  33-3  d.  at  $3.50  

Fireman,  C.  E.  Tupper,  37-2  d.  at  $2;  leveller,  J.  A.  Russell,  Oct  ,  Jan.,  2  m.  at  $75  

Inspectors  at  $3:  R.  S.  Faulker,  79  d.;  John  Fraser,  95  d.;  S.  W.  Hagerty,  153  d  

Stock-taker,  H.  Gray,  27.5  d.  at  $2;  timekeeper,  H.  Gray,  137-6  d.  at  $2  

Carpenters,  19-5  d.  at  S2.50,  542-25  d.  at  $2.35,  277-4  d.  at  $2.25,  309  d.  at  $2,  17  d.  at 

$1.85,  142  d.  at  $1.75  

Labourers:  13  d.  at  $2.  803-25  d.  at  $1.70,  209  15  d.  at  $1.65,  349-85  d.  at  $1.60,  3  d.  at 

$1.55,  7,277  d.  at  $1.50,  .540-35  d.  at  $1.40,  5-5  d.  at  $1  

Masons  and  bricklayers,  8-5  d.  at  $3.50,  71-05  d.  at  $3,  70  d.  at  $2.50,  4  d.  at  $2.25  

Painters,  200  d.  at  $2.25,  78  at  $1.75;  watchman,  98-8  d.  at  $1.50  

Teams,  6  d.  at  $6,  1  d.  at  $4,  -5  d.  at  $3.50,48-1  d.  at  S3;  horse  and  cart,  18  d.  at  $1.10. . 

Total,  carried  to  page  W— 259  


I.  C.  Ry.:  Wages:  Track:  Sydney  and  Pt.  Tupper. 

Traekmasters  office  ($1,998.93)— 

Trackmasters  at  $120:  S.  Fraser,  Apr  .-May  6;  W.  P.  Mills,  May  7  -Mar  

•  ierks:  S.  Muggah,  -266  m.  at  $45;  F.  L.  McKay,  9  m.  at  $50;  F.  O'Neil,  -733  m.at  $45 

Carpenter,  6  d.  at  $2.85;  unloading  coal,  $44.57;  hauling  ashes,  $2.25  

Section  No.  171  (83,019.41) — 

Foreman,  M.  Campbell,  325-5  d.  at  $2.50  

Acting  foreman,  4-6  d.  at  $2.10;  trackmen,  982-1  d.  at  $1.70,  128-8  at  $1.60,  9-2  at  $1.50; 

labourers,  202-7  d.  at  $1.50,  1  at  $2.50  

Section  No.  171|  ($2,116. 16) — 

Foreman,  James  Langlev,  315-3  d.  at  $2.10  

Trackmen,  638-3  d.  at  $1  60,  158  at  $1.50;  labourers.  130-5  d.  at  $1.50  

Section  No.  172  ($2,124  39)— 

Foreman,  J.  A.  McDonald,  315-3  d.  at  $2.10  

Trackmen,  636  d.  at  $1.60,  119-8  at  $1.50,  159-2  at  $1.40;  labourers,  27-2  d.  at  $1.40, 

2  at  $2  

Section  No.  173  ($2,261.98)— 

Foreman,  J.  C.  McQuarrie,  322-4  d.  at  $2.10  

Trackmen,  634-4  d.  at  $1.60,  92-5  at  $1.40,  70  at  $1.50;  labourers,  149-4  d.  at  $1.50,  79-5 

at  $1.40  

Section  No.  174  ($2,239.02)— 

Foreman,  S.  McLean,  214-5  d.  at  $2.10  

Acting  foremen,  92-7  d.  at  $2. 10,  20  at  S3  

Trackmen,  3  d.  at  $3,  628-5  at  $1.60,  346-2  at  SI. 50   

Section  No.  175  ($2,056.72)— 

Foreman,  John  D.  McNeil,  304-25  d.  at  $2.10  

Acting  foremen,  8  d.  at  $2.10;  trackmen,  626-5  d.  at  $1.60,  163  at  SI  . 50  

Labourers,  106-5  d.  at  $1.40;  hauling  coal,  S5  

Section  No.  176  ($3,147.46)— 

Foreman,  M.  A.  J.  Gillis,  SO  d.  at  $3.25,  149  at  $2.10  

Acting  foremen,  157  d.  at  $2.10;  trackmen,  1  d.  at  $2,633-75  at  $1.60,423-75  at  $1.50,  6-75 

at  $1.40;  labourers,  384-75  d.  at  $1.50,  2  at  $1.40,  4  at  $1  

Section  No.  177  ($2,167.32)— 

Foreman,  J.  P.  McNeil,  305  d.  at  $2.10  

Acting  foremen,  12  d.  at  $2.10;  trackmen,  635  d.  at  $1.60,  158  at  $1.50;  labourers,  102  d. 

at  $1  50,  with  horse,  2-25  d.  at  $2.50  

Section  No.  178  ($2,172.08)— 

Foreman,  D.  J.  McDougall,  288-7  d.  at  $2.10  

Acting  foreman,  30  d.  at  $2.10:  trackmen,  631-1  d.  at  $1.60,  165-5  at  $1.50;  labourers, 
157-7  d.  at  $1.50;  with  team,  3-3  d.  at  $2.50  


Carried  forward  '     23,303  47 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— : 


I.  C.  Ry.:  Wages:  Track:  Sydney  and  Pt.  Tupper— Concluded. 

Brought  forward  

Section  No.  179  (12,174.15)— 

Foreman,  M.  H.  McKinnon,  3  d.  at  $3,  296  d.  at  $2.10  

Acting  foremen,  21  d.  at  $2.10;  trackmen,  647  d.  at  $1.60,  197  at  $1.50,;  labourers,  112-5 

d.  at  $1.50  ,  

Section  No.  180  ($2,086.60)— 

Foreman,  A.  Steele,  320-5  d.  at  $2.10  

Acting  foreman,  1  d.  at  $2.10;  trackmen,  630  d.  at  $1.60,  223-3  at  $1.50;  labourers,  40  d. 

at  $1 .50;  unloading  coal,  $8.50  

Section  No.  181  ($2,116.67)— 

Foreman,  D.  A.  Mclntvre,  313-3  d.  at  $2.10  

Trackmen,  640-4  d.  at  $1.60,  287-8  at  $1.50;  team  hire  $2.40  

Section  No.  182  ($2,161) — 

Foreman,  M.  A.  Dcvine,  305-4  d.  at  $2.10;  acting  foreman,  2  d.  at  $2.10  

Trackmen,  688- 1  d.  at  $1.60.  273  at  $1.50;  teams  $5  

Section  No.  183  ($2,860.29)— 

Foreman,  M.  McKinnon,  310  d.  at  $2.10,  ex.  13-7  d.  at  $3.25  

Acting  foremen,  20  d.  at  $2.10;  trackman,  1,051-2  d.  at  $1.60,  293-9  at  $1.50  

Section  No.  184  ($2,084.48)— 

Foreman,  Wm.  Elliott,  317-2  d.  at  $2.10;  trackmen,  629-6  d.  at  $1.60,  274  at  $1.50  

Section  No.  185  I $2,207)— 

Foreman.  R.  A.  Wellwood,  325  d.  at  $2.10,  3  at  $3.50  

Acting  foreman,  3  d.  at  $2.10;  trackmen,  604-5  d.  at  $1.60,  277  at  $1.50;  watchman,  67  n. 
at  $1.50;  labourers,  14  d.  at  $1.75  

Section  No.  185*  ($5,029.07)— 

Foreman,  P.  Fogartv,  309-1  d.  at  $2.50;  acting  foreman,  Jos.  McDonald,  13-5  d.  at  $2.50, 

15-6  at  $3  

Trackmen,  1,893-5  d.  at  $1.70,  479-6  at  $1.60,  37-5  at  $1 .50;  painter,  17  d.  at  $2  

Labourers  on  flanger,  17-7  d.  at  $2.20,  5- 1  at  $3;  labour  on  fuel  $39.97;  team  $5  

Section  No.  186  I  $3, 872.26)— 

Foreman,  D.  Henderson,  321  -5  d.  at  $2.50;  acting  foreman,  F.  Steele,  5  d.  at  $2.50  

Trackmen  and  labourers,  1,559-3  d.  at  $1.70,  236  at  $1.60;  hauling  coal,  69 1.  at  40c  

Section  No.  186|  ($2,267.37) — 

Foreman,  Jas.  Day,  329-1  d.  at  $2.10;  acting  foreman,  1  d.  $2.10;  mason,  3-2  d.  at  $3.50. . . 
Trackmen  and  labourers,  698-35  d.  at  $1.60,  282-4  at  $1.50;  with  team,  8-8  d.  at  $2.50  

Extra  ($22,833.93)— 

Inspector,  A.  E.  Wellwood,  104  d.  at  $3.25,  8  m.  at  $110  

Foremen:  McKenzie,  Angus,  296-47  d.  at  $3.25,  in  charge  of  flanger  19  d.  at  $3,  A.  J.,  28  d. 

at  $4;  Gillis,  M.  A.  J.,  71  d.  at  $3.25  

Foremen,  121-2  d.  at  $3  ,  645  at  $2.85,  203-5  at  $2.60,  26  at  $2.50,  157-8  at  $2.40,  73-3  at 

$2.25,  11  at  $2.10,  5  at  $2  

Engineer,  Wm.  Barnabv,  34-3  d.  at  $3.50;  cranemen,  24-6  d.  at  $3  

Carpenters,  56- 1  d.  at  $2.50,  683-8  at  $2.35,  767-1  at  $2.25;  mason,  46  d.  at  $2.50  

Painters,  111  d.  at  $2.50,  26  at  $2.25,  368-1  at  $2;  blacksmith,  153  d.  at  $2.40;  helpers, 

309-8  d.  at  $1.70  

Bridge  tenders,  692- 1  d.  at  $1.50,  690-9  at  $1.30  

Labourers,  298-2  d.  at  $1.75,  24  at  $1.70,  95  at  $1.65,  239-3  at  $1.60,  4,583-3  at  $1.50,  9 at 

$1.40  

Leveller,  4  m.  at  $75,  27  d.  at  $2;  labourers  with  team,  84-25  d.  at  $4,  9  at  $3;  with  horse, 

31-5  d.  at  $2.50  

Sundry  labour:  rod  and  chainmen  $90,  man  on  flanger  $18.70,  carpenters  $56.10,  painters 

$28,  masons  $20.45,  trackman  $17,  labour  on  fuel  $49.61,  sundry  $49.35  

Expenses  of  foremen:  N.  Langley,  $60,  W.  P.  Mills  $20  

Total,  carried  to  page  W— 259  

I.  C.  By.:  Wages:  Sundry. 

Ferry  service  

Water  service  

Police  department  

Electrical  department  

Mechanical  department  

Sundry  

Total,  carried  to  page  W— 204  
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AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


I.  C.  Railway:  Compassionate  Allowances. 

Compassionate  allowances: — 

Widow  of  the  late  John  Morton,  $1,000;  mother  of  the  late  J.  E.  McNeill,  $750;  heirg  of 
the  late  T.  Raymond,  $1,000  


Transcontinental  Railway:  Summary  of  Expenditure:  1911-12. 

Advertising  (Page  W— 279) 

Car  service  (  "  W— 280) 

Contractors'  estimates  (  "  W — 232) 

Contractors'  work  and  supplies  outside  of  progress  estimates  (  "  W— 283) 

Exchequer  Court  awards  (  "  W — 283) 

Inspection  of  iron  and  steel  work  (  "  W — 284) 

Legal  services  (  "  W— 284) 

Printing  and  Stationery  Department  (  "  W— 284) 

Printing  outside  of  Government  Printing  Bureau  (  "  W — 285) 

Rails  and  fastenings  (  "  W— 286) 

Rents  at  Ottawa  (  "  W— 287) 

Right  of  way:  land  and  damages  (  "  W — 290) 

Right  of  way:  expenses  (  "  W— 291) 

Services  of  other  railways  at  junction  points  (  "  W — 292) 

Shop  machinery-  (  "  \V— 294) 

Sundry  accounts  (  "  W— 301) 

Ties  (  "  W— 301) 

Travel  and  outlay  (  "  W— 304) 

Winnipeg  terminals  (  "  W — 304) 

Salaries  and  wages  (  "  W — 305) 

Less — sundry  credits  (  "  W — 305) 

Total,  carried  to  page  W — 3  


15 


2, 


Transcontinental  Railway:  Advertising. 

Boiler  and  boiler  room  equipment,  82  1.  6  t.:  Ottawa  'Citizen',  Quebec 'Chronicle',  Toronto 

'Globe',  'Mail'.  'News',  'Star',  'World',  Winnipeg  'Telegram',  8  at  $73.80  

Boiler  and  boiler  room  equipment,  82  I.  6  t.:  Brantford  'Courier',  Hamilton  'Spectator', 
'Times',  Kingston 'Standard',  Montreal'Gazette',  Quebec 'Daily  Telegraph',  6  at  $53.30 

Boiler  and  boiler  room  equipment,  82 1.  6 1.:  London  'Advertiser',  'Press',  2at$49.20  

Shops,  73  1.  6  t.:  Amherst  'News',  Belleville  'Weekly  Ontario',  Brantford  'Expositor',  Char 
lottetown  'Guardian',  'Patriot'.  Chatham  'Daily  News',  Fredericton  'Mail',  Gait 
'Reformer',  Guelph  'Mercury',  Halifax  'Chronicle',  'Recorder',  Ingersoll  'Chronicle' 
Moncton  'Transcript',  Nanaimo  'Herald',  Peterborough  'Examiner',  Port  Arthur 
'Chronicle',  Sarnia  'Observer',  Stratford  'Beacon',  Sydney  'Record',  St.  John  'Globe', 
'Telegraph',  'Times',  St.  Thomas  'Journal',  Victoria  'Times',  Windsor,  Ont.  'Recoid', 
Woodstock  'Sentinel',  26  at  S25.55  

Shops,  73  1.  6  t.:  Edmonton  'Bulletin',  London  'Advertiser',  Ottawa  'Temps',  Winnipeg 
'Press',  4  at  $43.80  

Shops,  sundry:  Brockville  'Recorder',  $21.90,  Calgary  'Albertan',  $37.95,  Campbellton 
'Graphic',  $21.90,  Fort  William  -Herald'.  $45.26.  Hamilton  'Times',  $47.45,  Hull  'Spec 
tateur',  $7.70,  Kingston  'Whig',  $40.15,  Levis  'Quotidien',  $7.70,  Montreal  'Canada', 
$69.30,  'Journal  of  Commerce',  $6.70.  'Patrie',  $40.04,  'Presse',  $69.30,  Nelson  'Daily 
News',  $34.32,  Ottawa  'Danebrog',  $7.30.  'Press*.  $54.75,  'Temps',  $46.20,  Prescott 
'Sentinel',  $6,  Quebec  'Chronicle',  $65.70,  'Soled',  $57.75,  ' Vigie',  $26.95,  Regina  'Leader'. 
$37.96.  Saskatoon  'Phoenix',  $37.96,  Sherbrooke  'Progres',  $7.70,  St.  Catharines  'Journal', 
$21.90.  Toronto 'Globe',  $65.70,  'Star',  $65.70  

Station  buildings,  87  1.  6  t.:  Quebec  'Chronicle',  Toronto  'Globe',  2  at  $78.30  

Station  buildings,  67  1.  6  t.:  Edmonton  'Bulletin',  London  'Advertiser',  New  Westminster 
'News'.  3  at  $40.20  

Station  Buildings,  87  I.  6  t.:  Amherst  'News',  Belleville  'Weekly  Ontario',  Brantford  'Expo- 
sitor', Charlottetown  'Guardian',  'Patriot',  Chatham  'Daily  News',  Fredericton  'Mail', 
Gait  'Reformer',  Guelph  'Mercury ',  Halifax  'Chronicle', 'Recorder',  Ingersoll  'Chronicle', 
Moncton  'Transcript',  Peterborough  'Examiner',  Port  Arthur  'Chronicle',  Sarnia 
'Observer',  Stratford  'Beacon',  Sydney  'Record',  St.  John  'Globe',  'Telegraph',  'Times', 
St.  Thomas  Journal',  Windsor,  Ont.  'Record',  Woodstock  'Sentinel  Review',  24  at  $30.45. 

Station  buildings,  72 1.  6 1.:  Belleville  'Weekly  Ontario',  Brantford  'Expositor',  Campbellton 
'Graphic',  Chatham  'Daily  News',  Gait  'Reformer',  Guelph  'Mercury',  Ingersoll 
'Chronicle',  Peterborough  'Examiner',  Port  Arthur  'Chronicle',  Sarnia  'Observer', 
Stratford  'Beacon',  St.  Catharines  'Journal',  St.  Thoma3  'Journal',  Windsor,  Ont., 
'Record',  Woodstock,  Ont.,  'Sentinel  Review',  15  at  $25.20  
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Transcontinental  Railway:  Advertising— Continued. 
Brought  forward  


Station  buildings,  67  I.  6t.:  Amherst  'News',  Belleville  'Weekly  Ontario',  Brantford  'Expo- 
sitor', Charlottetown  'Guardian',  'Patriot',  Chatham  'Daily  News',  Gait  'Reformer', 
Guelph  'Mercury',  Halifax  'Chronicle',  'Recorder',  Ingersoll  'Chronicle',  Moncton 
'Transcript',  Nanaimo  'Herald'.  Peterborough  'Esaminer',  Port  Arthur  'Chronicle', 
Sarnia  'Observer',  Stratford  'Beacon',  Sydney  'Record',  St.  Catharines  'Journal',  St. 
John  'Globe',  'Telegraph',  'Times',  St.  Thomas  'Journal',  Toronto  'Mail',  Victoria 

'Times',  Windsor,  Ont.  'Record',  Woodstock  Ont.,  'Sentinel  Review',  27  at  $23.45  

Station  buildings,  571.  6 1.:  Belleville  'Weekly  Ontario',  Brantford  'Expositor',  Chatham 
'Daily  News',  Gait  'Reformer',  Guelph  'Mercury',  Ingersoll  'Chronicle',  Peterborough 
'Examiner',  Port  Arthur  'Chronicle',  Sarnia  'Observer',  St.  Thomas  'Journal',  Stratford 

'Beacon',  Windsor,  Ont.  'Record',  Woodstock  Ont.,  'Sentinel  Review',  13  at  $19.95  

Station  buildings,  63  1.  4  t. :  Amherst  "News',  Charlottetown  'Guardian',  'Patriot',  Frederic- 
ton  'Mail',  Halifax  'Chronicle',  'Record',  Moncton  'Transcript',  Sydney  'Record',  St. 

John  'Globe',  'Telegraph',  'Times',  11  at  $15.75  

Station  buildings,  95  1.  2  t.:  Arthabaskaville  Printing  Co.,  Fraserville  'St.  Laurent',  Mont- 

magny  'Courier',  Montreal  'Bulletin',  Sherbrooke,  Que.  'Progres',  5  at  $14.70  

Station  buildings,  sundry:  Arthabaskaville  Printing  Co.,  $5.20,  Berlin  'Telegraph',  $13.11, 
Brandon  'Sun',  $34.84,  Brockville  'Recorder',  $84.90.  Calgary  'Albertan',  $34.84,  'News', 
S34.32,  Campbell  ton  'Graphic',  $20.10,  Fort  William  'Herald',  $261. 02,  Hamilton  'Herald', 
$13.40,  'Spectator',  $43.55,  'Times',  $162.00,  Hawkesbury  'Moniteur',  $5.44,  'Sentinel', 
$16.94,  Hull  City  'Advance',  $21,  'Spectateur',  $37.45,  Kingston  'Canadian  Freeman', 
$20.20.  Kingston  'Whig',  $155.65,  London  'Advertiser',  $129.60,  Montreal  'Bulletin*,  $9.75, 
'Canada'.  $146.70,  'Herald',  $138.60.'Patrie',  $86.68,  'Presse',  $87.75,  Nelson  'Daily  News', 
$29.12,  Ottawa  'Danebrog',  $43.95,  'Press',  $96.75,  'Temps',  $132.00,  Peterborough 
'Times',  $29.64,  Quebec  'Chronicle'.  $60.30,  'Soleil'.  $122.25.  'Daily  Telegraph',  $56.55, 
'Vigie',  $57.05,  Richmond  'Tines'.  $7.20,  Saskatoon  'Phoenix',  $34.84.  Sherbrooke 'Pro- 
gres', $16.30,  Toronto  'Globe',  $176.40, 'Star',  $60.30,  Winnipeg 'Press',  $211.44  

Steel  rails,  54  I.  3t.:  Halifax  'Chronicle',  'Recorder',  St.  John  'Globe',  'Telegraph',  'Times', 

5  at  $11  

Steel  rails,  sundry:  Arthabaskaville  Printing  Co.,  $4,  Hamilton  'Herald',  $10.60,  'Spectator', 
$34.45,  Hawkesbury  'Moniteur',  $4.56,  Hull  'Spectateur',  $5.50,  Montreal  'Canada', 
$25.65,  'Gazette',  $34.45,  'Herald',  $24.75,  'Patrie',  $15.96,  'Presse',  $25.65,  Ottawa 
'Danebrog'.  $8.25,  Sherbrooke  'Progres',  $12.80,  St.  Catharines  'Journal',  $17.10,  St. 
John,  N.  B.  'Telegraph',  $18.90,  Toronto  'Globe',  $24.75,  'Mail',  $47.70,  'News',  $47.70, 

'Star,'  $24.75,  Vancouver  'News  'Advertiser',  $38.40  

Trainmen's  houses,  75  I.  6  t.:  Amherst  'News',  Belleville  'Weekly  Ontario',  Brantford  'Expo- 
sitor', Charlottetown  'Guardian',  'Patriot',  Chatham  'Daily  News',  Fredericton  'Mail', 
Gait  'Reformer',  Guelph  'Mercury',  Halifax  'Chronicle',  'Recorder',  Ingersoll  'Chron- 
*  icle',  Moncton  'Transcript',  Peterborough  'Examiner',  Port  Arthur  'Chronicle',  Sarnia 
'Observer',  Stratford  'Beacon',  Sydney  'Record',  St.  Catharines  'Journal',  St.  John 
'Globe',  'Telegraph',  'Times',  St.  Thom'as  'Journal',  Windsor  'Record',  Woodstock 

'Sentinel  Review',  25  at  $26.25  

Trainmen's  houses:  75  l.  3  t.:  Brockville  'Recorder,'  Campbellton  'Graphic,'  Hamilton 

'Herald,' 3  at  $22.50  

Trainmen's  houses,  sundry:  Arthabaskaville  Printing  Co.,  $6.20,  Brandon  'Sun,'  $39,  Fort 
William  'Herald,'  $36.58,  Hamilton  'Times,'  $48.75,  Huh  'Spectateur,'  $20.85,  Kingston 
'Canadian  Freeman',  $15,  'Whig,'  $41.25,  Levis  'Quotidien,'  $12,  London  'Advertiser,' 
$45,  Montreal  'Budetin,*  $22.50,  'Canada,'  $72,  'Herald,*  $67.50,  'Journal  of 
Commerce,'  $7.50,  'Patrie,'  $41.60,  'Presse,'  $72,  Ottawa  'Danebrog,'  $20.10,  'Press,' 
$150.75,  'Temps,'  $48,  Peterborough  'Times,'  $11.80,  Pembroke  'Observer,'  $26.49, 
Prescott  'Sentinel,'  $14.10,  Quebec  'Chronicle,'  $67.50,  'Soleil,'  $60,  'Semaine  Com- 
merciale,'  $24.18,  'Telegraph,'  $48.75,  'Vigie,'  $28,  Sherbrooke  'Progres,'  $12,  Toronto 

'Canadian  Engineer,'  $20.10,  'Globe,'  $120.60,  'Star,'  $67.50,  Winnipeg  'Press,'  $54  

Sundrv  advertising:  Arthabaskaville  Printing  Co.,  $6.50,  Belleville  'Weekly  Ontario,'  $1.60, 
Berlin  'Telegraph,'  $86.02,  Brandon  'Sun,'  $114.24,  Calgary  'News,'  $37.96,  Cobalt  'Dail> 

Northland  Pub.  Co.,  $6,  Cranbrook  'Herald,'  §13.40,  Fort 
Hawkesburv  'Sentinel,'  $1.83,  Montreal  'Canada,'  $77.40, 
$44.72,  'Presse,'  $138.60,  New  Westminster  'News,'  $43.80 
Ottawa  'Danebrog,'  $12.30,  'Journal,*  $49.20,  'Press,'  $125.75,  'Temps,'  $88.20,  Peter- 
borough 'Review,*  $14.76,  'Times,*  $194.48,  Port  Aithur  'Chronicle,'  $20.65,  Quebec 
■Chronicle,'  $54,  'Semaine  Commerciale,'  $47.24,  'Soleil,'  $55.90,  'Telegraph,'  $'93, 
Regina  'Leader.*  $34.84,  Sault  'Star,'  $13.78,  Sherbrooke  'Progrfcs,'  $19,  Sydney  'Post,' 
$11.05,  St.  Catharines  'Journal,'  $27.55,  St.  John  'Globe,'  $1.75,  Toronto  'Canadian  En- 
gines,' $30.30,  'Globe,'  $2.25,  'Rv.  and  Marine  World,'  $7.95,  'Star,'  $194.40,  Trade 
'Review,'  $17.40,  Winnipeg  'Press,'  $59.04,  


News,'  $25.50,  Cochrane 
William  'Herald,'  $43.40, 
'Herald,'  $65.70,  'Patrie,' 


Total  carried  to  page  W — 278 
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Transcontinental  Railway:  Car  Service. 

Boston  and  Maine  Ry.,  $1,013.05;  Buffalo,  Rochester  and  Pittsburgh  Ry.,  $7,078.60  

Buffalo  and  Susquehanna  Ry.,  $2,046.85;  Canadian  Northern  Ry.,  $2,563.75  

Canadian  Northern  Ontario  Ry.,  $596.95;  Canadian  Northern  Quebec  Ry.,  $1,584.40  

Canadian  Pacific  Ry.,  $8,568.35;  Chicago  and  North  Western  Ry.,  $267.45  

Dominion  Bridge  Co..  $310;  Grand  Trunk  Ry.,  $7,697.50  

Grand  Trunk  Pacific  Rv.,  $10,978.15;  Intercolonial  Rv.,  $5,841.60  

Lehigh  Valley  Ry.,  $307.70;  Maine  Central  Ry.,  $354.15  

Minnesota,  St.  Paul  and  Sault  Ste.  Marie  Ry  

New  York  Central  and  Hudson  River  Ry  

New  York,  New  Haven  and  Hartford  Ry.,  $471.40;  Pennsylvania  R.  R.  $2,061.95  

Pere  Marquette  Ry.,  $265.60,  Quebec  and  Lake  St.  John  Ry.,  $653.20  

Quebec  Central  Ry.,  $1,611.25;  Temiscouata  Ry.,  §343.70  

Temiskaming  and  Northern  Ontario  Ry  

Sundry  amounts  under  $250  each  

Total  carried  to  page  W — 278  

Transcontinental  Railway:  Contractors'  Estimates. 

Contracts  for  Construction  :  ($13,551,115,62) 

Davis,  M.  P.  &  J.  T.,  work  under  contracts — 

Contract  No.  7,  from  Moncton  mile  256-61  to 310-22  (Page  W— 346) 

Contract  No.  8,  from  Moncton  mile  310-22  to  460-45  (    "    W— 348) 

Contract  No.  9,  from  Moncton  mile  460-45  to  510-31  (    "    W—  350) 

Contract  No.  9a  from  N.   abutment,  Quebec  Bridge  to  Champlain 

Market  (    "   W— 350) 

Fauquier,  E.  F.  &  G.  E.,  work  under  contracts — 

Contract  No.  15,  from  Moncton,  mile  1028-80  to  1128-77  (Page \Y— 359) 

Contract  No.  18,  from  Moncton  mile  1332-85  to  1407-85  (    "    W— 362) 

Grand  Trunk  Pacific  Ry.  Co.,  work  under  contracts — 

Contract  No.  1,  from  Moncton  mile  0  to  50  (  "    W— 335) 

Contract  No.  3,  from  Moncton  mile  58  to  96-42  (  "    W— 337) 

Contract  No.  4,  from  Moncton  mile  96,42  to  163-80  (  "    W— 340) 

Contract  No.  11,  from  Mcncton  mile  610-41  to  656-83  (  "    W— 353) 

Contract  No.  14,  from  Moncton  mile  878-80  to  1028-80  (  "    W— 357) 

Kitchen,  Willard  Co.,  work  under  contract — 

Contract  No.  5,  from  Moncton  mile  163-80  to  195-58  (Page  W— 342) 

Lvons  &  White,  work  under  contract — 

Contract  No.  6,  from  Mcncton  mile  195-53  to  256-61  (  "    W— 344) 

Macdonell  &  O'Brien,  wcrk  under  contracts — 

Contract  No.  10,  from  Mcncton  mile  510-31  to  610-41  (  "    W— 352) 

Contract  No.  12,  from  Moncton  mile  656-83  to  763-88  (  "    W— 355) 

Contract  No.  13,  from  Moncton  mile  763-88  to  878-80  (  "    W— 355) 

McArthur.  J.  D.,  work  under  contract — 

Contract  No.  21,  from  Monctcn  mile  1557-80  to  1804-47  (  "   W— 371) 

McManus,  John  W.  Co.,  work  under  contract — 

Contract  No.  2,  from  Moncton  mile  50  to  58  (  "    W— 336) 

O'Brien,  Fowler  &  McDougall  Bros.,  work  under  contracts  

Contract  No.  19,  from  Moncton  mile  1407-85  to  1534-04  (  "    W— 363) 

Contract  No.  20,  from  Moncton  mile  1534  04  to  1546-30  (  "    W— 364) 

O'Brien  &  McDougall,  work  under  contract — 

Contract  No.  20a,  from  Moncton  mile  1546-30  to  1557-80  (  "    W— 367) 

O'Brien,  McDougall  &  O'Gorman,  work  under  contracts — 

Contract  No.  16,  from  Moncton  mile  1128-77  to  1232-85  (  "    W— 360) 

Contract  No.  17,  from  Moncton  mile  1232-85  to  1332-85  (  '  "    W— 361) 

Contracts  for  Sundry  Work:  (91,116,652.18). 

Brydges  Engineering  &  Supply  Co. — 

Contract  No.  29,  equipment  Red  River  pump  house  (PageW — 381) 

Canadian  Pipe  Co. — 

Contract  No.  26a,  sewei  Winnipeg  shops  to  Seine  River  (  "    W — 380) 

Carey,  Philip  Co . — 

Contract  No.  69,  pipe  covering  Winnipeg  Loco,  shops  (  "    W — 386) 

Cloutier  &  Gaudreau — 

Contract  No.  65,  station  buildings  in  Dist.  'B.'  (  "    W— 386) 

Cotter  Brcs. — 

Contract  No.  23,  yard  water  system  Winnipeg  shops  (  "    W — 381) 

Demeis,  Poudrier  &  Tanguay — 

Contract  No.  64,  station  buildings  in  Dist.  'B.'  (  "    W— 386) 


$  cts. 

8,091  65 
4,610  60 
2,181  35 
8,835  80 
8,007  50 
16,819 

661 

269 

675 
2,533  35 

918  80 
1,954  95 
2,47S  40 
5,069  70 


75 
85 
70 
70 


63,109  10 


353,000  72 
562, 158  48 
380,376  61 

389,334  58 

955,686  17 
265,486  62 


238,448  86 
59,297  64 
206,115  61 
199,011  90 
1,426,708  89 

256,096  80 

374,109  82 

341,146  11 
1,882,677  04 
198,055  57 

979, 107  39 

76,050  49 

1,187,058  61 
61,819  71 

302,922  37 

1,739,672  59 
1,116,773  04 


2,935  13 
14,775  12 

1,966  09 
462  60 
12,421  97 
10,033  90 


Carried  forward   13,593.710  43 
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Transcontinental  Railway:  Contractors'  Estimates— Continued. 

Brought  forward  

Contracts  for  Sundry  Work— Continued. 

Gosselin,  Joseph — 

Contract  No.  53,  station  buildings  in  Dist.  'B.'  (PagcW 

Grand  Trunk  Pacific  Ry.  Co. — 

Contract  Xo.  59,  cinder  hoists  at  Transcona,  Graham  and  Rcdditt  ( 

Guerard,  Gignac  &  Marier — 

Contract  Xo.  56.  station  buildings  in  Dist.  'B.'  ( 

Contract  Xo.  62,  Trainmen's  houses,  St.  Foye,  Laurier  and  Fitzpatrick.. .  ( 

Haney,  Quintan  &  Robertson — 

Contract  Xo.  22,  sub-structure  Rod  River  Bridge  ( 

Contract  Xo.  23,  Winnipeg  loco,  shop  plant  ( 

Contract  Xc.  23a,  2.000,000  gallon  icservoir,  loco,  shops,  Winnipeg  (detail- 
ed in  1910-11,  W— 355)  

Contract  Xo.  23c,  air,  steam,  water  and  oil  piping,  Winnipeg  loco.  shop. .  .  (Page  W 

Contract  Xo.  23d,  pipe  tunnel  and  wiring  ducts,  Winnipeg  loco,  shops  (    "  W 

Contract  Xo.  23e,  miscellaneous  equipment,  Winnipeg  loco,  shops  (    "  W 

Contract  Xo.  23f,  Winnipeg  car  shop  plant  (    "  W 

King,  John — 

Contract  Xo.  47,  Freight  sheds  &  storehouses,  Graham,  Rcdditt  &  Transcona 

(Paf-'c  W 

Contract  Xo.  58,  Station  buildings  Districts  "D"  &  "F"  (PageW- 

Contract  Xo.  60,  Station  buildings  District  "F"  (PageW- 

Contract  Xo.  61,  Trainmen's  house,  Graham,  Rcdditt  &  Transcona  (PageW- 

Contract  Xo.  63,  Trainmen's  houses,  Cochrane  (Page  W- 

Lehocuf  <t  Tessicr — 

Contract  Xo.  55,  Station  buildings  in  District  "B"  (PageW- 

Lyons  &  White — 

Contract  Xo.  6a,  Station  buildings  in  District  "A"  (PageW- 

Manitoba  Bridge  &  Iron  Works — 

Contract  Xo.  48,  Shafting,  &c,  Winnipeg  Locomotive  Shops  (PageW- 

McArrhur,  John  D — 

Contract  Xo.  21b,  Gravelling  new  public  road  near  Terminal,  Winnipeg..  ( Page  W- 

McArthur,  The  J.  D.  Co.,  Ltd.— 

Contract  Xo.  21a,  Grading  &  levelling  site  of  Winnipeg  Shops  (Page  W- 

McDiarmid,  J.  Co. — 

Contract  Xo.  27,  Red  River  Pump  House  (PageW- 

Contract  No.  57,  Coaling  stations,  Transcona,  Rcdditt  &  Graham  (PageW- 

Murray,  Chapman  &  Lea- 
Contract  Xo.  66,  Station  buildings  in  District  "A"  (PageW- 

O'Xeil  &  Hansen  Construction  Co. — 

Contract  Xo.  54,  Double  cottage  at  Cochrane  (Page  W- 

Pigott,  M.  A.  &  Sons- 
Contract  Xo.  46,  Ice  houses  at  Graham,  Rcdditt  &  Springfield  (PageW- 

Smytho  \\  illiam — 

Contract  Xo.  00,  Building  roadway  at  Springfield  (Page  W- 

Souter,  G.  S.  &  Co.— 

Contract  Xo.  51,  Sectionhouse  at  Cochrane  (PageW- 

Yan  Horenbeeck,  A.  C. — 

Contract  Xo.  52,  Replacing  damaged  sewer,  St.  Boniface  (Page  W- 

"  52b  Sewer  connection,  St.  Boniface  (Page  W- 

Vopni,  John  J. — 

Contract  Xo.  24,  Station  buildings  in  District  "F"  (PageW- 

Contract  Xo.  24a,  Station  and  office  building,  Superior  Jet  (PageW- 

Contract  Xo.  24b,  Station  buildings,  Transcona  &  Redditt  (Page  W- 

^  '  stern  Electric  C*>. — 

Contract  Xo.  30,  Light  &  power  wiring  Wpg.  Loco  Shops  (PagcW 


384) 

—385) 

-384) 
-385) 

-372) 
-374) 


-375) 
-375) 
-377) 
-379) 


-  .;v: 

-385) 

-385) 

-385) 

-386) 

-384) 

-345) 

-383) 

-372) 

-372) 

-380) 
-384) 

-386) 

-384) 

382) 

-386) 

-383) 

-383) 
-384) 

-379) 
-380) 
-380) 


—382) 


Contractu  for  Bridges:  ($1,030,982.30) 


Canada  Foundry  Co.,  work  on  bridges  under  contracts  (PagcW — 387) 

Canada  Foundry  Co.,  extra  labor  and  material  on  bridges — 

Salmon  River  bridge  alterations:   wages  $206.88;  express  &  cartage  on  tools  $62.85; 
rent  of  tools  $4.50:  railway  fares  $47  .30;  board  $28  .50:  supervision  10  p. c.  $35;  anchor 


bolts  220  lb.  at  3 -5c;  express  $8.25. 


Canadian  Bridge  Co.,  work  on  bridges  under  contracts  (Page  W — 390) 

Canadian  Bridge  Co.,  extra  labor  &  material  on  bridges — 

Mattawishciuia  River  bridge:  protection  plates  3,195  lb.  at  4-75c  

Rickerton  Street  bridge:  removing  steel,  timber,  &e  

Sioux  Lookout  bridge:   removing  temporary  trestle:  wages  $178.40;   use  derrick  car 

40  h.  at  $1.50,  $60;  supervision  15  p.c.  $35.76  

Various  bridges  in  District  "F",  100  steel  points  for  guard  rails  6,427  lb.  at  8- 75c  


Carried  forward   15,086,278  31 


$  cts. 
13,593,710  43 

17,403  20 

4,728  57 

22,846  53 
651  15 

39.934  48 
196,755  71 

136  13 
73,908  87 
19,593  00 
60,269  51 
280,643  95 


33,928  91 
28,821  51 
5,246  49 
7,384  50 
6,604  65 

2,907  00 
22,582  74 
13,357  55 

4,766  42 

49,861  17. 

364  .50 
57,898  33 

2,567  43 

6,307  89 

2,278  42 

161  25 

3,131  79 

11,972  25 
405  00 

18,126  33 
5,950  16 
24,024  52 

48,537  41 


1,026  01 


400  98 
416,059  41 

151  76 

35  88 

274  16 
562  36 
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Transcontinental  Railway:  Contractors'  Estimates— Concluded. 

Brought  forward  


$  cts. 
15.036.278  31 


Contracts  for  Bridges— Continued. 

Cleveland  Bridge  &  Engineering  Co..  work  on  bridges  under  contract  (PageJW— 391) 

Dominion  Bridge  Co.,  work  on  bridges  under  contracts  (Page  W— 394) 

Dominion  Bridge  Co.,  extra  labor  &  material  on  bridges- 
Blue  River  Bridge:    placing  extra  shims:  wages,  $18.55;   accident  insurance,  superin- 
tendence, plant  and  profit  25  p.c,  $4.64;  teaming  shims,  $57.65  

Flamand  River  Bridge:  pulling  and  cutting  piles:  wages,  $28.80;  use  derrick  car  9  hr. 

at  75c,  $6  75:  accident  insurance,  superintendence,  plant  and  profit  25  p.c,  $3.89. .. . 
Little  Salmon  River  Viaduct- 
Jacking  and  blocking  up  east  end  of  viaduct  

Putting  new  anchor  bolts  in  pedestals:  Bent   Xo.  1  

Manuan  River  Bridge:  repairing  trestle:  wages.  $69.90;  use  derrick  car,  15  hr.  at  75c, 
4  hr.  at  70c,  $14.05;  accident  insurance,  superintendence,  plant  and  profit  $20  99. . 
Red  River  Bridge — 

Cutting  concrete  for  steel  aprons  over  tie  seats  

Taking  down  2  bents  of  trestle  on  St.  Boniface  side  

Drilling  holes  in  concrete  counterweight  

Ribbon  River,  1st  Crossing:  repairing  damage  by  ice  before  erection  of  steel:  wages, 

$59  60-  use  derrick  car  20  hr.  at  75c.  $15;  accident  insurance,  superintendence  and 

profit  25  p.c.  $18  .65    

St.  Francis  River  Bridge:  placing  shim  plates  under  girders  East  and  West  abutments: 

wages,  $40.25;  accident  insurance,  superintendence,  plant  and  profit  25  p.c,  $10.08. 
Under  Crossing  Foley  Brook  Road:  correcting  levels  of  concrete  abutments:  wages, 

$11.15;  teaming  tools,  $3;  accident  insurance,  superintendence,  plant  and  profit 

25  p.c,  $3.54  •  •  •  ■  •  •  • 

Hamilton  Bridge  Works  Co.,  work  on  bridges  under  contract  (Page  W— 395) 

Hamilton  Bridge  Works  Co..  extra  labor  and  material  on  bridges— 

Abitibi  River  Crossing:  scraping  and  cleaning  steel,  wages  

Brule  Creek  Bridge,  Mile  99:  taking  out  old  bridge,  extra  lift  on  bridge  and  capping  false- 
work: wages,  $76.45;  insurance  5  p.c,  $3.82;  supervision  10  p.c,  $8.03  

Frederickhouse  River  Bridge:  scraping  and  cleaning  steel,  wages  

Kabinagogami  River  Bridge:  protection  plates  &c,  885  lb.  at  4-5c,  $39.83;  rods 

washers  and  channels,  1,080  lb.  at  4-5  c,  $48.60  

Sucker  Creek  Bridge:  jacking  girder  and  placing  shims:  wages,  $21;  insurance  5  p.c. 

$1.05;  supervision  10  p.c,  $2.21  

McNeil,  Wm.  P.  &  Co.,  work  on  bridges  under  contracts  (Page  W— 396) 

McNeil,  Wm.  P.  &  Co..  extra  labor  and  material  on  bridges- 
Four  Mile  Brook  Bridge:  returning  to  paint  and  jack  up  towers,  teaming  tools,  $10;  freight 

and  expenses.  $1.62;  (charged  to  Lyons  &  White,  Contract  No.  6).  

Grand  River  Bridge:  cleaning  gravel  and  mud  from  steel  before  painting:  wages,  $7.50 

supervision  of  10  p.c.  75c;  (charged  to  Lyons  &  White,  Contract  No.  6)  

Green  River  Bridge — 

Cleaning  gravel  and  mud  from  steel  before  painting:  wages,  $10.75;  supervision  10  p.c. 
SI  07;  (50  p.c.  charged  to  Lyons  &  White,  Contract  No.  6)  

Removing  approaches:  wages,  $11.55;  supervision  10  p.c,  $1.16  

Carrying  guard  rail  on  bridge:  wages,  $11.40;  supervision  10  p.c,  $1.14  

Teaming,  freight  and  transportation  .'. 

Juniper  Brook  Bridge:  raising  approach  and  blocking  up  tracks:  wages,  $18;  supervision 
10  p.c.  $1.80  (charged  G.T.P.  Ry.,  Contract  No.  4.)  


Total,  carried  to  page  W— 278. 


Transcontinental  Railway 


Contractors'  Work  and  Supplies  outside  of  Progress 
Estimates. 


Davis,  M.  P.  &  J.  T.,  Quebec:  building  2  shacks  for  gasoline  engines  at  St.  Basile  and  St 

Casimir,  $137.93;  sundry  hardware,  $70  06  

Fauquier,  E.  F.  &  G.  E.,  Fauquier:  fares,  $783;  meals,  $470.14;  use  of  telephone  line,  1  year 
to  Mar.  1911,  100  m.  at  $15;  work  performed  in  connection  with  storing  interlocking 
plant  at  Cochrane,  $45.54;  labor  unloading  spikes,  $30.53;  freight  on  rails  and  sundry 

track  material,  $43,613.89;  sundry  freight,  $1,284.47;  supplies,  $106.04  

Grand  Trunk  Pacific  Railway  Co.,  Montreal  ($15,925.74)— 

Coal  supplied  Transcona  shops,  $14,633.76;  spotting  cars,  $129;  wages  of  employees 
heating  Transcona  shops,  $300.23;   proportion  of  electric  light  furnished  offices  in 

station,  $4.91;  freight  charges,  $657.27  

Constructing  temporary  spur  at  Sioux  Lookout  River,  $64  .74;  placing  lathe  in  round  house 
at  Graham  Ont.,  $30.11;  repairing  G.  T.  P.  car,  damaged  while  leased  to  N.  T.  Ry., 
$105.72  


36,004  89 
467,857  98 


80  84 
44  44 

114  32 

28  25 

104  94 

59  71 

49  03 
34  21 

93  25 

50  31 


17  69 
31,831  86 

40  00 

88  30 
50  00 

88  43 

24  26 
25,713  24 


11  62 

8  25 


11  32 

12  71 
12  54 
19  05 

19  80 


15,698,750  05 


Carried  forward. 
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Transcontinental  Railway:  Contractors'  Work  and  Supplies  outside  of  Progress 

Estimates— Concluded. 

Brought  forward  

Kitchen,  Willard,  Co.,  Grand  Falls,  N.B.:  labor  repairing  track.  $38.50;  teaming,  $20.04;  cem- 
ent, 84  bags  at  75c;  sundries.  $5.40.  .  .*  

Lyons  &  White,  Edmundston-.   timber,  $345  62;  hauling  materials,  $14.85;  gate  and  setting 
up  same  at  Theriault,  $8.80;  overcharge  on  per  diem  charges,  $11 .02,  proportion  of  cost 
of  taking  out  piling,  and  removing  obstruction  from  site  of  bridge  on  Grand  River,  $19. . 
McArthur,  J.  D.,  Winnipeg  ($5, 499. SSI- 
Freighting  supplies,  $772.50;  meals,  $195.57;  30  slow  signs  and  posts,  $38  .50;  compromise 
splices,  16  at  $2;  hire  of  private  car,  $250;  refund  of  per  diem  charges,  $4,189.50; 
sawing  off  ends  of  bridge  timber  at  Black  River  Bridge,  $7.06;  less  invoice  paid 

twice,  payments  of  Sept.  22,  and  Oct.  19,  1908,  $35.55    

Loading  trusses  at  Springfield,  $38.06;   hauling  cars,  $281.20;   less  $268.96  for  2  steel 

trusses,  paid  twice  

Macdonell  and  O'Brien,  Hervey  Jet.:  transporting  supplies,  $7,798.58,  freight  on  rails  and 
track  material,  $38,151  86;  timber  dues  on  firewood  and  lumber,  $1,235.22;  special 
train  for  inspection  party,  $150;  lumber,  $172.65;   beef,  $84.60;   firewood,  $1  37; 

coal,  7  tons  at  $11.05,  4  at  $9;  loading  coal,  $10  10  

McManus,  J.  W.,  Chapman,  N.B.:  engine  and  crew  on  trip  to  Napudogan,  $40,  labour,  $19.25. 
McNeil,  W.  P.  &  Co.,  Ltd.,  New  Glasgow:  extra  labour  on  Cains  River  Bridge,  $86.20;  ties 
for  Sigas  River  Biidge,  $80.12;  removing  approach  to  Sigas  Biidge  and  cauying  guard- 
rail,  $41.08;  removing  ties,  drawing  bolts,  spikes,  &c,  $33;  voucher  octstanding,  $345.40. 
O'Biien,  Fowler  &  McDougall  Bros.,  Supeiioi  Junction:  freighting  supplies,  $1, 639. 18;  carrying 
mail,  $1,550;  erecting  4  buildings  at  F.  headquarters,  $1,000:  supplies,  $1,009.86;  mealx, 
$378.70;  lumber,  $68.50;  construction  of  telephone  line,  $810;  switching  charges,  $30; 
fares,  $34.05;  special  train  frcm  Superior  Junction  to  end  of  steel,  $85;  car  rentals,  $8.97; 

moving  residency,  $36;  team  feed,  $9.75;  sundries,  S22.70  

O'Brien,  McDougall  &  O'Gorman,  Fauquier:  freighting  and  teaming  supplies,  $10,156.99; 
meals,  $1,052.10;  fares,  $263  65;  provisions  and  supplies,  $958.12;  constructing  telephone 
line,  $1,565.94;  bolting  and  placing  protection  plates  for  bridges  at  Mattawishquia  and 
Missanabie,  $226.49;  mail  service.  $39.50:  refund  on  account  of  overcharge  on  goods, 
$125.96;  labour  on  buildings,  $752.27;  clearing  around  camps,  $330.50;  digging  well,  $10; 

cutting  ice,  $35.06:  sundries,  $4.25  

VanHorenbeeck,  A.  C,  St.  Boniface  ($9, 158. 16) — 

Labour  and  material:  repairing  sewer  diversion  at  cor.  of  Montcalm  and  Archibald 
Streets,  St.  Boniface,  $7,139.97;  pumping  sewage  from  .St.  Boniface  trunk  sewer, 

$1,224.05;  bracing  trunk  sewer,  $128.14  

Sewer  connection,  work  done  in  Oct.,  1911,  37  1.  ft.  at  $18  

Vopni,  J.  J.,  Winnipeg,  300  ft.  lumber  

Total,  carried  to  page  W— 278  


Transcontinental  Railway:  Exchequer  Court  Awards. 

Cap  Rouge  Pier  and  Wharf  Co.,  Quebec  ($49,777.28)— 

Amount  awarded  for  the  expropriation  of  lots  Nos.  32,  33  and  35,  36-85  acres  

Interest  on  $40,000  from  May  23,  1906,  to  June  20,  1911  

Taxed  costs  

Derosier,  Maxime,  Edmundston:  amount  awarded  fcr  the  expropriation  of  lot  No.  90,  Mada- 

waska  Co.,  $1,500;  interest,  $341.50;  costs  awarded  by  the  Court,  $150  

King,  Hen.  G.  G.,  Ottawa:  amount  awarded  for  expropriation  of  lots  Nos.  1, 82  and  85,  Queens 

Co.,  N.B.,  $441.40;  interest,  $90.12;  costs  awarded  by  the  Court,  $64.48  

Martin,  U.  &  B.,  Madawaska  Co.,  N.B.:  amount  awarded  for  expropriation  of  lot  No.  298, 

1-42  acres,  Madawaska  Co.,  $800;  interest,  $177.64;  costs  awarded  by  the  Court,  $200  

Nadeau,  B.,  Edmundston:  amount  awarded  for  expropriation  cf  lot  No.  286,  2-71  acres,  $650; 

costs  awarded  by  the  Court,  $100  

Pelletier,  R.  &  O.,  Madawaska  Co.:  amount  awarded  for  expropriation  of  lot  No.  266,  -48 

acres,  Madawaska  Co  

Roman  Catholic  Bishop  of  Chatham  and  Sisters  of  Hotel  Dieu,  St.  Basil,  Madawaska: 

amount  awarded  for  the  expropriation  of  lot  No.  285,  3-3  acres,  Madawaska  Co.,  $10,000, 

interest,  $2,052.06  

Total,  carried  to  page  W — 278  


Transcontinental  Railway:  Inspection  of  Iron  and  Steel  Work. 

Canadian  Inspection  Co.,  Montreal  ($21,589.83)— 

Mill  inspection  of  bridges,  9,454-946  tons  at  20c,  shop  inspection  of  bridges,  machinery, 
&c,  23  573  tons  at  40c,  13,138-255  at  25c;  less  drawback,  $510.63  


Carried  forward. 


W— 284 


AID  I  TOR  GEXERAL'S  REPORT,  1911-1912 
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Transcontinental  Railway:  Inspection  of  Iron  and  Steel  Work— Concluded. 


Brought  forward. 


Canadian  Inspection  Co.,  Montreal — Concluded. 

Field  inspection  of  bridge  materials  and  structural  steel,  at  $125  per  month:  Archibald 
Street,  $31.25,  Atikmahik  Creek,  $62.50,  Bass  River,  $19.23,  Big  Sturgeon  River, 
$43.27,  Boucanne  River,  $607.18,  Brule  Creek,  $184.92,  Buskegow  River,  $24.03, 
Caton  Brook,  §323.02,  C.P.R.  overcrossing,  $331.73,  Circle  River,  $238.22,  Crow 
Cieek,  $4.03,  Driftwood  Crossing,  $27.96.  Falls  Brook  Road,  $76.92,  Flamand  River, 
$101.31,  Ferry  Road  Over  crossing,  $14.43,  Frederickhouse  River,  $4.81,  Foley 
Biook,  $7.21,  Four  Mile  Brook,  $332.78,  Gatineau  River,  $93.44,  Graham  Brook, 
§159.28,  Groundhog  River,  $471.15,  Iroquois  River,  $27.96,  Juniper  Brook,  $36.06, 
Kapuskasing  River,  $366.27,  Little  Salmon  River  Viaduct,  $244.39,  Lost 
River,  §114.91,  Low  Bush  River,  $318.02,  Madawaska  River,  $62.50, 
Manuan  River,  $504.45,  Martin  Creek.  $422.16,  Mattagama  River,  $326.97, 
Mattawishquia,  §68.55,  Minachin,  §24.19.  Missanabie,  §486.73,  Mistongo,  $114.32, 
Nugent,  $30.17,  Odell  Brook,  §60.10,  Okikodasik,  §430.20,  Opazitika  River,  $282.57, 
overcrossing  C.X.R.,  §109.15,  overcrossirg  highway,  $29.27,  Poplar  Rapids,  $35.88, 
Quisibis  River,  $67.31.  Red  River,  $1,250,  Ribbon  River,  $687.69,  Salmon 
River,  §40.02,  Seine  River,  $125,  Sioux  River,  $250,  Skene  River,  $84.15, 
Sturgeon  River,  §596.15,  Sucker  Creek,  $11.66,  St.  Francis  River,  $125,  St. 
Joseph  Street,  $4.80,  St.  Mauriec  River.  2nd  crossing.  §157.40,  3id  crossing,  $525.65, 
Turntable  at  Edmundston,  §47.45,  Vermillion  River,  $4.80,  Wellington  River,  $19.84, 
West  Miramichi  River,  $137.03,  Whitefish,  $228.45,  Winnipeg  shops,  $1,500;  photo- 
graphs, S154.85;  travel,  $403.27  

Inspection  of  switch  and  track  material,  28-58  tons  at  25c,  8,067-266  at  20c;  less  draw- 
back, $132.08  

Inspection  of  telegiaph  wire,  94-342  tons  at  65c,  short  paid,  16c  

Inspection  of  steel  tank,  25-73  tons  at  25c,  25-54  at  20c  

Analj  sis  of  paint,  §10;  analysis  ol  culvert  pipe,  $20  

Sampling  cars  of  cement,  157  at  $1.35,  8  at  $1;  espenses,  $6.10  

Refund  of  drawbacks  previously  deducted  

Hunt,  Robt.  W.  &  Co.,  Ltd.,  Montreal:  inspection  of  steel  rails,  60,818-719  tons  at  5c; 

less  drawback,  $304.06  

Standard  Inspection  Bureau,  Toronto,  inspection  of  steel  rails:  5,436-435  tons  at  5c;  less 

drawback,  $27.16;  services  and  travelling  expenses,  $88.20;  refund  of  drawback  previously 

deducted,  $412.55  


Total,  carried  to  page  W — 278. 


Transcontinental  Railway:  Legal  Services. 

Jones,  W.  P.,  Woodstock,  N.B.,  legal  services  re  liquor  cases  

McGaughey  &  McCurry,  North  Bay,  legal  services  

Registrar  of  the  Exchequer  Court  of  Canada,  Ottawa,  legal  services  

Stevens  and  Lawson,  Edmundston,  legal  services  re:  lands  to  be  taken  fiom,  and  other  lands 
to  be  given  to  the  Temiscouata  Ry.  Co.,  $100;  jcint  telegraph  line  among  the  N.  T.  Ry., 
Western  Union  Telegraph  Co.,  and  the  Temiscouata  Ry.,  $80.20  

Vien,  T.  A.,  Quebec,  legal  services  re  expropriation  of  lands  

Sundry:  L.  W.  Coutlee,  $5;  E.  J.  Daly,  $6;  H.  Millar,  $6;  A.  G.  McKay,  $40.37;  Rothwell 
Johnson  <fc  Bergman,  $20  


Total,  carried  to  page  W — 278. 


Transcontinental  Railway:  Government  Printing  and  Stationery  Department. 

Printing  advertising  slips,  $26.41;  copies  of  the  'Daily  Hansard,'  Auditor  General's  Report, 
and  Senate  Debates,  $63;  subscriptions  to  the  'Canada  Gazette,'  $18;  stationery,  $1,594.03 


Transcontinental  Railway:  Printing  Outside  of  Government  Printing  Bureau. 

Amyot,  E.,  &  Frere,  Quebec,  printing  

Columbia  Press,  Ltd.,  Winnipeg,  legal  printing  

Consolidated  Lithographing  and  Manufacturing  Co.,  Montreal,  printing  17,500  cheques  

Crain,  Rolla  L.,  Ottawa:  binders,  11,  §49.25;  form  60,  196  books,  $45.67;  sundry  printing, 

$5.75  

Esdale  Press  Co.,,Ottawa:  form  74,  10  M,  $98;  form  78.  5  M;  $18.50,  form  85,  2  M,  $5.50; 

form  99,  10  M,  §19;  typewriting  paper,  50  M,  $64;  printing  and  stationery,  $3.50  

Grand  &  Toy,  Toronto,  sundry  printing  

London  Advertiser  Co.,  requisition  books,  502  at  29  c  

Carried  forward  
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SESSIONAL  PAPER  No.  1 


Transcontinental  Railway:  Printing  outside  of  Government  Printing  Bureau 

— Continued. 

Brought  forward  

Lowe,  Martin  Co.,  Ottawa:  letterheads,  $82.85;  binders,  $130.15;  tabs,  $14.20;  indexes, 
$12.70;  typewi  it  ing  paper,  $29.75;  copies  of  7th  annual  report,  $168.00;  pi  in  ting  and  station- 
ery, $1,469.78  

Moitimei  Co.,  Ottaws:  piinting,  ruling,  padding,  binding;  various  forms  and  supplies  

Ottawa  Free  Pi  ess,  sundry  printing  

Ottawa  Printing  Co.,  letterheads,  200  M  

Quebec  Commercial  Printing  Co.,  legal  printing  

Quebec  Vigie,  legal  printing  

Walker,  Jno.  &  Co.,  London,  Eng.,  printing  and  stationery  

Total,  carried  to  page  W — 278  

Transcontinental  Railway:  Rails  and  Fastenings. 

Algoma  Steel  Co.,  iails  ($1,427,987.28)— 
Shipped  to  Cochrane,  Ont.: 

Under  contract  of  Sept.  22,  1910  (Page  W— 286) 

Under  contract  of  Feb.  I,  1911  (Page  W— 287) 

Shipped  to  Lake  Superior  Junct.,  Ont.: 

Contiact  of  April  4,  1910:  668  rails  (Bessemer)  of  33  ft.,  587,840  lb.  =262-4285  gross 

tons,  at  $32.87  

Under  contract  of  Feb.  1,  1911   (Page  W— 287) 

Algoma  Steel  Co.,  sundiy  (,$115,261.78)— 
Tie  plates: 

Shipped  to  Cochrane:  7,440  plates  =  32,985  lb.  at  $2.65  

Shipped  to  Lake  Superior  Jet.:  157,912  plates  =  754,267  lb.  at  $2.35  

Track  spikes,  5^  x  T%,  shipped  to  Lake  Superior  Jet.:  2,316  boxes  of  200  lb.,  4,100  of 

224  lb.,  in  all,  1,381,600  lb.  at  $2.55  

Angle  bars,  shipped  to  Lake  Supeiior  Jet.:  127,970  bars  =  2,857,283  lb.  =  1,275-573  gross 

tons  at  $48.16  

Canadian  Ramapo  Iron  Works,  Niagara  Falls,  Ont.:  No.  6  single  slip  diamond,  left,  for 
80-lb.  A.S.C.E.  rail  with  throwing  device  $375,  fieight  prepaid  to  Hervey  Jet.,  $49.32 

Canadian  Steel  Foundries,  Montreal  (including  Montreal  Steel  Works) — 

Split  switches:  card  7813,  211  at  $35;  card  6758,  14  at  $23.50;  card  7850,  492  at  $21.50. . 

Switch  stands:  26  in.,  204  at  $18;  19  in.,  440  at  $16.50;  rigid,  14  at  $14  

Eureka  spring  frogs,  card  5816— A-l:  111  right  hand  and  112  left  hand,  in  all,  223  at  $56. . 

Rigid  frogs:  14  at  $27.50;  247  r.  h.  and  245  1.  h.,  in  all,  492  at  $26.50  

Guard  rails,  card  6783,  1,434  at  $7;  split  points,  30  at  $27.50,  20  at  $15.50  

Banner  stands  and  connecting  rods,  6  at  $18,  24  at  $16.50  

Freight,  $6,280.84;  sundry  $82  


$  cts. 
949  42 


Dominion  Iron  and  Steel  Co.,  80-lb.  open  hearth  steel  rails,  gross  tons,  delivered  at  Moncton 
under  contract  of  Sept.  28,  1911  ($69,468.91)— 

Firsts:  4,373  of  33  ft.,  1,718-8836  gross  tons  at  $34.75  

Firsts:  41  of  33  ft.,  117  of  32  ft.,  17  of  31ft.,  278  of  30  ft.,  sundry  55,  in  all,  508  rails:184-7543 

gross  tons  at  $34.75  

Seconds:  215  of  33  ft.,  sundry  44,  in  all,  259  rails:  100-491  gross  tons  at  $33. 01 J  


Dominion  Iron  and  Steel  Co.,  80-lb.  open  hearth  steel  rails,  gross  tons,  delivered  at  Hervey 

Jet.,  P.Q.,  under  contract  of  Feb.  1,  1911  ($418,378.77) — 

Firsts:  26,650  of  33  ft.:  10,454-6157  gross  tons  at  $35.75  .'  

Firsts:  479  of  32  ft.,  102  of  31  ft.,  1,035  of  30  ft.,  84  of  29  ft.,  106  of  28  ft.,  19  of  27  ft.,  87 

of  26  ft.,  in  all,  1,912  rails:  689-589  gross  tons  at  $35.75  

Seconds:  1,368  of  33  ft.:  538-4773  gross  tons  at  $33.961  

Seconds:  23  of  32  ft.,  4  of  31ft.,  87  of  30  ft.,  sundiy  26,  in  all,  140  rails:  49-6249  gross  tons 

at  $33.96*  

Dominion  Iron  and  Steel  Co.,  80-lb.  open  hearth  steel  rails,  gross  tons,  delivered  at  Lake 

Superior  Jet.,  under  contiact  of  Feb.  1,  1911  ($410,527.08)— 

Firsts:  27,824  of  33  ft,,  10,922-9508  gross  tons  at  $33.50  

Firsts:  465  of  32  ft.,  1,127  of  31  ft.,  562  of  30  ft.,  239  of  29  ft.,  73  of  28  ft,,  70  of  27  ft,,  61  of 

26  ft.,  in  all,  2,597  rails:  946-9418  gross  tons  at  $23.50  

Seconds:  1,434  of  33  ft.,  561-2455  gross  tons  at  $31.82}  

Seconds:  114  of  33  ft.,  23  of  30  ft.,  15  of  29  ft.,  sundry  16,  in  all,  168  rails:    60-5981  gross 

tons  at  $31.82^;  less  $1,000  for  shortages  

Giand  Trunk  Pacific  Ry.  Co.,  Montreal:  60-lb.  rails,  62-17  gross  tons  at  $35;  201  pi.  angle 
bars,  7,140  lb.,  $151.37;  850  lb.  bolts,  $32  .90  


1,907  43 
2,959  91 
2  75 
288  00 
276  00 
664  00 
345  08 


7,392  59 


Carried  forward   2,523,779  20 


176,377  06 
1,068,291  52 


8,626  03 
174,692  67 


874  10 
17,725  28 

35,230  80 

61,431  60 

424  32 


18,292  00 
11,128  00 
12,488  00 
13,423  00 
11,173  00 
504  00 
6,362  84 


59,731  22 

6,420  23 
3,317  46 


373,752  53 

24,652  81 
18,288  04 

1,685  39 


365,918  S6 

31,722  55 
17,957  13 

928  54 

2,360  22 


W— 286 


AUDITOR  GENERAL'S  REPORT,  1911-1911 

3  GEORGE  V.,  A.  1913 


Transcontinental  Railway:  Rails  and  Fastenings— Continued. 

Brought  forward  


Nova  Scotia  Steel  and  Coal  Co.  ($106,604.55)— 
Angle  bars  for  80  lb.  rails: 

Cochrane,  Ont.:  10,866  pr.=489,894  lb.  =218-7026  gross  tons  at  $48.16  

Hervev  Jet.,  P.Q.:  31.768  pr.  =  l,410,889  lb.  =629-861  gross  tons  at  $49.23  

Moncton,  N.B.:  5,068  pr.  =  232,120  lb.  at  $1  95  per  100  lb  

Track  spikes,  5|  x       boxes  of  224  lb.: 

Cochrane:  843  boxes  =  188.832  lb.  at  $2.55,  $4,815.22:  less  $36  64.  freight  paid  on 

260  boxes  

Lake  Superior  Jet.,  Ont.:  546  boxes  =  122,304  lb.  at  $1.95;  freight  prepaid.  $650.01.. 

Hervev  Jet.,  P.Q..:  3.277  boxes  =  734.048  lb.  at  $2.48  

Moncton:  438  boxes  =  98,112  lb.  at  $2.25  

St.  Hilaire,  N.B.:  1,000  boxes  =  224,000  lb.  at  $2.25  

Track  spikes:  4§  x  J,  boxes  of  224  lb.: 

Moncton,  N.B.,  20  bcxes  =  4,480  lb.  at  S3. 55 


Track  bolts,  4|  x  |,  boxes  of  224  lb. 

Cochrane,  Ont.:  162  boxes=36,288  lb.  at  $.3.55;  less  $1.76,  freight  paid  at  Cochrane. 

Heivey  Jet.,  P.Q.:  759  boxes  =  170.016  lb.  at  $3  48  

Moncton,  N.B.:  122  boxes  =  27,328  lb.  at  $3.25  

Tie  plates: 

Hervey  Jet.,  P.Q.:  4,764  bundles  =  95,270  plates  =  416,360  lb.  at  $2.25  

St.  Anselme.  P.Q.:  1.787  bundles  =  35,740  plates = 154,050  lb.  at  $2.17*  

St.  Hilaire,  X.B.:  65,900  pieces  =  2S8,350  lb.  at  $2  17£  

Peck  Rolling  Mills,  Montreal  ($13,951.80)— 
Railway  spikes,  5j  x       casks  of  224  lb.: 

St.  Boniface,  Man.:  540  casks  =  120,960  lb.  at  $2.15:  freight,  $513.95  

Cochrane,  Ont.:  1,027  casks  =  230,04S  lb.  at  $2.52  

St.  Anselme,  P.Q.:  1.000  casks  =  224,000  lbs.  at  $2.25  


Steel  Co.  of  Canada,  Hamilton  ($98,145.88)— 

Angle  bars  fr r  80  lb.  rails,  delivered  at  Cochrane,  Ont.:  61,827  pr.  =2,803.580  lb.  at  $2.18; 

less  $267.80  freight  

Track  spikes,  5?  x  5%,  delivered  at  Cochrane: 

Contract  of  Feb.  1,  1911:  2,903  casks  of  224  lb:  650.272  lb.  at  $2.58;  less  6c,  freight: 
Contract  of  Mar.  5,  1912:  1,000  casks  of  224  lb.,  600  of  200  lb.:  344,000  lb.  at  $2.45. . . 
Track  bolts,  §  x  4f,  boxes  of  200  lb.,  delivered  at  Cochrane:  1,504  boxes  =  300.800  lb.  at 


$3.58:  less  $48.37,  freight. 
Track  bolts,  f  x  4|.  delivered  at  Cochrane: 


192  boxes  =  38,280  lb.  at  $3.58. 


Steel  Co.  of  Canada,  Montreal  ($40,785.27)— 

Tie  plates  delivered  at  Cochrane:  6,656  bundles,  66,557  plates  =  293,280  lb.:  at  $2.35  

Track  spikes,  5\  x        delivered  at  Cochrane:  3,784  casks  of  224  lb.;  816,480  lb.  at 

$2.58,  31,136  at  $2.52;  less  $43.10  freight..  

Track  bolts,  5  x  4|,  casks  of  224  lb.: 

Cochrane,  Ont:  78  casks  =  17,472  lb.  at  $3.65  

Lake  Superior  Jet.,  Ont.:  1,467  cask3  =  328,608  lb.  at  $3  .52;  less  $118. 19  freight  

Veiona  Tool  Works,  Pittsburgh,  Pa.,  nutlocks,  H  in-  tail  ($6,733.52)— 

Cochrane,  Ont.:  398-32  m.  at  $7.89,  76  m.  at  $7.98  

Superior  Jet.,  Ont.:  245-509  m.  at  $8. 14  

Hervev  Jet.,  P.Q.,  124-246  m.  at  $7.56  

Grand  Falls,  N.B.:  6  m.  at  $7.76  


Total,  carried  to  page  W — 278. 


Algoma  Steel  Co:  Under  Contract  of  Sept.  22,  1910. 
Shipped  to  Cochrane,  Ont. 

No.  1  rails.  80  lb.  to  yard:  33  ft.,  Bessemer  7,620,  open  hearth  3,410,  sundry  193;  1  of  32  ft.;  in 

all,  11,229  rails:  weight  by  lengths  =  9,881,493  lbs  =  4, 411-3808  gross  tons. 

Same  rails  as  paid  by  vouchers:  9,885,270  lbs=4,413-0669  gross  tons  at  $35.45  

No.  1  rails,  80  lb.  to  yard:  33  ft,  and  under:  59  of  33  ft.,  178  of  32  ft.,  102  of  31  ft.,  105  of  30  ft., 

51  of  29  ft.,  53  of  28  ft,,  71  of  27  ft,,  41  of  26  ft.,  in  all  660  rails:  weight  by  lengths  =  530,693 

lbs.  =  236 -9165  gross  tons. 

Same  rails  as  paid  by  vouchers:  530,750  lbs  =  236 -9419  gross  tons  at  $35.45  

No.  2  rails,  80  lb.  to  yard:  740  of  33  ft.,  37  of  32  ft.,  22  of  31  ft,,  32  of  30  ft,,  11  of  29  ft,.  16  of 

28  ft,,  20  of  27  ft.,  8  of  26  ft.,  in  all  886  rails:  weight  by  lengths,  766,960  lbs  =  342-3928  gross 

tons. 

Same  rails  as  paid  by  vouchers:  767,180  lbs.  =  342-491  gross  tons  at  $33.67'  

Total,  carried  to  page  W— 285  


$  cts. 
2,523,779  20 


10,532  72 
31,039  56 
4,526  34 


4,773  58 
3,034  94 
18,204  36 
2,207  52 
5,040  00 

159  04 

1,286  46 
5,916  56 
888  15 

9,368  10 
3,350  00 
6,271  62 


3,114  59 
5,797  21 
5,040  00 


60,850  23 

16,776  96 

8,428  00 

10,720  27 

1,370  42 


6,892  08 

21,806  67 

637  72 
11,448  80 


3,749  22 
1,998  44 
939  30 
46  56 


2,790  000  22 


156,443  22 


8,399  59 


11,534  25 


176,377  00 


( 
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Transcontinental  Railway:  Rails  and  Fastenings— Concluded. 

Algoma  Steel  Co:  Under  Contract  of  February  t,  1911. 
Shipped  to  Cochrane,  Out. 

No.  1  rails,  80  lb.  to  yard:  33  ft.:  Bessemer  36,666.  open  hearth  27,649,  sundry  757,  in  all  65,072 

rails:  weight  by  lengths,  57,263.360  lbs.  =25,564  gross  tons. 

Same  rails  as  paid  by  vouchors:  57.290,420  lbs. ^=25,576-0823  gross  tons  at  $36.45  

No.  1  rails,  80  lb.  to  yard:  951  of  33  ft.,  1,754  of  32  ft.,  882  of  31  ft.,  846  of  30  ft.,  524  of  29  ft., 

569  of  28  ft.,  588  of  27  ft..  464  of  26  ft.,  in  all  6,573  rails:  weight  by  lengths  =  5,314,693  lbs.= 

2,372-6308  gross  tons. 

Same  rails  as  paid  by  vouchers:  5.318,020  lbs.  =2,374- 116  gross  tons  at  $36.45  

No.  2  rails,  80  lb.  to  yard:  3.238  of  33  ft..  110  of  32  ft.,  67  of  31  ft.,  78  of  30  ft.,  sundry  194,  in  all 
3,687  rails:  3,207,235  lbs.  =  1 ,431-8013  gross  tons  at  $34.62f  


$  eta. 


932,248  29 

86,536  44 
49,579  70 


Less — Freight  paid  at  Cochrane. 
Total,  carried  to  page  W— 285  


Shipped  to  Lake  Superior  Jet. 

No.  1  rails,  80  lb.  to  yard:  33  ft.,  Bessemer  7,113,  open  hearth  4,414;  sundry,  351  of  32  ft.,  133  of 
31ft.,  180 of  30ft. .89 of  29ft. ,92 of  28ft. ,83 of  27 ft. ,87 of  26  ft.,  in  all  12,542 rails:  4,890-5532 
gross  tons  at  $33.87;  less  $50  for  4  rails  short,  and  less  $1,000,  drawback  

No.  2  rails,  80  lb.  to  yard:  751  of  33  ft.,  22  of  32  ft.,  10  of  31  ft.,  8  of  30  ft.,  2  of  29  ft.,  3  of  23  ft., 
5  of  27  ft.,  2  of  26  ft.,  in  all  803  raik:  313-8316  gross  tons  at  $32-1765  


1,068,364  43 
72  91 


1,068,291  52 


Total,  carried  to  page  W— 273. 


Transcontinental  Railway:  Rents  at  Ottawa. 

Canada  Permanent  Mortgage  Corporation,  Toronto:  rent  of  Corry  building:  Apr.  1-30,  1911 
$902  .46,  9  m.  to  . Apr.  30,  1912,  $8,235;  less  $3 .25  interest  on  prepayments  

Corry,  J.  A.,  Ottawa:  rent  of  drafting  room,  7th  floor  in  Corry  building,  3  m.  to  Oct.  31,  1911 
at  $100;  rent  of  room  adjoining  cement  laboratory,  3  m.  to  Oct.  31,  1911,  at  $16.50;  rent  of 
cement  testing  extra  room,  3  m.  to  Oct.  31, 1911,  at  $35;  less  $6.79  interest  on  prepayments. 

Taylor,  Edith  &  Corry,  J.  A.,  Ottawa:  rent  of  Corry  building,  3  m.  to  July  31,  1911,  at 
$10,980  per  year:  rent  of  drafting  room,  7th  floor,  May-  July,  Nov. -Jan.,  6  m.  at  $100 
rent  of  room  adjoining  cement  laboratory,  May-July,  Nov. -Jan.  15th,  at  $16.50;  rent  of 
cement  testing  extra  room,  May-July,  Nov. -Jan.,  6  m.  at  $35,  less  $38.35  interest  on  pre- 
payments; less  $50  paid  McKinley  &  Northwood  for  covering  pipes  in  the  basement  

Ottawa  City,  proportion  of  taxes  on  the  Corry  building.  May-Dec,  1911  


Total,  carried  to  page  W — 278 . 


Transcontinental  Railway:  Right  of  Way:  Land  and  Damages. 

P.  =  Plan.    A.  =  Acre.    t  =  Voucher  outstanding. 

MadawaskaCo.,  N.B.:  Clair  Parish,  ($2,233)— 

Caron:  H..  damages,  489  P.,  $200;  J.,  474  P.,  -29a,  $40  

Nadeau,  A.,  497  P.,  1-84  a.,  $100;  Ouellette,  T.,  462  P.,  1-71  a.,  $175  

Tardis,  Jos.,  503  P.,  5 -7a  

Madawaska  Co.,  N.B.:  Town  of  Edmundston  ($9,005) — 

Pelletier,  O..320  P.,  -001a,  $5;  Temiscouata  Ry.,  11  -43a.,  $9,000  

Madawaska  Co.,  N.B.:  Madawaska  Parish:  Bernier,  G.,  331  P.,  -19a  

Madawaska  Co.,  N.B.,  St.  Andre  Parish  ($10,277.50)— 

Bernier,  P.,  11  P..  18a,  $80;  Corbin,  J.,  14  P.,  l  -78a,  $450  

Desjardins,  T.,  4  P.,  1  -36a,  $500;  Goodreau,  N.,  17  P..  -69a,  $150  

Levesque,  X.,  4  P.,  7-5a  

Martin:  B.  J.,  28  P.,  1 -43a,  $800;  E.,  173  P., -78a,  $600;  Geo.,  29  P.,  $650;  M.,  30  P.,  1 -68a 
$835;  R..27P.,  l-91a,  $950  

Michaud,J.,7P.,  -89a,  $162.50;  Morin,  M.,  20  P.,  2-46a,  $1,500  

Petit,  Olive,  9  P.,  10  P.,  8-39a,  $1,600;  Poitras,  J.  B.,  26  P.,  1-39  a.,  $700  

Reid,  M.  and  D.,  109  P.,  4- 18a  

MadawaskaCo.,  N.B.:  St.  Anne  Parish  ($9, 158.00)— 

Cyr:  F.,  178  P.,  1 -74a.  $605;  M.  E.,  161  P., -58a,  $300;  W.,  175  P.,  -95a.  $503  

Martin:  E.,  173  P.,  05a,  $100;  J.,  154  P.,  l-25a,  $450;  T.,  158  P., -7a,  $225  

Parent,  E.,  F.,  Jos.,  X.,  186  P.,  4-66a  

Sirois:  B.,  140  P.,  2-99a,  $800;  D.,  141  P.,  143  P.,  4  03a,  $2,800  

Theriault,  V.,  171  P.,  180  P.,  1  -46a,  $1,050;  Thibodeau,  R.,  170  P.,  3-54a,  $825  

Carried  forward  


164.593  05 
10.099  62 


174,692  67 


9,134  21 
447  71 


3,557  40 
697  97 


13,837  29 


240  00 
275  00 
1,718  00 

9,005  00 
60  00 

530  00 
650  00 
1,200  00 

3,835  00 
1,662  50 
2,300  00 
100  00 

1,408  00 
775  00 
1,500  00 
3,600  00 
1,875  00 


30,733  50 


W— 288 
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Transcontinental  Railway:  Right  of  Way:  Land  and  Damages— Continued. 
P.  =  Plan.    A. = Acre.    t  =  Voucher  outstanding. 
Bi  ought  forward  

Madawaska  Co.,  N.B.:  St.  Basil  Parish  ($6, 199.42)— 

Cyr,  R.  L.  P.,  251  P.,  259  P.,  2-91  a  

Fournier:  A.,  296  P.,  -6a,  $440;  C,  293  P.,  l-74a,  S725;  E.,  294  P.,  -75a.  $400;  Jos.,  287  P., 
•82a  $135   ■  

Jalbert,  P.,  303  P   2-31a,  $750;  Lavoie,  D.',  damages,  §50,  230  P.,  -31a,  $40  

•     Lynch,  F.,  208  P.,  07a  

Martin:  A.  O.,  267  P.,  -76a,  $400;  D.  E.,  280  P.,  1 -47a,  $450;  I.  and  V.,  t  $409.42;  J.,  279  P., 
•55a,  $275;  M..  264  P.,  1- 02a,  $500;  P.  S.,  t$350  

Mercier,  Jos.,  275  P.,  -51a  

Madawaska  Co.,  X.B.,  St.  Hilaire  Parish  ($37,062.50)— 

Albert:  F.  B.,  391  P.,  2-33a,  $750;  J.,  385-6  P..  2-7a,  $1,875:  L,  382  P..  2-84  a..  $1,800;  J., 
370  P..  2-8  a..  $600;  J.  H.,  403  P.,  l-71a,  S550;  J.,  374  P..  2-8a,  $1,100:  M.,  381  P., 
l-8a,  $1,000;  Rev.  T.,  384  P.,  3-32  a.,  $1,875:  Victor.  383  P.,  2-5  a.,  $2,100  

Belanger:  H.  and  A.,  360  P.,  l-61a,  $300;  Jos.,  426  P.,  3-48  a,  $1,500  

Caron,  H.,  415  P.,  115a  

Collin:  M..  387  P.,  2-57a,  $1,475;  P.,  388  P.,  4 -67a,  $1.325  

Cyr:  Jos.,  442  P..  2- la,  $750;  L.  J.,  396  P.,  399  P..  l-95a,  $1,300;  R.,  432  P.,  3-82  a,  $2,000: 
S.,  445  P..  l-33a,  $700.  

Daigle:  E.,  411  P.,  2-95a,  $800;  F.,  417  P.,  4  09a,  $3,500;  H.  and  J.,  t  §450  ■  

Larue,  Jos.,  361  P.,  l-53a  '.  

Marquis:  H.,  380  P.,  1- 62a,  $1,100;  I.,  379  P.,  3-04  a.,  $1,000;  V.,  424  P..  2 -66a,  $1,000  

Michaud,  D.,  446  P.,  1  -8a,  $2,400;  Nadeau,  A.  and  Z.,  373  P.,  2-77a,  $825  

Plourde,  F.,  398  P.,  -67  a.,  $762.50;  Sainden.  W.,  354  P.,  371  P.,  3-86a,  $1,200   

Saucier,  H.,449  P.,  1 -91a,  $1,150;  Jos.,  453  P.,  1 -85  a,  $800  

Madawaska  Co.,  X.B.,  St.  Leonard's  Parish  ($9,243.30)— 

Bellefleur,  J..  36  P., 1 -42a,  $700;  Bourgoin,  G.  A.,  32  P.,  -69a,  $750  

Bourgoin,  M.,  31  P.,  -69a,  $700;  Collin,  M.,  45  P.,  46  P.,  4-44a.  $1.200  

Cyr:  A..  58  P.,  1 -33a,  $450;  J.,  56  P.,  1  •  17a,  $300;  Lucie,  48  P.,  -99a,  $400;  

Desjardins.  M.,  84  P.,  4-66a  

Covin,  J.,  68  P.,  -96a,  $275;  Lebel,  M.,  80  P.,  112a,  $3.200  

Plourde.  J.,  t  $468.30;  Thibodeau,  D.,  42  P.,  Ma,  $400  :  

Queens  Co.,  X.B.,  Chipman  Parish  ($1,127.82)— 

Darrah,  J.  S.,  91  P.,  -8a,  $150;  King  Lumber  Co.,  purchase  of  timber,  56  P.,  59  P.,  60  P., 
91-04a,  $364.16  

West,  A.,  purchase  of  timber,  40  P.,  43  P.,  47  P..  50  P.,  51  P.,  91  04a  

Victoria  Co.,  X.B.,  Drummond  Parish  ($737.10)— 

Barrv,  T.  F.,  36  P.,  M6a,  $141.14;  Geyer,  J.  R.,  29  P.,  2-81a,  $250  

Theriault,  P.,  57  P.,  7  07a  

tWalters,  F.,  and  McAvermy,  J.  A  

Victoria  Co.,  X.B.,  Gordon  Parish  ($984.20)— 

Lockhart,  L.,  moving  buildings  $200;  Marston,  E.,  88  P.,  7- 63a.  $675  

Mowbrav,  C,  102  P.,  102b  P.,  7-28a  

Westmorland  Co.,  X.B.,  Moncton  Parish  ($8,209.50)— 

Jones.  J.  M.,  3  P.  and  3a  P.,  6a,  $1,950;  Moncton  City,  6a  P.,  20-4a,  $2,550  

Steeves,  S.  C,  and  A.  B.,  4  P.  and  4a  P.,  11 -3a  

Bellechasse  Co.,  P.Q.,  St.  Cajetan  d'Armagh  Parish  ($1,619.20)— 

AudeT.  A.,  406  P.,  3-45a,  $391.10;  Blais,  A.,  377  P.,  l-91a,  $325  

Hainse,  A.,  376  P.,  l-9a, $425;  Laferriere,  Jos.,  damages  $25  

Morin-  Mrs.  A.,  407  P.,  1 -05a,  $180;  G.,  412  P.,  2-66a,  $123.10  

McXeil,  O.,  364  P.,  damages  

Bellechasse  Co.,  P.Q.,  St.  Lazare  Parish  (§7S5)— 

Cote,  P.,  343  P.,  damages,  $200;  Roy,  F.,  damages,  $200,  300  P.,  -21a,  $10  

Vezina,  L.,  405  P.,  4-51a  

Bellechasse  Co.,  P.Q.,  St.  Xeree  Parish:  Asselin,  A.,  damages,  330  P.  

Champlain  Co.,  Canton  Mailhot  (§405)— 

Plantc,  W.,  699  P.,  700  P.,  6-21a,  $300;  Union  Bag  and  Paper  Co.,  716  P.,  l  -38a,  §105  

Champlain  Co.,  P.Q.:  Vermillioc  and  St.  Mauiice, 

St.  Maurice  Lumber  Co.,  purchase  of  timber  on  208.55  a  

Dorchester  Co.,  P.Q.:  St.  Anselme  Parish  (§1,452)— 

Boutin,  F.,  147  P.,  -06a.,  $50;  Carrier,  Mrs.  C,  149  P.,  4  06a.,  $900  

Couture,  A..  155  P..  damages,  $50;  G.,  143  P.,  damages,  $202  

Pouliot,  T.,  168  P.,  damages,  $25;  Royer,  E.,  169  P.,  damages.  $225  

Dorchester  Co.,  P.Q.:  St.  Claire  Parish.. .  ($4,670)— 

Aube,  J.,  241  P.,  damages,  $225;  Bouchard,  X.,  188  P.,  damages,  $10  

Chabot,  A.,  233  P.,  damages,  §100;  G.,  221a  P.,  damages,  §25;  E.,  199  P.,  damages  and 

maintaining  pipe  line,  $50  

Corriveau:  P.,  215  P.,  218  P.,  damages,  $90;  T.,  229  P.,  232  P.,  damages,  $40  

Cote:  Jos.,  189  P.,  228  P.,  damages,  $60;  O.,  204  P.,  damages  and  maintaining  water  pipe 

$75  :  
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Dorchester  Co.,  P.Q.:  St  Claire  Parish— Concluded. 

Dion:  A.,  damages  and  maintenance  of  water  pipe,  232a  P.,  $1,050;  C,  235  P.,  $20;  J.,  233  P 

damages,  $25;  J.,  damages  and  constructing  bridges  over  ditches,  §25  

Duquet:  F.,  damages,  182  P.,  $100;  J.,  damages,  213  P.,  $10  

Fauchon:  F.,  damages  and  maintenance  of  ditch,  217  P.,  $100;  J.,  damages  and  digging 

well,  212  P.,  $75;  S.,  damages,  $125  

Fleury,  Jos.,  damages,  construction  and  maintenance  of  ditch,  281  P.,  

Fournier:  A.,  damages,  219  P.,  $90,  219  P.,  -03a.,  $20;  H.,  damages,  196  P.,  $15  

Ciagne:  A.,  damages,  205  P.,  $175;  Jos.,  digging  ditch,  187  P.,  $100  

Garant,  O.,  damages,  221  P.,  $100;  Labonte,  D.,  damages,  and  maintenance  of  ditch,  238 

P.,  $500  

Laliberte,  P.,  210  P.,  damages,  $300;  Lavallee,  Jean,  damages,  198  P.,  $20  

Leclerc,  Jos.,  226  P.,  damages,  $75;  Marceau,  O.,  291  P.,  damages,  $50  

Mciin,  N.,  194  P.,  damages.  $10;  Nadeau,  H.,  216  P.,  224  P.,  damages,  digging  well, 

maintaining  ditches,  $80  

Nicole,  J.,  280  P.,  damages,  $500;  Pouliot,  L.,  292  P.,  damages,  $40  

Renaud,  Jos.,  358  P.,  damages,  $15;  Roy,  Jos.,  289  P.,  waiving  rights  to  crossing,  $75. . 

Turmel,  L.,  183  P.,  damages  

Dorchester,  Co.,  P.Q.:  St.  Isidore  Parish,  ($511.75) 

Begin,  A.,  101  P.,  damages,  $40;  Boutin,  J.,  10Z  P.,  l-89a.,  $141.75  

Fontaine,  Jos.,  134  P.,  damages  

Larochelle:  A.,  135  P.,  $50:  F.,  134  P.,  damages,  $30  

Pelchat,  C,  99  P.,  constructing  and  maintaining  ditches  

Dorchester  Co.,  P.Q.:  St.  Malachie  Parish  ($2,905) 

Bilodeau,  E.,  274  P.,  damages  and  maintenance  of  ditch,  $250;  Corriveau,  P.,  259  P., 

damages,  $100  

Cote:  E..  279  P.,  damages,  and  maintenance  of  ditch,  $675;  F.,  258  P.,  damages  $25  

Fleurv:  Jcs.,  249  P..  damages,  $25;  Jos.,  damages  construction  and  maintenance  of  ditch, 

207  P..  $500;  Philemon,  249  P.,  damages,  $100;  Pierre,  254  P.,  damages,  $40  

Gosselin.  Nap.,  253  P.,  damages,  $50;  Lacroix,  X.,  268  P.,  270  P.,  damages,  construction 

of  ditch,  $600  

Leclerc,  T.,  275  P.,  damages  and  maintenance  of  ditch,  $250;  Picard,  O.,  277  P.,  277  P., 

damages,  $200  

Rcusseau,  Jos.,  260  P.,  damages,  $50;  Theberge,  A.,  257  P.,  damages,  $25  

Theberge,  L.,  250  P.,  -07a  

Kamouraska  Co.  P.Q.:  Canton  Pohenegamook  ($2,285) 

Berube,  C,  620  P.,  damages  and  maintenance  of  ditch,  $90;  Blier,  Jos.,  660  P.,  2-44a., 

$200  :  

Demeis,  N.  E.,  584  P.,  6-57a.,  $320;  Lamontagne,  Jos.,  617  P.,  -73a.,  $75  

Landrv,  Jos.,  construction  and  maintenance  of  road  and  approaches,  63  3P  

Ouellet,  P.,  668  P.,  4- 15a  

Kamouraska  Co.,  P.Q.:  Cantons  Bungay  and  Pohenegamook: 

The  Trust  and  Guarantee  Co.,  purchase  of  timber,  607  P.,-612  P.,  16602a  

Levis  Co.,  P.Q.:  St.  Henri  Parish  ($355) 

Blanchet:  Jos.,  76  P.,  damages,  $55;  Thos.,  78  P.,  damages,  $40..   

Lemieux,  C,  79  P.,  85  P.,  damages  to  crops  and  maintenance  of  ditches  

Levis  Co.,  P.Q.:  St.  Jean  Chrysostome  Parish:  Samson,  M.,  42  P.,  C3a  

L'Islet  Co.,  P.Q.:  Fournier  Township  ($1,125) 

St.  Pierre,  A.,  526  P.,  19-51  a.,  $1,000;  Thibodeau,  S.,  529  P.,  -59a.,  $125  

Montmagny  Co.,  P.Q.:  Ashburton  Township  ($540) 

Boulangcr,  F.,  456  P.,  damages,  $120;  Fournier,  L.,  463  P.,  waiving  crossing  rights,  $350. 

Girard,  Jean,  455  P.,  damages  

Mnntmagny  Co.,  P.Q.:  Bourdages  Township:  Price  Bros.,  405  P.,  purchase  of  timber,  11 -49a. 
Montmagny  Co.,  P.Q:Notre  Dame  du  Rosaire  Parish  ($2S1.40) 

Allaire,  H.,  17  P.,  18  P.,  3-23a.,  $212.40;  Mercier,  Mrs.  I.,  17  P.,  18  P.,  11a.,  $69  

Portneuf  Co.,  P.Q.:  Cap  Sante  Parish  ($1,455) 

Bertrand  C,  198  P.,  constructing  and  maintaining  ditch,  $165;  Jacques,  C,  176  P.,  dam- 
ages, $150  

Julien,  E.,  172  P.,  174  P.,  175P.,  179  P.,  2- 15a.,  $515,  damages,  $125  

Lavallee,  M.,  200  P.,  damages,  $200;  Piche,  A.,  201  P.,  constructing  and  maintaining 
ditch,  $75  

Piche,  R.,  201  P.,  constructing  and  maintaining  ditch,  $75;  Richard,  X.,  178  P.,  damages 

$150  

Portneuf  Co.,  P.Q.:  Deschambault  Parish  ($817) 

Bouille,  T.,  314  P.,  damages,  $300;  Dufresne,  D.,  325  P.,  waiving  crossing,  $200  

Guillemette,  G.,  330  P.,  waiving  crossing,  $40;  Montambault,  N.,  342  P.,  maintenance  of 
fence,  $22  

Paauin,  P.,  348  P.,  damages,  $50;  Perron,  N.,  324  P.,  maintenance  of  ditch  and  damages, 
$155  

Rousseau,  L.,  346  P.,  damages  

Portneuf  Co.,  P.Q.:  Grondines  Parish:  Guillemette,  Geo.,  damages  and  waiving  crossing  
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Portneuf  Co.,  P.Q.:  Notre  Dame  de  Portneuf  Parish  ($2,025)— 

Chevalier,  E.,  253  P.,  constructing  and  maintaining  ditch,  $25;  Frenette,  H.,  279  P., 

damages,  $1,325  :  ■  • 

Gauthier,  F.,  254  P.,  construction  and  maintenance  of  ditch,  $75;  Marcotte,  L.,  construction 

and  maintenance  of  ditch,  $100  

Papillon,  S.,  245  P.,  construction  and  maintenance  of  ditch,  $175;  Paquin,  J.  O.,  276  P 

waiving  crossing,  S225  

Richard,  Mrs.  J.  N.,  272  P.,  waiving  crossing  

Portneuf  Co.,  P.Q.,  Pointe  aux  Trembles  Parish  ($845)— 

Auger,  Jos..  129  P.,  damages,  5200;  Emond,  P.,  171  P.,  waiving  crossing, 
Gingras,  X.,  145  P.,  damages,  $50;  LaRue,  G.,  107  P.,  damages,  $65  — 

Moisan,  P.,  77  P.,  11a  

Portneuf  Co.,  P.Q.:  St.  Casimir  Parish  ($4,775)— 

Dusablon,  A.,  436  P.,  damages,  $500;  Genest,  P.,  458  P.,  damages,  $125 

Groleau,  A.,  466  P.,  damages,  $50;  L'Abbe,  X.,  449  P.,  $800  

Lebceuf:  J.  C,  455  P.,  450  P..  waiving  construction  of  bridge  and  damages,  $800;  Psrrault, 

C,  and  C.  Bedard,  369  P.,  -47a.,  $2,500  

Portneuf  Co.,  P.Q.:  St.  Remi  Parish:  fLecuy,  E  

Quebec  Co.,  P.Q.:  Ancienne  Lorette  Parish:  Gauvin  ,H.,  548  P.,  549  P.,  24- 16a 
Quebec  Co..  P.Q.,  Quebec  City  ($42,760-55)  _  _  - 

Bergevin,  R.  R.,  removing  ice  house  and  damages,  $6,200,  demolition  of  graving  dock, 

$4,250  

Lock  well,  C.  J.,  and  Leclerc,  E.,  purchase  of  lands  of  buildings  

Grenier  ,J.,  removing  ice  house  •  

Quebec  Co..  P.Q.:  St.  Colomb  de  Sillery  Parish:  Madden,  M.,  77  P.,  79  P.,  -05a  

Quebec  Co.,  P.Q.:  St.  Felix  du  Cap  Rouge  Parish  ($3,028)— 

Duchesnay,  C.  J.,  35a  P.,  -98a.,  $2,500;  Feeney,  M.,  damages,  $13  

Fitzpatrick,  Sir  Chas.,  John  Jas.,  and  Mary  Ellen,  28  P.,  30  P.,  2  03a.,  also  damages 

Xeilson,  H.,  40  P.,  47  P.,  damages  and  wood  cut  off  

Temiscouata,  Co.,  P.Q.:  Escourt  Township  ($2,474)— 

Belanger,  A.,  689  P.,  -67a.,  $60;  Girard,  Jos.,  681  P.,  7-51  a.,  $700  

Levesque,  O.,  688  P.,  waiving  rights  to  crossing,  $150;  Tremblay,  Jos.,  59  P.,  60  P.,  17-38a., 

$1,564  

Temi  couata  Co.,  P.Q.:  Robinson  Township:  Blais,  G..  703  P.,  18 -61a  

Province  of  Manitoba  '$119,921  51  — 

Bertrand,  T.,  purchase  of  lots,  70-74,  St.  Boniface  City  

Braddick,  M.  M.  H.,  Barnard,  S.  R.,  and  Small,  W,  M.,  purchase  of  lot  110,  Block  1,  parti 

of  lots  74-75,  St.  Boniface,  $825;  interest  at  5%  $12  .20  

Brady,  Elisabeth  Ann,  1053  P.,  lots  57  to  69,  Block  1,  St.  Boniface  

Clark,  J.,  1160,  P.  lot  31,  Block  1,  D.G.S.,  74-75,  St.  Boniface  

Cook,  J..  1160,  P.  Lot  11,  Block  2,  D.G.S.,  74-75  St.  Boniface  

Couture,  G.,  1053.  P.,  lot  42,  Block  1,  D.G.S.,  74-75,  St.  Boniface  

Cutfield,  H.,  1160,  P.,  lot  34,  Block  1,  D.G.S.,  74-75,  St.  Boniface  

Cutfield,  S.  E.,  1160  P.,  lot  35,  Block  1,  D.G.S.,  74-75  

Duprez,  H.,  lot  74,  St.  Boniface,  damages  to  standing  crops  

Geddes,  J.,  1160  P.,  lots  10-12-13,  Block  2.  D.G.S.,  74-75  St.  Boniface. . . . 
Hevward,  C.  R.,  1052  P..  lot  54,  Block  1,  D.G.S.,  74-75,  St.  Boniface. . . 

Kitchens,  W.,  1,160  P.,  lots  6-7  Block  2,  D.G.S.,  St.  Boniface  

Knight,  R.  A.,  1160  P.,  lots  8-9,  D.G.S.,  74-75,  St.  Boniface  

Moss,   G.,  and  J.  T.  Margetts.  1160  P..   lots  14-15,   Block  2,  D.G.S.,  74-75,  St. 

Boniface  

McCutcheon,  A.  X.,  1053  P.,  lots  50-55,  St.  Boniface  

Mclntyre,  A.,  Winnipeg,  damages  to  crop  

Nanton,  A.  M.,  76  P..  part  of  lot  1001,  R.C.  Mission  property  

Nugent,  Carry,  M.,  final  settlement  in  connection  with  purchase  of  right  of  way  in  the 
City  of  Winnipeg,  lot  3,  Block  1,  in  the  parish  of  St.  John:  amount  of  offer  by  Crown, 
$58*300;  10%  forenforced  taking,  $5,830;  5%  interest  from  May  15, 1909,  to  June  5, 1911, 
$6,597.48;  less  paid  in  1909-10,  $30,000;  less  interest  on  same,  $2,072.19;  less  proportion 

of  taxes,  $67.50  

Roman  Catholic  Episcopal  Corporation  of  St.  Boniface,  in  payment  as  owner  cf  the  fee 
simple  in  lot  3,  Block  1,  in  the  Parish  of  St.  John,  Winnipeg,  taken  for  right-of-way. . 

Robinson,  W.,  1160  P.  part  of  lot  75,  St.  Boniface  

Souks,  F.,  and  Fonciere  Co.,  of  Manitoba,  1053  P.,  lot  56,  Block  1,   D.G.S.,   74-75  St. 

Boniface  

Stephenson,  W.,  1160  P.,  lots  32-33,  Block  1,  D.G.S.,  74-75,  St.  Boniface,  -11a  

St.  Boniface  City:  76  P.,  part  of  lot  74,  $550;  taxes  on  lot  54,  $2.30.  

St.  Boniface  College,  second  interim  payment  on  that  portion  of  river  lot  no.  74,  Parish 

of  St.  Boniface,  taken  for  right-of-way  

Waugh,  W.  J.  8.,  1053  P.,  iots  43-44-45,  Block  1,  D.G.S.,  74-75,  St.  Boniface  
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760  00 

1,714  00 
2,354  00 

3,437  50 

837  20 
6,000  00 
1,100  00 
1,100  00 

825  00 
1,100  00 
1,100  00 
75  00 
3,300  00 

687  50 
2,200  00 
2,200  00 

2,200  00 
4,125  00 
300  00 
6,600  00 


38,587  79 

5,500  00 
2,530  00 

727  65 
2,200  00 
552  30 

30,000  00 
2,636  57 


Total  carried  to  page  W  —278 
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Transcontinental  Railway:  Bight  of  Way  Expenses. 

Beaulieu,  C.  P.,  St.  Alexandre  de  Kamouraska:  attendances,  taking  deeds  of  land,  48  d.  at  $5; 

sundry  sales,  &c,  $203;  travel  and  outlay,  Feb.  1911-Feb.  1912.  $476.75  

C  annon,  L.  A.,  Quebec:  disbursements  for  serving  notices  to  owners  of  property  from  Cham- 
plain  Market  to  Pointe  a  Pizeau  

East,  J.  O.,  St.  Augustin,  Portneuf  Co.:  legal  services  re  Beland  

Friel,  Jas.  Dorchester:  legal  services  re  sundry  cases  

Gagnon,  L.  A.,  sheriff,  Madawaska  Co.:  serving  informations,  &c,  in  sundry  cases,  $178.93; 

searches  in  office  by  Commissioner's  solicitors,  526  at  20c;  travel  ,$7  

Germain,  L.  E.,  St.  Stanislas  de  Champlain:  legal  services  re  R.  Roberge  

Giroux,  Ed.,  valuator,  Quebec:  services  valuating  property,  Apr. -Aug.,  1911,  113  d  at  $20  

Giroux  &  Cote,  Quebec:  insurance  premiums  on  properties  in  Quebec  

Hamel,  Ed.,  Pont  Rouge:  attendances,  Feb.  1907-June  1911,  $578;  sundry  sales  and  quittances, 
$80.50 


Inkster,  Colin,  sheriff,  Winnipeg:  bill  for  executing  order  of  the  Chief  Justice  of  the  Court  of 
King's  Bench  of  Manitoba  re  Winnipeg  streets  

Kertson,  W.  Fred.,  Grand  Falls,  N.B.:  fees  and  expenses  in  connection  with  sundry  deeds, 
78  at  $16.50;  quittances,  discharges  of  mortgages,  etc.,  34  at  $2;  searching  titles,  &c,  7  at 


Lacourciere,  N.  E.,  St.  Casimir:  sales,  &c,  $190.45;  attendances,  $140;  letters,  $102;  postage, 

$13.29;  travel,  $111.50  

Leclerc,  J.  A.,  bailiff,  Bienville  de  Levis,  services  in  sundry  cases  

Lemieux,  J.  R.  L.,  Levis:  legal  services,  drafting  deeds,  etc  

Lemieux,  J.  Theo.,  St.  Romuald:  legal  services  re  sundry  sales,  &c  

Martineau,  Art.,  St.  Francois,  Montmagny  Co.:  legal  services  re  sundry  sales,  $926.50;  at- 
tendance, 23§  d.  at  $5;  travel,  $198.25  

Morris  &  Moore,  surveyors  and  civil  engineers,  Pembroke,  Ont.:  15  days  on  right-of-way 

$150;  travel  and  outlay,  $90 . 95  

Macdonald,  Haggart,  Sullivan  &  Tarr,  Winnipeg:  legal  services  re  Braddick  

McLellan  &  Hughes,  Fredericton:  searching  titles,  &c  

Oliver,  S.  S.,  P.L.S.,  Quebec:  professional  services  in  connection  with  Marmiers  Chapel  lot, 

Champlain  St  

Pion,  Geo.,  Montmagny,  P.Q.:  legal  services  re  sales,  $127,  travel,  $137.20  

Rothwell,  Johnson  &  Bergman,  Winnipeg:  legal  services,  re:  Nugent  $700,  sundry,  $2908.63 
Scott,  J.  G.,  valuator,  Quebec:  services  valuating  property,  April-Aug.,  1911,  69  d.  at  $20.. 

Smith,  H.  F.,  Pointe  aux  Trembles:  legal  services  re  sales,  &c  

Stein,  A.,  Fraserville,  P.Q.:  examining  and  approving  titles,  10  at  $10;  sundry,  $9.14  

Stevens,  J.  M.,  Edmundston,  N.B.:  special  services  adjudicating  upon,  adjusting  and  paying 

disputed  claims  in  Madawaska  Co.,  N.B.,  including  specially  referred  claims  in  Victoria 

Co.,  114  at  $25;  services  re  land  belonging  to  Mrs.  Plunkett,  $70;  travel  and  outlay,  $523  .05 
Stevens  &  Lawson,  Edmundston:  ($5,543  .82) — 

Services  re  cases  in  Exchequer  Court:  Daigle,  $154.38;  Desrosiers,  $179.35;  D.  E.  Martin, 
$129.20;  I.  Martin,  $185.03;  heirs  of  O.  Martin,  $43.14;  P.  S.  Martin,  $145.29;  U. 
Martin,  $172.78;  B.  Nadeau,  $163.98;  F.  T.  Pelletier  et  al,  $163.78;  R.  Pelletier, 
120.55;  J.  Plourde,  $163.43;  Soucy,  $153.78;  sundry,  $246.99  

Obtaining  information  on  which  to  search  titles,  97  at  $3;  searching  titles  in  record  office 
27  at  $10:  drawing  up  and  executing  deeds,  102  at  $5,  duplicates  102  at  $3;  sundry, 
$703.90  

Obtaining  warrants  of  possession  in  the  Supreme  Court  of  New  Brunswick  for  lands 
taken:  Bouchard,  $215;  sundry,  6  at  $50  , 

Printing  (paid  to  the  Carleton  Sentinel  Publishing  Co.):  informations,  69  at  $8  

Witness'  fees  $357- 10,  sundry  $17.14  

Tanguay,  G.  E..  architect,  Quebec:    sen-ices  valuating  property,  Apr.-Aug.,  1911,  113  d 

at  $20;  travel,  $39.30  

Taschereau,  C.  E.,  Quebec:  classification  of  titles,  309  at  $5;  sales,  44  at  $6;  copies,  286  at 

$1;  letters,  913  at  50c;  attendances,  agreements,  demands  for  certificates,  &c,  $2,727-64; 

less,  $320  .05  taxed  off  

Taschereau,  L.  A.,  Quebec:  examining  title  deeds  and  approving  deeds  of  sale,  Jan. -Oct 

1911  

Vigneau,  C.  E.,  Ste.  Thecle:  deeds  of  sale,  classification  of  titles,  &c  


Registry  Offices  ($1,7.^.78). 


Bellechasse  Co.,  P.Q.:  F.  N.  Belleau  

Champlain  Co.,  P.Q.:  A.  Trudel,  dep.  reg  

Dorchester  Co.,  P.Q.:  Dr.  C.  E.  Vaillancourt . 

Kamouraska  Co.,  P.Q.:  P.  E.  Dessaint  

Levis  Co.,  P.Q.:  J.  A.  Carrier  

Madawaska  Co.,  N.B.:  D.  O.  Bourgoin  

Montmagny  Co.,  P.Q.:  J.  S.  Gendron  

Portneuf  Co.,  P.Q.:  H.  Q.  de  St.  Georges  

Queen's  Co.,  N.B.:  A.  Dickie  

Temiscouata  Co.,  P.Q.:  L.  V.  Dumais  

Victoria  Co.,  N.B.:  H.  H.  Tibbits  

Westmorland  Co.,  N.B.:  A.  D.  Richard  


Total,  carried  to  page  W— 278. 
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Transcontinental  Railway:  Services  of  other  Roads  at  Junction  Points. 

Canadian  Northern  Railway:  restandardising  telegraph  crossing,  Birds  Hill  Branch  

Canadian  Northern  Quebec  Railway:  wages  of  operator  at  Hervey  Junction,  May,  Feb., 
Apr.,  11  m.  at  $35  

Canadian  Pacific  Railwaj-:  proportion  of  wages  of  agent  at  Belair,  $143.75;  proportion  of 
wages  of  agent  at  Plaster  Rock,  $125.00;  proportion  of  wages  of  agentat  St.  Basile,  $125.00 
wages  of  signal  man  at  St.  Basile,  $996.85;  Wages  of  operator  at  Theriault,  $8.55;  time 
of  conductor  in  charge  of  ballast  pit  at  St.  Leonard,  $12.96;  time  of  conductor  in  charge 
of  trains  at  Theriault,  $29.77;  putting  in  turn  outs  at  Theriault,  $35.75;  attending  switch 
lamps,  $21.31;  1  diamond  frog,  $217.93;  wages  laying  diamond,  .^48.40;  labor  and  materal 
repairing  interlocking  plant,  $333.37;  repairs,  $168.58;  sundry  labor  and  supplies,  $214.68. 

Intercolonial  Railway:  wages  of  signalman  at  St.  Jean  Chrysostome,  $270. 16;  'Piper'  double 
arm  semaphore,  $200,  erecting  same,  $69.57;  labor  and  material  putting  in  diamond 
crossing  at  St.  Jean  Chrysostome,  $122.82;  labor  and  material  repairing  interlocking 
plant  at  McGivneys,  $77.20;  putting  in  culvert  at  sub-crossing  between  Levis  and  Chau- 
diere,  $35.40,  suppUes,  $27.50  

Intercolonial  Railway  rent:  privilege  to  lay  and  maintain  iron  pipe  across  I.  C.  R.  at  Mc 
Givneys,  $1.  privilege  to  cross  I.  C.  R.  near  Chaudiere,  $20;  privilege  to  cross  near 
McGivneys,  1  year  to  June  1912,  $1,  level  crossing  in  Levis  Co.,  1  year  to  Apr.,  1st.,  1913,  $1 


Total,  carried  to  page  W— 278. 


Transcontinental  Railway:  Shop  Machinery. 

Ahearn  &  Soper,  Ltd.,  Ottawa:  3  K.V.A.  Westinghouse  Type  "C"  transformers,  $1,456; 
less  $145  .60  drawback  

Anderson,  Geo.  &  Co.,  Ltd.,  Montreal,  cranes:  11,  pillar  jib,  $381,  $375,  $310,  2  at  $302,  2  at 
$263,  2  at  $228,  2,  $220;  electric  travelling  5  ton,  57  ft.  2-in  span,  $3,000;  hand  power 
travelling,  10  ton,  57  ft.  1 -5-in.  span,  $2, 100,  5  ton,  35  ft.  2in.  span,  $615,  1  ton,  26  ft.  10-3 
in.  span.  3,  $690:  jib  &  bracket,  2  ton,  18  ft  radius,  2,  $456;  underbraced  bracket,  5  ton, 
electric  hoist,  $735;  electric  swing,  5  ton,  30  ft,  radius,  $1,319;  total,  $11,787;  less,  $2,946.75 
drawback  

Bertram,  John  &  Sons  Co.,  Dundas,  Ont.:  single  frame  hammers,  3,300  lb.,  $3,063,  1,250  lb., 
$1,342;  double  frame  hammers,  5,000  lb.,  $4,285,  3,500  lb.,  $3,680,  3,000  lb.,  $3,031,  1,500 
lb..  $1,783;  lathes,  80-in.  double  driving  wheel,  $6,585,  2  in.  x  55-in.  extension  bed  engine, 
$2,482,  single  locomotive  axle  with  end  drive,  $2,222;  turning  and  boring  mills,  96-in. 
$7,093,  52-in,  $2,533,  36-in.  $1,497;  planers,  36-in.  x  12-in.,  frog  and  switch,  $5,050,  36-in. 
x  36-in.  x  8  ft.,  standard,  motor  driven,  $2,377,  27-in.  x  27-in.  x  6  ft.,  belt  driven,  $841; 
horizontal  plate  bending  rolls,  $9,155;  boring  machine,  2  spindle,  $6,235;  cutting  off 
and  centering  machine,  $2,560;  17-in.  travel  head  shaper,  $1,574;  No.  3  single  punch  or 
gear,  $578;  Multiple  drill,  3  spindle,  $1,741;  Otto  flue  cleaner,  $470;  20-in.  upright  drill, 
$114.60;  2  sets  pipe  cutters,  $9.08;  pulley,  $10,  total,  $70,310.68;  less  $7,031.06,  drawback 

Bertram,  John  &  Sons  Co.,  Dundas,  Ont.:  lathes,  80-in.  double  driving  wheel,  $6,585,  double 
back  geared  gap,  44  in.  x  28-in.  x  16  ft..  $1,931;  radial  drill,  $1,299;  30-in.  vertical  drill, 
•   $612;  hand  wheel,  $4.75;  bracket  and  foot  lever,  $13.60;  less  freight,  $13.20  

Canad  i  Machinery  Corporation  Ltd.,  Gait,  Ont.:  2  brackets,  $5.25;  freight,  $1.79  

Canadian  Fairbanks  Co.,  Montreal,  lathes:  11  McDougall,  $897,  $654,  $624,  $555,  $533,  3  at 
$519,  2  at  $451.50.  1  at  $378.50;  Monitor,  $735,  less,  $5,  countershaft  broken;  total, 
$6,831.50:  less,  $683.15  drawback    

Canadian  Fairbanks  Co.,  Montreal:  Bridgeport  84  in.  guide  bar  grinder,  $1,100;  Gardner 
No.  2  disc  grinder,  $329.36;  grindstone,  $215;  2  oil  stones  and  grindstones,  $200;  6  in.  jaw 
box  vises,  60,  $675;  McGarth  double  cylinder  flue  welder,  $291;  Yale  &  Towne  chain 
blocks,  2  ton,  $63,  5  ton,  $126;  18  heavy  r.r.  trucks,  $183.60:  2  No.  4  power  hack  saws,  $116; 
2  electric  forge  blowers,  $63;  24  tommy  bars,  $20;  2  chisel  bars,  $2.25;  15  pinch  bars, 
$18.75;  small  tools,  $87.95;  total,  $3,490.91,  less,  $349.08  drawback,  and  less,  $40.50 
freight  on  machinery  

Canadian  Fairbanks  Co.,  Montreal:  2  electric  forge  blowers,  $74;  24  cast  iron  bench  brackets, 
$92.40;  hand  winch,  $125:  portable  forge,  $27;  gasoline,  $23.42;  12  drills,  $8.52;  wheel, 
$5.94;  indicator,  $3;  small  tools,  $41.46;  freight,  57  cts.;  total,  $401.31;  less  $49.95; 
credit  note,  cheque,  No.  4654,  and  less  2  blowers  returned,  $67.50  

Canadian  General  Electric  Co.,  Ltd.,  Toronto:  3  phase,  60  cycle,  600  volt,  engine  type  genera- 
tors, 3,-500  k.w.,  1,-250  k.w.;  2,  125  volt  engine  type  exciters;  $24,750,  less,  $6,187.50, 
drii^vb  tick  ........,.........,......••■•••••■••••••■■■■••••*•*•••••••••**■•■ 

Canadian  General  Electric  Co.,  Ltd.,  Toronto:  250  volt  generator  and  1  Robb  engine  with 
switchboard.  $3,254;  less,  $228.16,  freight  on  Robb  engine  

Canadian  Rand  Co.,  Ltd.,  Montreal:  Rand  Class  C— 2  straight  line  simple  steam,  compound 
air  compressor  No.  4966  

Canadian  Westinghouse  Co.,  Ltd.,  Hamilton,  Ont.:  Type  C.C.L.  induction  motors,  2,  40  h.p. 
3,  30  h.p.,  3,  25  h.p..  11,  20  h.p.,  1,  10  h.p.,:  oil  circuit  breakers,  6,  50  amp.,  2,  35  amp.,  12, 
25  amp.;  total,  $8,389;  less,  $1,000,  for  20  oil  circuit  breakers,  being  2  pole  instead  of  3 
pole;  less,  $738.90  drawback  

Canadian  Westinghouse  Co.,  Ltd.,  Hamilton.  Ont.:  transformers,  2,  40  k.w.,  2,  37^  k.w.,  4, 
25  k.w.,  2,  20  k.w.,  6,  15  k.w.,6,  10  k.w.,  2,  ~\  k.w.,  10,  5  k.w.,  $4,674;  2  constant  current 
transformers,  $1,494;  total,  $6,168;  less,  $616.80  drawback  


$  cts. 
140  54 
385  00 


2,481  90 

802  65 
23  00 


3,833  09 


1,310  40 


8,840  25 


63,279  62 


10,432  15 
7  04 


6,148  35 


3,101  33 

283  86 

18,562  50 
3,025  84 
3,000  00 

6,650  10 
5,551  20 
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Transcontinental  Railway:  Shop  Machinery— Continued. 
Brought  forward  


Ltd 


Hamilton,  Ont.:  4  Type  C.  wall  meters,  $490;  less,  $122.50 
Ltd.,  Hamilton,  Ont.:  21  panel  switchboard,  $14,500;  less, 

8  in.  wrought  iron  pipe, 


24  at 


Canadian  Westinghouse  Co 

drawback  

Canadian  Westinghouse  Co., 

$1,376.50  drawback  

Cotter  Bros.,  Ltd.,  Winnipeg:  70 ft.,  8  in.  C.I.  soil  pipe,  $117.15;  115ft 

$151:  25  C.I.  gratings,  $162;  3,  8  in.  bends,  $14.04;  3  hoods,  $9.40  

Dennis  Wire  &  Iron  Works  Co.,  Ltd.,  London,  Ont.:  metal  lockers,  12  in.  x  12  in  x  42  in 

$4.57;  drawback  retained  in  1910-11,  page  W-268,  now  paid,  $753.75  

Dodge  Manufacturing  Co.,  Ltd.,  Toronto:  28  wood  pulleys,  $252.96;  less  $167.17  for  pulleys 

taken  over  by  the  Dodge  Manf.  Co 
DobbiepMcInnes,  Ltd.,  Glasgow,  Scotlana:  3,  Mclnnes-Dobbie  indicators,  complete  with 

springs,  scales  and  metallic  paper,  &c  

Foster,  W.  H.,  New  York:  drawback,  retained  in  1910-11,  page  W-268,  now  paid 
General  Supply  Co.  of  Canada,  Ltd.,  Ottawa:  steam  pump,  $84;  400  ft.  C.C.  steel  cable,  $22; 
12  Hartz  blocks,  $99.05;  4  jacks,  10  ton  and  25  ton,  $168;  set  Reece's  new  screw  plates, 
$16.50;  4,  1  pt.  Detroit  s.e.  lubricators,  $28;  2,  6  in.  iron,  brass  ring,  hydro  gauge,  $25.20; 
leather  belting,  $14.58;  6  valves,  $53.20;  36  nipples,  $15.24;  12  flanges,  $8.65;  small  hard- 
ware, $55.78;  freight,  $29.74  !  

Goldie  &  McCulloch  Co.,  Ltd.,  Gait,  Ont.:  7  engines  to  be  erected,  $40,000;  less  $20, 625  paid 

in  1910-11  (W— 268)  and  less  $10,000,  drawback  

Higgins,  B.C.,  Transcona,  Manitoba:  small  hardware  

Holden  Co.,  Ltd.,  Montreal:  drawback  retained,  1910-11  (W— 268)  now  paid 
Hyde,  Francis  &  Co.,  Montreal:  furnaces,  axle,  $1,700,  bulldozer,  $400,  for  nibber  and  trimmer, 
$350,  bolt,  $200,  brass,  $125,  4  for  $400;  floor  grates  $72;  total,  $3,247;  less,  $324.70  draw 
back  


Hyde,  Francis  &  Co.,  Montreal,  furnaces:  annealing,  $2,200;  for  flanging  work,  $2,100;  tire, 
$1,700;  bulldozer,  $1,000;  for  spring  setting,  $800;  spring  band,  $750;  for  3,5001b.  hammer, 
$750;  forging,  $500;  for  spring  tapering  rolls,  $350;  1  spring  setting,  $1,700;  3  flue  welding, 

$600;  total,  $12,450;  less,  $3,112.50,  drawback  

Hyde,  Francis  &  Co.,  Montreal:  forges,  14  McCaslin  at  $390,  2  at  $240,  2  coke,  $300,  flange, 
$225,  2  coppersmiths.  $160,  2  open  frame,  $100,  $75;  blowers,  2  No.  12,  steel  press  D.C. 
with  75  h.p.  motor,  $2,206,  No.  8,  steel  plate,  D.C.  with  50  h.p.  motor,  $1,064,  No.  7  steel 
plate,  D.C.  with  35  h.p.  motor,  $945,  No.  5,  steel  plate,  D.C.  with  25  h.p.  motor,  $789, 
No.  11  Sturtevant,  $1,475,  3  steel  press  D.C.  with  countershaft,  $296;  portable  core  ovens, 
2,  $220;  motors,  50  h.p.  $497,  25  h.p.,  $345,  10  h.p.,  $240,  5  h.p..  $94;  stripping  machine,  $200; 
bar  furnace,  $200;  cutting  machine,  $195;  crucible  tongs,  12  prs.  $118;  moulders'  tools, 

$341.75;  total,  $16,025.75;  less,  $3,992.19  drawback  

Hyde,  Francis  &  Co.,  Montreal,  Ltd.:  extra  work,  installation  of  blast  pipe  and  drains 
throughout  Winnipeg  Locomotive   Shops,   in  connection  with  furnaces  and  forges, 

$2,784.89;  less,  $278.49,  drawback  

Illinois  Stoker  Co.,  Alton,  111.,  U.S.A.:  6  chain  grate  stokers,  $10,784;  less,  $5,392,  paid  in 

1910-11  (W— 268)  and  less,  $2,696,  drawback  

Illinois  Stoker  Co.,  Alton,  111.,  U.S.A.:  installing  Dutch  ovens  in  connection  with  Erie  City 

boilers,  and  Illinois  stokers  

Inglis.  John  Co..  Toronto:  8  boilers  $39,900,  air  compressor  $8,500,  total,  $48,400,  less, 

$29,216.25  paid  in  1910-11  (W— 268)  and  less  $3,025,  drawback  

Jardine,  A.  B.  &  Co.,  Hespeler,  Ont.:  drawback  retained  in  1910-11  (W — 268),  now  paid  

Jeffrev  Manufacturing  Co.,  Montreal:  coal  and  ash  handling  plant,  (contract  price,  $27,075): 

paid  on  account,  $27,069.90;  less,  $6,767.47  drawback  .'  

Lancashire  Dynamo  &  Motor  Co.,  Toronto:  drawback  retained  in  1910-11  (W — 268),  now 


paid . 


Laurie  and  Lamb,  Montreal:  3  Behiss  &  Marcom  aii  compressors,  $17,850;  less,  $1,785,  draw- 
back '  


London  Machine  Tool  Co.,  Ltd.,  Hamilton,  Ont.:  lathes,  90  in.  car  wheel,  $12,210,  42  in., 
$7,625,  engine,  $1,250;  60  in.  x  60  in.,  x  16  ft.  planer,  $6,450;  42  in.  boring  machines,  1, 
$2,940,  2,  $4,310;  18  in.  Dill  type  slotter,  $2,800;  milling  machine,  $3,100;  36  in.  radial 
drill,  $835;  51  in.  combination  and  universal  chuck,  $340;  total,  $41,860;  less,  $4,186, 

drawback  ;  

Manitoba  Bridge  &  Iron  Works,  Ltd.,  Winnipeg:  jib  crane,  $160;  wood  split  pulley  bushing, 

$1<4;  c.  i.  clamps,  $15;  9  hard  bronze  castings,  $14.27  

Marchand  &  Donnelly,  Ottawa:  on  account  of  $2,  500  contract,  electrical  wiring  at  Graham.. 

Merrick-Anderson  Co.,  Winnipeg:  sundry  hardware  

Morgan  Engineering  Co.,  Alliance,  O.,  U.S.A.:  drawback  retained,  1910-11  (W — 268),  now 


paid . 


Morton  Manufacturing  Co.,  Muskegon  Heights,  Michigan,  U.S.A.:  60-in.  x  60-in.  planer,  with 

13  h.p.  D.C.  motor,  $13,244;  less,  $1,324.40,  drawback  

Morton  Manufacturing  Co.,  Muskegon  Heights,  Michigan,  L'.S.A.:  machinery  parts  


Mussens,  Ltd.,  Montreal:  central  thrust,  radial,  drilling,  boring,  tapping  and  studding  machine, 
$2,676;  Pollack  &  McNab  lathe,  $2,485;  Richards'  boring  and  turning  mill,  $2,315;  No. 
3  Richards'  horizontal  boring  machine,  $2,150;  Webster  &  Bennett  drilling  machines, 
1,  $1,660,  2  at  $1,360;  total,  $14,006;  less,  $1,400.60  drawback  


Carried  forward 
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Transcontinental  Railway:  Shop  Machinery — Concluded. 
Brought  forward  


Mussens,  Ltd.,  Montreal,  drawbacks  retained:  in  1910-11,  (W-269)  $18,589.71  ($14,758.49+- 
$3,831.22);  in  1911-12  (see  page  293).  $1,400.60;  total,  $19,990.31 ;  less,  not  yet  paid,  $1,164.02 

Mussens,  Ltd.,  Montreal:  Redman  planer,  $1,411;  Knowles'  pumps,  4,  $985.10,  less,  $34.41, 
freight;  machine  parts,  $7.93  

McDougal's,  Ltd.,  Ottawa:  belting,  packing,  wheels,  &c  

McDougall,  Jno.,  Caledonian  Iron  Works  Co.,  Ltd.,  Montreal:  350  h.p.  auto  starter,  350  h.p. 
motor,  30  h.p.  motor,  30  h.p.  auto  starting  controller  and  resistance,  $7,942;  26  in.  volute 
pu  np  and  8  in.  sewage  pump,  $5,700;  total,  $13,612;  less,  $3,410.50  drawback  

McDougall,  John,  Caledonian  Iron  Works,  Co.,  Ltd.,  Montreal  ($129.80)— 

Payment  on  account  of  $10,  deduction  for  shortage  

Cost  of  unloading  pump  and  motors  from  car  and  conveying  to  pump  house  at  Transcona. 

Rudel-Yeates  Machinery  Co.,  Montreal:  Wickes  Bros.  25  in.  punch  and  shear,  $645:  Wickes 
hand  flanging  clamp  with  pulley,  $264;  Wickes  Bros,  alligator  shear,  $2,810;  drawback 
deducted  in  1910-11  (W— 269),  $1,557.75;  less,  $495,  still  held  

Rudel-Yeates  Machinery  Co.,  Montreal:  handles  for  milling  machine,  $35.10;  pulley  for 
lathe,  $35.70  

Ryerson,  Joseph  T.  &  Son,  Chicago:  2  Gould  pumps,  $3,028;  No.  2  rotary  bevel  shear, 
$1,073;  tool  grinder,  $397;  automatic  tube  cutting  off  machine,  $440;  12  ft.  flanging  clamp, 
$346;  7|  h.p.  motor  for  rotary  bevel  shear,  $204;  pipe  threading  and  cutting  machine, 
$295;  saw  and  tube  expander,  $248;  flue  cutting  machine,  $77;  total,  $6,108;  less,  $610.80, 
drawback  

Ryerson,  Joseph  T.  &  Son.  Chicago:  pinion  shaft  bearing,  $10.65;  spur  for  60  ton  squeezer,  $30.50 
machinery  parts,  $28.50  

Vandeleur  &  Nichols,  Toronto:  Evershed  ducter,  No.  45,964  

Weston  Electrical  Instrument  Co.,  Newark,  N.J.:  electrical  testing  instruments  

Western  Steel  &  Iron  Co.,  Ltd.,  Winnipeg:  smoke  breeching  for  power  house  at  Winnipeg  shops. 

Whiting  Foundry  Equipment  Co.,  Harvey,  111.,  U.S.A.:  2  ton  bracket  crane,  20  ft.  radius, 
$3,554;  64  turntables  at  $42;  track,  4,720  1.  ft.  at  57c,  short  paid.  40c;  moulding  machine, 
$3,500;  steel  shafting,  $30;  drop  hangers,  $48;  erecting  and  lining  up  main  line  pulleys, 
$18;  motor  bracket,  $30;  2  cupolas,  $1,747,  $1,489;  2  roof  hoods  for  cupolas,  $41,  $35;  2 
spark  arresters  for  cupolas,  $109,  $79;  spark  guard,  $30;  Tappers  platform,  $172;  bottom 
door  hoists,  2  at  $127;  pneumatic  charging  machines,  2  at  $375;  cupola  tender's  tool3, 
$30;  charging  floor  tracks  and  floor,  $800;  transfer  car.  $70;  foundry  trucks,  20  at  $54; 
coke  boxes,  6  at  $22;  yard  trucks,  10  at  $45;  spur  geared  cinder  mill,  $315;  spur  geared 
tumbling  barrels,  4  at  $260,  1,  $165;  tumbler  housings,  $100;  wet  brass  tumbler,  $120; 
exhaust  fan  and  piping,  $240;  core  wire  straightener,  $495;  core  oven  cars,  3,  $300;  core 
maker's  benches,  $228;  core  machine,  $90;  sand  sifters,  2  at  $120;  3  spur  geared  ladles, 
$280,  $160,  ?80;  truck  ladle,  $240;  ladle  bowls,  50  for  5259;  brake  shoe  moulding  machine, 
$425;  bellows,  50  at  $1.10;  moulding  flasks,  90  for.$712:  total,  §25,370;  less,  $6,342.50, 
drawback  

Whiting  Foundry  Equipment  Co.,  Harvey,  111.,  U.S.A.:  brackets  for  jib  crane,  $335;  washers 
and  filler  plates,  $16.50  

Williams,  A.  R.,  Machinery  Co.,  Ltd.,  Toronto:  2\  drill  grinder,  $82;  Oliver  wood  trimmers 
2,  $272  

Williams,  A.  R.,  Machinery  Co.,  Ltd.,  Toronto:  refund  of  drawback  retained  in  1910-11, 
(W— 268)  

Williams,  A.  R.,  Machinery  Co.,  Ltd.,  Toronto:  refund  of  deductions  

Williams,  A.  R.,  Machinery  Co.,  Ltd.,  Toronto:  lock  pin,  $11;  countershaft  pulley,  $12.25  

Williams  &  Wilson,  Ltd.,  Montreal:  5  ton  portable  forcing  press,  $635;  Berlin  No.  281,  band 
rip  saw,  $985,  less,  $48,  for  circuit  breaker;  refund  of  deductions,  $957;  end  castings  for 

Wheeler  motor,  $38.55:  sundry  hardware,  $11.60;  less  freight  charges,  $42.61  

Williams  &  Wilson,  Ltd.,  Montreal:  Cleveland  automatic  planer,  $2,378;  less  $237.80  drawback 

Williams  &  Wilson,  Ltd.,  Montreal:  drawbacks  retained  1910-11  (W-269)  ($1,716. 85+$2, 805.30) 

Total,  carried  to  page  W — 278  


Transcontinental  Railway:  Sundry  Accounts. 

Armstrong  &  Stewart,  Fauquier,  Ont.:  team  of  horses,  sleigh,  robes,  harness,  $375;  meals, 

$116.20  

Ballantyne,  Smith,  Cochrane,  Ont.:  transporting  men,  $234.70;  freighting,  $505.83;  teaming, 

$32;  meals,  $2.40;  carrying  mail,  $157.50  

Barbour,  G.  E.,  St.  John,  N.B.,  sundry  provisions  

Bastien,  A.,  Indian  Lorette,  P.Q.:  canoes,  2  at  $26.50,  9  at  $21.50;  freight,  $9.27  

Bate,  H.  N.  &  Sons,  Ottawa  ($4,710.75)— 

Bacon,  1,023  lb.  at  17c;  beef,  9 cases  at  $3.35,  13  at  $2;  ham,  285  lb.  at  18^  c,  789  at  18c, 

101  at  17c,  58  at  16c;  tongue,  38  doz.  at  $4.25  

Cream,  19  cases  at  $3.50;  cheese,  5  cases  at  $4.50,  6  doz.  at  $2.40,  45  lb.  at  L5jc.,  161  at  i3fc. 
Pears,  20  doz.  at  $2.40,  20  at  $2.12J,  32  at  $1.77J,  sundry,  $3.55;  peas,  10  doz.  at  $1.30, 
52  at  $1.20;  peaches,  30  doz.  at  $2.87*.  36  at  $2.57£;  potatoes,  22  bags  at  $2.25,  63  at 
$1.20,  180  lb.  dessicated  at  15c;  strawberries,  74  doz.  at  $1.77?;  tomatoes,  36  doz. 
at  $1.65,  48  at  $1.45  


Carried  forward. 
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Transcontinental  Railway:  Sundry  Accounts— Continued. 
Brought  forward  


Bate,  H.  N.  &  Sons — Concluded. 

Coffee,  45  lb.  at  33c.,  180  at  32c,  30  at  2SJc;  flour,  8  bags  at  $5.30,  7  at  $2.75,  63  at  $2.50; 
sugar,  14  bags  at  $6.50,  3  at  $6.10,  3  at  $5.90,  3  at  $5.50.  5  at  $5.25,  7  at  $5.15,  sundry, 
$20.54;  sardines,  10  cases  at  $7.50;  freight,  $452.44;  sundries,  $2,094  

Bate  &  Co.,  Ottawa:  Apollinari3  water,  3  cases  at  $11,  5  doz.  at  $1.80,  102  at  $1.50;  ginger  ale, 
71  doz.  at  $1.50,  10  at  $1.45;  Poland  water,  11  cases  at  $11,  17*  at  $5.50,  6|  at  $3;  Radnor 
water,  case,  $10,  4  doz.  at  $1.50,  6  at  $1.25;  soda  water,  50  doz.  at  $1.50,  10  at  $1.45,  sundry, 
$3;  Vichy  water,  2  cases  at  $10,  55  at  $2.75;  White  Rock,  2  cases  at  $11,  2  at  $9.  36  doz.  at 
$1.50;  sundries,  $1,316.68  

Bell  Telephone  Co.,  Ottawa,  rent  of  phones,  12  m.  to  Mar.  31,  1912,  offices:  Mr.  Parent, 
$45,  Mr.  Leonard,  $20,  Mr.  Calvert,  $55,  Mr.  Mclsaac,  $55,  Mr.  Young,  $40,  Mr.  Ryan,  $40, 
assistant  chief  engineer,  $110,  mechanical  engineer,  $55,  bridge  engineer,  $55,  engineering 
department,  $55,  purchasing  agent,  $55,  law  clerk,  $40,  chief  accountant,  $50,  pay 
office,  $40,  stores,  $40  '.  

Bell  Telephone  Co.,  Ottawa,  rent  of  phones,  12  m.  to  Mar.  31,  1912,  residences:  Mr.  Parent, 
$25,  Mr.  Calvert,  $40,  Mr.  Mclsaac,  $35,  Mr.  McPherson,  $35,  Mr.  Young,  S50,  Mr.  Ryan, 
$35,  Mr.  Collins.  $22.40,  Mr.  Hoctor,  $35,  Mr.  Ogilvie,  $35,  Mr.  Press,  §35,  Mr.  White,"$40. 

Bell  Telephone  Co.,  Ottawa,  conversations  ^  

Bell  Telephone  Co.,  Quebec,  erecting  new  and  higher  poles,  at  railway  crossing,  St.  Jean 
Chrysostome  

Bergevin,  R.  R.  Quebec:  blankets,  492  lb.  at  37^c;  oil  cloth,  333^  yd.  at  50c,  202  at  42^c,  300 
at  40c;  freight,  $1.95;  sundries,  $321.20  

Bosse,  Estate  of  late  J.  G.,  Quebec:  rent  of  offices  12  m.  to  Jan.  31,  1912,  $2,250;  electrical 
current  for  elevator,  $249.98;  salary  for  elevator  attendant,  $330.25;  sundry  supplies  for 
elevator,  $12.25  

Bouliane  and  Bouliane,  La  Tuque:  freighting  supplies,  $5,304.50;  labour,  $15;  lumber,  $20.55; 
firewood,  $37.50   

Bristow,  M.  G.,  Ottawa:  2  typewriters,  $165,  $100;  desk,  $23.50;  stools,  11  for  $60.90;  sundry 
repairs,  &c,  $80.70  

Bryson  Graham,  Ltd.,  Ottawa:  linoleum,  19  yd.  at  $1.10,  115  at  55c,  56  at  40c,  48  at  37jC.; 
sundries,  $127.93  

Buffalo,  Rochester  and  Pittsburgh  Ry.,  Rochester,  N.Y.,  value  of  car,  B.  R.  &  P.,  5,766, 
destroved  on  X.  T.  Rv.  (paid  to  commissioners  by  M.  P.  &  J.  T.  Davis)  

Burns,  P., 'Cochrane,  Ont.:  beef,  33,569  lb.  at  14c,  5,590i  at  9c;  mutton,  3,960  lb.  at  15c, 
3,670  at  lie;  pork,  4,720  lb.  at  13c,  4,192  at  12Jc.;  sundry,  $534.63  

Busch,  H.,  North  East  Bay:  freighting  supplies,  $609.98;  transporting  men,  $64;  meals,  50c. . 

Cameron,  Chappelle,  Ltd.,  Onamakawash:  teaming,  $387.90;  labor,  $447.13;  board,  $170.70; 
beef,  2679  lb.  at  15  cts.;  sundries,  $406.50  

Cameron  Heap  Co.,  Ltd.,  Fort  William  ($5,130.89)— 

Cream,  63  cases  at  $3.50;  cheese,  7f  cases  at  $4.60,  13  d.  at  $2.45,  170  lb.  at  17  cts.,  80£  at 
16i  c,  79£  at  14i  c  _  207  at  14  c,  sundry,  $24.80;  eggs,  120  d.  at  29Jc,  90  at  27§c,  180 
at  27  c,  120  at  26^  c,  120  at  26c,  180  at  21£c,  120  at  20c;  milk,  5  cases  at  $4.75,  3 

at  $4.55,  3  at  $4.25,  92  at  $3.50  *  

Peaches,  10  d.  at  $3.15,  26  at  $2,  24  at  $1.95,  sundry,  $39  25;  pineappie,  16  d.  at  $2.05, 
22  at  $2,  sundry, ($15. 60;  raspberries,  20  d.  at  $2.40, 16  at  $2.10,  24at$1.90;strawberries, 
20  d.  at  $2.40.  18  at  $2,  18  at  $1.90;  tomatoes,  24  d.  at  $1.70,  16  at  $1.60,  12  at  $1.55, 

12at$1.50;pickies,  4£d.at$3.50,  23  at  $3.30;  sundry,  $3.20  

Coffee,  47  lb.  at  33  c,  266  at  32c;  tea,  50  lb.  at  36c,  25  at  30c,  510  at  25c;  salmon,  16 
d.  at  $2.35, 8  at  $2.30, 28  at  $2. 15,  sundrv,  $7.75;  sardines,  2  cases  at  $10.75,  5  at  $10.50, 
2at  $10.25,  sundry,  $9.50;  sugar,  12  bags  at  $6.24,  5  at  $6.10,  10  at  $5.74,  7  at  $4.99, 
sundry,  $66.62;  tongue,  2d.  at  $7.50,  24 at  $4.25, 12 at  $4,  4  at  $2.60;  freight,  $196.07, 
sundries,  $2,307.07  

Campbell  Bros,  and  Wilson,  Ltd.,  Winnipeg:  apples,  4  cases  at  $5.50,  5  at  $3.58,  18  at  $2,  15 
at  $1.80,  sundry  $4.69;  cream,  65  cases  at  $4, 15  at  $3.90,  18  at  S3. 80;  coffee,  65  lb.  at 
33  c,  144  at  32c,  25  at  30c,  25  at  27c;  eggs,  30  d.  at  25c,  60  at  24c,  60  at  23c,  300  at 
20c,  180  at  19c;  pears,  11  cases  at  $3.83,  19  at  $2.93;  peaches,  4  cases  at  $5.60,  40  at  $4.03; 
sugar,  3  sacks  at  $6.45,  9  at  $6.35,  8  at  $5.75,  9  at  $5.20,  18  at  $5.15,  5  at.  $4.75,  sundry, 
$30.08;  sardines,  2  cases  at  $13.50,  1  at  $10,  4  at  $8.50,  sundry,  $3.75;  tea,  185  lb.  at  25c, 
sundry,  $27.58;  tomatoes,  12  cases  at  $3.35,  sundrv,  $43  .32:  freight,  $115.22;  sundries, 
$1,883.33  

Canada  Brokerage  Co.,  Ltd.,  Toronto:  beans,  6  bu.  at  $2.25,  10  cases  at  $2,  18  d.  at  $1 .40, 
22  at  $1,  sundrv,  $6.40;  cheese,  11  cases  at  $4.50,  247  lb.  at  15|c. ;  fruit  salts,  6  d.  at 
$8.40;  pears,  22  d.  at  $2.40,  16  at  $1.80:  peaches,  24  d.  at  $2.90,  18  a'  $1.90;  pineapple, 
22  d.  at  $2.20,  8  at  $1.90,  12  at  $1.80;  raspberries,  10  d.  at  $2.30,  32  at  $2.05;  straw- 
berries, 24  d.  at  $2.30,  36  at  $1.90;  jam,  81  tins  at  64c,  21  at  55c,  18  at  50c,  24  for  $9.90; 
milk,  4  cases  at  $4.80,  8  at  $4.75,  11  at  $3.50,  sundry,  $4.90;  pickles,  9J  d.  at  $3.25, 
6  at  $2 . 25,  sundrv,  $33 . 50;  sugar,  7  sacks  at  $6 . 55,  4  at  $6 . 15, 10  at  $5  95,  5  at  $5 . 70,  sundry, 
$29.30;  tea,  360  lb.  at  25c;  sardines,  14  cases  at  $10;  tongue,  16  d.  at  $4.25,  4  at  $4,  10 
at  $3.60;  tomatoes,  12  d.  at  $1.60,  48  at  $1.45;  freight,  $112.74;  sundries,  $1,816  83  

Canadian  Fairbanks  Co., 'Ltd.,  Winnipeg:  motorcars,  1,  $331,  5  at  $315, 1,  $190;  2  velocipedes, 
$43.  $42.50;  handcar,  $40.50;  10  in.  standpipe,  $290,  5  portable  turntables,  $67.50;  motor 
car  parts,  $267.11;  freight,  $51  32;  sundries,  $325.98  


Carried  forward. 
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Transcontinental  Railway:  Sundry  Accounts— Continued. 
Brought  forward  


Canadian  General  Electric  Co.,  Ltd.,  Toronto:  electric  fans,  1,  $17.75,  4  at  $17,  2  at  $16.15, 
2  at  $13.78;  tungsten  lamps,  25  at  95c,  100  at  70c;  simplex  electric  radiators,  2  at  $12.50; 
sundries,  $161.28;  less  freight  charges,  $50.82....  

Canadian  General  &  Shoe  Machinery  Co.,  Ltd.,  Levis:  labor  and  material  

Canadian  Northern  Railway  Co.,  Toronto:  value  of  C.  N.  car  52,806,  destroyed  on  N.  T. 
Ry.  in  Mar.,  1911,  (refunded  by  contractors  Macdonell  and  O'Brien)  

Canadian  Oil  Companies  Ltd.,  Winnipeg:  268  cases  oil  at  $2.35,  241  at  $2.25,  95i-  gal.  at  15^c. 
177|  at  15c,  166  at  lie,  sundry  oil  and  gasoline,  $139.09;  freight  charges,  $10. S9;  less 
drum  returned,  $8.76  

Canadian  Pacific  Railway  Co.,  Montreal:  fares,  $2,585.95;  freight  charges,  $3,154.07;  main 
taining  and  replacing  temporary  wooden  trestles  along  the  Edmundston  Branch,  near 
Theriault,  $3,225;  provisions,  fuel  and  ice  supplied  cars  at  Ottawa,  $36.50;  cleaning  cars 
at  Ottawa,  $53 . 13;  rent  of  siding  at  Grand  Falls,  $19.63;  wages  of  man,  watching  N.T. R 
bridge,  $53.90;  sundries,  $22.34  

Canadian  Pacific  Railway  Co.,  Montreal:  services  of  conductor  Craig,  on  work  train  on  diver 
sion  of  CP. Ry.  tracks  at  Theriault,  X.B.,  June  to  October,  1910,  5460.13  (work  trains 
under  control  of  C.  P.  Ry.  despatcher);  surfacing  and  rcspiking  Theriault  diversion 
(charged  to  Contractors  Lvons  &  White)  $91.64;  detouring  official   trains,  between 
Theriault,  Aroostook  Jet.  and  Wapske,  N.B.,  in  Oct.,  1910,  $94.05  

Canadian  Pacific  Railway  Co's  Telegraph,  Ottawa,  telegrams  

Cantin  &  Frere,  Quebec:  beef  extract,  204  d.  at  $2.25,  144  at  $1.80;  rope,  763  lb.  at  $10.60; 
brooms,  6  d.  at  $4.25,  10  at  S3. 85,  12  at  $3.70;  maple  sugar,  833  lb.  at  10c;  vegetables, 
$436.36;  freight,  $38.52;  sundries,  §66.68  

Castle,  The  F.  J.  Co.,  Ottawa:  cream,  3  cases  at  $4.50,  20  at  $3.50;  beef,  12  d.  at  S3. 35;  milk, 

10  cases  at  $5. 50,  10  at  $5. 05,  10at$4.55;  peaches,  16  d.  at  S2.57£,  24  at  $1.87§;  potatoes, 
480  lb.  at  18c,  300  at  17c;  strawberries,  28  d.  at  $2,  8  at  $1.80;  sugar,  29  sacks  at  $5.95, 

11  at  $5.55;  tea,  30  lb.  at  32c,  200  at  28c,  85  at  25c;  tongue,  16  d.  at  $8.50,  freight,  $358.59 
sundries,  $2,577.47  

Chevalier's  Slip,  Quebec:  constructing  scow,  $725;  labor  and  material  making  platform 
in  bottom  of  scow,  and  filling  with  stone,  $97.98;  work  done  to  scow  and  repairs  to  boat, 
$163.68;  anchor  chain  5-8  in.,  2,983  lb.  at  5c;  winches,  2  at  $50;  sundries,  $23.79  

Clemes,  G.  H.,  Cochrane,  Ont.,  meals  and  lodging  

Collector  of  Customs,  Ottawa,  duty:  on  electrical  apparatus,  $122. 10;  on  instruments,  $84.88 
on  stationery,  $59.73  

Croll.  R..  Ottawa:  keeping  in  repair,  electric  lights,  bells,  telephones,  etc.,  12  m.  to  Mar.  31 
at  $15;  sundry,  $123.80  

Dalton,  J.  M.,  Three  Rivers,  culling  lumber  

Davidson,  Jas.,  Ottawa:  toboggans,  36  at  $3.15;  line  pickets,  55  at  $2;  levelling  rods,  50  at  $2.50 
wcrk  bench,  $10;  sundry  boxes,  $110.60  :  

Davies  Co.,  Ltd.,  Montreal:  beef,  20,616  lb.  at  9|  c;  bacon,  505  lb.  at  18c,  489  at  171c,  1,759 
at  15c,  sundrv,  $6.51;  ham,  530  lb.  at  17c,  497  at  16Jc.,  666  at  16c,  373  at  15c.  1,456 
at  14c,  sundry,  $8.22;  pork,  773  at  lie,  10,798  at  lOJc,  sundrv,  $34.02;  tongue,  40d. 
$3.70;  sundry  meat,  $1,000.69;  lard,  350  lb.  at  14c,  160  at  131c,  220  at  121c,  130  at  lHc, 
490  at  lie,  freight.  $24.44  

Deoourcy,  P.,  Quebec:  pedestals  for  draughting  tables,  18  at  $15;  draughting  tables,  5  at 
$12;  cabinet,  $10.50;  labor  and  material,  $98.46;  freight,  $3.97  

Dominion  Express  Co.,  Ottawa,  express  charges  

Dominion  Fish  &  Fruit  Co.,  Quebec,  fish,  fowl,  vegetables  

Dontigny,  P.,  firewood,  125  cords  at  $2.50  

Drouin  Freres,  Quebec:  cream,  62  cases  at  S3. 50;  coffee,  310  lb.  at  28c;  jam,  365  lb.  at.  12c 
180  at  lie,  585  at  10c;  lime  juice,  51  cases  at  $6.10;  milk,  6  cases  at  $4.80,  22  at  $-1;  pears 
76  d.  at  $1.80;  peaches,  98|  at  $1 .90;  pickles,  30  d.  at  S3. 25,  5  at  $2.25,  sundry,  $4;  salmon 

12  d.  at  $2.40,  54  at  $2;  sugar,  12  sacks  at  $5.90,  3  at  So. 30,  15  at  $4.65,  3  at  $4.60,  5  at  $4.55 
sundry,  $25.22;  tomatoes,  20  d.  at  SI. 60,  36 at  $1.50,  10  at  $1.45,  12 at  SI. 40, 12at$l,  sundry 
$3.50;  sausage,  32  d.  at  $2.20;  freight,  $63.45;  sundries,  $1,612.89  

Duncan,  G.  W.,  North  Bav:  apples,  64  brl.  at  $4.50;  butter,  7,000  lb.  at  31c;  eggs,  4,  710  d 
at  26c,  2,976  at  25c,  60  at  24c;  onions,  173  bu.  at  $1.50;  potatoes,  115  bags  at  $2,  476  at 
$1.35;  sundries,  $1,147.57;  freight,  $60.55  

Dupont,  Jos.,  La  Tuque,  firewood,  148  cords  at  $2.50  

Eastern  Construction  Co.,  Ltd.,  Supeiior  Junction:  pioportion  of  cost  of  construction  and 
maintenance  of  telephone  line,  from  Dryden  to  the  railway  line  and  residencies,  six 
tenths  of  $3,378.86,  $2,027.32;  meals,  $53.90;  sundry  provisions  $65.95  

Elliott.  Marr  &  Co.,  Ltd.,  London,  Ont.,  provisions  and  supplies  

Farlinger  and  MacDonalds,  Superior  Junction:  teaming,  $45;  meals,  $119.35;  gasoline, 
$35;  freight,  $15;  sundries,  $125.71  

Farrell,  J.  E.,  Cochrane,  Ont.:  advance  on  account  of  contract  for  $414,  for  plumbing  

Fenton,  A.  E..  Fort  William:  flour,  20  sacks  at  $3,  11  at  $2.90,  29  at  $2.75,  7  at  $2.65;  hay, 
1-991  ton,  $39.82,  3  at  $19,  3  025  at  $18;  oats,  60  bush,  at  43  c,  30  at  40  c,  75  at  39  c; 
freight,  $95.72;  sundries,  $46.13  

Ferland,  Nap.,  Quebec:  plumbing,  hardware  and  electrical  work  

Fife  Hardware  Co.,  Foit  William:  coal  oil,  5  cases  at  $3.25,  48  at  $2.65.  4  at  $2  50.  4S  gal.  at 
22c. ,  96  at  20  c;  roofing,  30  squares  at  $2.35,  37  at  $2;  sundry  paint,  $62;  freight,  $52.16; 
sundries,  $705.72  
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Brought  forward  

Fitzsimmcns  Fruit  Co.,  Fcrt  William:  potatoes,  99  bags  at  $1.25,  6  at  $1.10;  freight,  $31.45; 

sundries,  $105.04  

Foley,  Welch  &  Stewart,  Cochrane,  labor:  handling  cars  of  steel  rails,  $109.23;  erecting 

residency  buildings,  $792  .52;  digging  test  pits,  $64.50;  sundry,  $121.37  

Foley,  Welch  &  Stewart,  Cochrane:  provisions  and  supplies,  $975.77;  fares,  §743.89;  meals, 

$902.40:  freighting,  $8,450.22;  teaming,  $339.68;   timber,  $78.12;   switching  charges, 

$15;  rental  of  siding  at  Cochrane,  1  year  to  April  26,  1912,  $68;  repairs,  $5.50;  sundries, 

$11.38  

Forde,  F.  W.,  Ottawa,  provisions  and  supplies  

Fortin  <fe  Gravelle,  Superior  Junction:  beef,  $132.77;  hay  and  oats,  $55.50;  meals,  $212.95; 

teaming,  $9;  sundries,  $27. 15  

Gagnon,  Fortunat,  Edmundston,  moving  residency  buildings  

Gagnon,  Thos.,  Quebec,  office  furniture  

Gauthier,  O.  E.,  La  Tuque,  cutting  and  hauling  firewood  

Gauthier,  Lebel  and  Mcllroy,  firewood,  148  cords  at  $2.50  

Gillespie,  D.  C.,  Dugald.  Manitoba:  butter,  51  lb.  at  30  c,  430^  at  25c;  eggs,  30d.  at  35c, 

60  at  32  c,  30  at  30  c,  90  at  26  c,  73  at  25c,  90  at  23  c,  165  at  20c,  sundry,  $7.92;  board 

and  lodging,  $92. SO;  sundries.  $128.08  "  

GilmcurCo.,  firoekville  ($3,909.58)— 

Jam,  5  doz.  at  $10  80,  5  at  $9.75,  14  tins  at  $1;  peaches,  62  doz.  at  $1.90;  pineapple,  16  doz. 
at  $2.75,  22  at  $2.55;  raspberries,  18  doz.  at  $2.25,  20  at  $2. 10,  16  at  S1.77§;  straw- 
berries, 28  doz.  at  $2,  26  at  $1 .85,  20  at  $1.30;  tomatoes,  56  doz.  at  $1.60,  12  at  $1.40; 
pickles,  42  doz.  at  $2.95,  2  at  $2.25  

Bovrii,  13doz.  atS11.25;  catsup,  10 doz.  at  $3,  68 at  90c;  sauce,  25 doz.  at  $3.40;  sausage, 

2  doz.  at  $4.25.  22  at  $4;  tongue,  17  doz.  at  $8.50  

Cheese.  4  doz.  at  $4.50,  2  at  $2.40,  4  at  $1.30,  123  lb.  at  15*  c,  120  at  13}  c,  246  at  13c; 

coffee,  50  lb.  at  32  c,  250  at  30c;  milk,  17  cases  at  $5.75,  35  at  $3.50;  sugar,  14  sacks 
at  $5.95,  4  at  $5.55,  7  at  $5.25,  8  at  $4.70,  4  at  $4.30;  freight,  $317.35;  sundries, 
$1,604.49  

Gordon,  I lonside  <fc  Fares  Co.,  Winnipeg:  bacon,  469  lb.  at  20§  c,  1,589  at  20j  c,  129  at  20c, 
107  at  19fc,  300  at  19|c,  1,346  at  18£c,  209  at  18\c,  441  at  18c,  sundry,  $41. 03;  beef, 
249  lb.  at  17c.  661  at  16c,  3,366  at  14^  c,  315  at  14c,  992  at  13c,  7,484  at  12§c,  1,305  at 
12c,  5, 657  at  life,  2,484  at  lie.  622  at  10fc,  1,693  at  9^c,  sundry,  $483.53;  ham,  1,691 
lb.  at  20J  c,  172  at  20c,  1,216  at  17|c,  287  at  17jc,  975  at  17c,  570  at  16Jc,  823  at  15|c, 
sundrv,  $55.15;  mutton,  2,003  lb.  at  14c,  806  at  13c,  370  at  10^c,  sundry,  $29.85;  pork, 
3,016  lb.  at  13c,  456  at  12c,  848  at  lljc,  618  at  10c,  sundrv,  $195.08;  lard,  2  cases  at 
$8.25,  22  at  $7.95,  5  at  $7.75,  7  at  $7.50,  2  at  §7.20,  4  at  $7.10,  3  at  $6.90;  sundry,  $110.48; 
storage,  §45.88;  freight,  §313.65;  sundries,  $395  ,  

Grand  Trunk  Railway  System,  Montreal  ($1,584.19) — 

Sundry  repairs  and  supplies:  car  'Empire',  $816.37;  car  'Transcona',  $49.32  

Fares.  $253.35;  value  of  flat  car  destroyed,  $333.39;  hire  of  G.T.P.  cars,  $69;  freight  , §62.76 

Great  North  Western  Telegraph  Co.,  Ottawa,  telegrams  

Hall  and  Fairweather,  St.  John,  N.B.,  sundry  provisions  and  supplies  

Hamer  &  Co.,  Cochrane,  Ont.:  provisions  and  supplies,  $196.49;  board,  $50.75;  teaming, 
$16.75  

Hare  &  MrKenzie,  Montreal,  piemiums  on  insurance  on  machinery  in  Winnipeg  shops, 
12  m.  to  Apr.  27,  1912  

Havcock,  Ji.  H.  &  Son,  Ottawa:  premiums  on  insurance  on  buildings  at  Cochrane  and  Xepigon 

Heney,  John  &  Son,  Ltd.,  Ottawa:  coal,  29-4  tons  at  §8.95,  62-552  at  §8.70  

Herron  Bros.,  District  D.:  labor  clearing  around  residency,  §141.05;  building  bunk  house, 
$74.38;  meals,  $54.29  

Hope,  Jas.,  Ottawa:  stamps,  $2,050;  publications,  $12.50;  sundries,  $94.36  

Hudson's  Bay  Cc,  Cochrane:  packsacks,  $10;  sundries,  20c  

Hudson's  Bay  Co.,  Fort  William,  blankets  

Hudson's  Bay  Co.,  Grand  Lake  Post,  provisions  

Hudson's  Bay  Co.,  Long  Lake  Port:  carrying  mail,  $432;  transporting  men,  $40;  board,  §18 

Hudson's  Bay  Co.,  Xepigon,  provisions  

Hudson's  Bay  Co.,  Weymontachingue:  rent  of  land,  §20;  firewood,  $70  

Hudson's  Bay  Co..  Winnipeg,  provisions  &  supplies  

Hughes,  Owens  Co.,  Montreal  ($7,126.46) — 

Blue  print  paper,  18  rolls  at  $12,  9  at  $10,  101  at  $9,  19  at  $8,  3  at  $7.50,  6  at  §6.50,  36  at 
$4.25,  83  at  $3.75,  152  at  $2.25,  32  at  §2,  126  at  85c,  213  at  75c,  sundry,  §88.30;  cross 
section  paper,  8  rolls  at  $5,  8  at  $2.25;  drawing  paper,  330  lb.  at  25c;  negative  paper, 

3  rolls  at  $10,  10  at  $5,  vandyke  paper,  3  rolls  at  $7.35,  4  at  $6.25,  24  at  $5.60,  3  at  §5, 
sundry,  $20. 16;  impeiial  tracing  cloth,  50  rolls  at  $6.39,  25  at  $6.05,  25  at  $5.55,  100 
at  $5.11;  quick  printing  linen,  4  rolls  at  §18.35  

Band  chains,  50  at  $4.80;  blue  print  frames,  5  at  §17.25,  4  for  $69.05;  erasers,  12  lb.  for 
$18.43;  draughting  instruments,  $23.04;  ink,  12  gr.  at  $27,  sundry,  $4.60;  metallic 
tapes,  12  at  $3.90,  178  at  $1.50,  25  at  75c,  1  d.,  $12.15,  sundry,  $14.40;  pencils,  4  gr. 
at  $18.75,  4  at  58.81,  33  at  $8.25,  6  at  $4.88;  profile  books,  10  at  $5.67,  6  at  $3.32; 
straight  edges,  12  at  $2.50,  12  at  $1.95,  sundry,  $19.69;  water  colors,  144  boxes  at 
$2.20;  express,  $112.83;  sundries,  $725.97  
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Transcontinental  Railway:  Sundry  Accounts— Continued. 
Brought  forward  


Imperial  Oil  Co.,  Ltd.,  Fort  William:  coal  oil,  53  cases  at  $2.35,  25  at  $2.25,  11  at  $2.10, 
17U  gal.  at  18ic  165  at  18c.  372|  at  16c;  drum,  $10;  gasoline,  223^  gal.  at  18c;  sundries, 
$109.01  


Ingersoll  Packing  Co.,  Ingersoll.  Ont:  bacon,  788  lb.  at  21c,  213  at  20  c,  642  at  17c,  100  at 
13c;  ham,  272  lb.  at  19|c,  637  at  19c,  333  at  16c;  lard,  7  cases  at  $7.20,  3  at  $6.90;  freight, 

$29.60;  .sundries.  $9.64  '.  

Intercolonial  Railway,  Moncton:  mileage  of  ballast  trains  over  I.C.R.  between  McCarthy's 
Pit  and  McGivney's  Junction,  5, 198-85  m.  at  50c  per  train  mile;  freight  charges,  $452.50 
Isbester,  A.  J.,  District  F.:  hauling  wood,  $10.50;  freighting  supplies,    $6.53;  meals,  $5.60; 

provisions,  $335.75  

Jamieson  Meat  Co.,  Superior  Jet.,  sundry  meat  

Kennedy  &  Co.,  Ottawa,  sundry  provisions  

Knechtel  Furniture  Co.,  Hanover,  Ont.:  beds,  4  at  $6,  34  at  $3.90;  desks,  2  at  $21;  chairs, 
6  at  $3.25,  30  at  $1.25,  sundrv,  $51.90;  cots,  30  at  $4.75;  springs,  10  at  $3. 15,  24  at  $2.25; 
mattresses,  6  at  $5,  24  at  $3 . 95,  8  at  $3 . 90, 3  at  S3 . 35, 13  at  $3 . 75. 85  at  $1 . 75;  freight ,  $1 17.39; 

sundries,  $71.04  

Knight  Bros.,  Co.,  Ltd.:  lumber,  $950.72;  hay  and  oats,  $9.42  

Laing  Bros.,  Winnipeg:  eggs,  90  doz.  at  35c,  30  at  32  c,  30  at  29c,  30  at  27c,  90  at  25c,  90  at 
24c,  90  at  22c,  130  at  20c,  sundrv,  $9.75;  potatoes,  35-45  bush,  at  $2,  10  at  $1.75,  8  at 
$1.50,  291  at  SI,  66  at  90c,  72*  at  80c,  sundrv,  $75.87;  oats,  180  bush,  at  42c,  27  at  40c; 

turkeys,  457  lb.  at  26c;  freight,  $144.56;  sundries,  $391.96  

Lake  of  the  Woods  Milling  Co.,  Winnipeg:  flour,  24  half  brl.  a;  $2.95,  10  at  $2.90,  20  at 

S2.87'-,  18  at  $2.75,  39  at  $2.65;  freight.  S24.43;  sundries,  $57.33  

Lebel,  Jno.,  La  Tuque:  firewood,  279-2  cords  at  $2.50;  hauling  supplies,  $101;    tar  paper, 

20  rolls  at  $1.10  

Lebel,  J  &  Lesage,  A.,  La  Tuque:  building  set  of  camps,  $1,450;  clearing  around  camps, 

S152;  firewood.  $240  

Lebel  &  Mcllrov,  District  B.:  firewood,  347  cords  at  S2.50;  clearing  around  camps,  $320.20. 
Lee,  W.  F..  Winnipeg:  pipe,  4  ft.  of  8-in.  at  95c,  40  of  10-in.  at  34-2c,  994  of  8-in.  at  23|  c, 

sundry,  $7.9.5:  T  pipe,  $1.43;  16  bends,  $5.32  

Legare,  P.  T.,  Quebec:  mattresses,  12  at  $3,  4  at  $2. 70,  28  at  $2.60;  chairs,  19 at  $1.85,  30  at 

85c;  2  roll  top  desks,  $31.50,  $18.50;  freight,  $1.31;  sundrv,  $221.67  

Leheup.  W.  C,  Mattawa,  rent  of  office,  20  m.  to  Jan.  1st,  1912  at  $30  

Lemieux,  J.  E.,  Quebec:  coal  oil,  364*  gal.  at  17c,  177  at  16£c,  188  at  15§c,  835|at  15c,  355  at 
14|c,  800  at  13c;  gasoline,  260  gal.  at  17|c, .  181  at  17c;  lubricating  oil,  50  gal.  at  45c; 
5  drums,  $50:  160  cans,  $80;  oil  cloth,  40  vd.  at  85c,  60  at  45c;  roof  paper,  50  rolls  at 
95c,  24  at  90  c,  70  at  85c,  28  at  66c;manilla  paper,  513  lb.  at  $10.60:  paint,  16  gal.  at 


SI. SO,  16  at  SI. 70.  sundry,  $22;  freight,  $103.52;  sundries,  $1,425.22. 


Quebec:  coal  oil,  282^7  gal.  at  17c,  at  16|c;  gasoline,  271J  gal., 

drums,  6  at  $10;  building  paper,  28  rolls  at  $1;  freight,  $32.04;  sundries, 


Lemieux,  X.  &  Fils 
18Jc.,455iat  18c 
$368.41  

Library  Bureau  of  Canada,  Ltd.,  Ottawa,  sundry  office  furniture  

Madden  &  Son,  Quebec:  coal,  5  tons  at  $9,  3  at  $7.75,  39  at  $7.25:  empty  bags,  363  at  6  cts 
freight,  $6.60  

Major,  S.  J.,  Ottawa:  cheese,  7  cases  at  $4.50,  405  lbs.  at  I3i  cts.,  43  at  13  cts.,  41  at  12|  cts, 
lime  juice,  10  cases  at  $6.17,  8  at  $5.85;  milk,  4  cases  at  $4.80.  32  at  $4.55,  3  at  $4.50,  45  at 
$3.50;  pears,  8  doz.  at  $2.37i.  44  at  $1.77*;  peaches.  10  doz.  at  $2.57*.  36  at 
pickles,  12  doz.  at  $2.35,  24  at  §2.25,  27  at  $2.05,  12  at  $1.60,  12  at  $1.50;  potatoes,  600  lbs. 
at  15  cts.;  raspbeiries,  46  doz.  at  $1.77*;  strawberries,  48  doz.  at  $1.77i,  2  cases  at  $8 
1  case,  $7.80;  sardines,  14  doz.  at  $13.25;  syrup,  66  gal.  at  SI. 10,  60  doz!  at  $1.45;  tea 
120  lbs.  at  30  cts.,  100  at  25  cts.;  tongue,  8  cases  at  $4.25,  5  at  $8.50;  freight,  $269.41; 
sundries,  $1,337.20 


Marks  Clavet  Dobie  Co.,  Ltd.,  Port  Arthur  ($5, 161.59) — 

Butter,  900  lbs.  at  28|  cts.,  sundry,  $25.33;  cream,  41  cases  at  $3.50;  eggs,  510  d.  at  30 
cts.,  240  at  29  cts.,  420  at  28  cts.,  60  at  27  cts.,  270  at  26  \  cts.,  120  at  26  cts.,  150  at 

25  cts.,  270  at  23  cts.,  150  at  22  cts.,  120  at  21  cts.,  300  at  20  cts.,  4  cases,  $27.60;  

Apples,  11  cases  at  $5,  4  at  $4.25,  sundrv,  $43.70;  lime  juice,  17  cases  at  $6.75;  peaches, 
13  cases  at  $6.40,  4  at  S6.25,  4  at  S4.25.  4  at  $4;  pears,  15  cases  at  $5.40,  5  at  $5.25,  4  at 

$3.75;  tongue,  1  case,  $15,  2  at  $9,  7  at  $8.50,  2  at  $8,  4  at  $4.25  

Canoe,  $45.60;  roofing,  49  squares  at  $1.75;  potatoes,  11  bags  at  $3,  4  at,  $2.50,  10  at  $1.50, 
10 at  $1.25, 257  at  $1.15,  21  at  $1,  30  at  84  cts.,  dessicated,  300  lbs.  at  16  cts.;  sunlight  oil, 
4  cases  at  $2.60,  41  at  $2.50,    33  at  $2.40,  sundrv,  $16.66;  freight,  $327.49;  sundries, 

S2, 284.46  

Martin,  J.  S.,  Ottawa,  sundry  provisions  

Matthews,  Geo.,  Hull:  bacon,  1,404  lbs.  at  17  cts.,  2,923  at  16  cts.,  157  at  15  cts.,  7,071  at  14 
cts.,  710  at  12  cts.,  710  at  llj  cts.,  sundry,  $29.31;  beef,  39  cases  at  $3.35,  27  at  $3.02, 8at 
$2.50,  26  at  $2,  1,541  lbs.  at  10  cts.;  ham,  217  lbs.  at  17  cts.,  2,527  at  16  cts.,  874  at  15| 
cts.,  700  at  14*  cts.,  2,721  at  14  cts.;  pork,  1  brl.  $23,  17  half  brls.  at  $12.50,  300  lbs.  at  12 
cts.,  797  at  10  cts.;  sausage,  28  doz.  at  §3.60,  24  doz.  at  $2.50,  sundry,  $16.20;  lunch  tongue, 
60  cases  at  $4;  lard,  2,934  lbs.  at  13*  cts.,  951*  at  13  cts.,  193  at  12|  cts.,  213  at  12  cts.,  305 
at  11|  cts.;  freight,  $130.52;  sundries,  $102.63;  less  discounts,  $50.26  

Carried  forward  
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Brought  forward  

Midlege  &  Edwardson,  District  B.:  freighting  supplies,  $392.25;  potatoes,  30  bags  at  $3;  sugar, 
2  bags  at  $8;  sundries,  $4  

Milne,  Win.  and  Son  Ltd..  North  Bay:  lumber,  30.333  ft.  at  $21  per  M.,  10,000  at  $16.50;  sash, 
66  at  $1.15.  22  at  70  cts.,  33  at  50  cts.;  doors,  7  at  $3.60,  15  at  $3.50,  5  at  $2.90;  sundry, 
$10.59   . 

Mooney,  D.  A.,  Mattawa,  premiums  on  fire  insurance  policies  

M  ussens  Ltd.,  Montreal:  Rockford  motor  cars,  5  at  $310.55,  9  at  $283;  Kalamazoo  hand  cats 
11  at  $41;  Kalamazoo  velocipedes,  1,  $48.50,  2  at  $47.75.  11  at  $42.75,  1,  $42.25,  7  at  $40; 
Knowles  washout  pumps,  2  at  $248;  parts  for  motor  car3,  $1,286.47;  repairs  on  cars,  $134  80- 
freight,  $23.10;  sundries,  $36.64  ;  .' 

McAvity,  T.  &  Sons,  St.  John,  N.B.:  fire  hydrants,  4J  in.,  7  at  $33.50;  stand  pipe,  $285; 
special  casting  pipe,  4  ft.  6  in.  long,  $20;  10  in.  flanged  gate,  $29.50,  10  in.  hub  end  gate 
valve,  $29.50;  sundries,  $33.89;  less  freight  charges,  $4.84  

McClary  Manufacturing  Co.,  London,  Ont.:  stoves,  1,  $36,  3  at  $35.50,  3  at  $30.50,  1,  $29,  1, 
$25,  2  at  $32.87,  3  at  $10.50,  5  at  $8.75,  sundrv,  $25.55;  coat  oil,  16  cases,  $32.92;  freight, 
$25.19,  sundries,  $244.63;  less  discounts,  $3.09  

McConnell,  J.,  Fort  William,  Ont.,  freighting  supplies  

McDougal's  Ltd.,  Ottawa:  motor  cars,  2  at  $292.50;  roofing,  18  rolls  at  $4,  77  at  $2.75,  211  at 
$2;  sulphite  paper,  105  rolls,  $279.81.  1.738  yds.  $52.14;  acetylene  head  lights,  9  at  $3.15; 
rifles,  2  at  $15.75;  window  ventilators,  14  at  $4.50;  dry  cells,  16  dcz.  at  $3;  padlocks, 
4  doz.  at  $8;  hose,  200  ft.  2\  in.  Regal  at  48  cts.,  300  ft.  steam  for  $504;  mesh  sieves,  3  at 
$10.35;  scales,  \\  doz.  at  $43.20;  storage,  2  years  to  April  1st,  1912,  at  $180;  freight, 
$413.75;  sundries,  $3,155.56  

McGlade,  J.  E.,  LaTuque,  mail  service  at  $15  per  month  for  sundry  residencies  

McGrath,  E.  P.,  Ottawa:  draughting  tables.  10  at  $25.25;  filing  cabinet,  $121.82;  sundries, 
$101.85  

Mcllroy,  Jas.,  La  Tuque:  hauling  supplies,  $558.50;  building  at  residency  44,  $1,450.00;  build- 
ing tent  frames  and  clearing  around  camp,  res.  46,  $174.50;  firewood,  425  cords  at  $2,  50  at 
$2.25  

McKey,  Wallace,  freighting  supplies  

McKenzie  &  Co.,  Ottawa:  tents,  2  at  $45,  3  at  $41,  2  at  $33,  1,  $30,  3  at  $25.50,  1  at  $24,  2  at 
$16.75;  tent  flys,  2  for  ?40;  mosquito  nets,  4  at  $6,  132  at  $2,  36  at  $1.75;  tarpaulins,  36  for 
$105.80;  eider  down  robe,  $21;  blankets,  47  pairs  at  $7.50,  530  lbs.  at  35  cts.;  pillows,  10 
pairs  at  $4.25,  21  at  $3.75;  freight,  $64.14;  sundries,  $63.10  

McManus,  T.  J.,  Cochrane,  Out.:  sundry  hardware  

Nepigon  Construction  Co.,  Nepigon:  rental  of  2  phones  in  Nepigon,  3  years  to  Aug.  30.  1911, 
at  $60;  use  and  maintenance  of  4  phones  on  line,  1  year  to  Apr.  30,  1910,  at  $75  each;  pro- 
visions, $67.95  

Northrup  &  Co.,  St.  John,  N.B.:  sundry  provisions  and  supplies  

O'Brien  &  Martin,  Peter  Brown  Creek:  building  quarters  for  division  engineer,  resident 
engineer  and  bridge  inspector,  at  Div.  No.  7,  $2,208.09;  teaming,  $225;  meals,  $167.30; 
provisions  and  supplies,  $138.48;  clearing  around  camp  grounds,  $55.80;  cutting  timber 
and  building  walls  of  cook  camp  and  office,  $102.55;  sundrv  labour,  $5  

Office  Specialty  Mfg.  Co.,  Toronto:  cabinets,  1,  $43.75,  1,  S40.  1,  $33.25,  sections,  $45.92, 
sundry  office  furniture,  $312.72  

Ogilvie  Flour  Mills  Co.,  Montreal:  flour,  11 J  brls.  at  $5.60,  2  at  $5.15,  5  at  $5.10,  3  at  $4.70, 
60  at  $4.60,  36  bags  at  $2.60;  rolled  oats,  5  brls.  at  $4.10;  freight,  $22.87;  sundry,  $1.65. . . . 

Olson  &  Co.,  Nepigon:  building  8  warehouses  at  $125  

Ontario  Lands  Forest  &  Mines  Department:  lumber  dues  on  34,487  ft.  lumber  at  $6  per  M;  \ 
expense  of  fire  ranging  in  Northern  Ontario  during  the  season  of  1910,  deducted  from  the 
contractors  for  construction,  $13,311.14  

Ottawa  Electric  Co.:  electrical  energy  supplied  Corry  Building,  Ottawa,  from  April  6,  1911, 
to  May  9,  1912,  $2,035.94;  electrical  supplies,  $36.90  

Ottawa  Sanitary  Laundry,  laundry  work  for  official  cars  

Ottawa  Wine  Vault,  Tally-Ho  water  

Paquet,  J.  H.,  Quebec,  kitchen  cabinets,  25  at  $17  

Pembroke  Contracting  Co.,  District  F.:  beef,  1621b.  at  15c,  1,389  at  13c;  teaming,  $68.75; 
meals,  $131;  freighting  supplies,  $98.30;  sundries,  $59.82  

Petrie,  Alex.,  Quebec:  tents,  3  at  $59,  6  at  $54,  2  at  $33,  2  at  $25;  tent  flys,  9  at  $27.  1,  $18, 
2  at  $16.50,  3  at  $12.50;  tent  covers.  6  at  $3.52;  making  3  tents,  $22;  repairs  and  enlarging 
tents,  $41.25;  freight,  $6.73;  sundries,  $11.28  

Pineault  and  Lebel,  La  Tuque:  firewood,  350  cords  at  $2.50;  cutting  and  hauling  wood,  100 
cords  at  $2.50  

Rea,  A.  E.  &  Co.,  Ottawa:  cream,  20  cases  at  $3.50;  milk,  10  cases  at  $4.90,  10  at  $3.50, 
44  doz.  at  $1.20;  peaches,  32  doz.  at  $1.90;  pears,  32  doz.  at  $1.90;  raspberries,  22  doz. 
at  $2;  strawberries,  6  doz.  at  $2,  30  doz.  at  $1.90;  pickles,  5  doz.  at  $3.25,  8  at  $3,  10  at 
$2.25;  sugar,  10  sacks  at  $5,95,  4  at  $5.55;  tomatoes,  38  doz.  at  $1.55;  tongue,  3  doz.  at 
$12.50,  10  at  $10;  linoleum,  16  yd.  at  55c,  173  at  45c;  oilcloth,  13  rolls  at  $4.20,  24  at 
$3;  freight,  $157.11;  sundries,  $1,392.47  

Renaud,  J.  B.,  Quebec  ($13,836.87)— 

Bacon,  513  lb.  at  15|c.  1,707  at  15c,  1,207  at  14c;  beef,  24  doz.  at  $3.25;  ham,  2,618  lb. 
at  15|  c,  436  at  15c,  661  at  14Jc;  pork,  1,500  lb.  at  12£c  ,  952  at  12c,  104  at  10c; 
sausage,  4  doz.at  $4,  180  at  $2.20  

Carried  forward  
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Brought  forward . 


Renaud,  J.  B.,  Quebec — Continued. 

Cream,  6  cases  at  S3. 75.  58  at  §3.65.  34  at  $3.50;  milk,  26  cases  at  $.5.05,  49  at  $4.50,  8  at 
$3.65;  butter,  100  lb.  at  35c,  150  at  33c,  350  at  32c,  350  at  29c;  eggs,  420  doz.  at 

35c,  240  at  33c,  300  at  30c;  lard,  1,700  lb.  at  \2\c,  480  at  12c  

Apples,  14  doz.  at  $3.10,  36  at  §1.75,  20  at  $1.10,  450  lb.  evaporated  at  10c;  potatoes, 
dessicated,  2,100  lb.  at  23c,  360  at  20c:  tomatoes,  152  doz.  at  $1.75;  sauce,  44  dcz. 
at  $3.25;  catsup,  135  doz.  at  $1;  soup,  272  doz.  at  95  c;  salmon,  112  doz.  at  $2.50.. . 
Coffee,  700  lb.  at  28c;  flour.  101  bags  at  S3,  74  at  $2.75;  sugar,  6  sacks  at  $5.90,  12  at 
S5>80,  16  at  $5.65,  4  at  $5.60,  45  at  $5.45,  26  at  $5.05;  tea,  860  lb.  at  25c;  freight, 

$239.62;  sundries,  $6,796.86  

Revillon  Bros.,  Ltd.,  Montreal:  fares,  $120;  mail  service,  $136.50;  hauling  supplies,  $42.20; 

provisions,  §15S91  

Richardson  &  Bishop,  Winnipeg:  blue  print  paper.  4  rolls  at  $6.75,  71  at  $3.75,  42  at  $3,  69at 

$2.25;  wrapping  paper,  §13.30:  sundries,  $69.25  ".  

Samson,  O.  J.,  Quebec:  stakes,  8,100  for  $318.50;  rent  of  shed,  $18.00;  cabinet,  $16;  sundry, 

$4.75  

Simard,  A.,  Montreal,  premiums  on  insurance  on  furniture  Sec.,  in  Corry  Bldg.,  Ottawa  

Skinner,  J.,  Ottawa:  medicine  chests,  10  at  $18;  sundry  drugs,  §76.18  

Smith  &  Proctor,  Halifax:  butter,  720  lb.  at  38c,  12,048  at  32c,  12,000  at  31c,  3,024  at  30c, 

3,120  at  29c;  freight,  $162.66  

Stoate,  G.  H.,  Ottawa:  turkeys,  1,259  lb.  at  23c;  express,  $27.38;  sundries,  $39.84  

St.  Boniface  City:  privilege  of  connecting  the  sewer  from  the  locomotive  and  other  shops 
at  Transcona,  east  of  Winnipeg,  with  the  new  trunk  sewer  on  Mission  St.,  in  St.  Boniface 


City 


St.  Boniface  College:  rent  of  office  in  Provencher  block,  12  m.  to  Mar.  31,  at  §175;  rent  of 

F.  W.  Walker's  office,  4  m.  Apr.-July  at  $30;  water  supplied  offices,  13  m.,  $29.25  

Tanguay,  Geo.,  Quebec:  bacon,  312  lb.  at  18c,  115  at  17c,  107  at  16c,  63  at  15§c,  265  at  15c; 
ham,  936  lb.  at  19§c,  454  at  18|c,  351  at  18^c,  6Si-  at  16|c,  350  at  15fc,  448  at  15|c; 
pork,  20  lb.  at  12|  c,  425  at  life,  150  at  lie,  150  at  7|c;  butter,  250  lb.  at  27|c,  300  at 
261c,  275  at  2olc.,  100  at  25c,  420  at  23c,  250  at  22|c;  cheese,  3061  lb.  at  14fc,  151  at 
131c. ,  sundry,  $18.15;  eggs,  60  doz.  at  25c,  330  at  24^c,  300  at  24c,  210  at  23c,  600  at 
21c,  270  at  20c;  flour,  8  bags  at  §2.90,  17  at  $2.70,  15  at  $2.65,  34  at  $2.60,  23  at  S2.55; 
lard,  17  pails  at  $2.60,  22  at  $2.50,  19  at  $2.30,  sundry,  $2.70;  freight,  $36.73;  sundries, 
19.41  


Si: 


Tavlor,  Geo.,  Hardware  Co.,  Cochrane,  Ont.:  roofing,  5  squares  at  $2.25,  7  at  $2,  32  at  $1.75; 
*  fibre,  860  lb.  at  4|c;  coal  oil,  45  gal.  at  26c,  195  at  22c,  sundrv,  $8.60;  camp  heater, 

$18.50;  lights  glass,  150  at  15c;  sundries.  $419.30  

Terreau  &  Racine,  Quebec:  stoves,  1,  §18,  2  at  $17,  11  at  $15.50,  2  at  $9.50,  3  at  $8.50;  stove 

grates,  $23.90;  cots,  3  at  §4,  8  at  $3.50;  freight,  $6.54;  sundries,  $561  70  

Topley  Co.,  Ottawa:  Paragon  scales,  415  at  $7.65  per  doz.;  Kod*.ks,  2  at  §35,  2  at  $25;  sundries, 

$227.23  

Vandeleur  &  Nichols,  Toronto:  bridge  meggers,  1  complete  with  resistance  box  and  leads, 
$294,  1  high  range,  $279.30:  2  pneumatic  carrying  cases,  $23.52;  leather  case  for  resistance 

box,  $9.80;  less  freight,  S6.S5  

Veiret,  Jules,  Jeune  Lorette:  canoes,  3  at  $27.50,  9  at  $25,  1,  $22.50;  freight.  $29.30;  sundries, 

$10  

Walburn  &  Davidson,  North  Bay:  tinting  and  papering  offices  at  Cochrane,  $267.90;  wall 

paper,  &c,  §15:97  

Walters,  F.:  teaming,  $280;  clearing  around  camp,  $78.75  

Watt,  Peter,  Transcona,  meat  supply  '.  ■  

Wood,  W.  J.,  Chicago:    inspection   and  report  on  contemplated  Quebec-Levis  Railroad 

Car  Ferrv  Service:  fee,  $600;  travel,  $92;  bank  collection  on  draft,  90  c-  

Young  &  Co.,' Ltd.,  North  Bay  ($6,600.63)— 

Cherries,  42  doz.  at  $2;  gooseberries,  24  doz.  at  $2.40;  peaches,  54  doz.  at  $1.95;  pears, 
28  doz.  at  SI. 85;  raspberries,  30  doz.  at  $2.50;  strawberries,  38  doz.  at  $2.50;  dessicated 
potatoes,  120  lbs.  at  22c,  480  at  20c,  1,200  at  19c;  salmon,  76  doz.  at  $2.55;  sardines, 

10  cases  at  $8.50;  tomatoes,  70  doz.  at  $1.75  

Bovril,  3|  doz.  at  $11.25,  4  at  $6.60;  coffee,  30  lb.  at  33c,  210  at  30c;  flour,  13  bags  at 
§2.70,  171  at  $2.65,  2  at  $2.25;  jam,  5  doz.  at  $12.70,  32  tins  at  64c,  sundrv,  $19.20; 
hay,  10  01  tons  at  §17.50;  milk,  14  cases  at  §5.05,  26  at  §4.90,  6  at  $4.50,  8  at 
$4,  19  at  §3.90;  oats,  459  bush,  at  56c;  sugar,  3  sacks  at  $5.98,  45  at  $5.78,  2  at  $5.68, 

25  at  $5.38;  tea,  330  1b.  at  24c;  freight,  $180.75;  sundries,  $3,195.54  

Amounts  under  §250  each:  provisions,  $3,008.46;  meals,  $1,866.76;  freight,  $1,484.77,  team- 
ing, $1,398.05;  hardware,  $1,199.06;  electric  supplies,  §1,163.10;  camp  supplies,  §1 .071.41; 
firewood,  $1,044.26;  labour,  §932  24:  stationery,  $728.36;  office  supplies,  $689.19;  ele- 
phone  service  and  supplies,  §432.47;  subscriptions,  §418.65;  lumber,  $412.84;  coal, 
$403.94;  engineers'  supplies,  $380  37;  papering  and  tinting,  $365.25;  repairs,  $342,  rent, 
$308;  drugs,  $293.41;  typewriter  supplies,  $290.60;  glazing,  §275.75;  repairs,  $266  20; 
canoes  and  supplies,  $258.27;  do>;rs  and  sash,  $234.17;  tents,  $226.62;  printing  wjtfit, 
$225;  stakes,  $219.38;  tump  lines,  $215.20;  laundry,  $209.80;  preparing  plans,  $200;  Elliott 
Fisher  machine,  $200;  building  manhole,  §197;  lamps,  $195.71;  premiums  on  bonds, 
$193.18;  carpet,  $187.43;  snow  shoes,  $175;  rubber  stamps,  $261.46;  photo  supplies, 

Carried  forward  
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Transcontinental  Railway:  Sundry  Accounts— Concluded. 
Brought  forward  


Amounts  under  $250  each — Concluded. 

$167.21;  making  alterations  Corry  Block,  $165:  disinfectant,  $163.25;  rubber  bands,  $154.11; 
sounding  rods.  $144.44:  rcnling.  $138.24;  clothing,  $136.38;  survey  work,  $133.85;  special 
service,  $130.27;  hand  ear,  $130.13;  hatch  boxes,  $129.90;  fire  extinguisher,  $118,61; 
clearing  aroung  camp,  $112;  medical  service,  .$111.40;  transporting  men.  $110;  crockery, 
$105.80;  water  filters,  $100.50;  cement,  $98.77;  carrying  mail,  $95;  fly  repellant, 
$94.50;   bonus   for  discovering  ballast   pit,    $90;  mailing  tubes,  $88;   steel  tapes, 


$61  03;  bags  $60:  pumping  water,  $53.50;  inspection  trip,  $50;  sundries,  $1,232.07 


Total,  carried  to  page  W — 278. 


Transcontinental  Railway:  Ties. 


Vancouver,  B.C. 


fir  switch  tics,  234,988 
No.  1,  6,363  at 


British  Columbia  Mills  Timber  and  Trading  Co 

at  $26.10  per  M.,  less,  $2,941.20.  freight  

Eastern  Construction  Co.,  Dryden,  Ont.:  ties  delivered  during  August,  1909: 

60  cts.;  No.  2,  8,021  at  45  cts  

Roue,  A.,  c./o.  S.  R.  Poulin:  hauling  ties  from  mill  yard  to  Manaki  siding,  23,976  at  4  cts 

piling  «n  ground  at  Manaki,  7,957  at  3  cts.;  less,  $145.50,  labour  loading  

Som pel,  J.,  Pelican  Falls,  sorting  25.479  ties  at  25  cts.  per  hundred  


Total,  carried  to  page  W— 278. 


Transcontinental  Railway:  Travel  and  Outlay. 

Armstrong,  T.  S.:  travel  $215.50,  board  of  men  $381.80,  freighting  and  teaming  $107.63, 
express  $95.29,  telegrams  $128,60,  stamps  $98,  mail  service  $31,  fares  $229.40;  burying 
body  of  constable  at  Nipegcn  $10.50;  washing  office,  $121;  Fife  Hardware  Co.,  $160.14; 
D.  W.  Murray,  board  and  transportation  $149.30;  Rigby  &  McLeod,  use  of  teams,  $70 
O'Brien, McDougall  &  O'Gorman,  supplies  $9,  fares  $164.65,  freighting  $40.38,  board  $1 .40,' 
mail  service,  $15;  S.  Flott,  freighting  and  transportation,  $195.24,  supplies  Hudson's 
Bay  Co.  $341.97,  Nepigon  Construction  Co.  $150.75,  McCaffrey  and  McQuigge  $134.87, 
Revillon  Bros.  $59.08;  sundries  $42.46  

Babin,  A.:  travel  $102.75,  transportation  $90.80,  boatd  $54.25,  postage  $26.50;  cleaning  office 
$22,  office  rent,  $72;  telephone  service  $32;  stakes  $63.95;  electric  light  $32;  fire  wood  $14; 
smithwork  $2.82;  sundries  $7.85  

Balkam,  H.  M.:  travel  $754.45,  transportation  $376.40,  board  $329.50,  postage  stamps  $165, 
cleaning  office  $61.47,  mail  service  $12.40,  telegrams  $107.43,  freight  and  express  $136.27, 
electrical  work  and  supplies,  $409.95;  labour  $675.30,  services  of  cook  $144.05;  services  of 
chcreman  $64.15;  services  of  waitress  $20,  water  used  at  Cochrane  office  $27,  painting 
$17.20,  repairs  $28.70,  interest  en  overdraft  $16.28,  laundry  $10.18,  drugs  $7.10,  plumbing 
$10.20;  provisions,  supplies,  Hudson's  Bay  Cc.  $35.80,  R.  Lalonde  $292.50,  Lockhart 
Bros.  $76.85,  A.  R.  Sprengcr  $153.15;  R.  Bunian,  2  horses  $450,  J.  Ryan,  labour  on  coal 
sheds  and  section  houses  $563.40;  sundry  provisions  and  supplies,  $589.70  

Beaudet,  N.  R.:  travel  $35.05,  postage  $12,  freight  and  express  60  cts.,  telegrams  $3.10,  tele- 
phone tells  $35.05,  board  $5,  cleaning  $13,  electric  light  $21.96,  cartage  $93,  rent  of  office 
$144,  sundry  $1.50  

Beauregard,  L.:  travel  andcutlay,  12  m  

Bell,  R.  T.:  travel  $45.70,  stamps  $5,  teaming  $50.25;  provisions,  supplies,  meals,  etc.,  Bourke 
&  McGuinty  $26.15,  Grant,  Campbell  and  Easton  $46.20,  Hamer  Cc.  $68.34,  Hudson's 
Bay  Co.,  $00.70,  D.  W.  Murray  $23.61,  O'Brien,  McDougall  &  O'Gorman  8471.87,  Nepigon 
Construction  Co.  $19,  Revillcn  Bro's.  $66.48;  sundry  provisions,  etc.  $47.55  

Bell,  W.  W.:  travel  $16.20,  board  $81.45,  stamps  $22,  team  feeds  $1.50;  supplies,  S.  Lego  $38.50, 
O'Brien, Fowler&  McDougall  Bros.  $7.10,  sundry  $20.50;  expense  accounts,  G.  Jalfour  $3,J. 
V.  Hickey  $21.35,  C.  McDougall  $2.50,  T.  E.  O'Callaghan  $13.60,  A.  S.  Sutherland  $5.90, 
D.  R.  Waddell  $9.10,  C.  S.  Whitney  $37.90,  W.  Youngman  $9.50  

Black,  M.  W.:  travel  and  outlay  12  m    

Black,  R.  A.:  travel  $259.90,  stamps  $50,  provisions  and  supplies  $268.01;  expense  accounts,  J. 
N.  Bordua,  $79.05,  J.  S.  Casault  $12.25,  R.  E.  Gumming  $21.20,  G.  Lapointe  $8.10,  J. 
Morel  $61.20,  H.  Parent  $15.65  

Bolger,  E.  J.:  travel  $105.50,  team  hire  $14.  stamps  $10,  repairs  to  transit  $32,  provisions 
$264.15,  expense  account.  F.  P.  Tate  $8.45  

Bourbonnais,  A.  O.:  travel  $67.10,  telephone  $13,  stamps  $12,  freight  $11.57,  meals  50c, 
rent  of  office  $60,  carting  $10.90,  sundries  $8.15;  expense  accounts,  T.  Goulet  $224.50,  T. 
Lacouline  $18.90  

Brown,  W.  G.:  travel  $4.20;  postage  $8.20;  provisions  and  supplies,  H.  Bouchartl  $22.20, 
Donovan  Co.  $83.75,  W.  McCarthy  $208.25,  Macdonell  &  O'Brien  $15.75,  W.  McDougall 
$10.20  


Carried  forward. 
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Transcontinental  Railway:  Travel  and  Outlay— Continued. 

Brought  forward  

Bucke.H.  L.:  board  allowance,  12  m  to  Mar.  31.  1912,  $300;  travel  $59.40.  board  $366.30, 

postage  $30,  freight  $6.14,  transportation  $22;  J.  Cheese,  sorting  mail  $120;  sundry  $17.04 
Cann,  W.  N.:  travel  $208.98 ;  teaming  $69.25;  repairs  to  hand  car  $12.50;  rent  of  telephone 

$12.50;  installation  of  telephone  $22.88;  labour  $8.78;  stakes  $13.50;  office  rent  $79.50; 

expense  account.  F.  X.  Trepanier  $17.30  

Casey,  P.  A.:  board  $186.74;  stamps  $10;  beef,  Craig  &  Thomson  $20.10,  J.  Dupont  $18, 

H.  Grant  $141.85,  P.  Laroche  $45.75;  expense  account,  J.  E.  Rouleau  $10.50.  sundrv  $8.10. . 
Charlton.  R.  M.:  travel  $463.88,  expense  accounts,  C.  S.  Bailev  $8.15,  R.  Latour  $14.70, 

H.  A.  McKenzie  $27.50,  G.  M.  Turgeon  $27.65,  J.  A.  Vermette  $103.25   

Costigan,  M.:  travel  $1.50;  board  $4;  phone  rental  $25.65;  postage  $8.50;  team  hire  $62.50; 

provisions  $341.39;  sundries  $10.90  

Couillard,  E.:  travel  and  outlay  

Cushing,  R.  H.:  travel  $267.73,  office  rent  $36,  supplies  $5.67  

Darey  ,L.  A.:  travei  and  outlay  

Dibblee,  H.  B.:  travel  $63.64,  board  $170.44,  cleaning  $33.43,  teaming  $56.25,  freight  $11.64, 

stamps,  $25,  telephone  rentals  $62.75,  sawing  wood  $7.50,  supplies  for  motor  $16.75,  repairs 

$9.46,  provisions  $559.81;  expense  accounts,  E.  M.  Balkam  $7,  T.  Lauson  $20.10,  A.  Mc- 

Isaac  $17.60,  W.  C.  McDonald  $13.95,  J.  St.  Onge  $2.85;  sundries  $10.45  

Dick,  A.:  travel  $431.55;  rent  of  office  $110;  expense  accounts,  E.  Baillargeon  $40.60.  A.  Bouf- 

fard  $15.70,  J.  B.  Caouette  $7.15,  F.  Retton  $16.80,  A.  Veilleux  $50.95  

Doucet,  A.  E.  ($7,589.82)— 

Sundry  travel  and  outlay,  Mr.  Doucet  and  others  

Bell  telephone,  rental  of  phcnes  and  conversations  

Cleaning  offices  $731.50,  telegrams  $156.88  

Postage  stamps,  $660,  services  of  P.  L'HerrauIt  $385  \  

Freight  and  cartage  $S30.96,  ice  furnished  ?27  

Premiums  on  insurance  on  office  furniture  $144.20,  custom  house  charges  $37.59  

Cleaning  and  oiling  drilling  machine  $65.20,  damage  tooffice,  residency  16,  $31.30  

Quebec  Ry.  L.  H.  and  P.  Co.,  current  supplied  Feb.  21,  1911  to  Feb.  17, 1912  

Valiere,  Jos.,  rental  of  tug,  with  wages  of  captain,  engineer,  etc  

Samson,  E.,  cleaning  drill  machine,  repairing,  etc  

Printing  $7.40,  publications  $45,  subscriptions  $8  

Rent  of  site  for  residency,  $16.  cleaning  windows  $15  

Rowboat  §55,  sundries  $195.84  

DowniDg,  H.  M.:  travel  $4.75,  board  $127.60,  transportation  and  horse  hire  $177.55,  postage 

$37.25,  office  heating  $18,  telephone  rental  $11,  telephone  tolls  $59.15,  freight  $40.77,  rent 

cf  drilling  machine  $25.50,  cleaning  $41.40,  telegrams35c.,stakes$10.68,motorcarrepairs 

$47.32,  provisions  $531.31,  sundry  $14.50  

Duff,  P.  B.:  travel  $24.80,  board  $11.50,  telephone  rental  $36.15,  telephone  tolls  $28,  horse  hire 

$96.25,  postage  $12,  rent  $40,  services  of  caretaker  $17,  provisions  $545.48,  sundries  $34.21. . . 
Everall,  Wm.:  travel  $91.95,  board  $200,  telegrams  $3.60,  stamps  $14,  freight  $18.03,  rent  of  Post 

office  box  §5,  provisions  $129.12,  sundries  $1  

Ferguson,  Alex.:  travel  $5S8.81,  provisions  and  supplies  $89.82,  freight  $6.96;  less  $1  error  in 

addition  

Fos3,  C.  O.:  travel,  self  $464.26;  travel  and  outlay,  sundry  persons  $1,361.49:  cleaning  office 

$164.95,  postage  $310,  telegrams  $119.17;  telephone  rentals  $114,  telephone  tolls  $310.20, 

telephone  supplies  $26.22;  rent  of  office  $762.50,  rent  cf  P.  O.  box  $6;  stationery  $29.82, 

subscriptions  $9.40,  lighting  office  $103.19;  freight  $162.67;  premiums  on  policy  $22.50, 

interest  on  overdrafts  $50.35,  discount  on  cheques  $6.75;  gasoline,  motor  oil,  etc.  $57.95 

sundries  $279.31  

Foster,  A.  R.,  travel  and  outlay  

Fraser,  A.  E.:  travel,  $410.11,  teaming,  $100,  roofing,  §21,  provisions,  $103.59  

Grant,  G.,  travel  and  outlay  

Green,  J.  A.:  travel,  $133.50,  freight,  §71.75,  postage,   $44.15.  tehgrams,  $10.38,  cleaning 

office,  $15,  light,  $12.15,  telephone  rental,  $29.50,  office  rent,  $150,  rent  of  P.  O.  box,  $3, 

repairs  to  typewriter,  $11.75,  sundries,  $27.45  

Gross,  W.  P.:  transportation,  $3,  meals,  $9,  Revillon  Bros.,  supplies,  etc.,  $291.90,  sundries,  $5 
Hawkins,  E.  E.:  travel,  §51 . 25,  postage,  $5;  provisions,  supplies  and  meals,  Craig  and  Thomson, 

$27.60,  Midledge  and  Edwardson,  $6,  Macdonell  &  O'Brien.  $159.45;  expense  account,  P. 

Ryan,  $38.20  

Henderson,  T.  D.:  milk,  $213,  cleaning,  $25,  sundries,  $47.59  

Hill,  B.  M.:  travel,  $48.50,  teaming,  $62.25,  freight  and  express.  $16.91,  telegrams,   50  eta., 

postage,  $13,  telephone  rental,  $17.25,  telephone  tolls,  $12.  70,  rent  of  P.  O.  box,  $1,  sundries, 

$544.37  

Holliday,  J.  H.:  travel,  $217.45.  postage,  $15,  transportation,  $84.50,  rent  of  office,  $100, 

telephone  tolls  and  rentals,  $55.73,  E.  E.  Baillargeon,  expense  account,  $50,  sundry,  $14.75 

Huestis,  H.  E.,  travel  and  outlay  

Jacquemart,  A.:  transportation,  $56.21,  stamps,  $2,  cleaning,  $-14,  Dickets,  $15.75,  rent,  $300, 

provisions,  $403.29  

Kinghorn,  B.  H.:  travel,  $83.79,  board,  $21.25,  postage,  $9,  express,  $26.63  teaming,  $70.89, 

telegrams,  50  cts.,  telephone  rental,  $19.20,  telephone  tolls,  $6.35,  rental  of  road,  $4,  provi- 
sions and  supplies,  $424,  sundries,  50  cts  

Carried  forward  
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Transcontinental  Railway:  Travel  and  Outlay— Continued. 

Brought  forward  


Laberge,  C.  J.,  travel  and  outlay  

Laberge,  H.,  travel  and  outlay  

Landriau,  R.,  travel  and  outlay  

Longley,  H.,  travel  and  outlay  

Loughrin,  J.,  travel  and  outlay  v  

Martel,  Jos.:  travel,  $143.25,  board,  $375.05,  postage,  $8,  transportation,  $18,  provisions, 

$14.51,  telegrams,  62  ets.,  sundry,  $12.54  

Martin,  R.:  travel,  self,  $59.80,  travel  and  outlay,  sundry  persons,  $59.90,  board,  $23.50, 
trips,  $33.10,  freight  and  express,  $20.50,  postage,  $12,  cleaning.  $22,  rent,  $55,  carrying 

mail,  $55,  sundry,  $35.60  

Molesworth,  A.  N.:  travel,  self,  $485.75,  travel  and  outlay,  sundry  persons,  $407.45,  fares, 
$1,032.24,  beard.  $185.95,  cleaning,  $88  47,  freight  and  express,  $305.70,  postage,  $160, 
telegrams,  $182.70,  electric  current,  $86.94,  telephone  rental,  $35.50,  water  supply,  $3.65, 
attending  furnace,  $35.50,  cartage,  $52.60,  labour,  $593.51,  plumbing,  $58.94,  provisions 

and  supplies,  $87-72,  sundries,  $134.76  

Montreuil,  J.  O.:  travel,  $155.38,  telephone  rental,  $26.25,  rent  of  office,  $144  

Mortimer,  G.  C:  board,  $360,  travel,  $3.35,  stamps,  $9  

Morton,  T.  L.;  travel,  $4.33,  postage,  $30.25,  rent  of  office,  $239.50,  caretaker,  $24.50,  tele- 
grams, $1.50,  telephone  rental,  $51,  stationery,  $25.45,  subscriptions,  $3,  typewriter 
supplies,  $21.30,  carfares,  $21.58;  expense  accounts,  B.  E.  Hettle,  board  $401.90,  sundry, 
$107.69,  H.  W.  Hettle,  $11.10,  B.  A.  Johnston,  board,  $175.70,  sundry,  $8.ft0;  cutting 

noxious  weeds,  $1,648.15;  sundry,  $24.77  

Murphy,  M.  E.:  board,  $74.50,  transportation,  $384.50,  postage,  $19,  carfares,  $14  70,  stakes, 
$2.5,  rent  of  office,  $72,  caretaker,  $4;  A.  V.  Holliday,  expense  account,  $112.80;  sundry, 
$66.03 


McDougall.B.  R.:  board,  $26.25.  stamps,  $34,  freight  and  express,  $1,227.67,  sundr.v ,  $40.66.  . 
McFarlane,  A.  G.:  travel,  self,  $606.90,  travel  and  outlav,  sundry  persons,  $1,370.82,  cartage, 
$152.90,  stamps,  $150,  telegrams,  $317.22,  freight,  $143.77,  cleaning  office,  $188.35,  electric 
current,  $48.39,  telephone  rental,  $73.55,  board  of  J.  V.  Dillahough,  $193.65,  insurance 
premiums,  S56,  rent  of  P.  O.  box,  $5,  repairs  to  transit,  $27.75,  supplies  and  provisions 

$104.21,  sundries,  $98.80  

McFarlane,  M.  G,  travel  and  outlay  

McGillivray,  A.  M.:  travel,  $222.81.  board  allowance,  $360,  postage,  $5,  cleaning,  $4.60,  rent 

of  P.  O.  box,  $5,  hardware,  $31.13  

McKenzie,  H.  J.:  board,  $350.55,  postage,  $49.15,  telegrams,  $13.40,  teaming,  $16.89,  travel 
and  outlay  of  sundry  persons,  $175.30,  express,  75  cts.,  provisions,  and  supplies,  $57.95. . . . 

McXeily,  A.  R.:  provisions  and  supplies,  $371.28,  postage,  $5  

McTaggart,  N.  B.:  board  allowance,  $280,  board,  etc.,  sundry  persons,  $1,154.50,  postage, 

$16,  meals,  $2,  livery,  $8,  sundry,  $27.20  

O'Leary,  H.  G.,  travel  and  outlay  j 

Paradis,  A.  A.:  board  and  lodging,  $145.19,  cabs  and  carfare,  $15.25,  carting  and  trips, 
$74 . 64,  postage,  $5,  rent,  $192,  cleaning,  $10.65,  stakes,  $38 . 69,  provisions,  $501 . 26;  expense 
accounts,  G.  A.  Cardillac,  $10. 15,  B.  Simard,  $6,  P.  O.  Vezina,  $5. 10;  shed  for  motor  and 

handcar,  $30,  sundries,  $17.10  

Paris,  Jno.:  postage,  $10,  supplies,  $210.70;  espense  accounts,  J.  H.  Lavigueur,  $5.85,  C.  L. 

Hervey,  $24,  H.  Grant,  $39.90  

Pharand,  G.  H.:  travel,  $150.50,  advance  by  D.  McPherson,  accounted  for  1912-13,  $100.. . . 

Pinch,  H.  H.,  travel  and  outlay. . . .  >  

Porter,  A.  Delivery,  $141.25,  board,  $121 .80,  fares,  $23.50,  postage,  $19.50,  express,  $9.49,  rent 

of  P.  O.  box,  $1,  sundry,  $134.32  

Porter,  J.  W.:  travel  and  outlay,  $170,15,  cartage,  $26.05,  cleaning,  $50.20,  postage,  $10,  water 
supply,  $90,  stakes,  $31.46,  provisions,  $396.51;  expense  accounts,  A.  B.  Cressman,  $43.75, 
R.  Fairbanks,  $3.95,  P.  Gauvreau,  $4.70,  J.  C.  Lee,  $4.20,  P.  Mahon,  $3.95,  G.  M.  Turgeon, 

$5.45,  sundry,  $22.53  

Poulin,  S.  R.:  travel,  $607.50.  livery,  $219.75.  transportation,  $225.80,  cartage,  $179.25, 
freight  and  express,  $266.60,  oostage,  $183.05,  telegrams,  $237.33,  cleaning,  $183.50, 
stationery,  $22.80,  electric  current  ,$98.75,  telephones,  $107.50,  repairs  to  motor,  $22, 

Hudson's  Bay  Co..  $384.44,  sundry,  $279  .96  

Poulin,  S.  R.,  expense  accounts  of  :  R.  E.  Badock.  $184.  56,  T.  Boyes,  $338.65,  H.  Benoit, 
$745,  A.  Graham.  $17.85,  D.  Harvey,  $23.70.  W.  Heasiip.  $20  25  J.  H.  Klock,  $187.60, 
P.J.  Kyte,  $135.10,  R.  A.  McAllister,  $7.60,  J.  W.  McBain.  $98.  D.  D.  McCullough,  $7.80, 
F.  J.  Mcintosh,  $66.40,  J.  A.  McKenzie,  $12.50,  E.  Mineau,  $48  85,  J.  O.  Rourke,  $25.70. . 

Press,  W.  J.,  travel  and  outlay    

Pringle,  J.  F.:  travel,  $35.10,  board,  1102,  postage,  $10,  canoe  trip,  $20.  provisions,  $359.50, 

expense  account,  A.  Chasse,  $4.75     

Quibell,  W.  A.:  travel,  $246.23.  rent  of  office,  $225    

Quihell,  W.  A.,  exppnse  accounts  of  constables:  W.  W.  Black.  $351  iO,  rt.  D.  Davidson,  $235.14, 

F.  R.  Folkes,  $244.80,  J.  Giant,  $368  50,  A.  G.  Guerard.  $31.  E  J  Kelly,  $188.15  

Redmond,  A.  V.:  board  and  travel,  $608.88,  teaming,  $10.50,  lr  eo«  canoe,  $5,  hireof  str 
Kathleen,  $32;  provisions  and  supplies.  Anderson  &  Mann,  $78  ''A  Bonfield  &  Harvey, 
$243  10.  Jamieson  Meat  Co.,  $87.48,  Morris  &  Mackie,  $333  . 15,  Kf  pigon  Construction  Co., 
$19.65,  Pembroke  Contracting  Co.,  $102.49,  O'Brien,  Fowler  &  McDougall  Bros.,  $42.40, 
Revillon  Bros.,  $114.34,  sundry,  $23.60  


Brought  forward. 
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Brought  forward. 


Richan.  G.  F.:  board  allowance,  S300.  travel,  $20.05,  board  at  the  Royal  Alexandra,  $182, 
sundry  board,  §145.20,  postage.  $14,  teaming,  $11.50,  rent  of  house,  $144.  sundry,  $8.80; 
expense  accounts,  C.  Douglas,  $25,  B.  Hendeison,  $155 .95,  L.  Johnston.  $25,  A.  P.  Miller, 
$159.82,  J.  A.  McKenzie,  $9.80,  P.  O.  Trudel,  $2.20  

Roy,  O.,  travel  and  outlay  

Smith,  R.  S„:  travel,  $170.95,  board  allowance,  $200,  postage,  $8,  board,  J.  Drake,  $158.90, 
Far  linger  &  McDonald,  $473.90  1  

Stirling,  R.  A.:  travel,  $32.60,  board,  §7.65,  postage,  $8,  hiie  of  canoes,  $20;  expense  account, 
A.  Emond,  $32.80;  provisions,  etc.,  E.  Gauthier,  $55.75,  Macdonell  &  O'Brien,  $108.39, 
sundry,  $199.58  

Suttis,  J.  H.,  tiavel  and  outlay  

Timbiell,  A.:  travel.  $344.85,  stamps.  $5,  provisions,  $250.58;  expense  accounts,  Jos.  Chailes, 
$1.25,  T.  Migner,  $6.30,  A.  McGee,  $1.25  

Tremblay,  A.,  travel  and  outlay  

Tremblay,  T.  L.:  travel,  $129.80,  rent  of  office,  $140,  cleaning,  $30.50,  postage,  §7,  telephone 
rental,  $12  .50,  telephone  tolls,  $1 .51,  expense  accounts,  J.  Bissonnette,  $15. 10,  H.  Lefebvre, 
$17.40,  sundry,  $7.03  

Van  Norman,  R.  M.,  board,  $240,  travel,  §32.75  

Vohl,  H.,  travel  and  outlay  

Walker,  W.  J.:  travel,  $34.25,  board,  $146. 15,  postage,  $10.70,  telegrams,  50  cts.,  teaming,  $56, 
provisions,  supplies,  teaming,  meals,  &c.,  Hamer  &  McGuinty,  $201.25,  Jones  &  McCool, 
$85  65,  McCaffrey  &  McQuigge,  $28,  M.  McGuinty,  $99.35,  O'Biien,  McDougall  & 
O'Gorman,  §99.15,  Revillon  Bios.,  $192.75,  Rigby  &  McLeod,  $215.30,  R.  de  Sherbinin, 
$752.75,  sundries,  $75.32  

Wheaton,  L.  H.:  travel,  $325. 15,  postage,  $40,  telephone  rental,  $37.50,  telephone  tolls,  $83.95, 
telegrams,  $5.21.  freight  and  express,  $23.31,  rent,  $305,  cleaning,  §95,  electric  light, 
$9.33,  supplies,  §89.45,  sundries,  $39.71  

White,  F.  W.,  travel  and  outlay  

Sundry  payments:  Jas.  Adam,  $234.12,  H.  E.  Balfour,  $123.55;  A.  Belyea,  $169.81,  W. 
Bentlev,  $113.70,  M.  Bourassa,  $115.25,  E.  L.  Caron,  $176.40,  R.  Carr-Harris,  $196.31, 
H.  B.  Cressman.  $226.71,  L.  M.  Deschene,  $145.11,  S.  A.  Dion,  $108.45,  W.  A.  Duff, 
S147  40,  D.  A.  Evans,  $103.50,  L.  P.  Farris,  §220.15,  J.  Feeney,  $247.20,  E.  H.  Folkes, 
$100.40,  H.  J.  Geale,  $232.24,  E.  P.  Goodwin,  $196.70,  J.  R.  Grant,  $187.40.,  S.  H. 
Hawkins,  $170.20,  T.  Hendry,  §163.94,  H.  P.  Hibbord,  §201.15,  R.  R.  Holland,  §228.49, 
C.  J.  Isbester,  §232.65,  P.  Keane,  §103.49,  F.  A.  Lightfoot,  §108.35,  E.  H.,  Lippe,  §111. 15, 
A.  Mason,  §204.05,  G.  L.  Mattice,  $137.65,  J.  P.  Menard,  $203.85,  J.  S.  Mills,  $145.45,  J.  A. 
McKenzie,  $125,  D.  McPherson,  $177.95,  Jos.  Pearson,  $113,  L.  Picard,  $147.07,  W.  D 
Robertson,  $106.96,  L.  Robitaille,  §125,  H.  A.  Ryan,  $214.85,  A.  Sunstrum,  §228.35, 
H.  J.  Surtees,  $124.75,  Geo.  Train,  $192.05,  R.  F.  Uniacke,  §247.48,  K.  Weatheibe, 
§226.93,  W.  P.  Wilgar,  $239.59,  H.  Wykes,  §221, .34,  C.  A.  Ycung,  §226.68,  C.  R.  Young, 
$115.80  

Payments  under  $100  each  


Total  carried  to  page  W — 278. 


Transcontinental  Railway:  Winnipeg  Terminals. 

Canadian  Northern  Railway  Co.,  Toronto  ($67,927.81) 

Rental  of  Winnipeg  Terminals,  12  m.  to  Mar.  31,  1912,  at  $2, 187.50  

Propoition  of  interest  on  expenditures  on  Winnipeg  Terminals,  as  per  Chap.  52,  6-7  Edward 

VII,  clause  13  b.,  50  per  cent  of  i  of  4|  pel  cent  pei  annum,  (Jan.  1,  1910—  Mar.  31,  1912) 
Proportion  of  fire  insurance  premiums  on  New  Station  and  freight  shed  at  Winnipeg,  ice  house 

passenger  elevators  and  plate  glass  

Total  carried  to  page  W— 278  

Transcontinental  Railway:  Sundry  Credits. 

Car  rental:  Cavicchi  &  Pagano  $2,116.26,  J.  H.  Corbett  $772.12,  Corbett-Floesch  Co. 
$99  21.  M.  P.  &  J.  T.  Davis  $3,945.26.  Dominion  Bridge  Co.  $1,083.80,  E.  F.  &  G.  E 
Fauquier$15, 050. 04,  Foley  Welch  &  Stewart  $8, 577. 83,  Kennedy  &  McDon?ld  $601.59, 
W.  Kitchen  &  Co.  §313.31,  Lvons  &  White  $290.57,  J.  McDiarmid  &  Co.  $74.24,  J.  W. 
McManus  &  Co.  $189.05,  Pittsburg  &  Moon  Riv.  Ry.  $19.60,  Powers  &  Brewer  $755. 18, 
Quebec  Contracting  Co.  $2,108.91  

Piles  taken  over  by  O'Brien,  MeDougail  &  O'Gorman  

Sale  of:  old  buildings,  §625;  land.  §25;  horses,  camp  equipment,  etc.,  $2,049.42  

Demolition  of  Champlain  Market  Building  

Provisions  and  sundry  supplies  §515. 11,  Q1  boxes  spikes  $367.14  

Board  and  meals  supplied  $272.64,  duty  $5.84  

Switching  charges  $325.18,  refund  of  unused  portions  of  railway  tickets  $112  

Carried  forward  
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Transcontinental  Railway:  Sundry  Credits— Concluded. 

Bi ought  foiward  

Insurance  on  ties  destroyed  

Unearned  premiums  on  policies  covering  ties  destroyed  

Firewarden  charges:  M.  P.  &  J.  T.  Davis  $560.55,  J.  W.  McManus  ( 'o.  $00.  .'. 

Rents  $314.58.  goods  lost  in  transit,  $64.90  

Canadian  Pacific  Railway,  running  rights  granted:  Fraser  Lumber  Co.  $930,  J.  D.  MeLautrh- 

lin  $193   . 

Davis,  M.  P.  &  J.  T.:  share  of  expense  of  diamond  crossing  at  St.  Jean  Chrysostome  $249. 11, 

repairs  to  interlocking  plant  at  St.  Bazile  $29.46...,  

Macdonell  &   O'Brien:  Wages  of  operator  at  Hervey  Jet.,  16  m.  to  Feb.  29,  1912  

Cars  destroyed:  Canadian  Bridge   Co.  $431.94,  M.  P.  &  J.  T.   Davis  $354.98,  Macdonell 

&  O'Brien,  $784.21  

Repairs  to  car:  J.  D.  McArthur   ' ' 

Rothwcll,  Johnson  &  Bergman,  Winnipeg:  adjustment  of  taxes,  re  G.  O.  Moss  

Refund  of  previous  years'  expenditure:  A.  McL.  Thurrett,  paid  in  1909 — 10  i\V — 242) 

$116.22;  M.  L.  Roy,  expense  account,  $13.30;  wages,  $43.10  .' 

Total  carried  to  page  W — 278  


Transcontinental  Railway:  Wages:  1911-12:  Summary. 

Adjustment  of  "wages  earned"  and  "cash  paid." 


$  ets. 

43,446  55 

874  74 
622  16 
620  55 
379  48 

1,123  00 

278  57 
560  00 

1,571  13 
105  72 

3  63 

172  62 


49,754  15 


Salaries  and  wages  accrued  in  1911-12  (W- — o'05)  

Earned  in  previous  years  (W. — 333)  

Time  cheques  paid  in  1911—12,  but  not  deducted  in  same  year  

Time  cheques  deducted  in  1911 — 12,  but  not  paid  in  same  year  

Cash  advanced  in  contingent  accounts  of  1911 — 12,  but  not  deducted  in  same 

year  

Cash  deducted  from  pay  rolls  of  1911 — 12,  but  not  included  in  contingent  accounts 

of  same  year  

Deductions  and  refunds  for  instruments  

Supplies,  etc.,  furnished  employees  

Deductions:  breaches  of  contract  $261.05,  sundry  $133.30  

Net  cash  paid  in  1911—12,  (W— 278)  


2,521  65 


10  00 
2,373  65 
915  09 
394  35 
1,106  933  45 


1,110,424  19 
1,002  05 
1,664  45 


57  50 


1,113,148  19  1,113,148  19 


Transcontinental  Railway:  Wages:  1911-12:  Summary  of  Totals. 

Headquarters  (Page  W.— 308) 


District  A. 
B. 
C. 
D. 
E.. 
F. 


W.— 310) 
W.— 317) 
W.— 319) 
W.— 324) 
W— 327) 
W.— 333) 


Total  carried  to  page  W. — 305  

Transcontinental  Railway:  Wages:  Headquarters. 

Commissioners  {$37,836.11) 

Chairman,  S.  N.  Parent,  April — Oct.  ,6.7741  m.  at  $8,000  per  annum  

Chairman,  R.  W.  Leonard,  Oct.— Mar.,  5.2903  m.  at  $8,000  per  annum  

(  ommissioners  at  $7,000  per  annum:  W.  S.  Calvert,  C.  F.  Mclsaac,  C.  A.  Young,  12m.  each 

to  Mar.  31  

Assistant  to  the  chairman,  D.  MacPherson,  Dec. — Mar.,  4  m.  at  $7,500  per  annum  

Secretary,  P.  E.  Ryan,  12  m.  to  Mar  31  at  $3,500  per  annum  

Secretary  to  assistant  to  the  chairman,  W.  S.  Fowler,  Dec. — Mar.,  4  m.  at  $1,800  per  annum 

Medical  inspector,  Dr.  Edgar  Couillard,  Apr. — Feb.,  10.5  m.  at  $150  

Right-of-way  agent,  G.  H.  Pharand,  Dec.  18— Feb.  17,  2  m.  at  $150,  Feb.  18— Mar.  31, 

1.4137m.  at  $225  ,  


203,031  99 
90,204  40 

258,904  10 
73,060  49 

158,630,92 
96,821  66 

229, 770  03 


1,110,424  19 


Chief  Engineer  and  Staff  '^14,353.28) 


Chief  engineer,  Gordon  Grant,  12  m.  to  Mar.  31  

Assistant  chief  engineer,  D.  MacPherson,  Apr., — Nov.,  8  m.  at  $5,000  per  annum  

Secretary  to  chief  engineer:  C.  J.  Jones,  Apr. — July  at  $150;  W.J.  Bambrick,  Oct. — Mar,  at  $110 
Secretary  to  asst.  chief  engineer,  W.  S.  Fowler,  Apr. — Nov.  at  $135  


4,510  08 
3,526  88 

21,000  00 
2,500  05 
3,500  00 
GOO  00 
1,575  00 

618  10 


7,000  00 
3,333  28 
1,200  00 
1,080  00 


1—  20w 


Carried  forward  ]     50,509  39 
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Brought  forward. 


Chief  Engineer  and  Staff — Concluded. 
Stenographers:  W.  J.  Bambrick,  Apr.— Sept.,  at  $85;  C.  B.  Kenny,  Oct.— Mar.  at  $63. 
Clerk,  Raymond  Casey,  Apr.— Sept.,  6  m.  at  $60,  Oct.— Mar.  at  $70  


Inspecting  Engineers  and  Staff  ($8,247.11). 

Inspecting  engineers:  H.  M.  Balkam,  Apr.-Aug.,  at  $416.66;  A.  G.  Macfarlane,  Apr.-Oct. 

6-3226  m.  at  $416.66;  E.  P.  Goodwin,  Jan.-Mar.,  2-742  m.  at  $300;  A.  S.  Cook,  Dec-Mar. 

at  $250  

Assistant  to  engineers,  H.  V.  Brayley,  Feb.-Mar.,  at  $145  

Construction  accountant,  A.  B.  Macklin,  Feb.-Mar.,  at  $155  

Assistant  construction  accountant,  F.  T.  Tory,  Feb.-Mar.,  at  $110  

Cross  section  checkers:  W.  J.  Graham,  H.  J.  Ross,  each  Feb.-Mar.,  at  $125  

Clerks:  J.  O.  Galpin,  Feb.-Mar.,  at  $85;  P.  H.  LeSueur,  Feb.-Mar.,  at  $80  

Stenographer,  Miss  P.  M.  Hurlbert,  Feb.-Mar.,  1  1379  m.  at  $50  


Office  Engineer  and  Staff  ($33,688.10). 

Office  engineer,  J.  B.  Harvey,  Apr.-Xov.,  at  $225,  Dec-Mar.,  at  $275  

Assistant  office  engineer,  C.  V.  Johnson,  12  m.  to  Mar.  31,  at  $150  

Assistant  engineer,  C.  J.  Isbester,  Feb.-Mar.,  at  $145  

Architectural  engineers:  H.  V.  Brayley,  Apr.-Jan.,  at  $145;  H.  L.  Clifford,    Sept.-Mar.,  at 


§130. 


Inspection  of  buildings,  R.  Carr  Harris,  Dec-Mar.,  at  $200  

Draughtsmen:  F.  A.  Lightfoot,  Apr.-Oct.,  6-4516  m.  at  $130;  C.  J.  Isbester,  Apr. -June,  at 
$125,  July-Jan.,  at  $145;  H.  L.  Clifford,  Apr.-Aug.,  4-9  m.  at  $110:  J.  B.  Gilliatt,  Nov.- 
Mar.,  at  $110;  A.  A.  McAdam,  Nov  .-Mar..  4-933  m.  at  $110;  S.  A.  Dion,  Apr.-Aug.,  at 
$90,  Sept.-Oet.,  1-4516  m.  at  $100;  J.  B.  MacLaughlin,  Apr.-Aug.,  at  $90,  Sept.-Mar.,  at 
$95;  R.  Vandenbussche,  A  pr.-July,  Oct.-Mar.,  9-645  m.  at  $90;  F.  E.  Smith,  Apr.-Aug., 

at  $80,  Sept.-Mar.,  at  $90;  E.  Juneau,  Nov.-Mar.,  at  $60  

Cross  section  draughtsmen:  W.  J.  Graham.  H.  J.  Ross,  each  Apr.-Nov.,  at  $105,  Dec. -Jan., 
at  $125;  W.  P.  Gross,  Apr.-June,  2-4666  m.  at  $100;  Q.  C.  Johnstone,  June-Dec,  6-8064 
m.  at  $90;  at  $75,  Apr.-Dec,  Geo.  S.  Walker,  8-83  m.,  Cecil  E.  Graham,  8-8  m.,  Richard 
Olmstead,  8-5064  m.,  Chas.  O'Neil,  8-8  m.,  J.  A.  Gendron,  8-2397  m.,  Horace  Gaul, 
9  m.,  Thos.  O'Leary,  8-866  m.,  Eugene  Lachance.  8-4333  m.,  W.  A.  Burns,  8-4333  m.; 
at  $75,  H.  H.  Roy,  May-Dec,  Joseph  Dionne,  May-Dec,  7-516  m.,  Harry  Lavell,  May- 
Dec,  7-387  m.,  N.  Bawlf,  -1333  m.  in  Apr.,  J.  A.  C.  Rowatt,  -266  m.  in  May,  D.J.  Parent, 
Jun  e-Dec,  6-8333  m.;  J.  D.  Ranger,  June-Dec,  5-1935  m.;  H.  Grant,  Sept. -Dec;  Alex. 

McCullough,  July-Dec,  5-6774  m.  at  $50  

Clerks:  plan  clerk,  A.  Lapierre,  12  m.  to  Mar.  31,  at  $95;  blue  print  clerk,  J.  B.  Jacques,  Feb.- 
Mar.,  1-387  m.  at  $75,  -613  m.  in  Mar.  at  $60;  G.  O'Reilly,  12  m.  to  Mar.  31,  at  $85;  W. 

Taylor.  Apr.-Mar.,  11153  m.  at  $60;  E.  Juneau,  Apr.-Oct.,  6-8333  m.  at  $60  

Clerks  working  ov  ertime,  May-Sept.,  making  blue-prints  of  car  shops,  station  buildings, 
round-houses,  &c:  A.  Lapierre,  853*  h.,  $470.28;  G.  O'Reilly,  655*  h.,  $318.52:  W.  Taylor, 
539  h.,  $188.10;  F.  E.  Smith,  538  h.,  $250.66;  E.  Juneau,  611}  h.,  $212.08;  S.  A.  Dion, 

156|  h.,  $79.82;  R.  Casey,  36  h.,  $13.32;  C.  Kenney,  36  h.,  $12.96  

Stenographers:  Clarence  Kenney,  Apr.-Sept.  at  $60;  C.  D.  Black,  Nov.-Mar.,  4-566  m.  at  $80. 

Mechanical  Engineer  and  Staff  ($U,820.74). 

Mechanical  engineer,  W.  J.  Press,  12  m.  to  Mar.  31,  at  $425  

Assistant  engineer,  H.  H.  Pinch,  Apr.-June,  at  $175  

Electrical  engineers:  C.  A.  N.  Sheppard,  Apr.-June,  at  $100,  July- Nov.,  4-5333  m.  at  $125; 
E.  J.  Young,  Dec-Mar.,  3  129  m.  at  $125  

Superintendent  erecting  machinery  at  Winnipeg  shops,  Wm.  Bentley,  Oct.-Feb.,  109*  d.  at  J 

Chief  mechanical  draughtsman,  E.  B.  Forrest,  July-Mar.,  at  $140  

Architect,  H.  Laberge,  June,  $115,  July-Mar.,  at  $140  

Draughtsmen:  at  $115,  E.  B.  Forrest,  Apr.-June,  H.  Laberge,  Apr.-May;  at  $110,  H.  E.  Balfour 
12  m.  to  Mar.  31,  R.  Beausoleil,  June-Mar.,  9-6333  m.,  A.  Laframboise,  July-Feb.,  7-645 
m.,  George  Train,  Aug. -Mar.;  J.  R.  Grant,  Apr.-Feb.,  at  $95;  J.  H.  Corry,  Apr.-Nov., 
at  $90;  A.  C.  Ross,  May-Mar.,  10-1935  m.  at  $90;  H.  A.  Dunlop.  12  m.  to  Mar.  31,  at  $85; 
O.  E.  Poissant,  12  m.  to  Mar.  31,  at  $80;  E.  S.  Landry,  Apr.-Feb.,  at  $75;  J.  L.  Rouleau, 
Aug.-Mar.,  7-8064  m.  at  $70;  R.  W.  Powell,  July-Sept.,  1-7806  m.  at  $55  

Secretary,  C.  W.  Bignell,  Sept.-Dec,  at  $80,  Jan.-Mar.,  at  $100  

Stenographers:  C.  W.  Bignell,  Apr.-Aug.,  at  $80;  A.  E.  Clucaa,  clerk,  June-Nov.,  5-7333  m., 
at  $60,  stenographer,  Dec,  $60,  Jan.-Mar.,  at  $70.    •  •  • 

Staff  working  overtime  preparing  estimates  for  machinery:  E.  B.  Forrest,  350j  h.,  $297.74; 
H.  E.  Balfour,  114-5  h.,  $80.29;  H.  A.  Dunlop,  291*  h.,  $152.33;  J.  H.  Corry,  328J  h., 
§196.58;  O.  E.  Poissant,  376  h.,  $198.17;  J.  R.  Grant,  174  h.,  $114.75;  H.  Laberge,  168  h., 
§169.52;  E.  S.  Landrv.  174  h.,  $90.99;  A.  Laframboise,  174  h.,  $132.12;  R.  Beausoleil, 
174  h.,  $132.12;  R.  W.  Powell,  143*  h.,  $52.78;  Geo.  Train,  97J  h.,  $70.20;  J.  L.  Rouleau, 
74  h.,  $34.04;  A.  Lightfoot,  86  h.,  $73.96;  H.  L.  Clifford,  70  h.,  §50.40;  H.  V.  Brayley, 
91  h.,  $87.36;  C.  J.  Isbester,  66*  h.,  $63.84;  W.  S.  Lawson,  18  h.,  $16.74;  A.  Lapierre,  27  h., 
$17.01;  C.  W.  Bignell,  209f  h.,  $109.61;  A.  E.  Clucas,  96  h.,  $38.40;  R.  Casey,  68*  h.,  $25.59. 

Carried  forward  


$  cts. 
50,509  39 


900  00 
780  00 


6,540  21 
290  00 
310  00 
220  00 
500  00 
330  00 
56  90 


2,900  00 
1,800  00 
290  00 

2,360  00 
800  00 


7,768  58 

1 


12,110  38 
3,380  05 


1,545  74 
725  35 


5, 100  00 
525  00 

1,257  77 
657  00 
1,260  00 
1,375  00 


10,807  43 
620  00 

1,014  00 


2,204  54 


118,943  34 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


w- 


Transcontinental  Railway:  Wages:  Headquarters— Continued. 

Brought  forward  

Bridge  Engineer  and  Staff  ($18,01,5.89). 

Bridge  engineer,  R.  F.  Uniacke,  Apr.-Dee.,  at  $375,  J:in.-Mar.,  at  $400  

Assistant  bridge  engineer,  W.  A.  Duff,  Apr.-Dee.,  at  $225,  Jan.- Mar.,  at  $250  

Inspecting  bridge  engineer,  C.  R.  Young,  July-Aug.,  1-7097  m.  at  $150  

Draughtsmen:  W,  S,  Lawson,  Apr.-Dee,  at  $140,  Jan. -Mar.,  at  $150;  Chas.  P.  Disney,  Apr.- 
Dee.,  8-8189  m.  at  $135.  Jan.-Mar..  at  $145;  F.  A.  Drought,  Apr.-Dee.,  8  0569  m.  at  $135; 
R.  H.  Hooper,  Apr.-Dee.,  8-2903  in.  at  $105;  H.  F.  J.  Estrup,  Jan.-Mar.,  at  $125;  Jas 
Mackintosh,  Apr. -Sept.,  5-3  m.  at  $100;  W.  A.  Glassmacher,  Apr. -Sept.,  at  $90;  overtime 
on  drawings  for  car  shops  at  Transcona,  W.  S.  Lawson,  C.  P.  Disney,  31  h.,  $27.64.. . . 

Chief  cement  inspector,  A.  Mitchell,  Apr. -Feb.,  at  $125  

Assistant  cement  clerks  at  $80:  Eugene  Leduc,  Apr. -Mar.;  A.  N.  Villeneuve,  Apr. -Sept.... 

Stenographer,  J.  R.  O'Malley,  Apr.-Dee,  at  $70.  Jan.-Mar.,  at  $75  

Chief  Accountant  and  Staff  ($30,1,05.63). 

Chief  accountant,  D.  Hoctor,  12  m.  to  Mar.  31,  at  $260  

Accountant,  A.  T.  Gow,  12  m.  to  Mar.  31,  at  $166.66  

Assistant  accountant,  R.  M.  J.  McGill,  12  m.  to  Mar.  31,  at  $160  

Accountant  to  chief  engineer,  F.  Dillon,  Apr. -Jan.,  at  $145,  Feb. -Mar.,  at  $155  

Construction  accountant,  A.  B.  Macklin,  Apr. -Oct.,  at  $140,  Nov. -Jan.,  at  $145  

Assistant  construction  accountant,  F.  T.  Tory,  Apr. -Jan.,  at  $110  

Clerks  and  inspectors  at  $145:  \V.  R.  Saults,  Apr. -Mar.,  11-484  m..  E.  L.  Parent,   12  m.  to 
Mar.  31  

Clerks:  H.  Charland,  R.  Lagimod.erc,  R.  H.  Lang,  each,  12  m.  to  Mar.  31,  at  $120;  F.  J. 
Lozier,  12  m.  to  Mar.  31,  at  $105;  A.  Harwood,  Apr.-July,  at  $90,  Aug.-Nov.,  at  $100 
E.  Quevillon,  Apr.-Mar.,  11-8333  m.  at  $90;  G.  L.  Taillon,  Apr.-Nov.,  7-2  m.  at  $95;  M 
J.  Kilt,  Apr.-Mar.,  115  m.  at  $80;  J.  D.  Mackenzie,  12  m.  to  Mar.  31,  at  $80;  P.  H, 
LeSueur,  June-Jan.,  at$80;  J.  Galpin,  Apr. -May,  at$70,  June-July,  Sept.-Jan.,  6-484  m.  at 
$85;  James  F.  Conway,  June-Nov.,  5-5666  m.  at  $70;  A.C.  Kerr,  12  m.  to  Mar.  31,  at  $70; 
J.  E.  Couillard,  Nov.  Mar.,  4-3666  m.  at  $60;  L.  H.  Ward,  Nov.-Mar.,  3-5634  m.  at  $60; 
Emile  Spencer,  Apr.-Jan.  at  $20.  Feb. -Mar.  at  $25  

Stenographers:  A.  Beaudry,  12  m.  to  Mar.  31, at  $120;  M.  J.  Malloy,  Apr.,  $70,  May-Mar., 
at  $80;  F.  Roberts,  .5  m.  in  Apr.,  at  $80  

Purchasing  Department  ($15,788.60). 

General  purchasing  agent,  A.  L.  Ogilvie,  Apr.-Nov.,  at  $250,  Dec. -Mar.,  at  $260  

Assistant  purchasing  agent  and  car  accountant,  F.  W.  White,  Apr.-Jan.,  at  $190  

Chief  clerk  and  car  accountant,  G.  A.  Briggs,  Jan.-Mar.,  at  $125  

Assistant  storekeeper,  H.  R.  Landry,  12  m.  to  Mar.  31,  at  $120  

Clerks:  Edmond  Garneau,  12  m.  to  Mar.  31,  at  $115;  J.  Neighorn,  12  m.  to  Mar,  31,  at  $100; 

J.  P.  Doyle,  12  m.  to  Mar.  31,  at  $90;  Wm.  Laurie,  Apr.-Jan.,  9-484  m.  at  $.80;  A.  Seed, 

J.  Shields,  12  m.  each  to  Mar.  31,  at  $75  

Stenographers:  G.  A.  Briggs,  Apr.-Dee,  at  $90;  J.  L.  Grace,  Apr.-Mar.,  11-9  m.  at  $75;  H.  E. 

York,  Jan.-Mar.,  2-2903  m.  at  $50  

Porters:  G.  A.  C.  Taylor,  Jan. -Feb.,  at  $85;  J.  R.  Bowen,  Jan.-Mar.,  at  $80;  Henry  Gushing, 

•8387  m.  in  Mar.  at  $75  

Messengers:  J.  O'Malley,  Jan.-Mar.,  at  $75;  J.  B.  Jacques,  Jan.,  $75,  G.  A.  C.  Taylor,  Mar 

$60;  E.  Lefebvre,  Jan.-Mar.,  at  $55  


Legal  Department  ($7,383.90). 

Law  clerk,  H.  Atkinson,  12  m.  to  Mar.  31,  at  $250  

Clerk,  R.  H.  Fraser,  Apr.-June,  at  $190,  July-Mar.,  at  $200  

Stenographers:  C.  D.  Black.  Apr.-Nov.,  7-4333  m.  at  $80;  John  McCartin.  Apr.-June,  at  $70, 
July-Mar.,  at  $75;  J.  E.  Varin.  Oct.-Mar.,  at  $75,  overtime,  111  h.  at  75c  

Secretaries,  etc.  ($10,281  AS). 

Secretarv  to  chairman,  B.  H.  L.  de  Martigny,  Apr.-Dee  at  $150,  translator  for  board,  Apr.- 
Dee  at  $25  

Secretary  to  commissioners,  H.  A.  Collins,  12  m.  to  Mar.  31  at  $150  

Filing  clerk,  R.  Ronan,  Apr.-June  at  $135,  Julv-Mar.  at  $140  

Stenographers:  G.  Heidman,  Apr.-Nov.,  7-3666  m.  at  $150;  J.  W.  Peachy,  Dec.  -Mar.,  3-6611 
m.  at  $100  

Junior  in  chairman's  office,  J.  E.  Varin,  Apr. -May  at  $70,  June-Sept,  at  $75  

Messengers,  Apr.-Dee:  J.  O'Malley,  J.  B.  Jacques,  each  at  $75,  E.  Lefebvre  at  $55  

Porters,  Apr.-Dee:  G.  A.  C.  Taylor  at  $85  J.  R.  Bowen  at  $80  

Carried  forward  

1— 20|w 


$  cts 
118,943  34 


4,575  00 
2,775  00 
256  45 


6,766  44 
1,375  00 
1,440  00 
855  00 


3,120  00 
1,999  92 
1,920  00 
1,760  00 
1,415  00 
1,100  00 

3,405  16 


13,255  55 
2,4.30  00 


3,040  00 
1,900  00 
375  00 
1,440  00 


6,218  70 
1,817  00 
472  90 
525  00 


3,000  00 
2,370  00 

2.012  90 


1,575  00 
1,800  00 
1,665  00 

1,471  13 
440  00 
1,845  00 
1,485  00 


200,844  49 


W— 308 


AUDITOR  GENERAL'S  REPORT,  1011-1912 

3  GEORGE  V.,  A.  1913 


Transcontinental  Railway:  Wages:  Headquarters— Concluded. 

Brought  forward  

Charwomen,  etc.  ($2,187.50). 

Charwomen:  Mrs.  F.  Lauzon,  Mrs.  C.  E.  Rainville,  Mrs.  M.  Charbonneau,  Mrs.  Z.  Legault, 
Marie  Louise  Hillman,  Malvina  de  Beaumont,  Elizabeth  Levasseur,  12  m.eaeh  to  Mar.  31 
at  $22.50  

Porter,  Fred  Taylor,  Apr.,  $22.50,  May-Mar.  at  $25  

Total,  carried  to  page  W— 305  ,  

Transcontinental  Railway:  Wages:  District  A. 

District  Headquarters  ($20,986). 

District  engineer,  C.  O.  Foss,  12  m.  to  Mar.  31  at  $400  

Assistant  district  engineer,  Horace  Longley,  12  m.  to  Mar.  31  at  $300  

Transport  officer  and  purchasing  agent,  F.  S.  West,  12  in.  to  Mar.  31  at  $175. . ,  

Resident  engineer,  J.  M.  Miller.  12  m.  to  Mar.  31  at  $160  

Inspector  of  residencies,  J.  H.  Suttis,  Apr  .-Dec.  at  $100  

Accountant  and  secretary,  O.  W.  Stinson,  12  m.  to  Mar.  31  at  $100  

Chief  draughtsman,  Geo.  E.  Dowling,  12  m.  to  Mar.  31  at  $110  

Draughtsmen:  Alex.  W.  Fraser,  Apr  .-Nov.  at  $100;  A.  H.  Tully,  12  m.  to  Mar.  31  at  $90;  E.  W. 
Lunnev,  12  m.  to  Mar.  31  at  $85  ■  •  •  ■  ■  • 

Checking  clerks:  at  $125,  each,  H.  M.  Armstrong,  A.  S.  Gunn,  Feb.-Mar;  at  $115,  W.  A. 
McLaren  Feb.-Mar.;  at  $80,  J.  H.  Suttis,  Jan.-Mar.,  2-3226  m.;  at  $75,  Frank  McMulkin 
Feb.-Mar.,  1-862  m.,  W.  G.  West,  Feb.,  C.  O.  Linton,  -8064  m.  in  Mar.,  T.  M.  Ewan,-  774 
m.  in  Mar.,  H.  K.  Sweet  -742  m.  in  Mar  

Stenographers:  M.  J.  Irvine,  12  m.  to  Mar.  31  at  $55;  C.  D.  Taylor,  Apr.-Oct.,  Feb.,  7  0332  m. 
at  $40  

Police  ($3,1  JfO). 


$  cts. 
200,844  49 


1,890  00 
297  50 


203,031  99 


Commissioner  of  police,  L.  P.  Farris,  Apr  .-Jan.  at  $150  

Chief  of  police,  Albion  R.  Foster,  Apr  .-Nov.  at  $100  

Constables  at  $70:  Jos.  Pearson,  Apr.-Sept.;  Abner  Belyea,  May-Sept.;  M.  S.  Keith,  Sept  

Divisions  1,  la,  2  ($20,928.15). 

Division  headquarters  ($5,869.95) — 

Division  engineer,  L.  H.  Wheaton,  12  m.  to  Mar.  31  at  $225  

Draughtsman,  Grover  Keith,  Apr.-Dec.  at  $100,  car  agent,  July-Dec.  at  $12.50  

Building  inspector,  Jas.  McKilligan,  Dec-Mar.  at  $125  ■■■  • 

Resident  engineer,  H.  M.  Armstrong,  -516  m.  in  July  at  $160;  instrument  man  H.  Call- 
aghan,  Aug.,  $115  •  • 

Checking  clerks:  A.  S.  Donald,  Jan.-Mar.  2-8709  m.  at  $125;  H.  A.  Ryan,  Jan.  $125;  H 
M.  Armstrong,  Jan.,  $125;  W.  A.  McLaren,  Jan.  $115  

Chauffeur,  Eugene  Corbett,  Apr.-Nov.  at  $70;  car  agent  at  $12.50  Aug.-Mar.;  caretaker 

at  $10,  May-Mar.,  $105.50;  tankman  at  $2  Oct.  $8  

Residency  No.  1  ($2,272.15)— 

Resident  engineer,  H.  M.  Armstrong,  Aug.-Dec,  4-9  m.  at  $160  

Instrumentman,  R.  Mclsaac,  Aug.-Dec,  4-8666  m.  at  $115  

Rodman,  M.  P.  Ryan,  Aug.-Dec.  at  $70  

Chairman,  John  M.  Wheaton,  Aug.-Nov  at  $65  

Axemen  at  $65,  Aug.-Dec  

Residency  No.  2  ($2,62.3.60)— 

Resident  engineer,  A.  S.  Donald,  May-Oct.  Dec.  at  $160  

Instrumentman,  W.  A.  McLaren,  Apr.-Oct.  6-4466  m.  at  $115  

Rodman,  W.J.  Tait,  May-Oct.  5-774  m.  at  $70  

Timekeepers,  at  $75,  May-Sept  

Residency  No.  4  ($460)— 

Instrumentman,  H.  Callaghan  Apr.-July  at  $115  

Residency  No.  5  ($620)— 

Resident  engineer,  A.  S.  Donald,  Apr  

Instrumentman,  R.  Mclsaac,  Apr.-July  at  $115  

Residency  No.  6  ($3,747.50)— 

Resident  engineer,  H.  A.  Ryan,  Apr.-Dec.  at  $160  

Instrumentman,  A.  N.  Mungall,  Apr.-Dec.  at  $115  

Rodmenat$70:  M.P.Ryan,  -2m.inApr.  E.  J.  Butler,  May-Oct.  5-7097  m  

Chairman,  Rainsford  Rankin,  May-July  ,2-742  m.  at  $65  

Chauffeur  at  $70,  May-Oct.,  $420.65;  timekeeper  at  $75,  Apr.-July,  $260  


Carried  forward. 


4,800  00 
3,600  00 
2, 100  00 
1,920  00 
900  00 
1,200  00 
1,320  00 

2,900  00 


1,304  65 
941  35 


1,500  00 
800  00 
840  00 


2,700  00 
975  00 
500  00 

197  60 

723  85 

773  50 

784  00 
559  65 
350  00 
260  00 
318  50 

1,120  00 
741  35 
404  20 

358  05 

460  00 

160  00 
460  00 

1,440  00 
1,035  00 
413  65 
178  20 
680  65 

39,719  20 


RAILWAYS, AND  CANALS  DEPARTMENT:  EXPEN  DITURE 
SESSIONAL  PAPER  No.  1 


W— 309 


Transcontinental  Railway:  Wages:  District  A— Continued. 

Brought  forward  

Divisions  1,  la,  2 — Continued. 

Residency  No.  8  ^  $486.70)— 

Resident  engineer.  C.  B.  Croasdale,  -8666  in.  in  Apr.  at  $1.35,  Apr.-Mav,  1  •  1333  m.  at  $160. 
Instrumentman,  H.  S.  Dunn,  -8666  m.  in  Apr.  at  $80,  Apr  .-May,  1  1333  m.  at  $105 
Residency  No.  9  ($300)— 

Resident  engineer,  H.  M.  Downing,  Apr  

Instrumentman,  G.  C.  Rcid,  Apr  ;  

Draughtsman,  H.  K.  Sweet,  Apr  

Residency  No.  10  ($748.35)— 

Resident  engineer,  A.  S.  Donald,  Nov  

Building  inspector,  Jas.  McKilligan,  Nov  ' 

Instrumentmen:  R.  D.  Inness  Apr.  $115;  J.  B.  Gilliatt,  Apr.-May  at  $90 

Rodmen:  T.  V.  McKinnon,  Apr.,  $45;  W.  J.  Tait,  Nov.,  $70  

Cooks  at  $50,  Apr  

Residency  No.  12  ($3,524.90)— 

Resident  engineer,  M.  W.  Black,  Apr.  $160,  Aug.-Sept,.,  1 -7333  m.  at  $135,  Sept.  Mar.,  6-2666 

m.  at  $160  

Instrumentmen:  R.  T.  Christie,  Apr.  $115;  S.  H.  Troop,  Aug.- Dec,  4-8032  m.  at  $90, 

Jan.,  $115;  C.  A.  MacNearney,  Aug.- Dec,  4-9333  m.  at  $90  

Rodmen:  Todd  S-.nsom,  Aug.-Nov.  3-8387  m.  at  $45;  F.  J.  Keohan,  Jan.  $70  ...  . 
Chainmen  at  $40:  Fred.  L.  Thornton,  Aug.-Sept.,  -8226  m.;  F.  J.  Keohan,  Oct.-Dec 

2-8387  m  

Axemen  at  $40,  Aug.-Dec,  $159.95;  cooks  at  $50,  $201.40;  timekeepers  at  $50,  Aug.-Oct., 

Jan.,  $106,  at  $75,  Feb.-Mar.,  $150;  sundry  small  payments,  $15.40  

Residency  No.  13  ($275)— 

Resident  engineer,  C.  L.  Foss,  Apr  

Instrumentman,  C.  L.  MacNearney,  Apr  

Divisions  3,  4,  and  5  ($45,150.25 ).) 

Division  Headquarters  ($6,936.15)— 

Division  engineer,  R.  H.  Cushing,  Apr.-July,  Dec-Mar.,  at  $225,  Aug.-Nov.  at  $200  

Draughtsmen:  J.  D.  Ward,  June,  $75,  July-Nov.  at  $100;  Alex.  W.  Fraser,  -4516  m.  in 
Dec.  at  $100,  Dec-Mar.,  3-5484  m.  at  $125  

Building  inspector,  Arthur  W.  Gay,  June.-Mar.,  9-333  m.  at  $150  

Track  inspector,  Wm.  Walsh,  June-Nov.,  5-4666  m.  at  $125  

Telegraph  operator,  Jos.  Caron,  June-Nov.,  5-6  m.  at  $50  

Car  agents:  at  Edmundston,  June-Jan.,  at  $15,  $120;  at  St.  Hilaire,  Apr  .-Nov.,  Feb.,  at 
$12.50,  $102.10;  at  Grand  Falls,  May-Nov.,  at  $10,  $70  

Caretaker  at  $65,  Apr.;  chauffeurs  at  $45,  June-Nov.,  $258;  flagman  at  $52,  June,  at  $2 

per  d.,  July-Nov.,  $242  

Residency  No.  16  ($1,589.20)— 

Resident  engineer,  A.  A.  McAdam,  Apr.-Aug.,  4-613  m.  at  $160,  Aug.-Nov.,  2-3202  m 
at  $135  

Instrumentman,  W.  W.  Mahon,  Apr.-July  at  $115  

Chainman,  Geo.  A.  Gilbert,  Aug.-Sept.,  1-2903  m.at  $40  

Axeman  at  $40,  Aug.-Sept  

Residency  No.  17  ($4,712.80)— 

Resident  engineers:  B.  M.  Hill,  Apr.-May,  July-Sept.,  Dec,  4-4354  m.  at  $160,  May- 
June,  Sept.-Dec,  4-4645  m.  at  $135;  D.  S.  Wickwire,  Jan.-Feb.  at  $160  

Instrumentmen:  D.  S.  Wickwire,  Apr.-May,  Nov.-Dec,  1-9032  m.  at  $115,  June-Nov., 
5-5333  m.  at  $100,  May-Nov.  Dec,  1-4968  m.  at  $90;  H.  Callaghan,  Jan.-Feb.,  1-742 
m.  at  $115  

Rodman,  H.  A.  Palmer,  May-Nov.,  6-6107  m.  at  $45  

Chainmen  at  $40:  Jos.  A.  Graham,  May-Aug.,  3  m.;  Duncan  Geldart,  Aug.-Sept., -9559m. 

Fence  inspector,  E.  H.Allan,  May-July,  2-2903  m.  at  $100  

Axemen  at  $40,  May-Nov.,  $276.15;  chauffeur  at  $70,  May,  $9.05,  at  $45,  May-Nov., 
$309.20;  cook  at  $50,  May-Nov.,  $350;  labourer  at  $2,  Julv,  $8;  timekeeper  at  $50, 

May-June,  $100,  at  S60  July-Oct.,$236  

Residency  No.  18  ($5,080.50)— 

Resident  engineer,  P.  B.  Duff,  Apr.-Nov.,  Mm,  at  $135,  Apr.,  Dec.-Feb.  3-9  m.  at  $160 

Instrumentman,  R.  G.  Ewan,  Apr.-Nov.,  7-1  m.  at  $90,  Apr.,  Dec-Mar.,  4-9  m.  at  $115. 

Rodman,  Jas.  Barnes,  Apr.-Nov.,  7-2  m.  at  $45  :  

Chainman,  G.  B.  Currier,  Apr.-Nov.,  7-6  m.at  $40  

Inspectors  at  $100:  ballast,  C.  L.  Dodge,  July-Nov.,  4-4484  m.;  fence,  E.  H.  Allan,  Aug.; 
telegraph  line,  A.  W.  Fraser,  June-July,  1-4  m  

Axemen  at  $40,  May-Nov..  $270.95;  cooks  at  $50  Apr.-Nov.,  $358.35;  timekeeper  at  $50, 

Apr.-Nov.,  $353.35....  ,  

Residency  No.  19  ($6,802.10)— 

Resident  engineer,  H.  M.  Downing,  May. Nov.,  6-9  m.  at  $135,  Dec-Mar.  at  $160  


$  cts. 
39,719  20 
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Transcontinental  Railway:  Wages:  District  A— Continued. 
Brought  forward  


Divisions  S,  4,  and  5 — Continued. 

Residency  No.  19 — Continued. 

Instrumentmen:  J.  J.  McLean,  Apr  .-Nov.,  7-1333  m.  at  $90,  Dec. -Mar.  at  $115;  R.  D. 

Inness,  May-Mar.,  10-9333  m.  at  $115;  J.  B.  Gilliatt,  June-Oct.,  4-9  m.  at  $90  

Rodman  at  $45,  N.  L.  McEwan,  May-Oct.,  5-8688  m.  at  $45  

Chainmen:  H.  H.  McPhie.  Mav-Oct.,  5  -9333  m.  at  $40;  F.  H.  McElwee,  -0967m.  in  July 

at  $65  •  

Inspectors:  C.  L.  Dodge,  in  charge  of  ballast  distribution.  May-July,  1-9677  m.  at  $125; 

telegraph  line,  Alf.  W.  Fraser,  Aug.-Sept.,  1-9  m.  at  $100,  Oct.,  $125  

Checking  clerks:  H.  L.  Callaghan,  Mar.,  $115;  D.  S.  Wickwire,  -516  m.  in  Mar.  at  $125. 
Axemen  at  $40.  May-Nov.,  $277.35;   cook  at  $50.  May-Dec,  $357.95;   timekeeper  at 

$75,  May-Dec.  §546.75  

Residency  No.  20  (15,062.15)— 

Resident  engineer,  Meagher  Costigan,  Apr.,  Dec-Mar.,  at  $160,  May-Nov.,  6-9333  m. 

at  $135  

Instrumentmen:  E.  R.  Wade,  Apr.-Mar..  11-9333  m.  at  $115;  H.  L.  Callaghan,  Sept.- 

Jan.,  3-758  m.  at  $115,  -433  m.  in  Sept.  at  $90  

Draughtsman.  A.  S.  Venoit,  June-July  at  $75  

Rodman,  H.  E.  McDonald,  -226  m.  in  May  at  $45,  chainman.  Dan.  J.  Mclsaac,  May- 
June  at  $40.  tapeman,  July,  $40,  rodman.  Aug.-Oct.,  2-933  m.  at  $45  

Telegraph  line  inspector,  Alf.  W.  Fraser,  Nov  

Axeman  at  $40.  Apr.-Nov.,  $281.35;  cook  at  $50,  May-Nov.,  $338.55;  timekeeper  at 

$50,  May-Nov.,  $325.55  

Residency  No.  21  ($1,109.40)— 

Resident  engineer,  M.  W.  Black,  May-July  at  $160  

Instrumentmen  at  $115:   R.  T.  Christie,  May-July,  2-8666  m.;    C.  A.  MacNearney, 

May-June  

Rodmen  at  $45  in  May:  R.  M.  J.  Taylor,  -258  m.;  H.  A.  Palmer,  -2903  m.;  Archie 

Mclsaac,  -258  m  

Chainmen  at  $40  in  May:  Todd  Sansom,  -3226  m.;  Jos.  A.  Graham.  -258  m.;  Jos.  St. 

Onge,  -258  m   :  

Bridge  Party  ($1.765) — 

Resident  engineer,  A.  S.  Gunn,  Apr.-Nov.,  5-1845  m.  at  $135,  July-Dec,  31149  m.  at 

$160,  -5  m.  in  June  at  $110  

Rodman,  F.  McMulkin,  Apr  .-Oct.,  4- 1157  m.  at  $70,  June-Nov.,  3-8497  m.  at  $45  

Concrete  cutters  at  $3perd.,  May.  $16  50  at  $2.50,  July,  $21.25;  sundry  small  payments, 

$12.60  


Division  No.  5,  office  ($200)— 

Draughtsman,  J.  D.  Ward,  Apr.-May  at  $100 


Residency  No.  22  ($4,450.60)— 

Resident  engineer,  B.  H.  Kinghorn,  Apr.-May,  Jan.-Mar.,  4  0645  m.  at  $160,  May-Dec, 

7-8685  m.  at  $135  

Instrumentman,  T.  F.  Leydon,  Apr.-May,  Jan.-Mar.,  4  0645  m.  at  $115.  May-Dec, 

7-7354  m.  at  $90  

Rodman.  T.  M.  Ewan,  May-Dec,  7-4503  m.  at  $45  

Chainman,  Felix  Soucy,  Mav-Dec,  7-4515  m.  at  $40  

Axemen  at  $40,  May-Dec,  $264.20,  cook  at  $50,  May-Dec,  362.75;  timekeeper  at  $50, 

May-Nov.,  $314.15  


Residency  No.  23  ($6,735  .70)— 

Resident  engineer,  H.  B.  Dibblee,  12  m.  to  Mar.  31  at  $160  

Instrumentmen:  W.  C.  Macdonald,  12  m.  to  Mar.  31  at  $115;  J.  J.  McLean,  -766  m.  in 
Apr.  at  $115;  S.  H.  Troop,  July-Aug.,  1  0967  m.  at  $115;  S.  Pickup,  June-Nov., 
5-8  m.  at  $86;  M.  A.  McLaren,  Oct.-Dec,  1-8709  m.  at  $90  

Rodmen  at  $45:  Archie  Mclsaac,  May-Nov.,  6-545  m.;  E.  M.  Balkam,  May-Aug., 
3  1935  m.;  G.  G.  Gilbert,  Oct.-Nov.;  H.  M.  Hay,  Oct.-Nov.,  1-2903  m.;  N.  L. 
McEwan,  Nov  

Tapeman  at  $40:  Jos.  St.  Onge,  May-Nov.,  6-611  m.;  Todd  Sansom,  May-Aug.,  2-8064  m 

Ballast  inspector,  William  Walsh,  May  

Checking  clerk,  A.  S.  Gunn,  Jan  

Operator,  Jos.  Caron,  -774  m.  in  May  at  $50  

Axemen  at  $40,  May-Nov.,  $295.75;  car  service  agent  at  $15,  May;  cooks  at  $55,  May 
Dec,  $477.25;  flagman  at  $2,  May.  $50,  timekeepers  at  $50,  May-Nov.,  $414  50, 
janitor,  Apr.,  $5  

Residency  No.  24  ($706.65)— 

Resident  engineer,  H.  M.  Armstrong,  Apr. -June,  2-5  m.  at  $160  

Instrumentman,  S.  H.  Troop,  Apr  .-June,  2-666  m.  at  $115  


Total,  carried  to  page  W— 305. 
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Transcontinental  Railway:  Wages:  District  B. 

District  Headquarters  (SS4.S48.6O). 

District  engineer,  A.  E.  Doucet,  12  m.  to  Mar.  31  at  $400  

Assistant  district  engineers:  H.  E.  Hcustis,  E.  A.  Hoare,  each  12  m.  to  Mar.  31  at  $300  

Accountant,  F.  M.  Stanton,  12  m.  to  Mar.  31  at  $125  

Assistant  accountant,  R.  S.  Cressman,  12  m.  to  Mar.  31  at  $80  

Secretary,  T.  C.  Bradley,  12  m.  to  Mar.  31  at  $100  

District  inspector  II.  Landrieu,  Apr. -Jan.  at  $125  

Chief  draughtsman,  \V.  Lefebvre,  12  m.  to  Mar.  31  at  $160  

Assistant  chief  draughtsman,  A.  E.  Courchesne,  Apr. -Sept.  at  $125  

Draughtsmen:  at  $125,  W.  Wolff,  12  m.  to  Mar.  31,  A.  A.  Mellor,  Nov..  J.  Garner  Flood, 
Jan.-Mar.,  2-3226  m.;  at  $100,  J.  A.  O'Brien,  12  m.  to  Mar.  31,  E.  B.  Sehreibcr,  Apr.- 
Dec,  8- 129  m.;  at  $95,  L.  H.  Courchesne,  12  m.  to  Mar.  31;  at  $90,  D.  E.  Boucher,  R. 
Lachance,  e\ch  12  m.  to  Mar.  31;  at  $80,  P.  A.  Picard,  L.  VV.  Deslauriers,  each  12  m.  to 
Mar.  31,  J.  Paquet,  Apr. -Jan.,  L.  P.  O.  Picard,  Apr.-Jan.,  9129  m  

Concrete  clerk,  A.  M.  Santerre,  Apr.-Jan.  at  $75  

Clerks:  G.  A.  S.  Campbell,  Apr.-May  at  $75;  A.  Cantin,  Apr.-Mar.,  11-9677  m.  at  $50;  L.  J. 
Shanahan,  12  m.  to  Mar.  31  at  $50  

Blue  print  men  at  $60:  M.  Barthe,  July-Jan.,  6  1935  m.;  E.  L.  Jolicoeur,   12  m.  to  Mar.  31  

Stenographer,  H.  Coulombe,  12  m.  to  Mar.  31  at  $75  

Police  {$16,122.25.) 

Commissioners  of  police  at  $150:  L.  F.  Pacaud,  Apr. -Aug.;  E.  Taschereau,  Dec. -Mar.  3-516  m. 

Chief  of  police,  Oscar  Roy,  12  m.  to  Mar.  31  at  $125  

Constables  at  $95:  John  Barry,  E.  L.  Caron,  F.  X.  Cloutier,  Louis  Poire,  R.  Robitaille,  each 
12  m.  to  Mar.  31;  R.  Vezina,  Apr.-  Mar.,  11-7274  m.;  H.  Pelchat,  Apr.-Dec,  8-9677  m.; 
Art.  Lesage,  Apr.-Dec,  8  1935  in.;  Chas.  Tanguay,  Apr. -Nov.;  Art.  Bedard,  Apr. -Nov.,; 
J.  H.  Langlois,  Apr. -Nov.;  D.  S.  Pelletier,  Apr. -Nov.;  Art.  Deschamps,  Apr.;  Alex.  Des- 
champs,  Mav-Dec,  7-484  m.,  Nap.  Dussault,  Sept.-Mar.,  6-0689  m.;  Jos.  E.  Duraud,  Sept.- 
Nov.,  2-9666  m.;  Hector  Poulin,  Sept.-Nov.,  2-0666  m  


Commissaries  and  Storekeepers  ($4, 450) 


Commissary  officer,  L.  G.  Scott,  12  m.  to  Mar.  31  at  $125  

Storekeeper,  O.  Morency,  12  m.  to  Mar.  31  at  $100  

Assistant  storekeeper,  G.  Tremblay,  Apr.-May,  at  $70,  June-Mar.  at  $80. 
Clerk,  A.  Dumas,  Apr. -June  at  $60,  July-Mar.  at  $70  


Transport  ($2,648.40) 

Commissary  officer,  Jos.  Martel,  12  m.  to  Mar.  31  at  $100... 

Assistant,  Jules  Dufresne,  Apr. -Nov.  at  $100  

Labourers  at  $2.25  per  d.,  Jan. -Feb.,  $156.90;  portageurs  at 
$3,  Jan.,  $7.50  


$2,  May-Oct.,  $484;  teamster  at 


Land  Survey  ($11,697.05) 

Chief  land  agent  and  surveyor,  A.  Tremblay,  12  m.  to  Mar.  31  at  $225  

Assistant  land  agents  at  $100,  board  at  $25:  Ed.  Cleophas  Giroux,  Apr.-Jan.,  board,  $250;  Chas. 

J.  Laberge,  Apr.-Mar.,  board,  $171.50;  Ludger  Beauregard,  Apr.-Mar.,  board,  $187.55; 

Michel  Bourassa,  Aug.-Nov.,  3-387  m.,  board,  $84.70  

Transitman,  John  Lessard,  Apr.-Mar.  at  $110,  board,  $255.90  -.  

Chainmen  at  $40,  board  at  $25:  Emile  Nadeau,  Apr  .-Oct.,  board,  $148.10;  Jos.  Blanchard, 

Dec.  -Mar.,  3-5806  m.,  board,  $78.10  

Clerk,  J.  A.  Paradis,  Apr.-Mar.  at  $75;  E.  S.  Landry,  draughtsman,  Mar.,  $75  

Typist,  Augustin  Gauvreau,  Apr.-Mar.,  at  $52  

Axemen  at  $40,  Apr.-Mar.,  $480;  board  at  $25.  $260.30  


Rail  Checkers  ($1,251.75) 

Rail  checker,  Jas.  Feeney,  Apr.-Dec,  8-602  m.  at  $75  

Checkers  at  30c.  per  h.:  Francis  Feeney,  Apr.-Aug.,  Nov.,  326  h.;  E.  Jackson,  May-July,  182  h.; 
Geo.  Griffin,  May-Aug.,  Nov.-Dec,  699-5  h.;  E.  Feeney,  May-Aug.,  442  h.;  W.  Feeney, 
Aug.-Nov.,  115  h.;  A.  Feeney,  Nov.-Dec,  257-5  h  


Revision  Parly  ($9,880.95) 


Location  engineer,  E.  J.  Bolger,  Apr.-Dec,  at  $175  

Transitman,  Owen  Greening,  Apr.-Dec.  at  $110  

Levellers  at  $80:  C.  G.  Fane,  Apr.-May;  Robert  Kent,  June-July,  Sept.-Dec,  5-8064  m  

Draughtsman,  W.  Islay  Campbell,  Apr.-Dec  at  $75  

Topographers  at  $50:  Gallio  de  Cardillac,  Apr.;  J.  J.  Boudreau,  May-Dec,  7-5  m  

Rodmen  at  $45:  Albert  Fafard,  Apr.-June,  2-226  ra.;  Telesphore  Picard,  2-333  m.;  Telesphore 
Gros-louis,  4-408  m — ,  


Carried  forward. 
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Brought  forward  ■  

Revision  Party — Concluded. 

Picketmen  at  $45,  Alex.  Lacroix,  Apr  .-Dec.,  8-408  m  

Topographical  rodmen  at  $40:  Jos.  A.  Bellemare,  Apr.-Sept.,  5-333  m.;  Telesphore  Picard, 

Oct.-Dec,  2-742  m  

(  hainmen  at  $40:  Robert  Kent,  Apr.;  J.  J.  Boudreau,  Apr.;  Thomas  Barnett,  May-Dec;  Aime 

Lacroix,  May-Sept.,  4-333  m.;  Felix  de  Grandmont,  Oct.-Dec;  2-742  m  

Axemen  at  $40,  Apr  .-Dec,  $1,370.85;  cook  at  $60,  Apr.-Dec,  $524.50;  cookee  at  $40,  Apr.- Dec, 

$321  95;  guide  at  $60,  Apr  .-July,  Sept.-Dec;  $458.70;  packers  at  $40,  Apr.,  June-Dec, 

$1,127.40  

Division  No.  1  ($17, 742.50) 

Division  headquarters  ($6,435.65) — 

Division  engineer,  R.  M.  Charlton,  12  m.  to  Mar.  31  at  $225  

Draughtsman,  Harvey  P.  Mackenzie,  Apr.-May  at  $60,  June-Mar.,  9-7097  m.  at  $75  

Fence  inspector,  G.  M.  Turgeon,  June-Dec,  6-433  m.  at  $105  

Timber  inspector,  Jos.  A.  Vermette,  Apr.-Mar.,  11.9354  m.  at  $125  .'  

Driver  at  $80,  Apr.-Dec  —  

Residency  No.  la  ($3,857.15)— 

Resident  engineer,  J.  P.  Menard,  Apr.-Mar.,  11-4839  m.  at  $160  

Instrumentman,  Leon  Picard,  Apr  .-Aug.,  4-7709  m.  at  $H5V  

Draughtsman,  Jos.  A.  Guimont,  Apr. -Aug.,  3-7633  m.  at  $75  

Rodman,  Jos.  Belanger,  Apr.-Dec,  8-8064  m.  at  $70  

Tapeman,  Albert  Ubald,  Apr.-Dec,  8-8064  m.  at  $65  

Residency  No.  2  ($1,424.05)— 

Resident  engineer,  E.  H.  Lippe,  May-Mar.,  10-5482  m.  at  $135  

Residency  No.  2a  ($4,180.90)— 

Resident  engineer,  A.  Jacquemart,  Apr.-Mar.,  11-5461   m  at  $135  

Instrumentman,  Arthur  Talbot,  Jr.,  Apr.-Mar.,  11-5149  m.  at  $90  

Rodman,  Chas.  E.  Theriault,  Apr.-Mar.,  11.7407  m.  at  $45  

Tapeman,  Ernest  Lacroix,  Apr.-Mar.,  11.6775  m.  at  $40  

Cook  at  $50,  Apr.-Mar  

Residency  No.  3  ($1,844.75)— 

Resident  engineer,  Leon  Picard,  Sept. -Mar.,  6-6117  m.  at  $135,  board  in  Sept.  at  $25, 
$14.15  •  

Rodman,  Chas.  Stuart-Bailey,  Sept.  -Mar.,  6-513  m.  at  $45  

Tapemen  at  $40:  Romeo  Latour,  -6333  m.  in  Sept.;  Alfred  Sirois,  Sept  .-Mar.,  6  189  m., 
board  at  $25,  Sept.,  $14.15  

Axemen  at  $65,  Sept.,  $17.35;  cook  at  $50,  Sept.-Mar.,  $330.05;  guardian  at  $1.75,  Jan., 
$10.50  

Division  Xo.  2  ($9,060.20) 

Division  headquarters  ($3.226.65) — 

Division  engineer,  J.  H.  Holliday,  Apr.-Mar.,  11-7333  m.  at  $225  

Teamster  at  $80,  Apr.-Dec  

Residencies  4,  5,  6  and  7  ($5,833  .55) — 

Resident  engineers  at  $160:  Stanley  H.  Hawkins,  -7333  m.  in  Apr.;  Michael  E.  Murphy, 

Apr.-Mar.,  11-1666  m  

Instrumentmen:  Michael  E.  Murphy,  -7333  m.  in  Apr.  at  $115;  A.  V.  Holliday,  Apr-.May, 

at  $109,  June-Nov.,  5-106  m.  at  $115  

Rodman,  Jos.  S.  Caron,  Apr.-Mar.,  11-3838  m.  at  $70  

Tapeman,  Geo.  P.  Morissette,  Apr. -Nov.,  7-2666  m.  at  $65  

Inspectors:  Ed.  Baillargeon,  tie  inspector,  Sept.,  $75,  track  inspector.  Nov., -Dec.  1-7097 
m.  at  $75;  tie  inspector,  Edouard  Vezina,  Apr.-June,  Sept.-Dec,  5-3647  m.  at  $125. . . . 
Timekeeper  at  $75,  Apr.-Mar  


Divisions  Nos.  2a,  S  and  4  ($24,828.95) 

Division  headquarters  ($6,035.30) — 

Division  engineer,  Arthur  Dick,  Apr.-May,  Oct.-Mar.,  at  $225,  June-Sept.,  at  $200  

Draughtsman:  Fred.  Relton,  Apr.-Mar.,  11-772  m.  at  $75;  J.  B.  Caouette,  Apr.-Mar., 
11-403  m.  at  $50  

Inspectors:  fence  inspector,  Simeon  Renaud,  Oct.-Dec,  2-8064  m.  at  $105:  tie  inspectors, 
Adolphe  Veilleux,  Apr.-Feb.,  10-0633  m.  at  $100,  Ed.  Vezina,  July,  $125;  track  inspec- 
tor, E.  Baillargeon,  Oct.,  $75  

Car  agent  at  $10,  Apr.-Mar.,  $120;  teamster,  at  $80,  Apr.-Aug.,  $361.30  


$  cts. 
75,211  10 

378  40 
323  05 
683  05 

3,803  40 


2.700  00 
848  25 
675  50 

1,491  90 
720  00 

1,837  40 
548  65 
282  25 
616  45 
572  40 

1.424  05 

1,558  75 
1 , 036  40 
528  35 
467  05 
590  35 


906  75 
293  10 

287  00 

357  90 


2,640  00 
586  65 


1,904  00 

896  55 
796  85 
472  30 

873  75 
890  10 


2,600  00 
1,453  00 


1,501  00 
481  30 


Carried  forward  I    113,237  00 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 313 

SESSIONAL  PAPER  No.  1 


Transcontinental  Hallway:  Wages:  District  B— Continued. 

Brought  forward  


Divisions  2a,  3  and  4  — Continued. 

Residencies  8,  9  and  10  ($5,072  10)— 

Resident  engineers:  E.  H.  Lippe,  Apr.  $135;  A.  A.  Paradis,  Apr.-  Mar.,  at  $135  

Instrument  in  en  at  $90:  Jos.  Vallee,  Apr. -June,  2-7666' m.,  Gallio  de  Cardillae,  July-Mar., 
8-3838  m  

Rod  men  at  $45:  G.  Beaulieu,  Apr  .-Mar.,  11-0887  m.  :  J.  B.  Caouctte,  -333  m.  in  Apr  

Tapeman,  E.  E.  Lavoie,  Apr. -Dec.,  8-5462  m.  at  $40  

Fence  inspector,  S.  Renaud,  June-Sept.,  at  $105  

Track  inspector,  E.  Baillargeon,  June- Aug.,  2-4333  rn.  at  $75  

Cooks  at  $50,  Apr.-Mar.  $620;  timekeepers  at  $50,  Aug.- Dec.,  $235.15  

Residencies  11  and  12  ($6,145  45)— 

Resident  engineers  at  $160:  J.  A.  Freeland,  Apr.;  Robert  Martin,  Apr  .-Feb.,  10-8275  m.. . 

Instrumentmen:  Simeon  Gosselin,  Apr.,  $70;  C jallio  de  Cardillae,  May-June,  at  $105,  Julv. 
•3226  m.  at  $115;  J.  T.  Vallee,  July-Mar.,  8-8016  m.  at  $115;  Adelard  Milot,  -7333  m.  in 
Apr.,  at  $115  '.. 

Rodmen  at  $70:  X.  Theberge,  May-Mar.;  P.  Ryan,  Apr-June,  1-7999  m  

Tapemen  at  $65:  A.  Asselin,  Apr.-Feb.,  10-5333  m.;  P.  A.  Vezina.  May-Dec.,  7-5484  m. . 

Inspectors:  S.  Renaud,  fence  inspector,  -5484  m.  in  May  at  $105;  F.  Lacouline,  concrete 
inspector,  Aug.,  $125  

Timekeeper  at  $75,  May-Dec  

Residencies  13,  14  and  15  ($7,576.10)— 

Resident  engineer,  A.  O.  Bouibonnais,  Apr.  Mar.  at  $160  

Instrumentman,  A.  Laliberte,  Apr.-Mar.  at  $115  

Rodmen  at  $70:  E.  Michaud,  May- Dec,  7-129  m.;  Jos.  Bissonnette,  Jan.-Mar.,  2-8709  m 

Tapemen  at  $05:  A.  Gignae,  May-Mar.;  E.  Boulanger,  May-Dec,  7-8064  m  

Concrete  inspector,  T.  Lacouline,  Apr. -Dec,  6-4194  m.  at  $125  

Building  inspector,  T.  Goulet,  Sept. -Mar.,  6-5666  m.  at  $125  

Timekeepers  at  $75,  Apr. -Dec  

Division  Xo.  5  and  Terminals  Residency  and  parts  of  Divisions  4  and  6 

($4-5,154.85) 

Division  headquarters  i $7, 336 . 60)— 

Division  engineers:  \Vm.  R.  Russell,  Apr.-May  at  $225;  Alex.  Ferguson,  May-Mar.  at 


$225,  board  at  $25,  May-Mar.,  $261.30. 


Draughtsmen:  Wni.  T.  Jamieson,  July-Mar.  at  $125;  Jas.  S.  Eraser,  Oct. -Mar.,  5-8064  m. 

at  $100  

Copying  clerk,  Philippe  Godin,  June-Sept.,  3-3666  m.  at  $40  

Inspectors:  Henry  A.  Thompson,  Apr.-Mar.,  at  $125;  Ernest  McKay,  inspector  of  demo- 
lition of  buildings,  Apr.-Xov.,  7-6  m.  at  $75   

Teamster  at  $80,  Apr. -June  

Residency  Xo.  16  (($5,648.25)— 

Resident  engineer,  X.  R.  Beaudet,  Apr.-Mar.,  at  $160  

■  Instrumentmen  at  $115:  Francois  R.  Chenard,  Apr.-May;  J.  Clovis  Belanger,  June-Mar. . 

Rodman,  L.  M.  Bilodeau,  Apr.-Feb.,  9-6896  m.  at  $70  

Tapemen  at  $65:  J.  Clovis  Belanger,  Apr.-May;  Chas.  A.  Veilleux,  July-Sept.,  2-4466  m.; 

J.  A.  Gosselin,  Sept. -Mar.,  4-4779  m  

Inspectors  at  $125:  Godias  Couture,  tie  inspector,  Aug. -Oct.,  2.4516  m.;  A.  Emond,  Xov.- 

Dec,  1  -3  m    

Axemen  at  $1.50.  June,  $3;  timekeeper  at  $75,  May-Feb.,  $617.85  

Residency  Xo.  17  and  Terminals  Residency  ($491) — 

Resident  engineer,  J.  Ovila  Montreuil,  April  

Instrumentman,  Francis  H.  Hibbard,  April  

Rodman,  Arsene  Bruneau,  Apr.,  $70;  tapeman,  Eug.  Fortin,  Apr.  $65  

Timekeeper  at  $75,  Apr  

Terminals  Residency  ($7,974.85)— 

Resident  engineer,  J.  Ovila  Montreuil.  May-Mar.  at  $166  

Instrumentmen:  Francis  H.  Hibbard,  May-Mar.  at  $115;  Roger  L.  Fairbanks,  June-July, 

1.645m.  at  $90;  Stuart  Oliver,  June-Aug.,  2- 1613  m.  at  $115  

Rodmen  at  $70:  Arsene  Bruneau,  May-Dec,  7-5483  m.;  Romeo  Savary,  July-Aug., 

1-0322  m.;  Andrew  W.  Ferguson,  ■  1613  m.  in  Mar  

Tapemen  at  $65:  Eugene  Fortin,  May-Dec,  7-6451  m.;  Jean  Chevalier,  Feb. -Mar.,  -3035  m 
Linemen:  Romeo  Savary,  -0967  m.  in  May,  at  $70,  Telesphore  Renaud,  June-Sept.,  3-8333 

m.  at  $65;  leadsman,  Jean  Chevalier,  June,  $70  

Angle  recorders  at  $70:  Romeo  Savary,  John  H.  Roy,  June-July,  l-7097m.each  

Sounding  recorder,  Edgar  G.  Willrick,  May-Sept.,  3-9943  m.  at  $70  

Boring  foreman,  S.  P.  Keane,  July-Oct.,  3  064  m.  at  $125;  boring  men,  July-Oet.,  at  $2.70 

per  d.,  $1 , 143.45,  at  $2  per  d.  in  July,  $39;  at  $1.75  per  d.  in  July,  $48.15  

Axemen  at  $1.50,  Mar.,  $4.50;  boatmen  at  $1.75,  June, $50. 75;  diver  at  $30,  Aug.,  $30;  mecha- 
nic at  $70,  June,  $70;  night  watchman  at  $1.50  per  d.,  July,  $21;  at  $2,  Aug.-Oct.,  $148; 
timekeeper  at  $75,  May-Dec,  $575.80  


Carried  forward   153,481  35 


$  cts. 
113,237  00 


1,755  00 

1,003  55 
514  05 
341  85 
420  00 
182  50 
S55  15 

1,892  40 


1,413  70 
896  00 
1,175  25 

182  60 
585  50 

1,920  00 
1 , 380  00 
699  95 
1,222  40 
802  40 
820  85 
730  50 


3, 180  30 

1,705  65 

134  65 

2,070  00 
240  00 

1,920  00 
1,380  00 
678  30 

580  15 

468  95 
620  85 

166  00 
115  00 

135  00 
75  00 

1,826  00 

1,661  60 

611  90 
516  70 

325  90 
239  40 
279  65 

1,613  65 


900  05 


W— 314 


AUDITOR  GENERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 


Transcontinental  Railway:  Wages:  District  B— Continued. 


Brought  forward. 


Divisions  5,  etc. — Continued. 

Residencies  17, 17a,  18  and  19  ($14,139.50) — 

Resident  engineers  at  $160:  Thos.  L.  Tremblay,  Apr.-Mar.,  11  -7333  m.,  draughtsman  in 
Apr.,  -2666  m.  at  $125;  Arsene  Babin,  Apr.-Mar.;  Ernest  C.  Girouard,  -2666  m.  in 
Apr.;  Robert  A.  Stirling,  Feb. -Mar  

Instrumentmen  at  $115:  Hercule  A.  Lefebvre,  Apr.-Mar.;  Alex.  Chauveau,  Apr.-Mar., 
11-645  m.,  overpayment  80c  

Rodmenat  $70:  David  Guerin,  Apr.-Dec,  8-7097  m.;Paul  E.  Tremblay,  -4516  m.  in  Mar.; 
E.  A.  Thibaudeau,  Apr.-Dec.  8.742  m  

Tapemen  at  $65:  H.  L.  J.  Dorion,  Apr.-Dec,  8-3871  m.;  Wilfrid  German,  Apr.-Dec, 
8-742  m.;  Edwin  M.  Crawford,  -226  m.  in  Mar  

Inspectors:  Alfred  Emond.  shovel  pit  inspector,  Aug.-Nov.,3-7  m.  at  $100;  inspector,  Jan.- 
Mar.,  2-1213  m.  at  $50;  concrete  inspector,  Jan.-Feb.,  -8786  m.  at  $125;  Arch.  S.  Cook, 
inspector,  Sept.-Mar.,  at  $125:  Chas.  Dube,  station  house  inspector,  Aug.-Mar.,  7-258 
m.  at  $125;  Arthur  Marois,  station  inspector,  Sept. -Nov.,  2-4  m.  at  $125;  Godias 
Couture,  Oct  .-Jan.,  3-5484  m.  at  $125.  Feb.-Mar.,  1-774  m.  at  $100  

Timekeepers  at  $75,  Apr.-Mar  

Residencies  20  and  21  ($6,387.80)— 

Resident  engineer,  Wm.  X.  Cann,  Apr.-Mar.  at  $160  

Instrument  man,  Colin  A.  Buchanan,  Apr.-Mar.  at  $115  

Rodmen  at  $70:  Charles  Trottier,  June-Jan.,  7  0297  m.;  Alfred  Marois,  June-Aug.,  2-1  m... 

Tapeman,  Philippe  Frenette,  Apr. -Jan.,  9  0967  m.  at  $65  

Concrete  inspector,  F.  X.  Trepanier,  June-Mar.,  9-6333  m.  at  $125  

Timekeeper  at  $75,  Apr.-Dec  

Residencies  22  and  23  ($3, 176.85)— 

Resident  engineer,  Henri  Vohl,  June-Mar.  at  $135  

Instrumentman,  Alex.  J.  Bevan,  Oct. -Mar.,  5-1613  m.  at  $90  

Rodmen  at  $45:  Augustin  Gagne,  -4  m.  in  June;  Raoul  Langlois,  June-Sept.,  31  m  

Tapemen  at  $40:  Augustin  Gagne,  June-Dec,  5-666  m.;  Edouard  Bonini  ,645  m.  in  Dec. . 

Tie  inspector,  G.  Culture,  June-July  at  $100  

Axemen  at  $40.  June-Dec,  $265.80;  cooks  at  $50,  $486.65  


$  eta. 
153,481  35 


Division  No.  6  ($1,116.65). 

Division  headquarters  ($550.65) — 

Division  engineer,  A.  B.  Blanchard,  Apr. -May  at  $200  

Tie  inspector,  Godias  Couture,  -8666  m.  in  Apr.  at  $100  

Teamster  at  180,  Apr  

Residencies  22,  23,  24  and  25  (S506)— 

Resident  engineer,  Henri  Vohl,  Apr. -May,  1-7  m.  at  $135. . . . 

Rodman,  Augustin  Gagne,  Apr. -May,  1 .9666  m.  at  $45  

Tie  inspector,  Godias  Couture,  May  

Axemen  at  $40,  Apr.  -May,  $48;  cook  at  $50,  Apr.-May,  $100 


Division  No.  7  ($8,369). 

Division  headquarters  ($8,369)— 

Division  engineer,  J.  W.  Porter,  12  m.  to  Mar.  31  at  $250  

Resident  engineer,  H.  B.  Cressman,  12  m.  to  Mar.  31  at  $135  

Instrumentmen  at  $80:  R.  L.  Fairbanks,  Apr.-May,  Julv-Feb.,  9-2515  m.;  J.  A.  Macken- 
zie, Feb.-Mar.,  1- 1034  m  

Draughtsmen:  L.  A.  Cromrell,  Apr.-Feb.,  10-5172  m.  at  $75,  board  at  $25,  May-Feb., 
$203.45;  J.  Richard  Grant,  Max.,  $85  

Rodmen  at  $45:  L.  H.  R.  de  Lorimier,  Apr.-May,  1-3226  m.;  Philippe  Gauvreau,  June- 
Dec,  5-817  m.,  board  at  $25,  Sept.-Dec,  $87.10;  G.  M.  Turgeon,  May-June,  -85  m.; 
J.  C.  Lee,  June-Sept.,  3-466  m  

Tapeman,  H.  Provencher,  12  m.  to  Mar.  31  at  $40  

Concrete  inspector,  Peter  Mahon,  Oct.-Xov.,  1-6074  m.  at  $100  

Cook  at  $50,  Apr.-Mar  


Divisions  8  and  9  ($17,190.40). 

Division  headquarters  ($4,184.60)— 

Division  engineers:  L.  A.  Darey,  12  m.  to  Mar.  31  at  $225;  Alex.  Ferguson,  Apr.,  $200  

Draughtsmen:  W.  P.  Murphv,  Apr.-May  at  $100;  A.  W.  Ferguson,  Apr.,  June-Sept., 

5-8333  m.  at  $65;  L.  A.  Cromwell,  Feb.-Mar.,  1-4827  m.  at  $75  

Clerk,  J.  J.  R.  McNeily,  Apr.-Mav.  1-8064  m.  at  $60  

Messengers  at  $65,  Apr.-June,  S138;  at  $40,  June-Dec,  $257.85;  cook  at  $50,  Apr.,  $50, 

choreboy  at  $40,  Apr.  $40  


4, 193  35 
2,720  00 
1,253  25 
1,128  15 


3,289  10 
1,555  65 

1,920  00 
1,380  00 
639  10 
591  30 
1,204  15 
653  25 

1,350  00 
464  50 
157  50 
252  40 
20  00 
752  45 


400  00 
86  65 
64  00 

229  50 
88  50 
100  00 
148  00 


3,000  00 
1,620  00 

328  40 

1,077  25 


002  60 
480  00 
160  75 
000  00 


2,900  00 

690  35 
108  40 

485  85 


Carried  forward 


190.855  75 


RAILWAYS!  AND  CANAL 8  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— 315 


Transcontinental  Railway:  Wages:  District  B— Continued. 
Brought  forward  


Divisions  8  and  9 — Continued. 

Residency  No.  31  ($2,753  55)— 

Resident  engineer,  G.  P.  Hibbard,  Apr  -Mar.,  11-0901  m.  at  $135  

Instrumentman,  Raynold  Blais,  Apr.-Jan.,  9-7375  m.  at  $90  

Rodman,  A.  Chasse,  Apr.  -July  at  $45  

Cook  at  $50.  Apr  .-July  

Residency  No.  34  ($3,867.20)— 

Resident  engineer,  R.  A.  Stirling,  Apr.-Jan.,  8-7096  m.  at  $135  

Instrumentman,  G.  E.  Minville,  Apr.-Jure,  2-142  m.  at  $90  

Rodman,  Fred.  Girard,  Apr  .-Mar..  10- 1102  m.  at  $45  

Tapemenat  $40:  Jos.  E.  Desjardins,  Apr.-Nov.,  6-5487  m.  Emile  Roy,  Jan. -Mar.,  2-774  rn 

Concrete  inspector,  Alfred  Emond,  Apr.-Julv,  3-129  m.  at  $100  

Axemen  at  $40,  Apr.-Mar.,  $387.15,  choreboy  at  $40.  Apr.,  $34.85;  cooks  at  $50,  May-Mar.. 

$556.45;  timekeepers  at  $50,  Apr. -Dec,  $379.45  

Residency  No.  35  ($6,385.05)— 

Resident  engineer,  A.  R.  G.  McNeily,  Apr.-Mar.,  11-2904  m.  at  $135  

Instrumentman,  Wm.  Findlay,  Apr.-Jan.,  Mar.,  10-645  m.  at  $90  

Draughtsman,  A.  Boucher,  Apr.-Dec.,  8-9032  m.  at  $80  

Rodmen  at  $45:  Lorenzo  Guay,  Apr.-June;  Rosario  Guay,  July-Mar.,  8-5806  m.;  W.  P. 
Murphy,  .5  m.  in  June  

Concrete  inspector,  F.  Lescarbeau,  Apr.-Mar.,  11  1805  m.  at  $100  

Axemen  at  $40,  Apr.-Mar.,  $726.50;  cook  at  $50,  Apr.-Mar.,  $579.05;  timekeeper  at  $50, 
Apr.-Aug.,  $223.35  


Division  No.  10  ($27, 075. SO). 

Division  headquarters  ($6,022.20)— 

Division  engineer,  R.  A.  Black,  12  m.  to  Mar.  31  at  $225  

Draughtsman,  R.  Lewis  Hogg,  Apr. -Sept.,  5-2333  m.  at  $75  

Instrumentman  and  inspector,  Robt.  E.  Gumming,  Oct. -Mar.  at  $100  

Book-keeper,  Jos  Morel,  12  m.  to  Mar.  31  at  $70  

Axemen  at  $40,  Sept.-Dec,  $156.15;  canoemen  at  $40,  Apr.-Aug.,  $200;  cooks  at  $50,  Apr 

Mar.,  $585.30;  cookee  at  $40,  Apr.-Mar.,  $421.80;  teamster  at  $80,  Apr.-May.  $126.45. 
Residency  No.  37  ($5,358.85)— 

Resident  engineer,  James  Adam,  June-Mar.,  8-3752  m.  at  $135;  acting  resident  engineer,' 

Herbert  Wykes,  Apr.-June,  2-3666  m.  at  $135  i 

Instrumentmen  at  $90:  Herbert  Wykes,  June-July,  Sept.-Oct.,  3-0849  m.;  Hector  Parant, 

May -June,  1-3666  m  

Rodman,  E.  Lacroix,  Apr.-Dec.,  8-613  m.  at  $45  

Inspectors:  J.  A.  Hudon,  concrete  inspector,  Apr.-Oct.,  6-6  m.  at  $100,  Nov.-Jan.,  2-4839 

m.  at  $125;  Thos.  Migner,  tie  inspector,  Apr.-Sept.,  4-9333  m.  at  $100  

Boulder  measurer,  Elie  Bellemare,  Apr.-Jan.,  8-0324  m.  at  $50  

Axemen  at  $40,  Apr.-Jan.,  $388.30;  cook  at  $50,  Apr.-Jan.,  $479.05;  timekeeper  at  $50, 

Apr.-Dec,  $387.70  

Residency  No.  38  ($5, 191.70) — 

Resident  engineers  at  $135:  L.  M.  Dechesne,  Apr.-Dec,  8-419  m.;  Herbert  Wykes,  Dec- 
Mar.,  3-2903  m  

Instrumentmen  at  $90:  Hector  Parant,  Apr.,  June-Sept.,  4-6333  m.;  Herbert  Wykes,  Oct.- 

Dec,  1-9674  m.;  L.  M.  Dechesne,  0322  m.  in  Dec;  Raynold  Blais,  Feb.-Mar  

Draughtsman,  Antonio  Boucher,  Jan. -Mar.,  2-3226  m.  at  $80  

Rodmen  at  $45:  Louis  L.  Belanger,  Apr.-May,  1-419  m.;  Edmond  Leclerc,  May-Oct., 

5  0647  m.;  Erich  Allbright,  Oct.-Dec,  21613  m.;  Edouard  Lacroix,  Jan.-Mar., 

2-8709  m  

Tapemen  at  $40:  Mastai  Noel,  Aug. -Nov.,  2-9214  m.;  Garnet  A.  Sweezey,  Oct.-Dec, 

2-0646  m  

Inspectors  at  $100:  Georges  Lapointe,  tie  inspector,  Apr.-Dec,  8-5806  m.;  J.  A.  Hudon, 

concrete  inspector,  Feb.-Mar.,  1-613  m.,  board  at  $25,  $34.70  

Boulder  measurers  at  $50:  J.  Louis  Casault,  Apr.-July,  3-0645  m.;  John  Roy,  -9032  m.  in 

Aug  

Axemen  at  $40,  Apr.-Mar.,  $574.75;  timekeeper  at  $50,  Apr.-June.  $103.35  

Residency  No.  39  ($4,682.85)— 

Resident  engineer,  Patrick  A.  Casey,  Apr.-Dec,  8-645  m.  at  $135  

Instrumentmen  at  $90:  Robert  E.  Cumming,  Apr.-Sept.;  Hector  Parant,  Oct.-Dec, 

2-7097  m  

Rodmen  at  $45:  Paul  Morency,  Apr.-Nov.,  6-7483  m.;  Albert  Boudreau,  Nov.-Dec, 

1-244  m  

Concrete  inspector,  J.  U.  Bordua,  Apr.-Dec,  8-9032  m.  at  $100,  board  at  $25,  Sept.-Nov., 

$75  

Axemen  at  $40,  Apr.-Jan.,  $614;  cook  at  $50,  Apr.-Dec,  $405.80;  timekeeper  at  $50,  Apr.- 
Aug.,  Oct.-Dec,  $387.10  


Carried  forward   225,117  15 


$  eta. 
190,355  75 


1,497  15 
876  40 
180  00 
200  00 

1,175  80 
192  75 
454  95 
372  90 
312  90 

1,357  90 

1,524  15 
958  05 
712  25 

543  65 
1,118  05 

1,528  90 


2,700  00 
392  50 
600  00 
840  00 

1,489  70 


1,450  15 

400  65 
387  60 

1,463  80 

401  60 

1,255  05 


1,580  80 

777  00 
185  80 


518  20 

199  40 

1,054  05 

198  35 
678  10 

1,167  10 

783  85 

359  70 

965  30 

1,406  90 


W— 316 


AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 


Transcontinental  Railway;  Wages:  District  B— Continued. 

Brought  forward  

Division  Xo.  10 — Continued. 

Residency  Xo.  40  ($5,819.70)— 

Resident  engineer,  W.  G.  Brown,  Apr  .-Mar.,  at  $135  

Instrumentman,  W.  G.  Fairchild,  Apr  .-Mar.,  at  $90  

Rodman,  T.  Bouchard,  Apr. -Mar.,  10-6666  m.  at  $45  

Tapeman,  E.  Cumberland.  Apr  .-Mar.,  11-0643  m.  at  $40  

Chainman,  M.  W.  English,  July-Aug.,  1-4838  m.  at  $40  

Concrete  inspector,  J.  U.  Bordua,  Jan.-Mar.,  2-742  m.  at  $100,  board  at  $25,  Jan.-Feb., 

$43.55  

Boulder  measurer,  F.  X.  Paradis,  Apr.-Mar.,  11-0472  m.  at  $50  

Axemen  at  $40,  Apr.-Aug..  $205.30;  cook  at  $50,  Apr.-Mar.,  $600;  timekeeper  at  $50,  Apr.- 

July,  Sept  .-Mar.,  $462.40  

Division  Xo.  11  ($24458.55). 

Division  headquarters  i$5,S19.25)— 

Division  engineer,  Alan  Timbrel],  Apr.-Mar.,  11-8387  m.  at  $200  

Draughtsman,  T.  A.  Willis,  Apr  .-Oct.,  at  $75,  Nov.-Mar.,  4-8387  m.  at  $85  

Clerk,  Allan  McGie,  Apr.-Mar.,  at  $45  

Tie  inspector,  Thos.  Migner,  Oct.-Xov.,  1-5  m.  at  $100  

Axemen  at  $40,  Mar.,  $29.70;  cook  at  $50,  Feb.-Mar.,  $100;  canoeman  at  $40,  May-Xov., 

$255.50;  choreboy,  at  $40,  Apr.-Mar.,  $480;  teamster  at  $80,  Apr.-Mar.,  $960  

Residencies  41  and  44  ($7,020.90)— 

Resident  engineers:  J.  F.  Prinele,  Apr.-Feb.,  10-8387  m.   at  $135;   R.   L.  Fairbanks, 

Feb.-Mar.,  1-1034  m.  at  $131  

Instrument  men:  Jos.  Dumont,  Apr.-Mar.,  11-4397  m.  at  $90:  F.  K.  Scaranche,  Dec.-Feb. 

at  $84,  Mar.,  $90  

Rodman,  Alex.  Chasse,  Aug.-Mar.,  7-3546  m.  at  $45  

Tapemen  at  $40:  Edouard  Mercier,  Apr.-Oct.,  6-599  m.;  F.  Brassard,  Feb.;  Ernest  Fortin, 

Mar  

Boulder  inspectors  at  $50:  M.  C.  Fitzpatrick,  Apr.,  Jan.;  Edouard  Mercier,  Xov.-Mar., 

4-5484  m.;  Chas.  Lamere,  Jan.-Mar.,  2-5484  m  

Axemen  at  $40,  Apr.-Mar.,  $1,349.75;  cooks  at  $50,  Apr.-Mar.,  $767.75;  packers  at  $2, 

Sept.,  $88;  teamster  at  $80,  Jan.-Mar.,  $240;  timekeepers  at  $50,  Mav-Dec,  Feb.-Mar., 

$466.15  

Residency  Xo.  42  ($5,898.65)— 

Resident  engineer,  E.  E.  Hawkins,  Apr.-Mar.,  11-8709  m.  at  $135  

Instrumentman,  Jos.  Dechenes,  Apr.-Mar.,  at  $90  

Rodmen  at  $45:  Patrick  Ryan,  Apr.,  June-Xov.,  6- 1999  m.;  Albert  Corriveau,  Dec.-Mar. 

Tapemen  at  $40:  Albert  Corriveau,  Apr.-Xov.;  Jos.  Moncreif,  Dec.-Mar  

Inspectors:  Richard  Lacey,  boulder  inspector,  Apr. -Dec,  at  $50;  Patrick  Ryan,  concrete 

inspector,  Dec.-Mar.,  at  $100,  board  at  $25,  Mar.,  $25;  George  Lapointe,  tie  inspector, 

Jan.-Mar.,  2-6774  m.  at  $100  

Axemen  at  $40,  Apr  .-Jan.,  $544;  cook  at  $50,  Apr.-Mar.,  $590.30  

Residencies  43  and  45  ($4,4S9.25)— 

Resident  engineer,  John  Paris,  Apr.-Mar.,  11-7096  in.  at  $135  

Instrumentmen:  John  Strachan,  jr.,  Apr.-Dec,  8-3333  m.  at  $90;  Geo.  E.  Leclair,  -226 

m.  in  Mar.  at  $80.  

Rodmen  at  $45:  E.  C.  Mackay,  Apr. -June,  2-7666  m.;    J.    H.    Lavigueur,  Aug.-Mar., 

8-44  m  

Tapeman,  Jos.  R.  Dumont,  Feb.-Mar.,  1-3103  m.  at  $40  

Axemen  at  $40,  Apr.-Mar.,  $883.60;  cooks  at  $50,  Apr.-Mar.,  $600;  timekeeper    at  $50, 

Feb.-Mar.,  $100  

Residency  Xo.  46  ($1,230.50)— 

Resident  engineer,  P.  A.  Casey,  Jan.-Mar.,  at  $135  

Instrumentman,  Hector  Parant,  Jan.-Mar.,  at  $90  -  

Rodman,  Albert  Boudreau,  Jan.-Mar.,  2-774  m.  at  $45  

Tapeman,  J.  Dillon  Kelly,  Feb.-Mar.,  at  $40  

Building  inspector,  Richard  Lacey,  Jan.-Mar.,  2-4S4  m.  at  $50  

Axemen  at  $40,  Jan.-Mar.,  $126.45;  cook  at  $50,  Feb.-Mar.,  $100  

Division  Xo.  12  ($3,508.70). 

Division  headquarters  ($1,281.30) — 

Division  engineer,  E.  J.  Bolger,  Jan.-Mar.,  at  $200  

Draughtsman,  Robt.  Kent,  Jan.-Mar.,  2-516  m.  at  $75  

Clerk,  Thos.  Barnett,  Jan.-Mar.,  at  $40  

Cook  at  $50,  Feb.-Mar.,  $75.85;  cookee  at  $40,  Jan.-Mar.,  $85.15;  teamster  at  $80,  Jan.- 
Mar.,  $211.60  

Carried  forward  


$  cts. 
225,117  15 


1,620  00 
1,080  00 
480  00 
442  55 
59  35 

317  75 
552  35 

1,267  70 


2,367  75 
936  30 
540  00 
150  00 

1,825  20 


1,607  80 

1,371  60 
331  00 

344  00 

454  85 

2,911  65 

1,602  60 
1,080  00 
459  00 
480  00 

1,142  75 
1,134  30 

1,580  85 

768  05 

504  35 
52  40 

1,583  60 

405  00 
270  00 
124  85 
80  00 
124  20 
226  45 


600  00 
188  70 
120  00 

372  60 


256,676  70 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 317 

SESSIONAL  PAPER  No.  1 


Transcontinental  Railway:  Wages:  Dlstvict  B— Concluded. 


Brought  forward. 


Division  No.  12 — Concluded. 

Residency  No.  47  ($1, 129.35) — 

. Resident  engineer,  John  Strachan,  jr.,  Jan. -Mar.,  at  $135  

Instrumentman,  Fred.  P.  Tate,  -516  m.  in  Jan.,  at  $80,  Feb. -Mar.,  at  $90. 

Rodman,  Felix  de  Grandniont,  Jan. -Mar.,  2-645  m.  at  $45  

Tapeman,  Paul  Sioni,  Jan.-Mar.,  2-645  m.  at  $40  

Boulder  inspector,  Robt.  Q.  Gilmour,  Feb.-Mar.,  at  $50  

Axemen  at  $40,  Jan.-Mar.,  $119.60;  cook  at  $50,  Feb.-Mar.,  $58.60  

Residency  No.  48  ($1,098.05)— 

Resident  engineer,  Owen  Greening,  Jar, .-Mar.,  2-9032  m.  at  $135  

Instrumentman,  W.  Islay  Campbell,  Feb.-Mar.,  1-7931  m.  at  $90  

Rodman,  Albert  Fafard,  Jan.-Mar.,  2-645  m.  at  $45  

Tapeman,  Alex.  Lacroix,  Jan.-Mar.,  2-645  m.  at  $40  

Boulder  inspector,  Jos.  J.  Boudreau,  Jan.-Mar.,  2-346  m.  at  $50  

Axemen  at  $40,  Jan.-Mar  


Total,  carried  to  page  W — 305. 


Transcontinental  Railway:  Wages:  District  C. 

District  Headquarters  ($9,165.14). 

District  engineers:  A.  N.  Molesworth,  A&r.-Aug.,  2-5  m.  at  $380;  H.  M.  Balkam,  Sept. -Nov. 

1-5  m.  at  $416.66,  Dec.-Jiar.,  2  m.  at  $400  

Assistant  district  engineer,  A.  H.  Willett,  12  m.  to  Mar.  31,  at  $280  

Division  engineer,  A.  Sunstrum,  Sept.-Oct.,  at  $200  

Office  engineer,  Charles  Hobart,  Apr  .-Sept.,  5-0666  m.  at  $155  

Draughtsman,  Clayton  B.  Parr,  Apr.-Nov.,  7-3333  m.  at  $90  

Secretaries:  Emile  Marion,  Apr.-Sept.,  5-7  m.  at  $75;  F.  W.  Dayton,  Sept.-Mar.,  6-2666  m 
at  $100 


at  $50. 


Blue  print  man,  A.  C.  Bedard,  Apr  .-May,  1-226  m.  at  $25  

Caretaker,  M.  Lynch,  Apr.-Aug.,  at  $50;  mail  carrier,  G.  W.  Bishop,  Nov. -Mar. 

Transport  ($4,259.85). 

Transport  officer,  B.  R.  Macdougall,  12  m.  to  Mar.  31,  at  $150  

Transport  clerks:  J.  A.  Nicole,  Apr. -June,  at  $95;  H.  \Y.  Maude,  Apr. -Oct.,  at  $50,  Paul  Grea- 

torex,  Jan.  Mar.,  2-9355  m.,  at  $50  

Stenographer,  J.  L.  Devine,  Nov. -Mar.,  4-3  m.  at  $50   , 

Axemen  at  $40,  Jan.-Mar.,  $148.35;  ranoemen  at  $40,  May-July,  $189.65,  at  $50,  May-Sept.. 

$677.90,  at  $2,  Aug.,  $16 :  packers  at  $40,  Apr.,  June  July,  $46.65;  mail  carrier  at  $50,  $384.55 

Location  Party  ($3,072.65). 


Location  engineer,  A.  Sunstrum,  Apr.-Aug.,  4-4  m.  at  $200  

Transitman,  H.  Elkington,  May- Aug.,  3-226  m.  at  $110  

Leveller,  Pierre  Gauvreau,  June-Aug.,  2-484  m.  at  $80  

Draughtsman,  W.  B.  Hutcheson,  June-Aug.,  at  $75  

Rodman,  Eug.  Chevalier,  May-Aug.,  2-645  m.  at  $45  

Chainmen  at  $40:  F.  W.  Stenson,  May-Aug.,  2-742  m.;  Ernest  Meindl,  June-Aug.,  2-419  m. . . 
Axemen  at  $40,  May-July,  $416.75;  axemen  and  packers,  May-Aug.,  $314.80;  cook  at  $60, 
May-Aug.,  $183.85;  guide  and  packers,  at  $2,  May,  $30,  at  $60,  June-Aug.,  $143.25  

Division  No.  2  ($10,425.45). 

Division  headquarters  ($3,094.80) — 

Division  engineer,  Alex.  Sunstrum,  Nov  .-Mar.,  at  $200  

Draughtsman,  A.  M.  Bell,  Jan.-Mar.,  at  $75  

Tie  inspector,  A.  Burgess,  Jan.-Mar.,  at  $100  

Axemen  at  $40,  Dec-Mar.,  $967.85;  carpenter  at  $50,  Dec-Mar.,  $225.80,  at  i 
$236.15;  mail  carrier  at  $60,  Dec,  $60;  teamster  at  $40,  Feb.-Mar.,  $80. 
Residency  No.  7  ($460)— 

Resident  engineer,  J.  P.  Howe,  Mar  

Instrumentman,  E.  D.  Mcintosh,  Mar  

Rodman,  E.  P.  Ryan,  Mar.,  $45;  tapeman,  F.  J.  O'Hara,  Mar.,  $40  

Axeman,  at  $40,  Mar.  $40;  cook  at  $60,  Mar.,  $60;  timekeeper  at  $50,  Mar.,  $50  

Residency  No.  8  ($924.80)— 

Resident  engineer,  Milton  Courtright,  Feb.-Mar.,  at  $135  

Instrumentmen  at  $90:  H.  A.  Colter,  Feb.-Mar.;  A.  N.  Mungall,  Mar  

Rodman,  C.  J.  Steers,  -6774  m.  in  Mar.,  at  $45;  tapeman,  R.  A.  Kelleher,  Mar.,  $40  

Axemen  at  $40,  Feb.-Mar.,  $200;  cook  at  $60,  Mar.,  $60;  timepeeper  at  $50,  Feb.-Mar., 
$54.30  


),  Jan.-Mar., 


•$  cts. 
256,676  70 


405  00 
221  30 
119  05 
105  80 
100  00 
178  20 

391  95 
161  40 
119  05 
105  80 
117  30 
202  55 


258,904  10 


2,374  99 
3,360  00 
400  00 
785  35 
660  00 

1,054  15 
30  65 
500  00 


1,800  00 

781  75 
215  00 

1,463  10 


880  00 
354  85 
198  70 
225  00 
119  00 
206  45 

1,088  65 


1,000  00 
225  00 
300  00 

1,569  80 

135  00 
90  00 
85  00 

150  00 

270  00 
270  00 
70  50 

314  30 


Carried  forward  |     20,977  24 


I 


w — 318 


AUDITOR  GENERAL'S  REPORT,  1011-191?, 

3  GEORGE  V.,  A.  1913 


Transcontinental  Railway:  Waa;es:  District  C— Continued. 


Brought  forward. 


Division  No.  8 — ConcI  uded. 

Residency  No.  9  ($1,633.55) — 

Resident  engineer,  R.  L.  Weaver,  Jan. -Mar.,  2  .484  m.  at  $135  

Instrumentmen:  A.  N.  Mungall,  Jan.-Feb.,  1.5484  m.  at  $90;  Henry   Lester,  Feb.- 

Mar.,  at  $84  

Rodman,  J.  A.  Fitzpatriek,  Jan. -Mar.,  2 .484  m.  at  $45;  tapeman,  O.  Trepannier,  Jan.- 

Mar.,  2.484  m.  at  $40  

Pile  inspector,  A.  Germain,  .484  m.  in  Mar.  at  $75  

Axemen  at  $40,  Jan.-Mar.,  $366.40;    carpenters  at  $50,  Jan.-Feb.,  $74.20;    cook  at  $60. 

Jan.-Mar.,  $138.70;  teamster  at  $40.  Jan..  $40;  timekeeper  at  $50,  Jan.-Mar..  $124.20 
Residency  No.  10  ($1,705.35)— 

Resident  engineer,  J.  S.  Nelles,  Jan.-Mar.,  at  $135  

Instrumentman,  Louis  F.  Neweomb,  Jan.-Mar.  at  $90  

Tapeman,  R.  J.  Robinson,  .6774  m.  in  Jan.  at  $40.  rodman,  Feb. -Mar.,  at  $4*:  tapeman, 

G.  R.  Long,  Feb. -Mar.  at  $40  

Axemen  at  $40,  Jan.-Mar.,  $476  65,  cook  at  $60.  Jan.-Mar.,  $161.40,  at  $50,  Mar.,  $25.85; 

timekeeper  at  $50,  Jan.-Mar.,  $169  35  

Residency  No.  11  ($2,006.95)— 

Resident  engineer,  Pierre  Gauvreau,  Nov.-Mar.,  at  $135  

Instrumentman.  Clayton  B.  Parr,  Nov.-Mar.,  4  6666  m.  at  $90  

Rodman,  Frank  Zieman,  Nov.-Mar.,  4.4666  m.  at  $45  

Tapeman,  John  L.  Burns,  Nov.-Mar.,  4.4666  m.  at  $40  

Pile  inspectors:  A.  E.  McColl,  Mar.,  $75;  O.  B.  C.  Richardson,  Feb.-Mar.,  at  $75; 

L.  L.  Coulas,  .8064  m.  in  Mar.  at  $100  :  

Axeman  at  $40,  Nov.-Mar.,  $286  65;  cook  at  $50,  Nov.,  $21.65,  at  $60,  Dec-Mar..  $240; 

timekeeper  at  $50,  Nov.-Mar.,  $278.35  


Division  No.  3  ($18,118.10) 

Division  headquarters  C$5,285.35)— 

Division  engineer.  Geo.  A.  Butler,  12  m.  to  Mar.  31  at  $200  

Draughtsmen  at  $90:  Geo.  A.  Graham,  Apr  .-Sept.,  5  833  m.;  R.  J.  Harris,  Nov.- 
Feb.,  3.5666  m  

Inspectors  at  $100:  E.  Thiverge,  timber  inspector,  .3333  m.  in  Apr.;  Sabin  Tetu,  May 
Mar.;  L.  L.  Coulas,  telegraph  inspector,  Dec. -Mar.,  3  1935  m  

Axemen  at  $40,  Apr.-Mar.,  $486  65;  mail  carrier  at  $50,  Nov.-Dec,  $100  

Residency  No.  12  ($6,674.10)— 

Resident  engineer,  W.  J.  Bishop,  12  m.  to  Mar.  31  at  $135   

Instrumentman,  F.  O'Gara,  Apr. -Aug.  at  $84,  Sept.-Mar.  at  $90    

Rodmen  at  $45:  John  Fiset,  Apr.;  A.  Germain,  May-Oct.,  5.9355  m.;  Eric  Roy,  Nov.- 
Dec,  1.0645  m.,  Paul  Levasseur,Jan,-Mar  

Tapmen  at  $40:  Eric  Rov,  Apr. -Oct.;  Geo.  L.  Constantineau,  Nov  .-Feb.,  3  5666  m.; 
Wm.  Taylor,  .613  m.  in  Mar  

Pile  inspectors  at  $75:  John  Fiset,  May-Aug.;  E.  Mackay,  Sept. -Nov..  2.4  m.;  A. 
Germain,  Nov.-Mar..  4.516  m.;  Geo.  L.  Constantineau,    516  m.  in  Mar  

Concrete  inspectors  at  $100:  J.  McG.  Rutherford,  Dec-Mar.;  R.  H.  Harris,  Mar  

Axeman  at  $40,  Apr.-Oct..  Dec-Mar..  $411.60;  cooks  at  $50.  Mar.,  $45.15,  at  $55, 
Nov.-Dec,  $67.85,  at  $60.  Apr.-Mar..  $623.45;  labourer  at  $2.50,  Oct.,  $10;  time- 
keeper at  $50,  Apr.-Mar.,  $546.45  

Residencies  13  and  14  ($6, 152  65) — 

Resident  engineer,  S.  G.  Smith,  Apr.-Mar.  at  $135  

Instrumentman,  G.  Osborne  McLean,  Apr. -June,  2.1666  m.  at  $80,  Julv-Sept.  at  $84, 
Oct.-Mar.  at  $90  

Rodmen  at  $45:  Paul  Levasseur,  Apr.-Sept.,  5  5666  m.;  Felix  Mulligan,  Oct.-Feb., 
3.7228  m  

Tapemen  at  $40:  Albert   Florence,  June-Sept.,  3.066  m.;  Jos.  Meagher,  Sept.-Mar. 6. 4  m 

Pile  inspectors  at  $75:  N.  R.  McCracken,  .516  m.  in  July;  E.  Mackay,  July-Aug.,  1.8709 
m.,  L.  S.  Belanger.  July-Sept.,  2.1881  m..  J.  O.  Fortier,  July-Oct..  3.5484  m  

Axemen  at  $40,  Apr.-Mar.,  $692.90;  cooks  at  $60,  Apr.-Mar..  $910;  timekeepers  at  $50, 
$558.45  


Division  No.  4  ($88,025.30) 

Division  headquarters  ('$4,930) — 

Division  engineer,  \V.  D.  Robertson.  Apr.-Mar.  at  $200  

Draughtsmen:  Jas.  B.  Christie,  Apr. -May,  at  $75;  W.  B.  Hutcheson,  Sept.-Oct., 
1,2666  m.  at  $75,  Nov.-Mar.  at  $90;  S.  A.  Purvis,  .066  m.  in  Sept.  at  $75  

Inspectors:  J.  McG.  Rutherford,  pile  inspector,  .6666  m.  in  Apr.  at  $75;  O.  B.  C.  Richard- 
son, timber  inspector.  Apr.,  $100;  N.  J.  Lapierre,  timber  inspector,  May — Mar.,  at 
$100;  L.  L.  Coulas,  telegraph  inspector,  Nov.,  $100  

Axemen  at  $40,  Apr.-Mar  


Carried  forward. 


RAILWAYS  AND  CANALS  DEPARTMENT :  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


W— 319 


Transcontinental  Railway:  Wages:  District  C— Concluded. 
Brought  forward  


Division  A'o.  4 — Continued. 

Residency  No.  15  ($6,314.15)— 

Resident  engineers  at  $135:  A.  H.  Greenlees,  Apr.-Nov..  7.3  m.,  M.  L.  Guimont,  Dec- 
Mar  :  

Instrumentman,  Hector  Macneil,  Apr.-Aug.,  Oct.-Mar.,  at  $90,  Sept.,  $86  

Rodmen  at  $45:  G.  N.  McAuley,  .6333  m.  in  Apr.,  Paul  Aumond,  May-Aug.;  Daniel 
McCallum,  Sept.-Mar.,  6.8387  m  

Tapeman,  J.  A.  Rochette,  Sept. -Feb.,  3.5095  m.  at  $40  

Pile  inspectors  at  $75:  G.  N.  McAuley,   Apr. -May,  1  044  m.;  A.  Frenette,  Apr. — 
June,  1.3333  m.;  D.  St.  J.  Fraser,  May-Sept.,  3.5859  m.;  R.  B.  Genest,  .226  m.  in 
July  

Concrete  inspectors  at  $100:  J.  A.  Rochette,  Oct.-Nov.,  .726  m.;  J.  McG.  Rutherford 
Nov.-Dec;  Telesphore  Gosselin,  Oct.-Dec,  2.258  m  

Axemen  at  $40,  Apr. -Mar.,  $846;  cook,  at  $60,  Apr. -Mar.,  $708;  timekeeper  at  $50,  May 

Jan.,  Mar.,  $539.45  

Residency  No.  16  ($6,173.30)— 

Resident  engineer,  T.  E.  Rousseau,  Apr. -Mar.,  at  $135  

Instrumentman,  J.  A.  Langelier,  Apr. -Mar.,  at  $90  

Rodman  at  $45:  R.  B.  Genest,  Apr. -July,  3.274  m.;  Arthur  Benoit,  Dec. -Mar  

Tapeman,  A.  Frenette,  .866  m.  in  Apr.  at  *40  

Inspectors:  N.  J.  Lapierre,  timber  inspector,  Apr.,  $100;  R.  B.  Genest,  pile  inspector, 
June-Sept.,  .758  m.  at  $75;  A.  Frenette,  June-Sept.,  2.966  m.  at  $75;  concrete 
inspectors  at  $100,  Telesphore  Gosselin,  Aug. -Oct.,  1.4175  m.,  O.  B.  C.  Richardson, 
Sept.-Jan.,  Nap.  Constantineau,  Sept-Nov.,  2.2  m.,  O.  Letellier,  Sept. -Nov., 
1.7  m  

Axemen  at  $40,  Apr-Mar.,  $708.75;  cooks  at  $60,  Apr  .-Mar.,  $592.85,  at  $50.,  Aug., 

S61.30;  timekeeper  at  $50,  Aug.-Feb.,  $337.10  

Residency  No.  17  ($6,652  50)— 

Resident  engineer,  R.  F.  Smallian,  Apr.,  June-Mar.,  at  $135    

Instrumentmen:  R.  F.  Smallian,  May  $90;  Jas.  B.  Christie,  June, -Aug.  at  $80,  Sept.- 
Oct.  at  $84.  

Assistant  draughtsman,  A.  Letellier,  Nov.-Mar.,  4.5  m.  at  $65  

Rodmen  at  $45:  J.  A.  Fortier,  Apr.;  Walter  McNeil,  May-Mar.,  10.6774  m  

Tapeman,  G.  R.  Long,  May-Jan.,  8.516  m.  at  540...-  

Concrete  inspectors  at  $100:  O.  B,  C.  Richardson,  May-Aug.;  O.  Letellier,  May-Sept., 
4.4774  m.,  Nap.  Constantineau,  May-Sept.,  Dec,  4.3483  m  •  '.  

Pile  inspector,  Chas.  McAuley,  July-Aug.,  1.4516  m.  at  $75  

Axemen  at  $40,  Apr.-Mar.,  $725.20;  cook  at  $60,  Apr.-Mar.,  $720;  timekeepers  at  $50, 

Apr  .Jan.,  $674.20  

Residency  No.  18  ($3,955.35)— 

Resident  engineer,  M.  L.  Guimont,  Apr. -Nov.  at  $135  

Instrumentmen  at  $90:  Pierre  Gauvreau,  Apr. -May,  Aug. -Oct.,  4-516  m;  Honore  Gir- 
ouard,  May-Sept.,  3  032  m  

Rodman,  G.  Osborne  McLean,  -8333  m.  in  Apr.  at  $45;  tapemen,  D.  St.  J.  Fraser,  Apr.- 
May,  1-226  m.  at  $40  

Inspectors:  D.  St.  J.  Fraser,  pile  inspector,  -355  m.  in  May  at  $75;  J.  McG.  Rutherford, 
concrete  inspector,  Apr. -Sept.,  5-3333  m.  at  $100;  Telesphore  Gosselin,  concrete  in- 
spector, May-Aug.,  3-2257  m.  at  $100  

Axemen  at  $40,  Ar>r.-Nov.,  $454.15;  cook  at  $60,  Apr.-Nov.,  $476.10;  timekeeper  at  $50, 
June-Nov.,  $296.65  


Total,  carried  to  page  W —  305. 


Transcontinental  Railway:  Wages:  District  D. 

District  Headquarters  ($21,089.54). 

District  engineers:  A.  N.  Molesworth,  Apr.-Aug.,  2-5  m.at  $380;  H.  M.  Balkam,  Sept. -Nov., 
1-5  m.  at  $416.66,  Dec-Mar.,  2  m.  at  $400  

Assistant  district  engineer,  G.  L.  Mattice,  Apr.-Mar.  at  $300  

Bridge  engineer,  A.  R.  Sprenger,  Apr.-Mar.  at  $150,  board  at  $25,  Apr.-Mar.,  $287.90  

Assistant  bridge  engineer,  W.  E.  Janney,  Feb.-Mar.  at  $135  

Office  engineer,  W.  H.  Robinson,  Feb.-Mar.  at  $150  

Accountant  and  district  purchasing  agents  at  $140:  Chas.  Devlin,  Apr.-Nov.,  7-5  m.,  Wm.  H. 
Leith,  Nov.-Mar.,  4-5  m  

Assistant  accountants  at  $90:  Wm.  H.  Leith,  Apr.-Nov.,  7-5  m.;  Wm.  Houle,  Nov.-Mar., 


4-5  m. 


District  inspector,  W.  J.  Woollard,  Apr.-Nov.  at  $100  

Inspector  of  motor  car  and  electric  wiring,  W.  H.  Taylor,  Jan. -Mar.,  2-2903  m.  at  $100 
Chief  draughtsman,  W.  H.  Robinson,  Apr.-Aug.  at  $120,  Sept.-Jan.  at  $150  


Carried  forward  
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Brought  forward. 


District  Headquarters — Concluded. 

Draughtsmen:  W.  A.  Richards,  Apr-Mar.  at  $100;  J.  E.  Grady,  Apr-May,  1-3226  m.  at 
$90;  H.  C.  Pilley,  Aug.-Nov.,  3-3333  m.  at  $75,  Xov.-Mar.,  4-6666  m.  at  $90;  W.  Roy 
Nickle,  Jan-Mar.  at  S90;  D.  Lytton  Macdougall,  Jan.-Mar.,  2-484  m.  at  $90;  A.  B. 
Irving,Nov.-Jan.,  1-8236  m.at$75;  M.  A.  Young,  Apr. -Nov.,  209  d.  at  §2,  Dec-Mar.,  at 
$60,  overtime,  July-Nov.,  167  h.  at  30c  

Clerk,  J.  A.  Nicole,  July-Sept.,  2-33?  m.  at  $95  

Stenographers:  A.  L.  Quinn,  Apr. -Mar.  at  $75;  Wm.  Houle,  stenographer  and  mail  clerk, 
Sept.-Nov.,  2-5  m.  at  $75;  J.  Devine,  Apr.,  $35,  May-July,  2-613  m.  at  $50  

Mail  clerks:  L.  H.  Nelles,  Nov.-Mar.,  3-645  m.  at  $60;  Geo.  Burgess,  -387  m.  in  Mar.  at  $50 

Bridge  rodmen  at  $50:  Jos.  Durack,  Apr.-Feb.:  J.  W.  Weir,  Dec-Mar  

Axemen  at  $40,  Jan.,  $12.90;  caretakers  at  $50,  Nov.-Mar.,  $236.60;  chauffeur  at  $75,  Sept.- 
Oct.,  $123.40;  choreman  at  $40,  Dec-Mar.,  $160;  cook  at  $60,  Oct.-Jan..  $207.10,  at  $70 
Feb.-Mar.,  $140;  cookee  at  $20,  Nov.,  $20,  at   $25,  Dec-Mar.,    $100;   machinist  and 
motor  car  driver  at  $3.50  per  d.,  Feb.-Mar..  $134.75;  mail  carrier  at  $50,  Oct.-Mar., 
$272.60;  waitress  at  $20,  Nov.,  $20,  at  $25,  Dec-Mar.,  $100  


Police  ($6,600). 

Commissioners  of  police  at  $150:  J.  Loughrin,  Apr.-Feb.;  C.  Rankin,  Mar  , 

Constables  at  $100  each,  12  m.  to  Mar.  31:  John  J.  Shields,  John  A.  Crawford,  John  Clark 
John  McLean  Daly  


Transport  ($5,185.70). 
P.  Green,  Apr. -Nov 
-Dec.  at  $75 


board  at  $25,  Apr.-July,  Oct., 
Fred.  Pare,  Jan.-Mar.  at  $75;  H.  W 


As>istant  transport  officers  at  $100:  E. 
$104.85;  W.  F.  Connal,  Dec-Mar... 

Transport  clerks:  Geo.  A.  McKce,  Apr. 

Maude,  Nov.,  $50,  Dec-Mar.  at  $75  

Assistant  transport  clerk,  Chas.  A.  Christin,  Apr. -May,  1-1935  m.  at  $40;  board,  May,  $25. . 

Steel  checker,  W.  F.  Connal,  Apr.-Oct.,  at  $60  

Stenographer,  W.  Houle,  Apr. -Aug.  at  $60  

Mail  carriers  at  $50,  Apr.-Oct.,  $1,633.65;  at  $60,  July-Aug.,  $67.75;  teamster  at  $40,  Apr- 
May,  $S0;  sundry  labourers,  July,  Aug.,  Dec,  $56.70 


Duisions  2  and  S  ($26,102.15 ). 

Division  Headquarters  ($3,854.05)— 

Division  engineer,  H.  G.  O'Leary,  12  m.  to  Mar.  31  at  $200,  board  at  $25,  Sept.-Feb. . . 

Draughtsmen  at  $75:  W.  B.  Hutcheson,  Apr.-July;  Earlham  Bryant,  July-Mar.,  

Axemen  at  $40,  July-Mar  

Residency  No.  4  ($3,909.60)— 

Resident  engineer,  F.  H.  McKechnie,  Apr  .-Aug.  at  $135  

Instrumentmen  at  $90:  A.  L.  Colter,  Apr.-Oct.;  Frank  A.  Bartlett,  Sept  

Rodman,  E.  J.  Lafreniere,  Apr.-July,  3-5806  m.  at  $45  

Concrete  inspectors  at  $100:  Michael  Davis,  -516  m.  in  Mav;  L.  L.  Coulas.  May-Aug. 

3-5484  m.;  N.  Nicholson,  May-Aug.,  3-226  m.;  M.  Sloan,  Mav-Oct..  5-2903  m  

Axemen  at  $40,  Apr.-Oct.,  S3S2.70;  cook  at  $55,  Apr-June,  $165;  at  $60,  July-Mar.,  $240: 

timekeepers  at  $50,  Apr. -Sept.,  $307.65  

Residency  No.  5  ($366.60)— 

Resident  ei^ineer,  LeB.  P.  Miles,  Apr.-May,  1-419  m.  at  $135  

Concrete  inspector,  J.  M.  Ahearn,  May  

Timekeeper  at  $50,  May  

Residency  No.  6  ($6,844.15;— 

Resident  engineer,  V.  E.  A.  Belanger,  Apr.-Sept.,  Dec. -Mar.,  at  $135,  Oct. -Nov.  at  $150 
Instrumentmen:  J.  C.  R.  MacPherson.  -1613  m.  in  Mav  at  $80,  June-Oct..  4-645  m.  at  $90; 
Frank  A.  Bartlett,  June,  $80,  July-Aug.  at  $90;  S.  A.  Cummiford,  Aug.-Oct.,  at  $80, 

Nov.-Mar.  at  $90;  A.  L.  Colter,  Nov.-Mar.,  4-161  m.  at  $90  

Rodmen  at  $45:  C.  E.  Eraser,  June-Sept.,  3-8666  m.;  S.  J.  Ouillette.  Jan.-Mar  

Cross-section  checker,  Clarence  B.  Dawson,  Mar.,  $60;  tapeman,  P.  Q.  Roberts,  -2333 

m.  in  June  at  $40  

Concrete  inspectors:  J.  M.  Ahearn,  June-Julv  at  $125;  L.  L.  Coulas,  Sept. -Oct.,  at  $100; 

Michael  Sluan,  Nov. -Dec,  1-806-1  m.  at  $100  

Axemen  at  $40,  Apr.-Mar.,  $941.20;  cooks  at  S60,  Apr-Mar.,  $786.80,  at  $50,  Mar.,  $22.60; 

timekeepers  at  $50,  Apr.-Feb.,  $679.05  

Residency  No.  7  ($9,118.05) — 

Resident  engineer,  T.  D.  Henderson,  July-Mar.,  8-9355  m.  at  $150 


Acting  resident  engineer,  W.  F.  B.  Parsons,  Sept.-Oct.,  at  $135. 
Instrumentmen:  W.  F.  B.  Parsons,  July-Aug.,  Nov.-Mar.,  at  $90;  D.  G.  Calvert,  July, 

$84,  Aug.-Mar.,  7-8064  m.  at  $80;  W.  E.  Janney,  Julv-Jan.  at  $90  

Rodmen  at  $45:  A.  M.  Bell,  July-Dec;  Harold  T.  Bleasdell,  Jan.-Mar  


Carried  forward 


51,833  49 
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Transcontinental  Railway:  Wages:  District  D— Continued. 

Brought  forward  

Divisions  2  and  S — Concluded. 

Residency  No.  17 — Concluded. 

Tapemen  at  $40:  Robert  Bell,  July-Mar. ;  R.  J.  Robinson,  July-Jan.,  6-3226  m.;  Harold 
T.  Bleasdell,  July-Dec  

Inspectors:  James  Doyle,  concrete  inspector,  Aug.-Oct.,  2-387  m.  at  $125;  J.  M.  Ahearn, 
concrete  inspector,  Aug.-Feb.,  at  $125;  N.  Nicholson,  Sept.-Dee.,  at  $100;  H.  E.  B. 
Smith,  round  house  inspector,  Sept. -Mar.,  6-513  m.  at  $125  

Axemen  at  $40,  July-Feb.,  $832.25;  cooks  at  $50,  July,  Dec-Mar.,  $212.90,  at  $60,  July- 
Dec,  $398.70;  timekeeper  at  $50,  July-Mar.,  $450  

Residency  No.  9<i  ($2,009.70)— 

Resident  engineer,  T.  D.  Henderson,  Apr. -June  at  $150  

Instrumentmen:  W.  F.  B.  Parsons,  Apr. -June  at  $90;  W.  E.  Janney,  May-June,  11613 
m.  at  $80;  D.  G.  Calvert,  Apr.-June,  at  $84  

Rodmen  at  $45:  J.  M.  Grady,  Apr-May,  1-1074  m.;  A.  M.  Bell,  May-June,  1  0645  m. 

Tapemen  at  $40:  C.  J.  Steers,  Apr.-June,  2-666  m.;  Andre  Jolicoeur,  Apr. -May ;  Robert 
Bell,  -7333  m.  in  June;  R.  J.  Robinson,  -7333  m.  in  June  

Axemen  at  $40,  Apr.-June,  $222.70;  cooks  at  $60,  Apr.-June,  $224,  at  $50,  June,  $5;  time- 
keepers at  $50,  Apr.-June,  $150  

Divisions  4  and  6  (782,130.88). 

Division  headquarters  ($5,516.10) — 

Division  engineer,  R.  R.  Holland,  Apr.-Mar.  at  $200,  board  at  $25,  Apr.-June,  Aug. -Jan., 
Mar.,  $250..  

Engineer  repairing  motor  cars,  W.  A.  Smith,  -355  m.  in  July  at  $75  

Draughtsmen:  A.  E.  Fairbairn,  Apr. -May,  1 -484  m.  at  $100;  J.  E.  Grady,  Mav-June, 
1-6774  m.  at  $100,  July-Mar.  at  $75;  Chas.  Wm.  Callingham,  Jan.-Mar.  at  $60  

Concrete  inspector,  Geo.  H.  Carr,  Nov. -Mar.  at  $125  

Axemen  at  $40,  June,  Aag.-Mar.,  $440;  choreman  at  $40,  Julv,  $40;  cook  at  $50,  June- 
Mar.,  $483.35;  janitor  at  $40.  Apr.-May  $80  

Residency  No.  12  ($8,150.25)— 

Resident  engineer,  E.  F.  Pullen,  Apr.-Mar  ,  at  $150  

Instrumentmen  at  $90,  Apr.-Mar.:  J.  C.  Pare,  Robert  T.  Campbell  

Rodmen  at  $45:  Albert  Moore,  Apr.-Mar.;  Horace  A.  Bed,  May-Jan..  8-9032  m  

Tapemen  at  $40:  Robert  Burgess,  May-Aug.,  3- 129  m.;  J.  L.  Devine,  July- Nov.,  4-087  m. 

Concrete  inspector,  Geo.  E.  Noble,  Nov  .-Mar.,  4-3226  m.  at  $125  

Axemen  at  $40,  Apr-Mar.,  $923.85;  cooks  at  $50,  Apr.-June,  Sept.-Oct,,  $181.05;  at  $55, 
July-Sept.,  $122.80,  at  $60,  Oct.-Mar.,  $388.10;  timekeepers,  at  $50,  Apr.-Mar., $804.85 

Residency  No.  16  ($8,686.05)— 

Resident  engineer,  J.  S.  Nelles,  Apr. -Dec.  at  $150  

Instrumentmen:  Norman  Marr,  Apr.-Sept.,  5-533  m.  at  $90;  M.  J.  MeCool,  Apr.-Aug.,  at 

$90;  Louis  F.  Newcomb,  June-Aug.,  2-5  m.  at  $80.,  Sept.-Dec.  at  $84  

Rodmen  at  $45:  Louis  F.  Newcomb,  Apr.-June,  2-5  m.;  Norman  A.  McKay,  Apr.;  Chas. 

J.  Armstrong,  May-Dec;  A.  B.  Irving,  June-Nov.,  4.632  m  

Assistant  draughtsman,  Chas.  Wm.  Callingham,  Oct  .-Dec,  at  $60  

Concrete  inspectors:  Geo.  E.  Noble,  Apr.-Oct.  at  $125;  Jas.  Doyle,  May-July,  at  $125; 

Michael  Delaney,  May-Oct,,  5-3547  m.  at  $100;  H.  A.  Pangborn,  June-July,  1 -0666  m. 

at  $100;  Jas.  Stock,  Sept.-Oct.,  1-5484  m.  at  $100  

Axemen  at  $40:  Apr.-Dec,  $1,729.10;  cook  at  $60,  Apr.-June,  Sept.-Dec,  $420,  at  $50, 

July-Aug.,  $100;  timekeepers  at  $50,  Apr.-Nov.,  $650  

Residency  No.  17  ($32.65)— 

Tapeman,  A.  E.  Dufour,  -566  m.  in  Apr.  at  $40  

Cook  at  $50,  Apr  

Residency  No.  18  ($9,745.33)— 

Resident  engineer,  S.  V.  Coleman,  Apr.-Mar.,  at  $150  

Instrumentmen  at  $90:  R.  L.  Weaver,  Apr.-May,  1-5806  m.;  Frank  W.  Kennedy,  Apr.- 
Jan.;  Webster  McCready,  May-Mar.,  10-387  m  

Assistant  draughtsman,  Walter  Roy  Nickle,  Nov  .-Oct.,  1-866  m.  at  $60  

Rodmen  at  $45:  Frank  A.  Bartlett,  Apr.-May;  Geo.  G.  Elliott,  Apr.-June;  C.  J.  Steers, 
June-Dec,  6-333  m.;  John  R.  Taylor,  July-Sept.;  Clement  King,  Oct.-Mar  

Tapemen  at  $40:  Clement  King,  Apr.-Sept.,  5-7  m.;  Jas.  Gilligan,  Apr.;  H.  B.  Little,  May- 
Dec,  7  -9355  m  

Concrete  inspectors:  Hugh  Stewart,  Apr.-Oct.,  6-8064  m.  at  $125;  Geo.  H.  Carr,  Apr.,  $100, 
May-Oct.,  at  $125;  Jas.  Stock,  July-Aug.,  1-6774  m.  at  $100  

Axemen  at  $40,  Apr.-Mar.,  $1,174.68;  cooks  at  $60,  Apr.-Mar.,  $706. 15,  at  $50,  Aug.,  $12.90; 
timekeepers  at  $50,  Apr.-Dec,  Mar.,  $593.55  

Carried  forward  
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Brought  forward  , 


Division  Vo.  7  ($86,081.75). 

Division  headquarters  ($0,268.30) — 

Division  engineer,  H.  M.  Pardee,  Apr. -Mar.  at  $200  

Draughtsmen  at  $75:  W.  E.  Janney,  Apr.- May,  1-8387  m.;  J.  M.  Grady,  May-Mar.,  9-8709 

m.;  W.  R.  Sandercock,  -3548  m.  in  Mar  

Inspectors:  Patrick  O'Connor,  tie  inspector,  Apr.-May,  at  $100,  June-Nov.,  at  $125;  A 

Burgess,  tie  inspector,  Aug.-Xov.,  3-8709  m.  at  $100;  Thos.  Paltridge,  Aug.-Sept., 

1-6688  m.  at  $100;  Michael  Davis,  concrete  inspector,  -3333  m.  in  June  at  $100  

Ballast  prospectors:  A.  Gadon,  Apr.-May,  1-2903  m.  at  $50;  H.  E.  Trowsse,  Apr.-May, 

Jan.-Mar.,  4-2903  m.  at  $40;  Hector  Provost,  Apr.-May  at  $40;  William  Green,  Nov.- 

Mar.  at  $40,  bonus  for  discovering  ballast  pit,  $40;  Olida  Boyer,  Nov.-Dec,  1-2903  m. 

at  $40;  bonus  for  discovering  ballast  pit,  $40  

Axemen  at  $40,  Apr  .-Mar.,  $405.80;  mail  carriers  at  $50,  Aug.-Mar.,  $372.60  

Residency  No.  20  ($6,635.80)— 

Resident  enginecers  at  $135:  P.  A.  Laing,  Apr.-Sept.,  5-3333  m.  ;  Alf.  Trudel,  Sept. -Mar., 

6-8  m  

Instrumentmen  at  $90:  Alf.  Trudel,  Apr.-Sept.,  5-2  m.;  Donald  Soper,  Oct.-Mar.;  C.  D 

Lyon,  Nov. -Jan..  2-516  m  

Rodmen  at  $45:  Webster  McCready,  Apr.-May,  l-613m.;  Thos.  Paltridge,  June-Mar., 

8-3311  m.;  E.  J.  McGrath,  -7  m.  in  June  

Tapemen  at  $40:  Thos.  Paltridge,  Apr.-May,  E.  J.  McGrath,  July-Aug.,  1129  m.;  G.  F 

Farebrother,  Sept. -Mar  

Concrete  inspectors:  Geo.  Valin,  Apr.,  $100,  Mav-Julv  at  $125;  Donald  Soper,  June-Aug., 

at  $100;  A.  E.  McColl,  June-July  at  $100,  May,  $33.85  

Axemen  at  $40,  Apr. -Mar..  $528.70;  cook  at  $60,  Apr.-Sept.,  Feb..  $420.  at  $55,  Nov. -Jan., 

Mar.,  $220,  at  $50,  Sept.-Oct.,  $60;  timekeepers  at  $50,  Apr.-Dec,  $641.65  

Residency  No.  21  ($3,424.30)— 

Resident  engineer,  Frederick  Harcourt  Emra,  Apr. -Oct.,  6-5484  m.  at  $135  

Instrumentman,  C.  D.  Lvon,  Apr. -Oct.  at  $90  

Rodmen  at  $45:  W.  E.  Wright,  Apr.-Sept.;  A.  Maloney,  Sept.-Oct.,  1166  m  

Tapemen,  Clarence  C.  Brough,  Apr.-Oct.,  at  $40  

Concrete  inspectors  at  $100:  R.  H.  Harris,  Apr.;  Michael  Davis,  July-Aug.,  1-355  m.;  A 

E.  McColl,  Aug.-Sept  

Axemen  at  $40,  June-Julv,  Sept.-Oct.,  $115.15,  at  $2.50,  May,  $15;  cooks  at  $55,  Apr.,  $55, 

at  $60,  May-Sept..  $300.  at  $50,  Oct.,  $37.10;  timekeeper  at  $50,  Apr.-Oct.,  $350  

Residency  No.  22  ($7,013.85)— 

Resident  engineer,  H.  J.  Heygate,  Apr. -Mar.  at  $135  

Instrumentmen:  D.  Lvtton  Macdougall,  Apr.-Jan.,  9-516  m.  at  $90;  C.  D.  Lyon,  Jan. 

Mar.,  2-484  m.  at  $90;  Henry  Lester,  -484  m.  in  Jan.  at  $84  

Rodmen  at  $45:  Angus  E.  Morrison,  Apr.-Dec;  W.  Serle,  Feb. -Mar.,  1-6206  m  

Tapemen  at  $40:  Percy  Stephenson,  Apr.-Aug.;  John  L.  Burns,  Aug.-Sept.,  1-4516  m.;  H 

de  Laurier,  Sept.-Oct.,  14m  

Concrete  inspectors:  Geo.  Valin,  Aug.-Sept.,  at  $125;  Michael  Davis,  Aug.-Mar.,  7-645  m 

at  $100;  R.  H.  Harris,  -516  m.  in  Aug.  at  $100:  Donald  Soper,  Sept.,  $100  

Axemen  at  $40,  Apr.-Mar.,  $1,010.75;  cooks  at  $60,  Apr.-Mar.,  $790.25;  timekeeper  at  $50, 

Apr.-Mar.,  $526 .10  

Residency  No.  23  :$5,704.70)— 

Resident  engineers  at  $135:  O.  Krumm,  Apr. -June;  R.  L.  Weaver,  May-Jan.,  7-9355  m.. . 

Instrumentmen:  H.  G.  Eakins,  Apr.,  $90;  Harry  Lester,  Apr.-Jan.,  8-8827  m.  at  $84  

Rodmen  at  $45:  W.  A.  Cameron,  Apr. -July;  J.  A.  Fitzpatrick,  Aug. -Jan.,  5-4516  m  

Tapemen  at  $40:  Eugene  Sampson,  Apr.-May;  R.  H.  Harris,  Apr.-May,  1  0967  m.;  J.  A 

Fitzpatrick,  May-June;  O.  Trepanier,  Sept. -Jan.,  3-582  m  

Inspectors:  R.  H.  Harris,  pile  inspector,  -9032  m.  in  May  at  $75,  June,  $90,  concrete 

inspector,  Aug. -Nov.,  2-9171  m.  at  $100;  E.  J.  Richardson,  pile  inspector,  May-June, 

1-4193  m.  at  $75;  A.  E.  McColl,  concrete  inspector,  Oct.-Nov.,  1-4333  m.  at  $100;  Geo. 

Valin,  concrete  inspector,  Oct. -Dec,  at  $125  

Axemen  at  $-10,  Apr.-Nov.,  $488.70;  cooks  at  $60.  Apr.-Jan.,  $580.95;  timekeepers  at  $50, 

$475.80  


Residency  No.  24  ($5,411 .85) — 

Resident  engineer,  C.  J.  Swift,  July-Mar.,  at  $135  

Instrumentmen  at  $90:  P.  S.  Quinn,  July-Mar.;  J.  M.  Grady,  -3548  m.  in  Mar  

Rodmen  at  $45:  W.  R.  Sandercock,  July-Oct.,  3-5484  m.;  Arthur  S.  Reeve.  Oct.-Mar., 

5-0967  m.;  Frank  Zieman,  Sept.,  Nov.,  -6666  m.;  F.  Foster,  -3548  m.  in  Mar  

Tapemen  at  $40:  Arthur  S.  Reeve,  July-Oct.,  3-5484  m.;  F.  Foster,  Nov.-Mar.,  4-645  m. 

Pile  inspector,  J.  F.  Wood,  July-Aug.,  at  $75  

Concrete  inspectors  at  $125:J.  M.  Ahearn,  Mar.;  Geo.  E.  Noble,  -6774  m.  in  Mar.;  Geo. 

Valin,  -3548  m.  in  Mar  

Axemen  at  $40,  July-Mar.,  $670.95;  carpenters  at  $50,  Aug. -Jan.,  $275  80;  cooks  at  $60, 

Aug.-Sept.,  $195.35,  at  $50,  Sept.-Nov.,  $75;  at  $55,  Nov.-Mar.,  $274.60;  labourers, 

building  gang  at  $40,  July-Sept.,  $148.40;  timekeepers  at  $50,  July-Mar.,  $548  


Carried  forward. 
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Transcontinental  Railway:  Wages:  District  D— Continued. 

Brought  forward  

Division  No.  7  — Continued. 

Residency  No.  25  ($1,622.95)— 

Resident  engineer,  Alan  Roxborough,  July-Oct.,  at  $135  

Instrumentmen  at  $90:  J.  B.  Leacy,  -4838  m.  in  July;  G.  G.  Brackin,  July-Sept.,  2  -5161  m 

Rodmen  at  $45:  A.  T.  Founder,  July-Aug.,  11613  m.;  Frank  Zicman,  Oct  

Tapeman,  F.  Foster,  Aug.-Oct.,  2-4838  m.  at  $40  

Ballast  prospectors  at  $40  in  Oct  :  William  Green,  Olida  Boyer  

Axemen  at  $40,  July-Oct.,  $161.25;  carpenter  at  $50,  July;  cook  at  $60,  July-Sept.,  $140,  at 
$50,  Sept.-Oct.,  $71  65;  timekeeper  at  $50,  July-Sept.,  $113.45  

Division  No.  8  {$27,063.20) 

Division  headquarters  ($5,377.35) — 

Division  engineer,  Alex.  McLellan,  Apr. -Mar.  at  $200  

Draughtsman,  J.  Lawton,  Apr. -Feb.,  at  $75,  instrument  man,  Mar.,  $90  

Tie  inspector,  Patrick  O'Connor,  Dec-Mar.,  at  $125  

Ballast  prospectors:  A.  Gadon.  May-Juno,  -9097  m.  at  $50,  Oct. -Dec,  2-5484  m.  at  $60; 

H.  Frederickson,  Mar.,  $50;  Jas.  Darragh,  Nov.- Dec  at  $50  

Axemen  at  $40,  Apr.-July,  Feb.-Mar.,  $359.50;  carpenter  at  $60,  June-July,  $75.50;  at  $50, 

Aug.-Nov.,  $200:  cook  at  $50.  Feb..  $18.95;   mail  carriers  at  $50,  Oct.-Mar.,  $550; 

packers  at  $2.50,  Sept.,  $10  

Residency  No.  24  ($1,566.65)— 

Resident  engineers  at  $135:  J.  E.  J.  Patterson,  Apr.;  C.  J.  Swift,  May-June  

Instrumentman,  P.  S.  Quinn,  Apr.-June,  at  $90  

Rodman,  W.  R.  Sandercock,  Apr.-June  at  $45  

Tapeman,  G.  A.  H.  Grierson,  Apr.,  June,  1-666  m.  at  $40  

Pile  inspector,  J.  F.  Wood,  Apr.-June  at  $75  

Axemen  at  $40,  Apr. -.June,  $160;  cook  at  $60,  Apr.-June,  $180,  timekeeper  at  $50,  Apr.-June, 

$125  

Residency  No.  25  ($1,850  80)— 

Resident  engineeers  at  $135:  Alan  Roxborough,  Apr.-June;  C.  J.  Swift,  -6  m.  in  Apr  

Instrumentmen  at  $90:  C.  J.  Swift,  -4  m.  in  Apr.;  J.  B.  Leacy,  May-June  

Rodmen  at  $45:  Harry  Childs,  Apr.-May;  A.  T.  Fournier,  -7  m.  in  June  

Tapeman,  Timothy  Egan,  -466  m.  in  Apr.  at  $40  

Pile  inspectors:  D.  McBeth,  Apr.-May  at  $100;  Donald  Soper,  Apr.-May  at  $75  

Axemen  at  $40,  Apr.-June,  $198  65;  carpenter  at  $50,  Apr.-June,  $150;  cooks  at  $50,  Apr.,  $50, 

at  $55,  Mav-June,  $110;  timekeeper  at  $50,  Apr.-June,  $150  

Residency  No.  26  ($6,806.25)— 

Resident  engineer,  R.  Wharton  McBey,  Apr. -Mar.,  at  $135  

Instrumentman,  Irvin  H.  Dawson,  Apr. -Mar.  at  $90  

Rodmen  at  $45:  Gordon  D.  Kennedy,  Apr.-Sept.;  A.  R.  Lawrence,  Apr.-July;  W.  H. 

Mackay,  Oct.-Mar  

Tapemen  at  $40:  W.  H.  Mackev,  Aug.-Sept.;  A.  Ducket,  Sept.-Jan.,  3-5859  m  

Pile  inspector,  D.  McBeth,  June-Mar.,  9-7097  m.  at  $100  

Axemen  at  $40,  Apr.-Mar.,  $812. 10;  cook  at  $60,  Apr.-Feb.,  $674,  at  $50,  Feb.-Mar.,  $74 . 15; 

timekeepers  at  §50.  Apr.-Mar.,  $63  1  65  

Residency  No.  27  ($3-611  50)— 

Resident  engineer,  J.  P.  Howe,  July-Feb.,  at  $135  

Instrumentman,  E.  D.  Mcintosh,  July-Jan.  at  $84,  Feb.,  $90  

Rodman,  E.  P.  Ryan,  July-Oct.,  at  $45  

Pile  inspectors  at  $75:  E.  P.  Rvan,  Nov.,  Feb.;  H.  A.  Colter,  Oct.-Nov.,  1-7097  m  

Axemen  at  $40,  July-Feb.,  $588.35;  cook  at  $50,  July-Nov.,  $241.90,  at  $55,  Dec-Feb., 

$165;  timekeeper  at  $50,  July-Feb.,  $400  

Residency  No.  28  ($4,0S9.10)— 

Resident  engineers  at  $135:  Milton  Courtright,  July-Jan.;  F.  H.  Emra,  Feb.-Mar  

Instrumentmen:  R.  McAllister,  July,Jan.-Feb.,  2-4516  m.  at  $90,  Aug.-Jan.,  5-5484  m.  at 

$84;  C.  T.  Leachman,  Feb.-Mar.  at  $90  

Rodman,  John  Carroll,  Feb.-Mar.,  at  $45  

Tapemen  at  $40:  W.  Forbes  Baird,  July-Aug.,  1-1935  m.;  Sandie  Kennedy,  Feb.-Mar... . 
Pile  inspectors  at  $75:  H.  A.  Colter,  Dec-Jan.;  E.  P.  Ryan,  Dec-Jan.;  Alex.  Mackenzie, 

Feb.-Mar  

Axemen  at  $40,  July-Jan,  $400;  cook  at  $60,  July-Mar.,  $539.65;  timekeeper  at  $50,  July- 
Dec,  Feb.-Mar.,  $400  

Residency  No.  29  ($3,319.90)— 

Resident  engineers  at  $135:  J.  Ad.  Milot,  July-Oct.,  3-5806  m.;  Fred  Harcourt  Emra,  Oct.- 

-      Jan.,  3-4516  m  

Instrumentman,  C.  T.  Leachman,  July-Jan.  at  $90  ,  

Rodmen  at  $45:  Jas.  Gilligan,  July-Oct.,  3-2903  m.;  Alex.  McKenzie,  Oct.-Dec,  2-7097  m.; 

John  Carroll,  -6774  m.  in  Jan  

Tapemen  at  $40:  Alex.  McKenzie,  July-Oct.,  3-2903  m.;  Sandie  Kennedy,  -5484  m.  in  Jan. 
Pile  inspector,  Alex.  Mackenzie,  Jan  

Carried  forward  
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Transcontinental  Railway:  Wages:  District  D— Concluded. 

Brought  forward  

Division  No.  8 — Continued. 

Residency  No.  29 — Continued. 

Axemen  at  $40.  June-Jan.,  $525.70;  cooks  at  $50,  July-Jan.,  $363.20;  timekeeper  at  $50, 

Julv-Jan.,  $322.60  

Building  gang:  Residencies  26,  27  and  28  ($441.65)— 

Axemen  at  $40,  Apr.-May,  $320;  carpenters  at  $50,  Apr.-May,  $121.65  

Division  No.  9  {$4,378.20) 

Division  headquarters  ($265) — 

Draughtsman,  Earlham  Bryant,  Apr. -June  at  $75  

Mail  carrier  at  $50,  Apr  

Residency  No.  27  ($1,366  .50)— 

Resident  engineer,  J.  P.  Howe,  Apr.-June  at  $135  

Instrumentman,  E.  D.  Mackintosh,  Apr.-June,  at  $84  

Rodman,  E.  P.  Ryan,  Apr.-June  at  $45  

Axemen  at  $40.  Apr.-June,  $280;  cook  at  $60,  Apr.-May.  $94.50,  June,  at  $50,  $50;  time- 
keeper at  S50,  Apr.-June,  $150  

Residency  No.  28  (.$1,616.50)— 

Resident  engineer,  Milton  Courtright,  Apr.-June,  at  $135  

Instrumentman,  R.  MacAllister,  Apr.-June,  at  $84  

Rodman,  O.  F.  Sexsmith,  Apr.-June.,  2-4332  m.  at  $45  

Tapeman,  W.  Forbes  Baird,  Apr.-June  at  $40  

Building  foreman,  C.  St.  Denis,  May-June  at  $75  

Axemen  at  $40,  Apr.-June,  $200;  cook  at  $60,  Apr.-June,  $180;  carpenter  at  $50,  Apr..  $50: 

timekeeper  at  $50,  Apr.-June,  $150  

Residency  No.  29  ($1,130.20)— 

Resident  engineer.  J.  Ad.  Milot,  Apr.-June,  2-2333  m.  at  $135  

Instrumentman,  C.  T.  Leachman,  Apr.-June  at  $90  

Rodman  at  $45:  F.  J.  Finner,  Apr.-May.;  Jas.  Gilligan,  June  

Tapemen  at  $40:  Geo.  Casgrain,  Apr.,  $40;  Alex.  Mackenzie,  June,  $40  

Axemen  at  $40.  May-June,  $85.35;  cook  at  $50,  Apr.-June,  $108.35;  timekeeper  at  $50, 
Apr.-June,  $150  

Total,  carried  to  page  W  — 305  

Transcontinental  Railway:  Wages:  District  E. 

District  Headquarters  ($19,11,9.75). 

District  engineer,  T.  S.  Armstrong,  12  m.  to  Mar.  31  at  $400  

Assistant  district  engineers  at  $280:  Karl  Weartherbe,  W.  P.  Wilgar,  each  12  m.  to  Mar.  31.. 
Office  engineers:  J.  C.  Krumm,  Apr. -Aug.,  4-4838  m.  at  $160;  L.  E.  Allen,  Aug. -Nov.  at 

$150,  Dec-Mar.  at  $160  

Resident  engineers  at  $135:  S.  H.  Hawkins,  Apr.-May,  -815  m.;  C.  H.  Macdonald,   133  m. 

in  Sept  

Secretary,  R.  F.  Beaudro,  Apr.-Mar.  at  $125  

Accountant,  C.  A.  Lynch,  Apr.-Mar.  at  $100  

Draughtsmen:  C.  G.  Thomas,  Apr  .-Nov.  at  $90,  Dec-Mar.  at  $100;   H.  W.  Brown.  Apr.- 

Aug.,  4-4838  m.  at  $90;  W.  G.  Sparling,  Dec-Mar.,  3-4838  m.  at  $90;  C.  R.  Nimmo, 

Dec-Feb.,  at  $00,  Mar.,  $70  

Blue  print  men:  C.  R.  Nimmo,  Apr.-June  at  $45-,  July-Nov.  at  $50;  W.  R.  Nimmo,  Aug.- 

Nov.,  at  3-3548  m.  at  $30,  Dec-Feb.  at  $35,  Mar.,  $40  

Canoemen  at  $50,  May-June,  $104.05;  labourers  at  $2.50,  May-June,  $22.50  

Police  ($1,289.85). 

Constables  at  $70:  R.  M.  Van  Norman,  Apr.-Nov.;  G.  C.  Mortimer,  Apr.-Dec;  H.  Cooper, 
Apr.-May,  1-4193  m  

Transport  ($3,221 ). 

Transport  officer,  A.  E.  Fraser,  12  m.  to  Mar.  31  at  $125  

Warehouseman,  V.  R.  Purvis,  Apr. -July  at  $60  

Constable,  G.  C.  Mortimer,  Jan. -Mar.  at  $70  

Transport  clerk,  Hugh  A.  MacDonald,  Jan.-Feb.,  1-6129  m.  at  $60  

Checkers:  Hugh  A.  MacDonald,  Mar.  at  $60;  F.  W.  Scott,  3  d.  in  Apr.  at  $2;  Charles  Carlson, 

■5  in  Apr.  at  $40;  Andrew  Lind,  -5  in  Apr.  at  $40  

Canoemen  at  $2  50,  Aug.,  $15;  packers  at  $2,  June,  Aug.,  Oct.,  $640,  at  $1.90,  June,  $64.60, 

at  $40,  June,  $32,  at  $50,  June,  $316  .65  

Carried  forward  
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Transcontinental  Railway:  Wages:  District  E— Continued. 

Brought  forward   

Division  No.  2  ($25,066.25 ). 

Division  headquarters  ($4,557.40) — 

Division  engineer,  R.  T.  IM1,  12  in.  to  Mar.  31  at  §200  

Draughtsman,  J.  A.  Smith,  12  m.  to  Mar.  31  at  $80  

Inspectors:  W.  W.  Brownell,  concrete  inspector,  Jan.-Mar.,  2-387  m.  at  $125;  Jas.  Baker, 
assistant  pile  inspector,  Feb. -Mar.  at  $50;  H.  W .  Brown,  tie  inspector,  -3548  m.  in 
Mar.  at  $80  

Axemen  at  $40,  Julv,  $3.85;  labourers  at  $40,  May-Jan.,  $105.85;  mailmen  at  $50,  Apr.- 
Oct.,  $338  05,  at  $45,  Aug.-Nov.,  $144,  at  $40,  Nov.,  $13.35;  teamsters  at  $45,  Dec- 
Mar.,  $165.50  

Residency  No.  4  ($5,736.10)— 

Resident  engineer,  T.  A.  Hendry,  12  m.  to  Mar.  31  at  $135  

Instrumentmen:  J.  D.  LePage,  Apr. -May,  1-633  m.  at  $80,  June-Aug.  at  $84,  Sept  .-Nov. 

at  $90;  A.  H.  Mclsaac,  Dec-Mar.  at  $90  

Rodman,  Geo.  Backer,  12m.  to  Mar.  31  at  $45  

Tapemen  at  $40:  William  Pratt,  -833  m.  in  Apr.;  Sam.  A.  Hilton,  May-June,  Aug. -Oct., 

Dec-Feb.,  7-7097  m.;  A.  Backer,  Mar  

Axemen  at  $40,  Apr. -Dec,  $603.65;  cook  at  $60,  Apr  .-June,  $180,  at  $50,  July-Mar.,  $450; 

labourers  at  $40,  Ma v,  July,  Dec-Mar.,  $323.85;  timekeepers  at  $50,  Apr. -Mar., 

$624.20  :  f.T.  

Residency  No.  5  ($5,457.75)— 

Resident  engineer,  J.  S.  Mills,  12  m.  to  Mar.  31  at  $135  

Instrumentman,  A.  G.  Hendry,  Apr  .-July  at  $80,  Aug. -Mar.  at  $84  

Rodman,  John  Gibson,  Apr. -Dec,  8-2903  m.  at  $45  

Tapemenat  $40:  R.  G.  Culbert,  Apr  .-July;  Wm.  Ellard,  Sept.-Oct.,  Dec;  Robert  Gies, 
Mar  

Axemen  at  $40,  Apr.-Mar.,  $784.05;  cooks  at  $50,  Apr.-June,  Aug.-Oct.,  $347.85;  at  $55, 
Nov.,  $55,  at  $60,  July,  Dec-Mar.,  $307.75;  labourers  at  $40,  Sept.,  Dec,  Mar., 
$186.40;  timekeeper  at  $50,  June-Mar.,  $471 .65  

Residency  No.  6  ($3, 711 . 15) — 

Resident  engineer,  W.  N.  McLean,  Apr. -Nov.  at  $135  

Instrumentman,  A.  H.  Mclsaac,  Apr.-Aug.  at  $80,  Sept.,  $86,  Oct.,  $84,  Nov.,  $90  

Rodman,  H.  J.  Bradley,  Apr.-Nov.  at  $45  

Tapemen  at  $40:  J.  Morrisseau,  Apr.-Oct.,  6-7333  m.;  J.  Brisbois,  Nov  

Axemen  at  $40,  Apr.-Nov.,  $584.05;  cooks  at  $45,  Apr.,  $45,  at  $50,  May- Nov.,  $382.25; 
packer  at  $40,  May,  $15.50;  timekeepers  at  $50,  June-Nov.,  $275  

Residency  No.  7  ($5,603.85)— 

Resident  engineers  at  $135:  E.  G.  Bourke,  Apr  .-Dec;  8  m.  W.  N.  McLean,  Dec-Mar. 
Instrumentmen:  Angus  McDonald,  Apr.-June,  at  $80,  July-Mar.,  S-3074  m.  at  $84;  J.  D. 

Lepage,  Dec-Jan.  at  $90  

Rodmen  at  $45:  Silas  Beaudro,  Apr.-Nov.;  H.  G.  Bradley,  Dec-Mar  

Tapemen  at  $40:  Charles  Wilson,  Apr.,  July;  W.  Ellard,  Jan.-Mar  

Boulder  measurer,  R.  G.  Culbert,  Aug.-Nov.  at  $40  

Axemen  at  $40,  Apr.-Mar.,  $955.70;  cooks  at  $50,  Apr.-June,  Aug.-Mar.,  $546  .45;  labourers 

at  $40,  July,  $73.55;  timekeeper  at  $50,  Apr.-Nov.,  $390.30  


Division  No.  S  ($24,115.05). 

Division  headquarters  ($4,403.60) — 

Division  engineer,  W.  J.  Walker,  12  m.  to  Mar.  31  at  $200  

Clerk,  H.  B.  Horner,  Aug.-Nov.,  3-4666  m.  at  $50  

Draughtsman,  E.  W.  Albrecht,  Feb.-Mar.,  1-275S  m.  at  $75  

Tie  inspector,  V.  R.  Purvis,  Sept.-Mar.,  6-4666  m.  at  $75  

Axemen  at  $40,  May,  $18.05;   mailmen  at  $50,  Apr.-Mar.,  $600,  at  $45,  June-Mar. 
$433.50;  packer  at  $2.25,  Nov.,  $18;  teamster  at  ?45,  Dec-Mar.,  $180  


Residency  No.  8  ($5,030  55)— 

Resident  engineers  at  $135:  C.  E.  Ralph,  Apr.-Oct.;  S.  H.  Hawkins,  Nov.-Mar  

Assistant  resident  engineer,  L.  H.  Robinson,  -5806  m.  in  Mar.  at,  $160  

Instrumentmen  at  $90:  F.  L.  Dinsmore,  Apr.-Aug.,  4-6451  m.;  W.  C.  McDairmid,  Nov.- 
Mar  

Rodmen  at  $45:  P.  Geekie,  Apr  .-Jan.;  H.  C.  Morgan,  Feb.-Mar  

Tapemen  at  $40:  C.  D.  Mackenzie,  Apr.-Nov.,  6- 1171  m.;  J.  Howard,  Mar  

Axemen  at  $40,  Apr.-Feb.,  $514.60;  cooks  at  $50,  Apr.-Mar.,  $641.95;  timekeeper  at 
$50,  June-Mar.,  $468.35  


Carried  forward. 
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Transcontinental  Railway:  Wages:  District  E— Continued. 

Brought  forward  

Division  No.  S  —  Continued. 

Residency  No.  9  ($4,933.70)— 

Resident  engineers  at  $135:  S.  H.  Hawkins,  June-Oct.;  C.  H.  Macdonald,  No  v. -Mar. . 
Instrumentmen:  A.  Gordon,  Apr. -June  at  $90;  W.  F.  Campbell,  Oct.,  $90;  J.  D.  Lepage, 

•862  m.  in  Feb.  at  $84,  -2253  m.  in  Mar.  at  $90  

Rod  men  at  $45:  J.  Howard,  -3  m.  in  Apr.;  M.  J.  Campbell,  Nov.-Feb.,  3  1724  m.; 

J.  Gibson,  -8387  m.  in  Mar  

Tapemenat  $40:  J.  Howard,  Feb.;  R.  Oldcroft,  Apr.-May.  1-4  m.;  S.  A.  Hilton,  Mar. . 
Axemen  at  $40,  Apr  .-Mar..  $1,537.08,  sundry  axemen,  $14.87;  cooks  at  $50,  Apr.,  Mar., 

$111.65.  at  $60.  May-Feb.,  $600;  labourers  at  $2.25,  Oct.,  $60  75;  timekeeper  at  $50, 

June-Mar.,  $476.65  

Residency  No.  10  ($4,935.70)— 

Resident  engineer,  D.  E.  O'Brien,  12  m.  to  Mar.  31  at  $135  

Instrumentman,  E.  Goodman,  Apr.-Oct.,  at  $80,  Nov.-Mar.  at  $84  

Rodman,  T.  H.  Rogers,  July-Mar.,  8-5161  m.  at  $45  

Tapeman,  J.  Berton,  Apr. -Mar.,  11  m.  at  $40  

Axemen  at  $40,  Apr.-Mar.,  $567.20;   cooks  at  $50,  Apr.-Mar.,  $603.35;   timekeeper  at 

$50,  Apr.-Oct.,  $341.95  

Residency  No.  11  ($4,811.50; — 

Resident  engineer,  C.  H.  Macdonald,  Apr  .-Aug.,  4-6774  m.  at  $135,  Oct.,  $125  

Acting  resident  engineer,  W.  F.  Campbell,  Aug.-Sept.,  1-3226  m.  at  $90;  resident  engineer, 
Nov.-Mar.  at  $135  

Instrumentmen:  W.  F.  Campbell,  Apr.-May  at  $90;  P.  Nixon,  July-Aug.  at  $80,  Sept.- 
Oct.,  1-473  m.  at  $84,  Nov.-Mar.  at  $90  

Rodmen  at  $45:  P.  Nixon,  Apr. -June;  M.  J.  Campbell,  July-Oct.;  H.  C.  Morgan,  Nov.- 
Jan  

Tapeman  at  $40,  M.  J.  Campbell,  Apr. -June  

Axemen  at  $40,  Apr.,  May,  July-Mar.,  $708.40;  cooks  at  $50,  Apr.-Mar.,  $583.35;  time- 
keeper at  $50.  Apr. -July,  Oct. -Mar..  $485  50  

Division  No.  4  (SB, 683.66 ). 

Division  headquarters  ($2,065.68) — 

Acting  division  engineer,  W.  P.  Gross,  June-July,  1-533  m.  at  $135,  Aug. -Mar.  at  $150. . 
Inspectors:  V.  R.  Purvis,  tie  inspector,  Aug.-Sept.,  1-2  m.  at  $75;  W.  S.  Bruce,  pile 

inspector,  Feb. -Mar.,  1-6206  m.  at  $45  

Mailmen  at  $40,  June-Aug.,  Oct.-Nov.  $135  63,  at  $50,  June-Oct.,  Jan. -Mar.,  $352.60; 

packer  at  $40,  Jan.,  $7.50  

Residency  No.  12  ($593.45)— 

Instrumentman,  W.  F.  Campbell,  June-Aug.,  2-6774  m.  at  $90  

Rodman,  W.  G.  Sparling,  Apr. -Aug.,  4  0795  m.  at  $45  

Axemen  at  $40,  Apr.,  June. -July.  $86.65;  cook  at  $50,  Apr.-May,  $82  25  

Residency  No.  13  ($2,257.30)— 

Instrumentmen  at  $90:  W.  C.  McDairmid,  Apr.-Oct.;  H.  J.  Geale,  Feb.-Mar  

Rodmen  at  $45:  W.  G.  Sparling,  Sept.-Dec.,  3-5161  m.;  W.  Livingston,  Jan. -Mar., 

2-9032  m  

Tapeman,  J.  Smith,  Jan.-Mar.  at  $40  

Axemen  at  $40,  Apr  .July,  Sept. -Mar.,  $480.50,  at  $2.50,  Julv,  $12;  cook  at  $50,  Apr.-July, 
Dec.-Feb.,  $305.90,  at  $45,  Aug.-Nov.,  $180.  at  $60,  Mar.,  $60  

Residency  No.  15  ($1,772.23)— 

Instrumentman,  H.  J.  Geale,  Apr. .-June,  Jan.,  3.6451  m.  at  $90  

Rodman,  W.  A.  Livingstone,  July-Nov.,  4.2666  m.  at  $45  

Inspectors:  \Ym.  W.  Brownell,  concrete  inspector,  Apr.,  $100,  -129  m.  in  Jan.  at  $125; 

W.  S.  Bruce,  pile  inspector,  -0967  m.  in  Jan.  at  $40  

Axemen  at  $40,  Apr.— Dec,  $673.89,  at  $2.50,  July,  $3.50;  cooks  at  $50,  Apr.— Dec, 

$436.81;  labourers  at  $3,  May,  $18  

Division  No.  5  {$17,291.60) 

Division  headquarters  ($5,334  25)— 

Division  engineer,  A.  V.  Redmond,  Apr. — July,  at  $200,  Aug. — Mar.  at  $225  

Draughtsman,  Ernest  Barry,  -7741  m.  in  Mar.  at  $75  

Clerk,  J.  C.  Rowatt,  Apr.— Feb.,  10- 1666  m.  at  $75,  Mar.,  $50  

Tie  inspector,  D.  Ward,  Apr.-Mar.,  10-9161  m.  at  $75  

Mailmen  at  $50,  Apr.-Mar.,  $600,  at  $40,  June,  $40,  at  $45,  July— Mar..  $405  

Carried  forward  
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Division  No.  5 — C  ontinued. 

Residency  No.  16  ($1,978.25)— 

Resident  engineer,  W.  B.  Harper,  -2333  m.  in  Apr.  at  $135  

Instrument  man,  H.  J.  Geale,  July—Jan.,  5.6214  m.  at  $90  

Rodman,  W.  G.  Bruce,  Apr.— Jan.,  9-3548  m.  at  $45  

Concrete  inspector,  Wm.  VV.  Brownell,  May— June,  at  $100,  July— Jan.,  6-4838  m.  at 

$125  

Axemen  at  $40,  Apr  

Residency  No.  18  ($4,955.40)— 

Resident  engineer,  J.  E.  Gibault,  Apr.— July  at  $135.,  Aug.-Mar.  at  $160  

Instrumentmen  at  $90:  H.  Mowatt,  Apr. — June;  F.  X.  Amoss,  July — Mar.,  8-3448  m..  . 
Rodman,:  J.  L.  O'Connell,  -8387  m.  in  July  at  $40;  P.  G.  Flannigan,  Nov.— Jan.,  2-02 

m.  at  $45  

Axemen  at  $40,  Apr.— Mar.,  $777;  cooks  at  $50,  Apr.— Mar.,  $612.90;  timekeeper  at  $50, 

Apr— Mar.,  $600  

Residency  No.  19  ($5,023  70)— 

Resident  engineer,  J.  E.  J.  Patterson,  Maj — Mar.,  at  $135  

Instrumentmen:  F.  X.  Amoss,  Apr. — June  at  $86;  H.  Mowatt,  July— Mar.  at  $90  

Rodman,  W.  J.  Moore,  Apr. — July,  Se;>t. — Mar.,  at  $45  

Axemen  at  $40,  Apr.— Mar.,  $796.25;  cooks  at  $60,  Apr.— Feb..  $669  30,  at  $50,  Feb., 
$5.15,  at  $45,  Mar.,  $45;  labourers  at  $2.50,  July— Sept.,  $160;  timekeeper  at  $50, 
Apr.— Sept.,  $300  

Total,  carried  to  page  W.— 305  


Transcontinental  Railway:  Wages:  District  F. 

District  Headquarters  ($39,663.37) 

District  engineers:  S.  R.  Poulin,  Apr.— Oct.,  6-4516  m.  at  $375;  A.  G.  Macfarlane,  acting 
district  engineer,  Oct. — Nov.,  1-6774  m.  at  $416.66,  district  engineer,  Dec— Mar.  at 
$400  

Assistant  district  engineers:  A.  M.  MacGillivray,  12  m.  to  Mar.  31  at  $275;  F.  J.  Mcintosh, 
Apr.— Dec,  at  $315  

Assistant  engineer,  J.  V.  Dillabough,  Dec. — Mar.,  at  $200  

Resident  engineers:  A.  Erickson,  12  m.  to  Mar.  31  at  $165;  J.  A.  Mackenzie,  June — Nov.  at 
$135,  Dec— Mar.,  at  $160;  B.  Henderson,  Jan.— Mar.,  2.4516  m.  at  $160  

Resident  bridge  engineer,  R.  S.  Smith,  Feb. — Mar.  at  $150  

Secretaries  at  $105:  F.  J.  Sainsbury,  Apr.— Oct.;  J.  S.  Simonson,  Oct.— Mar.,  5-5806  m  

Material  agent,  S.  Mackenzie,  Jan. — Mar.  at  $150  

Material  clerks:  Geo.  A.  Nelson,  Oct.— Jan.  at  $100;  B.  E.  Hettle,  Jan.— Feb.,  at  $125  

Accountant  and  local  purchasing  agent,  Jas.  Dott,  Apr. — Nov.  at  $120,  Dec— Mar.  at  $130 

Assistant  accountant,  J.  O'Rourke,  Apr. — Feb.,  at  $80,  Mar.,  $90  

Draughtsmen:  H.  Rime,  Apr.— Mar.,  at  $125;  P.  E.  Wright,  Apr.— Mar.  at  $105;  E.  D.  Allen, 
Apr.,  $100;  Geo.  A.  Nelson,  May— Sept.,  at  $100;  P.  E.  Adamson, -7741  m.  in  May  at  $60; 
R.C.  Weatherhead,  Feb.— Mar.  at  $75  

Stenographers  and  filing  clerks:  Ernest  Gagnon,  Apr.— July,  3-4838  m.  at  $100;  A.  Pollock, 
July— Nov.,  4-5161  m.  at  $75.,  Dec— Mar.  at  $80;  A.  Bigonesse,  Apr.,  $75;  Lewis  C. 
Walker,  -5806  m.  in  July  at  $60  

Janitor  and  stationery  clerk,  W.  Kittson,  Apr. — Feb.  at  $65;  M.  L.  Donnelly,  Mar.,  $65. . . . 

Blue  print  operators:  A.  Bertrand,  -8  m.  in  Apr.  at  $65;  E.  Britz,  Apr. — Dec,  8-366  m.  at 
$65,  Jan.— Mar.,  at  $75  

Tapeman,  Fred  Earl,  -387  m.  in  May  at  $40;  clerk,  Gus  Hoerner,  Jan.— Mar.  at  $60  

Cross  section  checkers:  P.  E.  Adamson,  June — July,  Oct. — Dec,  4-7097  m.  at  $75,  Jan. — 
Feb.,  1-9655  m.  at  $100;  Q.  C.  Johnstone,  J.  A.  Gendron,  R.  Olmstead,  each,  3  1935  m. 
at  $125;  J.  S.  Siddelay,  0645  m.  in  Jan.,  at  $100,  Feb.— Mar.  at  $75;  C.  F.  Bender,  .0645  m. 
in  Jan.  at  $75;  Lawrence  Caffrey,  Dec— Mar.,  3-6774  m.  at  $100;  R.  W.  Ogilvy,  Dec- 
Jan.,  1-6451  m.  at  $100,  Feb.— Mar.  at  $125;  H.  Roy  Gilhooly,  Jan.— Mar.,  2-7097  m.  at 
$100;  D.  D.  McCulloch,  -6774  m.  in  Jan.  at  $100,  Feb.— Mar.,  at  $125;  Harold  F.  Donkin, 
Jan.— Mar.,  1  -8709  m.  at  $100;  Robt.  F.  Blair,  Jan.— Mar.,  2-387  m.  at  $100;  J.  G.  McKay, 
.2258  m.  in  Jan.  at  $100,  Feb.— Mar.  at  $125;  W.  McL.  Robertson,  -2258  m.  in  Jan.  at 
$100,  Feb.— Mar.  at  $125;  H.  A.  Bowden,  -1034  m.  in  Feb.,  at  $100;  G.  T.  Barber,  -6206 
m.  in  Feb.  at  $75,  Mar.,  $100.,  A.  H.  Soutar,  Feb.— Mar.  1-3904  m.  at  $75;  F.  L.  Lloyd, 
•7237  m.  in  Feb.,  at  $75,  Mar.,  $100;  Geo.  A.  Nelson,  Apr.,  $85,  Feb.— Mar.,  1-7352  m. 
at  $75;  T.  E.  O'Callaghan,  -8275  m.  in  Feb.,  at  $75,  Mar.,  $100;  C.  E.  Chatfield,  -1613  m. 
in  Mar.  at  $75;  W.  E.  Cook,  1613  m.  in  Mar.  at  $75;  J.  M.  Thomas,  -4516  m.  in  Mar.  at 
$75;  J.  S.  Watt,  -8709  m.  in  Mar.  at  $75;  W.  Davis,  -3548  m.  in  Mar.  at  $75  

Carried  forward  
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Division  Headquarters — Continued. 

Inspectors:  G.  A.  Wade,  track  inspector,  Apr. — Mar., at  $150;  Thos.Boyes, telegraph  inspector, 
Apr.— Dec.  at  $125,  Jan.— Mar.,  at  $140;  J.  H.  Klock,  tie  inspector,  Apr.— Mar.  at  $125, 
P.  J.  Kyte,  timber  inspector,  Apr.— June  at  $100,  tie  inspector,  Aug. — Dec.  at  $125; 
Harry  Gray,  inspector  and  timekeeper.,  clearing  right-of-way,  Apr. — June  at  $75; 
J.  W.  McBain,  Aug.— Dec,  at  $100:  James  White,  culvert  inspector.  -4193  m.  in  Mar.  at 
$125;  Angus  G.  Mcdonald,  building  inspector.  -4516  m.  in  Mar.  at  $125;  M.  G.  McKinnon, 
Feb.— Mar.  at  $125;  L.  de  Jurkowski,  Feb.,  $150  

Transport  foreman,  R.  E.  Badock,  Feb. — Mar.  at  $55  

Cook  at  $50,  May  — Sept  

Police  ($4,585.85) 

Commissioner  of  police,  W.  A.  Quibell,  Apr. — Jan.  at  $150  

Constables  at  $70:  F.  R.  Folkes,  Jas.  Grant,  W.  W.  Black,  each  12  m.  to  Mar.  31;  R.  D.  David- 
son, Apr.— Sept.,  5-6  m.;  E.  J.  Kelly,  Apr. — May,  1  •  7097  m.;  N.  McDougall.  l  m.  in 
Apr.;  Alex.  Guerrard,  -666  m.  in  Sept  


Agents  ($6,975.20) 

Port  Arthur  and  Fort  William  ($1,600)— 

Agent,  R.  B.  Harstone,  Apr.— Jan.  at  $100  

Clerk,  R.  E.  G.  Harstone,  Apr.— Jan.  at  $60  

Winnipeg  ($5,375.20)— 

Agents:  T.  L.  Morton,  Apr— Feb.  at  $175;  H.  W.  Hettle,  Apr.— Feb.,  at  $125;  B.  E. 

Hettle,  Apr.— Jan.  at  $125  

Stenographer,  P.  A.  Macnair,  Apr. — Feb.  at  $50  

Checkers  at  $50:  B.  A.  Johnston,  May— Sept.,  4-3226  m.;  T.  E.  O'Callaghan,  Nov.— 

Dec.,  1  1806  m  

Transport  ($2,895.25) 

Transport  officer  and  purchasing  agent,  J.  A.  Green,  Apr. — Feb.  at  $155  

Ledger  keeper,  N.  E.  Schreiber,  Apr. — June  at  $75  

Transport  foreman,  R.  E.  Badock,  Apr. — Jan.  at  $55  

Ledger  keepers  and  stenographers  at  $50:  Miss  Julia  Heald,  July — Aug.,  1.0967  m.;  Miss 

Dorothy  Heald,  Aug.— Feb.,  6-5484  m  

Sundry  storekeepers  at  $15  per  m.,  $1  per  d.,  50c.  per  d.  in  Apr.,  June- July  


Terminal  Shops  ($31,196.40) 

Locomotive  shops  ($22,905.65)— 

Superintendent,  Frank  W.  Walker,  Apr. — July  at  $250  

Assistant  engineers:  H.  H.  Pinch,  July,  $175,  Aug. — Sept.  at  $200;  D.  A.  Evans,  Aug.— 
Mar.  at  $200;  A.  D.  Porter,  Aug.— Mar.  at  $175  

Chief  inspector,  James  Fleming,  Apr. — July  at  $150,  Aug. — Mar.  at  $175   .... 

Inspectors:  H.  J.  Surtees,  electrical  inspector,  Apr. — Oct.  at  $115;  Jas.  Grant,  building 
inspector,  Apr. — Aug.,  4-4838  m.  at  $100;  J.  W.  Thompson,  building  inspector,  Aug. — 
Mar.,  6-9032  m.  at  $125  

Chief  draughtsman,  D.  A.  Evans,  Apr. — Julv  at  $150  

Draughtsmen:  J.  F.  Arthur,  July— Mar.  at  $100;  S.  A.  Dion,  Oct.— Dec,  2-5484  m.  at 
S100,  Jan.— Mar.  at  $130  

Stenographers  and  draughtsmen:  A. Pollock,  Apr.— July,  3-4838  m.  at  $75;  C.  A.  McAllis- 
ter, July— Mar.,  8.6451  m.  at  $80  

Machinery  checker,  H.  G.  Zimmerman,  Apr. — Sept.  at  $135  

Foreman  millwright,  A.  D.  Porter,  Apr. — July  at  $150  

Millwrights:  C.  Barclay,  Apr.— June  at  $95,  Julv— Mar.  at  $110;  J.  F.  Arthur,  Apr. — 
June,  2-6333  m.  at  $80;  H.  M.  Goodman,  Dec— Mar.,  3-4516  m.  at  $110  

Fitters:  John  Forrest,  Apr.— June,  2-1  m.  at  $95,  July— Mar.  at  $110;  G.  H.  Saunders, 
May— June,  1-7741  m.  at  $95,  Julv— Mar.  at  $110;  Daniel  S.  Lough,  July— Oct., 
3-986  m.  at  $110;  David  Duncan,  Aug.— Mar.,  7-9355  m.  at  $105;  F.  G.Turner,  Feb.— 
Mar.,  1-6206  m.  at  $105  

Fitters'  helpers,  at  $70,  May— July,  $451.60  at  $75,  July— Mar.,  $2,613.50,  at  $65,  Oct.— 
Nov.,  $130;  pump  house  tender,  at  $75,  Apr.,  $17.50:  timekeepers  at  $50,  Apr. — 
July,  $200,  at  $75,  Aug.— Mar.,  $604.85;  watchman  at  $70,  Mar.,  $33.90  


$  CtB. 

32,309  52 


7,003  85 
110  00 
240  00 


1,500  00 
3,085  35 


1,000  00 
600  00 


4,550  00 
550  00 

275  20 


1,705  00 

225  00 

550  00 

382  25 

31  00 


1,000  00 

3,575  00 
2,000  00 


2,116  30 
600  00 

1,544  85 

952  90 
810  00 
600  00 

1,865  35 


3,789  90 
4,051  35 
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Terminal  Shops — Continued. 

Car  shops  ($3,250.90)— 

Assistant  engineer,  H.  H.  Pinch,  Oct  .-Mar.,  at  $200  

Draughtsmen:  F.  A.  Lightfoot,  Oct.-Dec.,  2  5484  m.  at  $130,  Jan. -Mar.,  at  $160;  R.  D 
Hepenstall,  Oet.-Mar.,  5- 1935  m.  at  $80  

Inspector,  J.  W.  Thompson,  -4516  m.  in  Mar.,  at  $125  

Fitter,  D.  B.  Lough,  Xov.-Mar.,  4-4333  m.,  at  $110  

Fitter's  helper  at  $65,  Dee.-Jan.,  $130,  at  $75,  Feb.-Mar.,  $150  

Attendants  heating  shops  ($5,039.85) — 

Engineers  at  30e.,  Dec-Mar.:  S.  K.  Beaman,  1,487s  h.;  Thos.  Turner,  1,470  h  

Steamfitters  at  55fc:  W.  Baker,  Dec-Jan.,  804  h.;  B.  Baker,  Feb.-Mar.,  696  h  

Firemen  at  25c,  Dec-Mar.,  $1,311.12;  labourers  at  22^c,  Dec-Mar.,  $1,614.48;  water 
tenders  at  25c,  Feb.-Mar.,  $394.50  


Division  Xo.  S  (SSI  ,8J,S.20 ). 

Division  headquarters  '$4,677.65) — 

Division  engineer,  \V.  \Y.  Bell,  12  m.  to  Mar.  31.  at  $200  

Draughtsman,  J.  V.  Hickey,  12  m.  to  Mar.  31,  at  $75  

Clerks  at  $50:  J.  F.  Gilmore,  May-Oct.,  5-4838  m.;  J.  C.  McCulloch,  Dec-Mar.,  3-1613 

m  


Axemen  at  $40,  Apr.-Dec,  $480;  launchman  at  $45,  Apr.-Oct.,  $315;  packer  at  $3,  Aug., 

$27;  teamster  at  $45,  Nov  .-Jan.,  $123.40  

Residency  Xo.  6  ($7,079.80)— 

Resident  engineer,  C.  S.  Whitney,  12  m.  to  Mar.  31,  at  $135  

Instrumentmen  at  $90:  L.  W.  Lester,  Apr.-Aug.;  J.  L.  Cote,  Sept.-Mar  

Office  assistants  at  $60:  \V.  F.  Richards,  Jan.-Mar.;  R.  C.  Davidson,  -1666  m.  in  Sept.. 

Rodmen  at  $45:  C.  Theobalds,  Apr.-May;  Sinclair  Sutherland,  June-Mar.,  9-7  m  

Rock  measurers  at  $60:  Geo.  Campbell,  Apr.-Mar.,  11-5484  m.;  W.  F.  Richards,  Apr.-Dec 

Culvert  inspector,  C.  McDougall,  Apr.-May,  1-5  m.  at  $100,  June-Nov.,  at  $125  

Axemen  at  $40,  Apr.-June,  Oct.-Mar.,  $406.40;  cooks  at  $50,  Apr.-Mar.,  $582;  packers  at 

$3,  Sept.,  $27;  timekeepers  at  $50,  Apr  .-Jan.,  $515  

Residency  Xo.  7  ($7,122.40)— 

Resident  engineer,  W.  Youngman,  12  m.  to  Mar.  31,  at  $135  

Instrumentmen:  J.  L.  Cote,  Apr.,  $84,  May-Aug.  at  $90;  L.  W.  Lester,  Sept.-Mar.,  6-5484 
m.  at  $90;  C.  H.  McDougal,  -4516  m.  in  Mar.  at  $84  

Draughtsman,  R.  C.  Davidson,  Feb.-Mar.,  1-5484  m.  at  $75  

Rodmen  at  $45:  W.  Grey,  Apr.-Aug.,  4-4516  m.;  E.  W.  Upval,  Aug.-Dec,  4-4193  m.; 
C.  Theobalds,  Feb.-Mar  

Tapemen  at  $40:   F.  J.  Croly,  Apr.-July,  3-258  m.;  J.  T.  Ross,  Xov.-Mar.,  4-9  m... 

Rock  measurer,  R.  Morris,  Apr.-Mar.,  at  $60  

Masonry  inspector,  Alex.  Graham,  May-Oct.,  at  $125  .'  

Axemen  at  $40,  Apr.-Mar.,  $644;  cooks  at  $50,  Apr.-Mar.,  $600;  timekeepers  at  $50,  Apr.- 
Mar.,  $785.50  

Residency  Xo.  8  ($6,153.35)— 

Resident  engineer,  L.  C.  Jacobs,  12  m.  to  Mar.  31,  at  $135  

Instrumentman,  A.  G.  McLerie,  12  m.  to  Mar.  31,  at  $90  

Draughtsman,  R.  C.  Davidson,  Oct.-Jan.,  at  $75  

Rodmen  at  $45:  H.  Xicks,  Apr.-June;  Duncan  R.  Waddell,  Aug.-Dec,  3-8387  m.;  C. 
McDougall,  Dec-Mar.,  3-387  m  

Tapemen  at  $40:  James  Shea,  Apr.-May,  1  1935  m.;  H.  Benoit,  July  

Rock  measurers  at  $60:  J.  A.  Mclver,  Apr.-May,  1-1935  m.;  R.  H.  Payne,  Apr.-June; 
H.  Xicks,  July-Sept  

Inspectors:  M.  L.  McPhail,  concrete  inspector,  May,  $125;  R.  B.  Gordon,  masonry  inspec- 
tor, June- Aug.,  at  $100  

Axemen  at  $40,  Apr.-June,  Aug.-Mar.,  $637.40;  cooks  at  $50,  Apr.-Sept.,  $285.45,  at  $60, 
Sept.-Mar.,  $376;  timekeeper  at  $50,  Apr.-May,  Sept.-Mar.,  $450  


Residency  Xo.  9  ($6,810) — 

Resident  engineer,  W.  F.  Ross,  12  m.  to  Mar.  31,  at  $135  

Instrumentman,  Paul  Lalot,  12  m.  to  Mar.  31,  at  $90  

Draughtsmen  at  $75:  A.  H.  Miller,  Aug.-Sept.,  1-5333  m.;  R.  L.  Wavcott,  Dec-Mar., 

3-1935  m.;  H.  Xicks,  Oct.-Mar  

Office  clerk,  P.  E.  Adamson,  Aug.-Oct.,  2-2903  m.  at  $60  

Rodmen  at  $45:  Sinclair  Sutherland,  Apr.-June,  2-3  m.;  J.  G.  A.  Robertson,  Xov.-Mar.. 

Tapeman,  Henri  Benoit,  Apr.-May,  1-233  m.  at  $40  

Rock  measurer,  S.  E.  Flint,  Apr.-Jan.,  at  $60  

Inspectors  at  $125:  T.  E.  O'Callaghan,  masonry  inspector,  June-July,  -6859  m.;  M.  L. 

McPhail,  -733  m.  in  June;  J.  F.  MacGillivray,  Nov  

Axemen  at  $40,  Apr.-Mar.,  $634.85;  cooks  at  $60,  Apr.-Oct.,  $428,  at  $50,  Nov  .-Mar., 

$250;  timekeeper  at  $50,  Apr.-Mar.,  $575  


$  cts. 
77,022  82 


1,200  00 

1,226  80 
56  45 
487  65 
280  00 

887  25 
832  50 

3,320  10 


2,400  00 
900  00 

432  25 

945  40 

1,620  00 
1,080  00 
190  00 
526  50 
1,232  90 
900  00 

1,530  40 

1,620  00 

1,071  30 
116  15 

489  15 
326  30 
720  00 
750  00 

2,029  50 

1,620  00 
1,080  00 
300  00 

460  15 
87  75 

431  60 

425  00 

1,748  85 

1,620  00 
1,080  00 

804  50 
137  40 
328  50 
49  35 
600  00 

302  40 

1,887  85 
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Brought  forward  

Division  No.  S  (ttt,H55). 

Division  headquarters  ($4,481.65) — 

Division  engineer,  H.  L.  Bucke,  12  m.  to  Mar.  31,  at  $200  

Draughtsmen:  C.  H.  McDougal,  Apr.-Sept.,  at  $75;   W.  E.  Turner,  Apr.-Julv,  at  $75; 

R.  K.  Lee,  Oct.,  $60  

Clerks  at  $50:  H.  B.  Horner,  Apr.-July;  Jas.  Gourlay,  Nov.-Mar.,  4-3333  m  

Axemen  at  $40,  Apr. -Mar.,  $480;  mailmen  at  $45,  Apr.,  $15;  teamster  at  $45,  Apr.-Nov., 

$360  


Residency  No.  10  ($3,049.25)— 

Resident  engineer,  J.  R.  Black,  Apr. -Aug.,  at  $135  

Instrumentman,  Clifford  Young,  Apr. -Aug.,  at  $90  

Rodmen  at  $45:  Jas.  F.  Jackson,  Apr.-July,  3-3548  m.;  Chas.  Spencer,  July-Aug.,  1  -6451  m 
Tapemen  at  $40:  Tony  Cidar,  Apr.;  E.  V.  Ling,  -5161  m.  in  May;  J.  G.  A.  Robertson, 

June-Aug  

Rock  measurers  at  $60:  A.  E.  Norton,  Apr. -Aug.,  4-6666  m.;  A.  Beaumont,  Apr.-July. . . 

Masonry  inspector,  T.  E.  O'Callaghan,  July-Aug.,  1-0322  m.  at  $125  

Axemen  at  $40,  Apr  .-Aug.,  $369.55;  cook  at  $50,  Apr.-Aug.,  $250;  timekeepers  at  $50,  Apr 

Aug.,  $250  


Residency  No.  10  ($4,014.95)— 

Resident  engineers  at  $135:  F.  D.  Friend,  Sept. -Jan.,  4-1935  m.;  L.  H.  Robinson,  Feb.- 

Mar.,  1-4193  m  

Instrumentmen:  B.  Cheeseman,  Sept.,  $90;  Clifford  Young,  Sept. -Mar.,  at  $90;  C.  H. 

McDougal,  Feb.-Mar.,  1-5484  m.  at  $84  

Draughtsman,  Arthur  Friend,  Sept. -Jan.,  at  $75  

Office  men:  Arthur  Friend,  Feb.-Mar.,  1-387  m.  at  $75;  Wm.  Davis,  Feb.-Mar.,  1-387  m. 

at  $60  

Rodmen  at  §45:  Chas.  Spencer,  Sept. -Dec;  Jas.  M.  Douglas,  -6451  m.  in  Mar  

Tapeman,  J.  G.  A.  Robertson.  Sept.-Oct..  at  $40  

Concrete  inspectors  at  $125:  J.  F.  MacGillivray,  Sept.-Oct.,  1»5  m.;  J.  White,  Sept.-Oct. . 
Axemen  at  $40.  Sept.-Mar.,  $568.30;  cook  at  $50,  Sept.-Mar.,  $350;  timekeeper  at  $50, 

Sept.-Dec,  $200  

Residency  No.  11  ($2,420.75)— 

Resident  engineer,  F.  D.  Friend,  Apr.-Aug.,  at  $135  

Instrumentman,  B.  Cheeseman,  Apr.-Aug.,  at  $90  

Rodmen  at  $45:  James  Douglass,  Apr.;  Albert  Viset,  May-Aug.,  3-4838  m  

Tapeman,  Willard  A.  Harris,  Apr.-June  at  $40;  chainman,  Neal  Beaton,  July,  $40  

Rock  measurer,  Arthur  Friend,  Apr.,  June-July,  2-5  m.  at  $60;  extra  draughtsman,  Aug., 

$75  

Axemen  at  $40,  Apr.-Aug.,  $210.30;  cooks  at  $60,  Apr.-May,  $98.70,  at  $50,  June-Aug., 

$150;  timekeepers  at  $50,  Apr.-Aug.,  $250  


Residency  No.  12  ($7,043.40)— 

Resident  engineer,  M.  N.  McPhee,  12  m.  to  Mar.  31,  at  $135  

Instrumentman,  D.  M.  Morrison,  12  m.  to  Mar.  31,  at  $90  

Rodmen  at  S45:  Torrance  Turner,  -8  m.  in  Apr.;  Archie  Skelhorn,  Oct. -Dec,  2-5161  m.; 
Jas.  Douglass,  May-Oct.,  5-4838  m  

Tapemen  at  $40:  Archie  Skelhorn,  Apr.-July;  Jas.  Gourlay,  Aug.-  Nov.,  3-6666  m  

Concrete  inspectors  at  $125:  J.  F.  MacGillivray,  June-Sept.,  3-5 m. ;  Jas.  White,  June-Aug., 
2-3666  m.;  T.  E.  O'Callaghan,  Aug.-Oct.,  2-5484  m.,  culvert  inspector,  -4  m.  in  Nov 

Prospector,  Patrick  Hickey,  Nov. -Jan.,  1-9074  m.  at  $60  

Axemen  at  $40,  Apr.-Mar.,  $860.25;  cooks  at  $60,  Apr.-Mar.,  $726;  labourers  at  $40,  Dec- 

Feb.,  $238.20;  timekeepers  at  $50,  Apr.-Feb.,  $600  

Residency  No.  13  ($245)— 

Resident  engineer,  R.  P.  Sunstrum,  Apr  

Rock  measurer,  W.  Law,  Apr  ~  

Cook  at  $50,  May  ]\  \ 


Division  No.  4  ($83,828.85). 

Division  headquarters  ($4,944.35)— 

Division  engineer,  H.  J.  Mackenzie,  Apr.-Jan.,  at  $200  

Draughtsman,  W.  McL.  Robertson,  Apr.-Jan.,  9-7741  m.  at  $75  

Assistant  office  men  at  $60:  J.  Patterson,  June-Nov.;  Wm.  Davis,  Sept.-Oct.;  clerk  and 

office  man,  J.  F.  MacGillivray,  Dec,  $60  

Clerks  at  $50:  F.  J.  Wells,  Apr.-Nov.;  J.  W.  McBain,  Jan.-Mar.,  2-6451  m  

Axemen  at  $40,  Sept.-Jan.,  $200;  cook  at  $60,  Sept.-Oct.,  Jan.,  $180,  at  $50,  Nov.,  $50; 
mailman  at  $50,  Apr.-Jan.,  $500;  teamster  at  $45,  Apr.-July,  Jan.,  $209.05  

Carried  forward  
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Transcontinental  Railway:  Wages:  District  F— Continued. 
Brought  forward  


Division  No.  4  — Continued. 

Residency  No.  14  ($674.05)— 

Resident  engineer,  F.  Alport,  Apr.-May,  1-6451  in.  at  $135  

Instrumentman,  J.  B.  Leacy,  Apr  

Rodman,  J.  Patterson,  Apr.-May,  at  $45  

Tapeman,  D.  MacNeill,  Apr  

Rock  measurer,  P.  MeClenaghan,  Apr  

Axemen  at  $40,  Apr.-May,  $52.90;  cook  at  $50,  Apr.-Mav,  $79.05;  timekeeper  at  $50, 

Apr.,  $50  

Residency  No.  15  ($4,674.40)— 

Resident  engineer,  L.  H.  Robinson,  Apr. -Jan.,  at  $135  

Instrument  men:  K.  G.  Polyblank,  Apr.-Aug.,  4-258  m.  at  $90;  C.  G.  Walton,  Aug.-Sept., 
1-5752  m.  at  $80;  C.  H.  McDougal,  Oct.,  $80,  Nov.-Jan.,  at  $84  

Office  man,  Wm.  Davis,  Nov.-Jan.,  at  $60  

Rodmen  at  $45:  C.  G.  Walton,  Apr.-Aug.,  4-258  m.;  D.  MacNeill,  Sept.-Oct  

Tapemen  at  $40:  D.  MacNeill,  May-Aug.;  P.  MeClenaghan,  Nov  

Rock  measurer,  P.  MeClenaghan,  May-Oct.,  at  $50  

Axemen  at  $40.  Apr.-Jan.,  $429.35;  cook  at  $50,  Apr.-Nov.,  $400,  at  $60,  Dee.,  $60;  time- 
keepers at  $-50,  Apr.-Jan..  $632.25  

Residency  No.  16  ($2,387.95)— 

Resident  engineers  at  $135:  G.  Affleck,  Api.-Aug.,  4-4838  m.;  J.  F.  Earl,  Feb. -Mar  

Instrumentmen  at  $90:  R.  C.  Davidson,  Apr.-May;  R.  D.  McCrea,  Feb.-Mar  

Draughtsman,  R.  L.  Waycott,  -3226  m.  in  Mar.,  at  $75  

Rodmen  at  $45:  Albert  Viset,  Apr.-May,  1-5161  m.;  Alex.  North,  Feb.-Mar  

Axemen  at  $40.  Apr.-Aug.,  Feb.-Mar.,  $418.60;  cook  at  $60,  Apr.-Aug.,  $300,  at  $50,  Feb.- 
Mar.,  $100:  timekeeper  at  $50,  Apr.-Mav.  Feb.-Mar.,  $151.60  

Residency  No.  17  ($5,873.10)— 

Resident  engineer,  J.  F.  Earl,  Apr.-Jan.,  at  $135  

Instrumentmen:  D.  D.  McCulloch,  Apr.-May  at  $90;  R.  D.  McCrea,  Apr.-July  at  $80, 
Aug.-Jan.  at  $90  

Rodmen  at  $45:  Hector  M.  Angus,  sr.,  Apr.-July,  3-7419  m.;  A.  North,  Aug.-Jan  

Tapeman,  W.  K.  Campbell,  Sept.-Oct.,  1-3  m.  at  $40  

Axemen  at  $40,  Apr.-Sept.,  Nov  .-Dec,  $448.85;  cooks  at  $50,  Apr.-Feb.,  $502.20;  time- 
keepers at  $50,  Apr.-Jan.,  $500  

Inspectors  ($1,541.65)— 

T.  E.  O'Callaghan,  tank  inspector,  Apr.-May,  at  $100;  J.  F.  MacGillivray,  tie  inspec- 
tor, Apr.,  $100,  concrete  inspector,  May,  $100;  J.  W.  McBain,  tie  inspector, 
Apr.-July,  at  $100,  M.  G.  McKinnon,  building  inspector,  -3333  m.  in  Sept.  at 
$125,  station  inspector,  Oct. -Jan.,  at  $125;  Lawrence  Caffrey,  station  inspector, 

Oct.-Nov.,  at  $100  

Residency  No.  IS  ($15,274.40)— 

Resident  engineers:  W.  M.  Everall,  Apr.-Feb.  at  $150;  Seth  Crowell,  Mar.,  $135  

Resident  bridge  engineer,  R.  S.  Smith,  Apr.-Jan.  at  $150  

Instrumentmen:  Seth  W.  Crowell,  Apr.-Feb.  at  $90;  R.  L.  Waycott,  Apr.-Dec,  8-4838 
m.  at  $80  

Draughtsmen  at  $75:  R.  C.  Weatherhead,  Apr.-Jan.;  Lawrence  CafTrey,  Apr.-Sept  

Rodmenat$45:  R.  A.  McAllister,  Apr.-July  3-4193  m.;  Arthur  M.  Carmen,  July-Mar., 
8-5806m.;  M.  H.  Vidal,  Apr.-May,  1 -4193  m.;  Edgar  Mineau,  May-Sept.,  3-615  m.. . . 

Tapemen  at  $40:  Arthur  M.  Carmen,  May-July,  2  0322  m.;  John  A.  Bennett,  Aug.-Mar., 
7-7097  m  

Cleik,  Gus.  Hoerner,  Apr.-Dec.  at  $45  

Stenographer  and  operator,  J.  S.  Simonson,  Apr. -Oct.,  6-4193  m.  at  $75  

Millwright,  A.  Mason,  Apr. -June  at  $95,  assistant  foreman  July-Sept.,  2-5  m.  at  $120  

Shop  inspector,  L.  de  Jurkowski,  Apr.-Jan.  at  $150  

Masonry  inspectors  at  $125:  J.  White,  Apr.-June,  2-6333  m.;  Angus  Gillis  Macdonald, 
Apr.-Nov.;  M.  L.  McPhail,  June-Nov.,  5-2666  m.;  P.  J.  Kyte,  July;  T.  E.  O'Call- 
ahan,  -7333  m.  in  June  

Axemen  at  $40,  Apr.-Mar.,  $543.25;  cooks  at  $60,  Apr.-Mar.,  $722;  diver'at  $10  per  d.,  July- 
Sept.,  $440;  labourers  at  $65,  Apr.-June,  $301.20;  millwrights'  helper  at  $65,  Apr.- 
Sept.,  $390;  timekeeper  at  $50,  Apr.-Nov.,  $392.45  

Division  No.  5  (SW.640.46 J. 

Division  headquarters  ($5,619.75) — 

Division  engineer,  G.  F.  Richan,  12  m.  to  Mar.  31  at  $200  

Instrumentman,  W.  W.  Kelland,  Feb.-Mar.  at  $86  

Draughtsman,  P.  R.  Phillips,  Apr.-Mar.  at  $75  

Clerk,  R.  W.  Ogilvy,  Apr.-Dec.,  8 -3548  m.  at  $50  

Rodman,  H.  A.  Raymond,  Feb.-Mar.  at  $45  

Building  inspector,  P.  O.  Trudel,  May- Mar.  at  $100  

Mailman  at  $45,  Apr.-Mar  

Carried  forward  
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Brought  forward  

Division  No.  5 — Continued. 

Residencies  Xo.  19,  20  and  21  ($4,425.71)— 

Resident  engineer,  B.  Henderson,  Apr. -Jan.,  9-5484  m.  at  §135  : 

Instrumentmen:  J.  F.  Lester,  May-July,  2-2258  m.  at  $90;  W.  W.  Kelland,  Sept.-Jan.  at 

$86  

Draughtsman,  C.  E.  Chatfield,  June-Jan.  at  $75  

Rodmen  at  $45:  W.  W.  Kelland,  Apr. -Aug.;  H.  A.  Raymond,  May-Jan  

Tapemen  at  $40:  R.  Pack,  May-July,  2-4838  m.;  J.  Marshall,  -5666  m.  in  Sept.;  D. 

Sinclair,  Oct  .-Jan.,  3-387  m  '. . . . 

Axemen  at  $40,  Mav-Jan.,  $386.33;  cook  at  $60,  May-Jan.,  $505.15;  timekeeper  at  $50. 

May-July,  $127.40  

Residency  Xo.  22  ($595)— 

Resident  engineer,  J.  A.  Mackenzie,  Apr. -May  at  $135  

Instrumentman,  J.  F.  Lester,  Apr  

Rodman,  H.  A.  Raymond,  Apr  

Tapeman,  J.  F.  Ross,  Apr  

Axemen  at  $40,  Apr.  $40;  cook  at  $60,  Apr.,  $60;  timekeeper  at  $50,  Apr.,  $50  


Division  No.  6  ($5,815.60). 

Residencies,  23,  24,  25  and  26  (§5,815.60)— 

Resident  engineers  at  $135:  G.  C.  P.  Montizambert,  residency  23,  Apr. -May;  A.  ] 

Miller,  residency  25,  Apr.-Mar.;  L.  Johnston,  residency  26,  Apr  

Instrumentman,  J.  G.  McLeod,  June-Mar.  at  $90  

Office  men:  J.  G.  McLeod,  Apr.-May  at  $60;  C.  E.  Chatfeld,  Apr.-May,  Feb.,  at  $75.. .. 

Tapeman,  J.  C.  Xeelin,  Apr.-Mar.  at  $40  

Cross-section  checker,  F.  Adams.  Jan. -Mar.  at  $50  

Axemen  at  $40,  Apr.  Mar.,  $695.60;  cooks  at  $60,  Apr.-Mar.,  $720;  timekeepers  at  $50, 
Apr. -Dec,  $500  


Division  No.  7  ($14,520.40). 

Division  headquarters  ($6,660.45) — 

Division  engineer,  M.  C.  MacFarlane,  12  m.  to  Mar.  31  at  $200  

Resident  engineer,  C.  S.  Sowden,  12  m.  to  Mar.  31  at  $135  

Office  man,  F.  E.  Matthews,  Feb.-Mar.,  1-7237  m.  at  $75  

Clerk,  B.  Courtney,  Apr.-Xov.,  7-3  m.  at  $50  

Building  inspectors:  J.  W.Thompson,  Apr.-Aug.,  4-6451  m.  at  $125;  F.  R.  McXaughton, 
Apr  .-June  at  $100,  July-Dec,  Feb.-Mar  at  $125,  Jan.  at  $75  

Labourers  at  $2.50,  June,  $145.50;  mail-cariier,  Apr.,  $45  

Residencies  27,  28  and  29  (S3, 113.30) — 

Resident  engineer,  A.  V.  Fortier,  12  m.  to  Mar.  31  at  $135  

Instrumentmen:  Q.  C.  Johnstone,  Apr.-May,  1-8709  m.  at  $86;  G.  C.  P.  Montizambert, 
June-July,  1-7097  m.  at  $90;  W.  L.  Kelly,  Aug.-Mar.,  7-2258  m.  at  $84  

Rodman,  J.  Farrer,  Sept.-Oct.,  1-9032  m.  at  $45  

Axemen  at  $40,  Mav-Aue.,  $135.95:  timekeepeis  at  $50.  Apr.-Oct.,  $350  

Residencies  30  and  31  ($4, 746. 65)— 

Resident  engineers  at  $135:  H.  R.  Phipps,  Apr  .-Dec;  F.  Alport,  May-Mar.,  10-3548  m 

Instrumentman,  A.  S.  McArthur,  Api  .-May,  1-3548  m.  at  $«0  

Office  man,  H.  A.  Bowden,  Feb.-Mar.,  1- 7237  m.  at  $75  

Rodmen  at  $45:  F.  McLeod,  Apr. -June;  Beit  MacFarlane,  July-Sept.,  2-  lm  

Axemen  at  $40,  May-Mar.,  $077.25;  cooks  at  $60,  Api.-Mar.,  $727.65,  timekeeper  at  $50 
June-Xov.,  $201.65  


Division  No.  8  ($4,672.20). 

Residencies  32,  33  and  34  ($4,072.20)— 

Resident  engineers:  at  $135:  E.  W.  Reed-Lewis,  Apr.-Aug.,  4-2258  m.;  G.  Affleck,  Aug 

Mai.,  7-5161  m  

Instrumentman,  J.  A.  Bull,  Apr.-Mar.  at  $S0  

Rodman,  A.  M.  Hanson,  Apr  .-Sept.,  5-266  m.  at  $45  

Tapemen  at  $40:  W.  H.  Mackey,  -1613  m.  in  July;  X.  K.  Bull,  Sept.-Feb  

Axemen  at  $40,  June-Aug.,  $136.70;  cooks  at  $60,  Apr.-Mar.,  $703.55;  mailmen  at  $45, 

Apr.-Mar.,  $540;  timekeeper  at  $50,  Apr.-Sept.,  $263.35  


Division  No.  9  ($21,881.95). 

Division  headquarters  ($3,510.50) — 

Division  engineer,  X.  B.  MacTaggart,  Apr.-Xov.  at  $200,  Dec-Mar.  at  $225. 

Draughtsman,  R.  G.  H.  Brydon,  Apr.-Xov.  at  $75,  Dec-Mar.  at  $100  

Rodman.  J.  C.  McLelland,  -2333  m.  in  June  at  $45  


Carried  forward. 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 333 

SESSIONAL  PAPER  No.  1 


Transcontinental  Railway:  Wages:  District  F— Concluded. 

Brought  forward  

Division  No.  9 — Continued. 

Residencies  35,  36,  37  and  38,  special  party  on  track  surfacing  ($1,054.80) — 

Resident  engineer,  H.  G.  Jackson,  May-Aug.  at  $135  

Rodman,  \V.  S.  Collins,  May-Sept.,  3-5494  m.  at  $45  

Tapeman,  E.  H.  Matheson,  May-Aug.,  2-6774  at  $40  

Axemen  at  $40,  May-Sept..  $142;  cook  at  $45,  June-Aug.,  $96;  labourer  at  $2,  May,  $10  

Residencies  38  and  39  ($510.60)— 

Instrumentman,  \V.  L.  Kelly,  June-Aug.,  2-5074  m.  at  $90  

Rodman,  Nelson  Hill,  June-Aug.,  2-2795  m.  $45  

Tapemcn  at  $40:  P.  F.  Seale,  J.  E.  Malcolm,  each,  June-Aug,  2-2795  m  

Residency  No.  39  ($13,273.95)— 

Resident  engineers:  J.  V.  Dillabough,  Apr.-May,  at  $135,  June-Nov.  at  $150;  H.  T.  Ross 
Dec,  $160;  H.  G.  Jackson,  Sept.-Mar.  at  $135  

Instrumentmen:  H.  T.  Ross,  Apr.-Nov.  at  $90;  C.E.C.  Bashford,  Apr.-Scpt.  at  $80 
Oct.-Mar.  at  $84;  B.  Hagerty,  Apr.-Sept.  at  $84  

Office  man,  A.  P.  LeRoyer,  Jan.-Mar  at  $50  

Rodmen  at  $45:  E.  J.  Smith,  Apr.-Dec,  8-2903  m.;  C.  McAllister,  Apr  .-July,  3-3548  m. . . 

Tapemen  at  $40:  A.  Mcintosh,  Apr.-May,  1-6  m.;  N.  L.  Donnelly,  June-Dec,  61613  m.; 
J.  K.  Morton,  June-July,  I- 5333m;  W.  F.  Jamieson,  June-Sept.,  3-833  m.;  G.  H.  Skin- 
ner, Jan  .-Mai  ,  

Concrete  inspectors:  S.  Mackenzie,  Apr.-Dec.  at  $150;  C.  M.Campbell,  Apr.-Dec, 
8-4838  m.  at  $125-  \V.  J.  Innes,  Apr.-Dec.  at  $125;  F.  H.  Campbell,  Apr.-Dec.  at  $125.. 

Building  inspector,  VV.  J.  Innes,  Jan.-Mar.  at  $125  

Axemen  at  $40,  Apr.,  Sept.-Jan.,  $186.30;  cook  at  $60,  Apr.-Mar.,  $720;  timekeepers  at  $70, 

Apr.-Dec,  $630,  at  $50,  Apr.-Dec,  $900  

Residency  No.  39a  ($898.35)— 

Resident  engineer,  H.  T.  Ross,  Jan.-Mar.  at  $160  

Concrete  inspector,  E.  H.  Campbell,  Jan.-Mar.  at  $125  

Timekeeper  at  $70,  Jan.,  $29.35;  labourers  at  $2,  Mar.,  $14  

Staff  repairing  leaks  in  water  main  ($103.75) — 

Foreman,  J.  Spidal,  6£d.  at  $5;  skilled  labourers  at  $2.75,  $3  and  $3.25  per  d.  $71.25  

Pipe  line  to  terminal  yards  ($675) — 

Resident  engineer,  W.  J.  D.  Reed-Lewis,  Apr.-Aug.  at  $135  

Staff  on  final  records  ($1,855) — 

Resident  engineers:  E.  A.  Crawley,  Apr.-Nov.  at  $135,  Dec-Mar.  at  $160;  H.  G.  Jackson, 
Apr.,  $135  

Total,  carried  to  page  \Y — 305  

Transcontinental  Railway:  Wages  earned  in  previous  years. 

District  C.  ($269.05). 

Transport:  J.  A.  Nicole,  transport  clerk,  -7097  m.  in  Dec,  1910,  at  $35. :  

Division  No.  3  ($142.25)— 

Residency  No.  13:  Paul  Levasseur,  rodman,  -1613  m.  in  Mar.  1911  at  $45  

Residency  No.  14:  R.  Strickland,  resident  engineer,  Feb.,  1911,  at  $135  

Division  No.  4,  Residency  No.  17:  J.  M.  Ahearn,  concrete  inspector,  Feb.,  1911  at  $100;  cook  at 

$60,  Mar.,  1911,  $1.95  

District  D.  ($652.70). 

Transport:  Chas.  A.  Christin,  assistant  transport  clerk,  Oct.-Nov.,1910, 1-8709  m.  at  $25  

Divisions  2  and  3,  residency  No.  7,  Mar.,  1911:  R.  W.  MacBey,  resident  engineer,  $135;  Irvin 
H.  Dawson,  instrumentman,  $90;  Gordon  D.  Kennedy,  rodman,  $45;  cook  $60;  time- 
keeper, $50  

Division  No.  7,  residency  No.  22:  Percy  Stephenson,  tapeman,  0967  m.,  in  Mar.  1911  at  $40. . . 

Division  No.  9  ($222.10)— 

Division  headquarters;  Earlham  Bryant,  Mar.,  1911  

Residency  No.  28:  Milton  Courtright,  resident  engineer,  -5161  m.  in  Mar.,  1911  at  $135; 
W.  Forbes  Baird,  tapeman,  -5161  m.  in  Mar.  at  $40;  cook  at  $60  in  Mar.  1911,  $30.95; 
timekeeper  at  $50,  Mar.  1911,  $25.80  

District  E.  ($17.J,0). 

District  headquarters:  C.  J.  Isbester,  resident  engineer,  •  129  m.  in  Mar  .1911  at  $135  

District  F.  ($62.90). 

Division  No.  2,  residency  No.  7:  J.  Mattson,  axeman  at  $40,  Mar.,  1911  

Division  No.  5,  division  headquarters:  R.  W.  Ogilvie,  clerk,  Mar.,  1911  


$  cts 

212,399  1} 


540  0( 

159  7( 

107  1( 

248  Of 

225  7( 
102  6( 
182  3( 


2,275  01 

2,208  00 
150  00 
524  Ot) 


645  15 

4,660  50 
375  00 

2,436  30 

480  00 
375  00 
43  35 

103  75 

675  00 


1,85.5  00 


229,770  63 


24  85 

7  25 
135  00 

101  95 


46  75 

380  00 
3  85 

75  00 
147  10 

17  40 


12  90 
50  00 


Total,  carried  to  page  W— 305 


1,002  05 
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Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Grand  Trunk  Pacific  Railway  Co.,  Contract  No.  t:  Progress  Estimate  No.  65  to  April  SO,  191S. 

Mile  0  to  50  from  Moncton. 

(Lowest  tender  after  newspaper  ad%-ertisement.) 


Item 
No. 


1 

2 

3 
4 
:  5 
6 
7 
7u 
8 
9 
12 
14 
16 
17 
18 
19 
20 
24 
25 
26 
27 
28 
29 
30 
30a 
49 
51 
52 
53 
58 
59 
59a 
60 
61 
62 
63 
65 
72 
74c 
74d 
74  e, 
75 
76 
77 
78 
79 
80 
84 
85 
91 
92 
96 
97 
98 
99 
100 
102 
103 
Spec. 


Description. 


Clearing  

Trees  cut  down. 

drubbing  

Solid  rock. 
Loose  rock. 
Common  excavation. 

Excavation  in  foundations,  no  coffer  dams. 

solid  rock, 
within  coffer  dams. 

Overhaul. 

Sheet  piling  

Cross-logging  

French  stone  drains  

Paving  in  culverts  

Crib  filling  with  stone  

Rip-rap,  hand  laid  

"  random  

Framed  trestles,  except  stringers  

Caps,  walings  and  braces  for  pile  trestles  

Sawn  ties  and  guard  rails  for  bridges  

Stringers  

Cedar  timber  in  culverts  

Plank  in  road  crossings  

Timber  for  culverts  

in  coffer  dams  or  ordinary  foundations. 

Cast  iron  pipe  culverts  18-in.  diameter  

24-in.  "   

30-in.  "   

36-in. 

Concrete  facing  mixture  (1-2)  2j  in.  thick  

"      1—2—4  coping  course  6  in.  thick  

Concrete,  1-2-4  in  mass   

Concrete  1-3-5  

1-3-6  

"       1-3-5  in  arch  culverts  

1-3-6  "   _  

"       1-4-8  in  ordinary  foundations  

Track  laying,  main  line  

Train  hauled  rilling  inc.  temp,  trestle  

"  overhaul  

Removal  of  moss,  no  overhaul  

Ballasting,  no  overhaul  

Ties,  first  class  

"    second  class  

"    for  switches  

Public  road  signs  

Mile  posts,  whistle  posts  and  road  signs  

Fencing  

Gates  

Telegraph  lines  

Water  tanks,  50.000  gallons  

Iron  in  drift  bolts  

"     screw  bolts  

Forged  or  cut  spikes  

Cast  iron  washers  and  separators  

Cattle  guards,  3  sections.  

Water  pipes,  cast  iron,  4-in  to  10-in  

Steel,  embedded  in  concrete  

Rock  borrow  

Excavation  Coal  Creek   

Classified  train  hauled  filling  


Carried  forward. 


Measure. 

Quantity. 

Rate. 

Amount. 

I  cts. 

$  cts. 

Acre  

921  14 

40  00 

36,845  60 

Each  

242 

50 

121  00 

Acre  

224-8 

120  00 

26,976  00 

C.  yd  

53,015 

1  50 

79.522  50 

1,195,267 

55 

657,396  85 

560,067 

25 

140,016  75 

"  .... 

10,946-89 

1  00 

10,946  89 

"   

686 

4  50 

3,087  00 

5,870-58 

3  00 

17,611  74 

28,909,936 

01 

289,099  36 

M.  ft..  ,  , 

58,457 

45  00 

2,630  57 

Acre  

6-063 

750  00 

4,547  25 

Lit  

26 

1  60 

41  60 

|C.  yd  

85-3 

3  50 

298  55 

283  ' 

2  00 

566  00 

454-17 

2  50 

1,135  43 

"  .... 

52-4 

1  50 

78  60 

B.M.M.ft. 

30,451 

48  00 

1,461  65 

3,192 

45  00 

143  64 

6,656 

45  00 

299  52 

19,608 

55  00 

1,078  44 

95,624 

38  00 

3,633  71 

" 

8,597 

25  00 

214  93 

22,796 

38  00 

866  25 

21,792 

35  00 

762  72 

L.  ft  

120 

4  00 

480  00 

276 

5  00 

1,380  00 

84 

6  50 

546  00 

a 

72 

8  50 

612  00 

C.  yd.'.!" 

11-2 

13  00 

145  60 

(( 

83-27 

12  00 

999  24 

({ 

1,258-37 

12  00 

15, 100  44 

"  .... 

1,156-16 

11  00 

12,717  76 

(( 

1,347-2 

10  50 

14,145  60 

CI 

3,465-48 

11  50 

39,853  02 

II 

8,778-83 

11  00 

96,567  13 

"  — 

6-56 

9  00 

59  04 

Mile  

61-702 

425  00 

26,223  35 

C.  yd  

170,705 

50 

85,352  50 

U 

2,973,883 

01 

29,738  83 

it 

4,811 

18 

865  98 

lit 

190,784 

45 

85,852  80 

Each 

146,401 

45 

65,880  45 

32.691 

38 

12,422  58 

B.M.M.ft. 

230,422 

40  00 

9,216  88 

Each 

2 

10  00 

20  00 

117 

2  00 

234  00 

Rod  "". 

26,31501 

1  00 

26,315  01 

Each 

81 

6  00 

486  00 

Mile  

49-93 

225  00 

11,234  25 

Each 

3 

3,000  00 

9,000  00 

Lb  

2,230 

05 

111  50 

it 

1,429 

06 

85  74 

u 

4,913 

06 

294  78 

tt 

765 

05 

-58  25 

;Each  

4 

18  00 

72  00 

Ton  

314  197 

50  00 

15,709  85 

!Lb  

38,529-5 

05 

1,926  48 

jC.  yd,. 

222,022 

1  10\ 

244,779  26 

CI 

282,093 

30 

84,627  90 

;  -  :::: 

20,316 

.  80 

16,252  80 

2,188,729  57 
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Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Grand  Trunk  Pacific  Railway  Co.,  Contract  No.  I:  Progress  Estimate  No.  55  to  April  SO,  191S. 

Mile  0  to  50  from  Moncton — Concluded. 

(Lowest  tender  after  newspaper  advertisement). 


Order 
No. 
213 
227 
697 
868 


Brought  forward  

Extra  work,  ($26,585.13)— 

Detailed  in  1910-11  (Page  W— 326)  

Canaan  &  North  Branch  Rivers:  temporary  trestle 

Moncton  Yard:  moving  fence  and  telegraph  line  

Miles  11-23  and  40:  building  pipe  line  

Res.  1-2-5:  clearing  out  gullet  ditches  

Total  


cts. 

2,188,729  57 


22,692  41 
1,105  88 
381  55 
516  08 
1,889  21 


2,215,314  70 


Paid  in  1907-8,  (Page  W— 236)  $99,636.95;  in  i908-9,  (Page  W^39)  $650,311  19;  in  1909-10  (Page  W— 235) 
$771,414  34;  in  1910-11.  (Page  W— 256)  $428,558.74;  in  1911-12,  (Page  W— 280)  $238,44S.86;  fire  ranging, 
$5,413.15;  drawback,  $21,531.47. 
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Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

John  W.  McManus  Co.,  Ltd.,  Contract  Xo.  2:  Progress  Estimate  No.  56  to  April  SO,  191S, 

Mile  50  to  58  from  Moncton. 

(Lowest  tender  after  newspaper  advertisement.) 


Item 
No. 


Description. 


Measure.  Quantity. 


Rate. 


1 

3 

4 

5 

6 

7 

8 

9 
10 
11 
12 
13 
17 
19 

20  " 

28 

29 

30 

30a 

306 

49 

51 

.58 

59 

60 

62 

65 

69 

72 

74c 

74d 

75 

76 

77 

78 

79 

80 

84 

85 

91 

92 

96 
100 
101 
102 
103 
Spec. 

Order 
No. 
202 
204 
875 


L.  ft. 


M.  ft. 


C.  yd. 


M.  ft. 


L.  ft.. 


Clearing  Acre 

Grubbing  

Solid  rock  C\Y^ 

Loose  rock  i 

Common  excavation   ■   

Excavation  in  foundations,  no  coffer  dams   "   

"  "  within  coffer  dams — 

Overhaul  

Piles  delivered  

"  driven  

Sheet  piling,  B.M  

Wakefield  type  piling,  B.M  

Paving  in  culverts  

Rip-rap,  hand  laid  

"  random  

Cedar  timber  in  culverts.  B.M-  

Plank  in  road  crossings,  B.M  

Timber  for  culverts,  B.M  

"      in  coffer  dams  or  ordinary  fdns.  B.M 

"      in  caissons,  B.M  

Cast  iron  pipe  culverts,  18-in.  diameter  

24-in.     "   I 

Concrete  facing  mixture,  (1-2)  2|-in.  thick  |C.  yd 

"       1-2-4  coping  course  6-in.  thick  

1-3-5  

"       1-3-5  in  arch  culverts  

"       1-4-8,  in  ordinary  foundations  

Masonry,  3rd  class...  

Track  laying,  main  line   Mile.. 

Train  hauled  filling,  including  temp,  trestle  IC.  yd 

"        "    overhaul   " 

Ballasting,  no  overhaul  :  " 

Ties,  first  class  Each. 

"    second  class  j  " 

"    for  switches,  B.M  .-  M.  ft. 

Public  road  signs  Each. 

Mile  posts,  whistle  posts  and  road  signs   " 

Fencing   Rod.. 

Gates  Each. 

Telegraph  lines  Mile. . 

Water  tanks,  50,000  gallons  Each. 

Iron  in  drift  bolts  Lb  — 

Cattle  guards,  (3  sections)  Each. 

Cast  iron  pile  shoes  

Water  pipes,  cast  iron,  4-in  to  10-in  Ton... 

Steel  embedded  in  concrete  Lb  — 

Train  hauled  loose  rock  C.  yd 


Extra  work,  ($7,643.15). 


-343). 


128-16 
10-64 
94,782 
162.294 
84,603 
2,562-5 
3,411-3 
,908,339 
30,712 
22,662 
9,702 
22,899 
17-3 
131-5 
1,608 
9,558 
4,582 
530 
15,268 
144.665 
24 
84 
75-6 
202-9 
6.402-7 
902 
17-9 
28 
10 

215,728 
691,843 
30,290 
22,985 
5,891 
30,346 
5 
29 
5,262 
32 
8 
1 

16,250 
12 
5 

87-038 
11,089 
74,837 


>  cts. 

40  00 
100  00 
1  50 
50 
21 
1  00 
1  75 
01 
20 
20 
50  00 
60  00 


no 
75 
7r> 


Amount. 


40  00 
25  00 
35  00 
40  00 
100  00 
3  75 

5  00 
12  00 
12  00 
11  00 
11  00 

8  00 

9  00 
400  00 

38 
01 
40 
50 
44 
40  00 
25  00 
20  00 
1  10 

6  00 
300  00 

,500  00 
04 
25  00 
1  50 
45  00 
06 
67 


Detailed  in  1910-11  (Page  W- 
Res.  No.  6:  cleaning  out  cuts. 

"       6:  putting  on  tie  plates  

Salmon  River  Bridge:  channelling  ballast  wall,  west  abutment,  etc. 

Total  


63 
00 


-S  cts. 

5,126  40 
1,064  00 
142,173  00 
81,147  00 
17,766  63 
2,562  50 
5,969  77 
19,083  39 
6,142  40 
4,532  40 
4S5  10 
1,373  94 
69  20 
361 
2,814 
382  32 
114  55 
18  55 
610  72 
14,466  50 
90  00 
420  00 
907  20 
2,434  80 
70,429  70 
9,922  00 
143  20 
252  00 
4,000  00 
81,976  64 
6,918  43 
12,116  00 
11,492  50 
2,592  04 
1,213  84 
125  00 
580  00 
5,788  20 
192  00 
2,400  00 
3,500  00 
650  00 
300  00 
7  50 
3,916  71 
665  34 
50, 140  79 


5,746  96 

1,434  20 

132  63 

329  36 

587,081  04 


Paid  1907-8,  (Page  W— 336)  $23,048.93;  in  1908-9,  (Page  W— 357)  $153,173.19;  in  1909-10,  (Page  W— 236) 
$128,612.83;  in  1910-11,  (Page  W— 256)  $194,825-40;  in  1911-12,  (Page  W— 280)  $76,050.49;  fire  ranging, 
$74.35;  drawback,  $11,295.85. 
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3  GEORGE  V.,  A.  1913 


Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Grand  Trunk  Pacific  Railway  Co.,  Contract  No.  3:  Progress  Estimate  No.  47  to  April  SO,  1912 

Mile  58  to  96-42  from  Moncton. 

(Lowest  tender  after  newspaper  advertisement.) 


Item 
No. 


1 

2 

3 
4 
5 
6 
7 

7a 
8 
9 
10 
11 
12 
14 
17 
18 
19 
22 
26 
28 
29 
30 
30a 
40 
41 
51 
59a 
60 
62 
65 
66 
72 
74c 
74d 
74e 
75 
76 
77 
78 
79 
80 
82 
84 
85 
91 
92 
96 
98 

100 

102 

103 
Spec. 


Order 
No. 

211 

698 
231 
229 


Description. 


Measure. 


Quantity. 


L.  ft. 
M  ft. 


L.  ft 


C.  yd. 


106- 
220 
166- 
'  2,880 
625 
1,841 
6,736 
49,609 
123,641 
480 


o:; 


23 

7 

3 


■458 


Mile.. 
C.  yd. 


Each. 

a 

M  ft.. 

Each . 


5,227 
12 
7 
46 
276,612 
1,347,293 
8,514 
94,675 
82,277 
47,217 
54,959 
6 


287-5 
48 

290-20 
149-09 
16 
63 
9 

581 


Clearing  Acre   595-27 

Trees  cut  down  Each   733 

Grubbing  Acre   190 

iSolid  rock  C.  yd   86,207 

'Loose  rock   "     ....  492,410 

Common  excavation   "     ....  238,400 

Excavation  in  foundations,  no  cofferdams   "     ....  3,959 

'Excavation  in  foundations,  solid  rock   "     ....  1,414 

"  "         within  cofferdams   "     ....  3,303 

Overhaul   "     ....  5,694,497 

'Piles  delivered  L.  ft   3,935 

t  "    driven   "    2,790 

:Sheet  piling,  B.M  M  ft   30,230 

jCross  logging  <  Acre.. 

I  Paving  in  culverts  C.  yd. 

(Crib  filling  with  stone   " 

jRip  rap,  hand  laid  

[Round  logs  in  cribs  

Sawn  ties  and  guard  rails,  B.M  

(Cedar  timber  in  culverts,  B.M  

Plank  in  road  crossings,  B.M  

Timber  for  culverts,  B.M  

"      in  cofferdams  or  ordinary  fdns.  B.M. 

Reinforced  concrete  pipe  24-in.  diameter  

30-in.  "   

Cast  iron  pipe  culverts,  24-in.  diameter  

Concrete  1-2-4  in  mass  

1-3-5  

"       1-3-5  in  arch  culverts  

"       1-4-8  in  ordinary  foundations  , 

"       1-^1-8  walls  of  buildings  

Track  laying  in  main  line  

Train  hauled  filling,  including  temp,  trestle. . 

"  overhaul  

Removal  of  moss  

Ballasting,  no  overhaul  

Ties,  first  class  

'    second  class  

'     for  switches,  B.M  

Public  road  signs  

Mile  posts,  whistle  posts  and  road  signs  

Interlocking  appliances  

Fencing  Rod. 

Gates  Each. 

Telegraph  lines  Mile. 

Water  tanks,  50,000  gallons  Each. 

Iron  in  drifts  bolts  Lb. 

Forged  or  cut  spikes  

Cattle  guards,  3  sections  Each. 

Water  pipes,  cast  iron,  4-in  to  10-in  Ton. 

Steel  embedded  in  concrete  Lb. 

Gasoline  engine,  15  h.p.  and  pump  Each. 

Classified  train  haul  C.  yd. 

^Ballasting  inc.  train  haul  from  Boiestown  

Train  hauled  loose  rock  

Extra  work,  ($21,755.55) — 

Detailed  in  1910-11  (Page  W— 327),  $19,477.64;  less  $786.69  deducted  on  orders 

872  and  873  in  1911-12  _  

Mile  S9  and  Cains  River:  back  filling  and  tamping  on  top  of  piles  and  filling  and 

levelling  around  tank  

Mile  80-5  and  96-5:  laying  pipe  line  

Station  No.  3093:  transporting  gravel  

Mile  79:  grading  and  laying  track  into  gravel  pit  and  loading  ballast  and  lifting  track 

Total  


13, 


304 


113 
1 

,543 
62 
39 
2 

1,107 
290 
15 
166-73 
31,656 
1 

7,284 
41,882 
701 


Rate. 

Amount . 

$  cts. 

$       <_'  t  s . 

50  00 

29,763  50 

0  50 

366  50 

160  00 

30,404  80 

1  25 

107,758  75 

0  44 

216,660  40 

0  29 

69, 136  00 

1  00 

3,959  23 

3  75 

5,305  13 

3  00 

9,909  90 

0  01 

56,944  97 

0  22 

865  70 

0  22 

613  80 

45  00 

1,360  35 

800  00 

366  40 

3  00 

320  40 

2  00 

440  00 

2  50 

416  25 

0  25 

720  00 

48  00 

30  00 

40  00 

73  64 

27  50 

185  24 

40  00 

1,984  30 

45  00 

5,563  85 

3  00 

1,440  00 

4  00 

1  150  00 

6  00 

288  00 

13  00 

3,772  60 

11  50 

24,714  54 

12  00 

62,725  92 

9  50 

119  98 

10  00 

79  00 

500  00 

23,290  50 

0  50 

138,306  00 

0  01 

13.472  93 

0  28 

2,383  92 

0  53 

50, 177  75 

0  50 

41,138  50 

0  45 

21,247  05 

40  00 

2,198  36 

12  00 

72  00 

6  00 

678  00 

5,750  00 

5,750  00 

1  20 

16,251  60 

6  50 

403  00 

300  00 

11,791  20 

4,100  00 

8,200  00 

0  05 

55  35 

0  06 

17  40 

10  00 

150  00 

60  00 

10,003  80 

0  05 

1,582  80 

1,528  30 

1,528  30 

0  71 

5,171  04 

0  71 

29,736  22 

0  65 

455  65 

18,690  95 

79  94 
2,343  70 
66  00 
574  90 


1,043,257  33 


Paid  in  1908-9.  (  Page  W— 357)  $327,140.49;  in  1909-10,  (Page  W— 235)  $433,978.64;  in  1910-11  (Page  W— 
256)  $217,008.47;  in  1911-12  (Page  W— 280)  $59,297.64;  car  service,  $1,103.75;  fire  ranging,  $4,304.11; 
switchstands  and  freight  thereon,  $479.78;  less  over  refund  of  drawback,  $55.55. 
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Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Grand  Trunk  Pacific  Railway  Co:  Contract  No.  k  Progress  Estimate  No.  47  to  April  30,  1912:  Mile  9642  to 

163.80  from  Moncton. 

(Lowest  tender  after  newspaper  advertisement.) 


Description. 


Clearing  

Trees  cut  down  

Grubbing  

Solid  rock  

Loose  rock  

Common  excavation  

Excavation  in  foundations,  no  cofferdams  

"  solid  rock  

"  "  within  coffer  dams.. 

Overhaul  

Piles  delivered  

"  driven  

Sheet  piling,  B.M  

Cross  logging  : . . . 

Paving  in  culverts  

Rip  rap,  hand  laid  

"  random  

Round  logs  in  cribs  

Cedar  timber  in  culverts,  B.M  

Plank  in  road  crossings,  B.M  

Timber  for  culverts,  B.M  

"      in  cofferdams  or  ordinary  foundations... . 

Reinforced  concrete  pipe,  24  in.  dia  

30  in.  dia  

4  in.  agricultural  under  tile  drains  

Cast  iron  pipe  culverts,  12  in.  dia  

Concrete  facing  mixture  (1-2)  2j  in.  thick  

1-2-4  coping  course  6  in.  thick  

"       1-2-4  in  mass  

1-3-5  

1-3-6  

1-3-5  in  arch  culverts  

1-3-6  in  arch  culverts  '.  

Masonry.  3rd  class  

Track  laying  in  main  line  

"         "     in  yards  at  terminals  

Train  hauled  surfacing  B  

rilling   inc.    temp,  trestle  

overhaul  

Removal  of  moss,  no  overhaul  

Ballasting,  no  overhaul  

Ties,  first  class  

"     second  class  

"     for  switches,  B.M  

Public  road  signs  

Mile  posts,  whistle  posts  &  road  signs  

Fencing  

Gates  

Telegraph  lines  

Water  tanks,  50,000  gallons  

Turntables  

Track  scales  

Iron  in  drift  bolts  

Forged  or  cut  spikes  

Cattle  guards  (3  sections)  

Water  pipes,  cast  iron,  4  in.  to  10  in  

Steel  embedded  in  concrete  


Rock  borrow  

Boiestown  ballast  

Gasolene  engine  &  pump  installed . 
Train  hauled  loose  rock  


Carried  forward. 


Measure. 

Quantity. 

Rate. 

Amount. 

$  cts. 

$  cts. 

1,054  01 

50  00 

52,700  50 

Each  

4,338 

0  50 

2, 169  00 

Acre  

190-91 

150  00 

28,636  50 

C.  yd.  ... 

574, 4S8 

1  45 

833,007  60 

"  .... 

1,052, 158 

0  45 

473,471  10 

"   

364,856-5 

0  27 

98,511  26 

"  .... 

7,300-9 

1  00 

7,300  90 

"   

2,756-5 

4  35 

11,990  77 

tt 

9, 015-16 

3  00 

27,045  48 

"  .... 

14,556,833 

0  01 

145,568  33 

L.  ft  

5,533- 

0  20 

1,106  60 

"  .... 

4,550 

0  20 

910  00 

M  ft  

90,845 

45  00 

4,088  02 

1-2 

7  0  00 

900  00 

C.  yd  

38-19 

3  00 

114  57 

"   

905-84 

2  50 

2,264  60 

248 

1  50 

372  00 

L.  ft  

554 

0  25 

138  50 

M  ft  .  . 

8,582 

40  00 

343  28 

.... 

2,924 

25  00 

73  10 

tt 

11,863 

40  00 

474  52 

it 

96, 139 

45  00 

4,326  25 

L.  it..  '.  '.  '.  '. 

1,907-5 

3  00 

5,722  50 

1         «         '  '  '  " 

1,005-5 

4  00 

4,022  00 

U 

435 

0  15 

65  25 

"  .... 

36 

2  60 

93  60 

C.  yd  

13 

13  00 

169  00 

"   

41-6 

12  00 

499  20 

it 

1,19709 

12  00 

14,365  08 

it 

1,755-75 

11  50 

20,191  12 

tt 

298-02 

10  50 

3,129  21 

a 

11,442-737 

12  00 

137,312  84 

a 

1,10907 

11  00 

12, 199  77 

a 

85-5 

9  00 

769  50 

Mile..'.!!! 

71-696 

500  00 

35, 848  00 

it 

11-29 

600  00 

6, 774  00 

C.  yd.'.'.!! 

11,036 

0  50 

5,518  00 

ti 

599,026-9 

0  50 

299,513  45 

ti 

2,061,273 

0  01 

20,612  73 

tt 

245 

0  25 

fil 

it 

262,975 

0  50 

131,487  50 

Each  

113,918 

0  52 

59,237  36 

126,727 

0  45 

57,027  15 

Mft 

231,023 

40  00 

9,240  92 

Each 

4 

12  00 

48  00 

tt 

245 

6  00 

1,470  00 

Rod 

10,569-4 

1  15 

12, 154  81 

Each  ,  ,  , 

32 

6  00 

192  00 

Mile 

66-242 

300  00 

19,872  60 

Each  

4 

4,000  00 

16,000  00 

t« 

1 

4,250  00 

4,250  00 

ti 

1 

1500  00 

1,500  00 

Lb....:::: 

2302 

0  05 

115  10 

it 

85 

0  06 

5  10 

Each 

4 

15  00 

60  00 

Ton  

326-397 

60  00 

19,583  82 

Lb  

101,511 

0  06 

6,090  66 

C.  yd.  . 

74,580 

1  10| 

82,224  45 

tt 

22,947 

0  68 

15,603  96 

Each 

1 

1,528  30 

1,528  30 

C.  yd.  . 

21,750-8 

0  68 

14,790  54 

2,714,861  65 

RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
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Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Grand  Trunk  Pacific  Railway  Co.:  Contract  No.  4 — Continued. 
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Order 
No. 


212 
226 
230 
236 
240 
699 
866 
874 

Item 
No. 
1 

2 
3 
5 

6 

7 

8 

9 
11 
12 
13 
15 
16 
17 
18 
19 
20 
22 
23 
24 
25 
26 
27 
28 
30 
31 
31a 
32 
37 
39 
44 
46 
48 
49 
50 
53 
56 
58 
59 
60 
61 
66 
67 
68 
69 
70 
71 


Description. 


Brought  forward. 


Extra  Work  ($20,959.94) 

Detailed  in  1910-11  (Page  W- 
1911-12,  $1,783.80  


-329),  $18,680.27,  lesa  Order  No.  870  deducted  in 


Res.  No.  12:  shifting  track  

Napudogan  Yard:  Erection  of  valve  house  

Mile  120:  Laying  siding  

Napudogan  Yard:  fire  hydrant,  tarred  sheathing,  valves  &  piping. 

"  Erection  of  stand  pipe,  etc  

Miles  118  to  146:  building  pipe  lines  

Res.  No.  11,  12  &14:  ditching  &  '.epairing  washouts  

Napudogan  Yard:  erection  of  track  scale  


Napudogan  12  Stall  Engine  House  & 


Machine  Shop.  ($67, 382. 

Measure 


Excavation  

Piling  in  place  

Concrete  1-3-5,  gravel  

"       "         "    or  stone,  reinforced,  water 

proof  for  hot  well  

Gravel  filling,  tamped  &  rolled  

Inside  brick  

Outside  or  face  brick  

Fire  brick  

Structural  steel,  roof  trusses  

"  lintels  

Steel  engine  door  columns  

Cast  iron  chimney  coping  

cleanout  door  

Gal.  iron  down  pipe,  No.  24  gauge  

hopper  No.  24  gauge  

Cast  iron  foot  to  down  pipes  

Gal.  iron  counter  flashing  No.  24  gauge. . 
No.  1  com.  spruce,  lumber,  timber  &c. .  . 

"  red  pine  lumber,  timber  &c  

Extra  for  dressing  1  side  

2  sides  

3  "   

«  4    "  . 

Extra  for  tongueing  &  grooving  

Window  sash  &  frames,  glazed  comp. . . . 

Storm  sash,  glazed  complete  

Glass  partition  in  foremen's  office  

Roofing,  tar  &  gravel  

Smoke  jacks,  complete  

Closets  

Double  stall  doors  &  transom  

"    sliding  doors  

"    doors,  7  ft.  x  10  ft.  3  in.  complete. . 

"     to  pump  room   

Single  doors,  3  ft.  1\  in.  x  7  ft.  H  in  

Coal  house  doors,  4  ft.  x  5  ft  

Drawing  cabinet  in  foreman's  office  

Skylight  over  drop  pit  

Ventilator  over  boiler  room  

"     hot  well  

Smoke  stack  in  blacksmith  shop  

6  in.  c.  i.  drain,  laid  complete  

36  in.  c.  i.  heating  pipe,  with  dampers.. . . 

15  in.  corr.  iron  pipe,  with  dampers  

Std.  w.  i.  pipe  6  in.  dia.  complete  

"       "       5  "   


10) 


C.  yd.. 

L.  ft. 
C  yd.. 


M 


Lb. 


L.  ft.. 
Each. 


Lb  

M  ft.,B.M 


Sq.  ft. 


100  sq. 

Each.. 


ft. 


Pair. 


Carried  forward. 


Each. 


lump  sum 


Each. 
L.  ft. 


Amount. 


$  cts. 
2,714,861  65 


16,896  47 

1,679  38 

174  62 

218  70 

205  51 

144  27 

1,155  92 

285  07 

200  00 


Quantity. 

Rate. 

2,274 

0  80 

1  819  20 

25,528 

0  50 

12* 764  Oft 

lU)   1  l/t  \J\J 

760 

11  00 

8  360  00 

231 

15  50 

3  580  10 

tl  ,  '-J'J\J  tJ\J 

102 

1  50 

15"?  Oft 

IwO  \J\t 

381,000 

27  00 

10  287  on 

127,000 

28  00 

3  SIR  Oft 

4,320 

55  00 

237  60 

51,050 

0  06 

3,063  00 

34,910 

0  06 

2  0Q4  fin 

13,910 

0  06 

834  60 

2,860 

0  06 

171  60 

150 

0  06 

9  00 

111 

0  30 

33  30 

7 

4  50 

31  50 

8 

10  00 

80  00 

422 

0  14 

59  08 

131,182 

40  00 

5,247  28 

49,017 

60  00 

2,941  02 

190 

1  00 

0  19 

50,600 

2  00 

101  20 

376 

2  50 

0  94 

102 

3  00 

0  31 

48,011 

1  25 

60  01 

3,870 

0  45 

1,741  50 

2,108 

0  25 

527  00 

110 

0  35 

38  50 

172 

6  50 

1,118  00 

10 

103  00 

1,030  00 

3 

20  00 

60  00 

10 

155  00 

1,550  00 

1 

105  00 

105  00 

1 

45  00 

45  00 

1 

25  00 

25  00 

2 

15  00 

30  00 

2 

15  00 

30  00 

•5 

55  00 

27  50 

•4 

160  00 

64  00 

2 

12  00 

24  00 

1 

6  50 

6  50 

1 

20  00 

20  00 

84 

1  30 

109  20 

99 

4  00 

396  00 

186 

2  20 

409  20 

93 

3  00 

279  00 

10 

1  50 

15  00 

1,282 

1  25 

1,602  50 

2,800,559  42 
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Grand  Trunk  Pacific  Railway  Co.:  Contract  No.  4 — Concluded. 


Description. 


Measure. 


Quantity. 


Brought  forward. 


Napudogan  engine  house — Continued. 
Std.  w.    i.  2i  in.  pipe  complete. 
u  2        "  11 

U  It  J]  (4  M 

<<         u         ii       «  a 

«  U  J  «  » 


L.  ft. 


Post  brackets  for  h.  &  c.  water  hydrants  

"  for  air  cocks  

Valves  for  h.  &  c.  water  hydrants  on  posts.. . 

Air  cocks  on  posts  

Indirect  heating  apparatus,  lump  sum  So, 600, 
on  account  


Each. 


Total. 


514 

293 
90 
189 
68 
3 
4 
6 
3 


Rate. 


cts. 


0  60 
0  45 
0  35 
0  30 
0  25 
6  50 
6  50 
10  00 
0  00 


Amount. 


$  cts. 
2,800,559  42 


308  40 
131  85 
31  50 
56  70 

17  00 
19  50 
26  00 
60  00 

18  00 

1,975  32 


2,803,203  69 


Paid  in  1908-9  (Page  W— 357)  §651,136.48;  in  1909-10  (Page  W— 235)  $960,956.01;  in  1910-11  (Page  W— 256) 
$963,418.08:  in  1911-12  (Page  W—280)$206, 115.61;  in  1912-13,  S327.84;  car  service,  $1,009.25;  fireranging 
$7,695.93;  W.  P.  McNeil  &  Co's  acc't.,  $19.80;  drawback,  $12,524.69. 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Wiltard  Kitchen  Co.,  Ltd.:  Contract  Xo.  5:  Progress  Estimate  No.  49  to  May  SI ,  1912:  Mile  163.80  to  195.58 

from  Moncton. 

(Lowest  tender  after  newspaper  advertisement) 


Item 
No. 


1 
2 
3 
4 
5 
6 
7 

7a 
8 
9 
12 
13 
14 
17 
19 
20 
24 
27 
28 
29 
30 
30a 
30b 
49 
50 
50a 
51 
58 
59 
59a 
60 
61 
61a 
62 
63 
65 
69 
72 
74c 
74d 
75 
76 
77 
78 
79 
80 
84 
85 
87 
91 
92 
96 
97 
98 
99 

100 

102 

103 

Spc. 


Description. 


Clearing  

Trees  cut  down  

Grubbing  

Solid  rock  

Loose  rock  

Common  excavation  

Excavation  in  foundations,  no  cofferdams  

Excavation  in  foundations,  solid  rock  

"  "  within  ■  oflYrdams.. 

Overhaul  

Sheet  piling,  B.M  

Wakefield  type  piling,  B.M  

Cross  logging  

Paving  in  culverts  

Rip  rap,  hand  laid  

"  random  

Framed  trestles,  except  stringers,  B.M  

Stringers,  B.M  

Cedar  timber  for  culverts,  B.M  

Plank  in  road  crossings,  B.M  

Timber  for  culverts,  B.M  

"    in  cofferdams,  B.M  

"    in  caissons,  B.M  

Cast  iron  pipe  culverts.  18  in.  dia  

"  "         20  "   

"  "          12  "   

a  «  24  " 

Concrete  facing  mixture  (1-2)  2\  in.  thick  

"       1-2-4  coping  course  6  in.  thick  

1-2-4  in  mass  

1-3-5  

1-3-6  

1-2-5  in  14  ft.  arch  &  over  

1-3-5  in  arch  culverts  

1-3-6       "  "   

1-4-8  in  ordinary  foundations  

[Masonry,  3rd  class  

Track  laying  in  main  line  

'Train  hauled  filling,  inch  temp,  trestle  

overhaul  

Ballasting,  no  overhaul  

Ties,  first  class  

"  second  class  

"  for   switches,  B.M  

[Public  road  signs  

iMile  posts,  whistle  posts  &  road  signs  

jFencing  

Gates  

Tunnels,  lined  special  

Telegraph  lines  

Water  tanks,  50,000  gallons  

jlron  in  drift  bolts  

"      screw  bolts  

Forged  or  cut  spikes  

jCast  iron  washers  &  separators  

jCattle  guards,  3  sections  

Water  pipes,  cast  iron,  6  in  

[Steel,  embedded  in  concrete  

IClassified  train  hauled  filling  

iRock  borrow.  

Solid  rock  in  ditch  


Measure. 


\cre.. 
^ach. 
Acre.. 
3.  yd. 


M  ft. 


Acre. . 
C.  yd. 


M  ft. 


L.  ft.. 


C.  yd. 


Mile.. 
C.  yd. 


Each. 


M  ft. 
Each. 


Rod.  . 
I.  .Each. 
L.  ft.... 
Mile.. . . 
Each. . . 
Lb  


Each. 
Ton... 
Lb.... 
C.  yd. 


Carried  forward. 


Quantity. 


546-62 
564 
4618 
728,925 
749,270 
234,022 
29,700-24 
8,266-29 
20,425-6 
6,421,836 
67,618 
45,208 

•980 
131-9 
627-5 
1,446-8 
198,890 
1,068 
18,394 
27,518 
145,941 
122,546 
102,369 
48 
389 
127 
925 
37-5 
215-79 
5,136-37 
21,530-93 
184-97 
173-97 
5,154-83 
2,382-41 
109-73 
243-9 
35-911 
329,008 
762,512 
98,784 
94,897 
11,153 
64,766 
14 
151 
21,521 
240 
487 
31-97 
1 

16,126 
70 
19,120 
5 
25 
167 
29,170-5 
316,360 
393, 172 
135 


Rate. 


$  cts. 

42  00 
1  50 
100  00 
1  49 
0  35 

0  24 

1  00 
4  47 

2  50 

0  01 
50  00 
75  00 

700  00 

3  00 

2  00 

1  50 
45  00 
55  00 
45  00 
35  00 
35  00 
35  00 
40  00 

4  50 

4  95 

3  00 

6  00 
20  00 
15  00 
15  00 
11  00 

10  50 

11  50 
11  00 
10  75 

9  00 
9  00 
500  00 
0  40 
0  01 
0  40 
0  45 

0  40 
35  00 
10  00 

7  50 

1  10 
6  00 

98  90 
250  00 
3,500  00 
0  05 
0  06 
0  06 
0  00 
20  00 
70  00 
0  06 

0  51 

1  10J 

5  76 


Amount. 


$  cts. 

22,958  04 
846  00 
4,618  00 
1,086,098  25 
262,244  50 
56,165  28 
29,700  24 
36,950  32 
51,064  00 
64,218  36 
3,380  90 
3,390  00 
686  00 
395  70 
1,25.5  00 
2,170  20 
8,950  05 
58  74 
827  73 
963  13 
5,107  94 
4,289  11 
4,094  76 
216  00 
1,925  55 
.     381  00 
5,550  00 
750  00 
3,2.36  85 
77,045  55 
236,840  23 
1,942  19 
2,000  65 
56,703  13 
25,610  91 
987  57 
2,195  10 
17,955  50 
131,603  20 
7,625  12 
39,513  60 
42,703  65 
4,461  20 
2,266  81 
140  00 
1,132  50 
23,673  10 
1,440  00 
48,164  30 
7,992  50 
3,500  00 
806  30 
4  20 
1,147  20 
0  30 
500  00 
11,690  00 
1,750  23 
161,343  60 
433,472  13 
777  60 


3,009,480  62 
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3  GEORGE  V.,  A.  1913 
Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Willard  Kitchen  Co.,  Ltd:  Contract  No.  5.— (Concl.) 


Order 
No. 


Description. 


205 
210 
214 
223 
242 
244 
245 
671 
852 


Brought  forward . 


Extra  work.  ($20,625.14)— 

Detailed  in  1910—11  (Page  W— 333)  

Res.  No.  18:  Special  materials  for  pipe  drain  in  tunnel  

Graham  Brook:  diversion  of  brook  

Stations  417  and  398:  cost  of  haulways  

Tobique  River:  extra  work  on  bridge  

Station  349—367:  resetting  telegraph  poles.  

Tobique  River  Bridge:  excavating  material  from  rear  of  West  abutment  

Stations  1310+ 18,  1 120+60  and  795—825:  removing  tracks  and  erecting  hand  rails 

Salmon  River  Viaduct:  removing  pedestal  shaft  

Mile  177:  pipe  line  


Amount. 


eta. 


3,009,480  62 


Total   3,030,105  76 


11,978  85 
395  40 
167  23 
1,595  28 
5,455  73 
9  90 
322  19 
587  77 
16  28 
96  51 


Paid  in  1908-9  (Page  W— 357)  $1,144,977.45);  in  1909-10  (Page  W— 236)  $1,006,534.45;  in  1910-11  (Page 
W— 256)  $573,549.15;  in  1911-12  (Page  W— 280)  $256,096.80;  in  1912-13,  $1,089.58;  car  service,  $971.48, 
Ere  ranging,  $4,343.99,  drawback,  $42,542.86. 


RAILWAYS  AND  CANALS  DEPARTMENT :  EXPENDITURE 


W— 343 


SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Lyons  &  White:  Contract  No.  6:  Progress  Estimate  No.  61  to  May  St,  1912:  Mil-e  195.58  to  956.61  from  Moncton. 

(Lowest  tender  after  newspaper  advertisement) 


Description. 


Clearing  

Trees  cut  down  

Grubbing  

Solid  rock  

Loose  rock  

Common  excavation  

Excavation  in  foundations  (no  cofferdams)  

Excavation  in  foundation  solid  rock  

"  "         within  coffer  dams. 

Overhaul  

Piles  delivered  

Piles  driven  

Sheet  piling,  B.M  

Cross  logging  ,  

French  stone  drains  

Paving  in  culverts  

Crib  filling  with  stone  

Rip-rap,  hand  laid  

"  random  

Piling  out  reserved  stone  from  rock  cuttings.. 

Round  logs  in  cribs  

Framed  trestles,  B.M  

Caps,  walings  and  braces,  B.M  

Sawn  ties  and  guard  rails  for  bridges  

Cedar  timber  in  culverts,  B.M  

Plank  in  road  crossings,  B.M  

Timber  for  culverts,  B.M  

"     in  cofferdams,  B.M  

"     in  caissons  B.M  

Reinforced  concrete  pipe  24  in.  dia  

30  in  dia.....  

Agricultural  under  tile  drains,  4  in.  dia  

Cast  iron  pipe  culverts  16  in  dia  

"  "      12     "   r 

"  "     18  "   

si  «     24  " 

"  30  "  y.  '.  '.  '/.  '.  '.  '.  '.  '.  .  '. 

Concrete  facing  mixture  (1-2)  2\  in  thick  

"      1-2-4  coping  course  6  in.  thick  

"         "    in  mass  

"  1-3-5  

"      1-3-6  .  

"      1-2-5  in.  14  ft.  arch  and  over  

"      1-3-5  in.  arch  culverts  

"      1-3-6  in.  arch  culverts  

Masonry,  third  class  

Track  laying  in  main  line  

Train  hauled  rilling  inc.  temp,  trestle  

"  overhaul  

Ballasting,  no  overhaul  

Ties  first  class  

"    second  class  

"    for  switches,  B.M  

Interlocking  appliances,  8  levers  

Each  additional  lever  

Fencing  

Gates  

Telegraph  lines  

Water  tanks,  50,000  gallons  

Turntables  

Iron  in  drift  bolts  

"     screw  "   

Forged  or  cut  spikes  

Cast  iron  washers  and  separators  

Water  pipes,  cast  iron  4  in.  to  10  in  

Steel  embedded  in  concrete  

Classified  train  haul  


Brought  forward. 


Measure. 

Quantity. 

Rate. 

Amount. 

$  cts. 

$  cts. 

213.22 

40  00 

8,528  80 

Each  

16 

2  50 

40  00 

45.36 

150  00 

6,804  00 

C.  yd. 

2.35,926 

1  60 

377,481  GO 

U 

1.155,657 

50 

577,828  50 

a 

991,807 

23 

228,115  61 

it 

31,944.86 

1  00 

31,944  86 

tt 

1,759 

4  80 

8,443  20 

tt 

5.005 

2  00 

10,010  00 

u 

6,465  837 

01 

64,658  37 

L.  ft,  "" 

59,777 

25 

14,944  25 

it 

48,672 

15 

7,300  80 

M.  ft 

142,527 

40  00 

5,701  08 

Acre  

.62 

500  00 

310  00 

L.  ft 

3,061 

1  50 

4,591  50 

C.  yd.. 

723.9 

3  00 

2,171  70 

it 

548.4 

1  00 

548  40 

it 

18,614.51 

2  50 

46,536  28 

a 

3,660 

1  50 

5,490  00 

It 

350 

1  00 

350  00 

L.  ft 

9,001 

25 

2,250  25 

M.  ft 

62,557 

40  00 

2,502  28 

it 

13,206 

35  00 

462  21 

It 

5,900 

35  00 

206  50 

it 

3,082 

35  00 

107  87 

a 

108,577 

27  00 

2,931  57 

a 

198,121 

35  00 

6,934  24 

a 

69, 782 

30  00 

2,093  46 

tt 

35,092 

30  00 

1,052  76 

L.  ft 

6,536.5 

2  75 

17,975  37 

tt 

1,992.5 

5  60 

11,158  00 

L.  ft 

2,400 

05 

120  00 

tt 

72 

3  86 

277  92 

it 

18 

3  20 

57  60 

it 

75 

4  80 

360  00 

tt 

60 

6  40 

384  00 

it 

180 

7  75 

1,395  00 

C.  yd..! 

423.95 

16  00 

6,783  20 

it 

186.13 

12  00 

2,233  56 

it 

3,368.94 

12  00 

40,427  28 

tt 

7,950 

10  50 

83,475  00 

tt 

2,61617 

10  00 

26,161  70 

tt 

14.4 

11  00 

158  40 

it 

11,467.51 

11  00 

126,142  61 

tt 

1,316.8 

8  50 

11,192  80 

it 

126.2 

8  00 

1,009  60 

Miie..;;!! 

70.147 

350  00 

24,551  45 

C.  yd 

451,804 

40 

180,721  60 

tt 

2,476,726 

01 

24,767  26 

a 

249,021 

43 

107,079  03 

Each  " 

117,773 

43 

50,642  39 

tt 

90,482 

38 

34,383  16 

M.  ft 

136,941 

30  00 

4,108  23 

1  ri 

c  Ann  rin 

y ,  OUU  LMJ 

7. 

400  00 

2,800  00 

Rod. 

35,355 

1  10 

38,890  50 

Each 

811 

5  50 

4,460  50 

Mile 

57-838 

250  00 

14,459  50 

Each 

2.88 

4,920  00 

14,169  60 

tt 

.9 

5,500  00 

4,950  00 

Lb....!!!! 

13,444 

05 

672  20 

tt 

366 

08 

29  28 

Lb  

6,717.5 

05 

335  88 

tt 

227 

04 

9  08 

Ton  ., 

244-706 

70  00 

17,129  42 

Lb  

60,381 

04 

2,415  24 

C.  yd.. 

53,968 

67 

36,158  56 

2,321,885  01 
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3  GEORGE  V.,  A.  1913 
Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Lyons  and  White,  Contract  A'o.  6. — Concluded. 


Order 
No. 


228 
235 
248 
689 

696 
700 


Item 
No. 


Description. 


Amount. 


Brought  forward. 


$  cts. 
2,321.885  01 


2045. 


Extra  Work  ($57,272.91)— 

Detailed  in  1910-11  (Page  W— 335)  

Station  No.  2000,  moving  track  main  line  to  Stn 

Res.  No.  22:  pipe  under  farm  crossings  

Station  1255 — 1267:  Replacing  telegraph  poles  

Station  1823 — 1920:  Taking  up  and  transferring  Temiscouta    Ry.  tracks,  also 
taking  up  track  and  ties  at  Edmundston  and  building  snow  fence.. . 

Mile.  202:  removal  of  abutment  

"    205,  230^  and  252:  Building  pipe  lines  


1 

2 
3 
5 

7 

8 
9 
11 

12 
13 
16 
19 

22 
23 
25 
26 
27 
28 
30 
31 
44 

45 

68 
69—82 


Description. 


Measure. 


Engine  House  (12  stall)  and  machine  shop  at 

Edmundston  (§40,156  90)— 

Excavation  

Piling  in  place  

Concrete,  1-3-5  gravel  

"       1-3-5  gravel  or  stone  reinforced 

waterproof  

Inside  common  brick  

Outside  or  face  brick  .  

Fire  brick  

Structural  steel,  roof  trusses  

Structural  steel,  lintels  

Steel  engine  door  columns  

Cast  iron  clean  out  door  

"       foot  to  downpipes  

No.  1  Com.  spruce,  lumber,  timber,  B.M.  ... 

"    Hard  pine  or  spruce  " 
Extra  for  dressing  2  sides,  B.M  

3  "   

4  "  _   

Extra  for  tongueing  and  grooving,  B.M  

Window  sash  and  frames,  comp  

Storm  sash,  comp  

Double  stall  doors  and  transom,  14  ft.  x  20  ft. 

comp  _  

Double  stall  doors  and  transom  with  pass 

door,  14  ft.  x  20  ft.,  comp  

15  in.  corr.  iron  pipe,  with  dampers  

W.-I.  Pipe  and  fittings  

Net  advances  on  materials  delivered  


C.  yd. 
L.  ft,. 
C.  yd. 


M. 

it 
it 

Lb. 


Each. 
M.  ft. 


Sq.  ft. 

it 

Ft.... 

it 

L.  ft.'. 


Total . 


Quantity. 


2,574 
1.664 
521 

58 

280,000 
195,000 
5,000 
36,045 
30,945 
12,840 
235 
6 

55,000 
30,000 
. .  7,000 
69,000 

8,000 
42,000 

4,300 

4,300 

11 
1 

175 
lump  sum 


Rate. 


cts. 


I  o 
50 
10  00 

16  00 
23  00 
26  00 
50  00 
.06 
.06 
.06 
.06 
10  00 
40  00 
55  00 


00 
50 
00 
50 
45 
25 


170  00 

173  00 
2  20 
10,226  00 


54,025  44 
99  82 
42  90 
10  39 

1,179  18 
1,122  18 
793  00 


1,930  50 
832  00 
5,210  00 

928  00 

6,440  00 

5,070  00 

250  00 

2,162  7 

1,856  70 

770  40 

14  10 

60  00 

2,200  00 

1,650  00 

14  00 

172  .50 
24  00 
21  00 

1,935  00 
1,075  00 

1,870  00 

173  00 
385  00 

5,113  00 
10,499  00 


0 


2,429,813  82 


Paid  in  1907-8  (Page  W— 336)  $327,077.98;  in  1908-9  (Page  W— 357)  $964, 150  10;  in  1909-10,  (Page  W— 235) 
$447,145.22;  in  1910-11  (Page  W— 256)  $258,574.79;  in  1911-12  (Page  W— 280)  $374,109.82;  in  1912-13, 
$25,760  27;  car  service,  $1,026.68;  cleaning  bridges,  $25.78;  fire  ranging,  $197.85;  drawback,  $31,745. 
33. 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 345 

SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Lyons  &  White:  Contract  Xo.  6a.,  Stat  ion  Buildings,  Plaster  Rock  to  Quebec  Boundary:  Progress  Estimate 

No.  10  to  May  SI,  1912. 


Description. 


Stations:  3  at  $3,290;    paid  on  account  

Stations:  8  at  §2,590; 
Station:    at  $17,900: 

Freight  house  at  $2,990;    paid  on  account. 
Station  privies:  11  at$120; 
Section  tool  houses:  11  at  $175  " 

Coal  boxes  at  $75,  on  account  

Foundation  per  schedule  


Total . 


Amount. 


ets. 


1,645  00 

7,511  00 
13,425  00 

2,541  50 
360  00 
525  00 
225  00 

6,331  43 

32,563  93 


Paid  in  1911-12,  (Page  W-281)  $22,582.74;  in  1912-13,  SO, 624 . 34;  car  service,  $8.82;  C.P.Ry.  account, 
Theriault  Diversion  (account  grading  contract  No.  6),  $91.64;  drawback,  $3,256.39. 
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3  GEORGE  V.,  A.  1913 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

M.  P.  &  J.  T.  Davis,  Contract  No.  7:  Progress  Estimate  No.  48  to  May  St,  1912:  Mile  956.61  to  3 10.  S8  from 

Moncton. 

(Lowest  tender  after  newspaper  advertisement. 


Item 
No. 


Description. 


1 

3 

4 
4* 

5 

6 

7 

la 

8 

9 
10 
11 
12 
14 
15 
16 
17 
18 
19 
20 
22 
24 
26 
27 
28 
29 
30 
30a 
306 
53 
58 
59 
61 
61a 
62 
63 
70 
72 
74c 
74d 
75 
78  . 
84 
85 
91 
96 
98 
99 
102 

Order 
No. 

196 
215 


Clearing  

Grubbing  

Solid  rock  

"         and  train  haul. 

Loose  rock  .  

Common  excavation. 
Excavation  in  foundations 


no  coffer  dams  

solid  rock  

within  coffer  dams. 

Overhaul  

Piles  delivered  

Piles  driven  

Sheet  piling,  B.M  

Cross  logging  

Pole  drains  

French  stone  drains  

Paving  in  culverts  

Crib  hilling  with  stone  

Rip-rap,  hand  laid  

'•  random  

Round  logs  in  cribs  

Framed  trestles,  B  M  

Sawn  ties  and  guard  rails  for  bridges,  B.  M  

Stringers,  B.  M  

Cedar  timber  in  culverts,  B.  M  

Plank  in  road  crossings,  B.  M  

Timber  for  culverts,  B.  M  

"      in  coffer  dams,  B.M  

"      in  caissons, B.M.  ..   

Cast  iron  pipe  culverts  36  in.  dia  

Concrete  facing  mixture  (1-2)  2\  in  thick  

"      1-2-4  coping  course,  6  in.  thick  

"  1-3-6  

"      1-2-5  in  14  ft.  arch  and  over  

"      1-3-5  in  arch  culverts  

"      1-3-6  in  arch  culverts  

Masonry,  dry  

Track  laying  in  main  line  

Train  hauled  filling,  incl.  temp,  trestle  

overhaul  

Ballasting,  no  overhaul  

Ties,  for  switches,  B.  M  

Fencing  

Gates  

Telegraph  lines  

Iron  in  drift  bolts  

Forged  or  cut  spikes  

Cast  iron  washers  and  separators  

Water  pipes,  cast  iron,  4  in.  to  10  in  


Measure. 


Acre.. 

it 

C.  yd. 


L.  ft. 

M  ft- 
Acre. 
L.  ft. 


C.  yd. 


L.  ft. 
M  ft. 


L.  ft... 
C.  yd 


Mile.. 
C.  yd. 


M  ft.. 
Rod.. 
Ea  :h  . 
Mile. . 
Lb.... 


Ton. 


Quantity. 


681.14 
66.76 
572,909 

38,095 
349.812 
430,470 

12,584 
5,383 

2,220 
.040,075 

28.831 

18.991 

21,800 

.9 

26 
134 
1.358.45 
5,666 

438.8 
2,001 
84,288 
8,800 
14,353 
7.241 
,276,476 
31,292 
3,796 
30,122 
39,000 
116.5 
343.8 
155.83 
11,316 
890  54 
831.77 
8,270.25 
68 

55  8 
,816,289 
,742,250 
91,600 
50,092 
13,195 
101 
16.4 
90,392 
8,039 
125 

.1 


Extra  Work  ($22, 134) — 

Long  Lake:  excavating  to  provide  steam  boat  and  log  channel. 

Boucanne:  Loop  connection  

Net  advances  on  materials  delivered  

Total  


Rate. 


Amount. 


$  cts. 

$  cts. 

. 

50  00 

34,057  00 

120  00 

8,011  20 

1  45 

830,718  05 

1  85 

70,475  75 

0  50 

174,906  00 

0  24 

103,312  79 

0  50 

6,292  00 

4  35 

23,416  05 

4  00 

8,880  00 

0  01 

30,400  75 

0  15 

4,324  65 

0  15 

2,848  65 

50  00 

1,090  00 

1,000  00 

900  00 

0  20 

5  20 

0.20 

26  80 

5  00 

6,792  25 

1  50 

8,499  00 

1  75 

767  90 

1  50 

3,001  50 

0  30 

25,286  40 

50  00 

440  00 

50  00 

717  65 

60  00 

434  46 

40  00 

51,059  04 

30  00 

938  76 

30  00 

113  88 

50  00 

1,506  10 

100  00 

3,900  00 

8  00 

932  00 

15  00 

5, 157  00 

13  00 

2,025  79 

9  00 

101,844  00 

12  00 

10  686  48 

10  00 

8,317  70 

9  50 

78,567  38 

6  00 

408  00 

300  00 

16,740  00 

0  40 

726,515  60 

0  01 

17,422  50 

0  45 

41,220  00 

40  00 

2,003  68 

1  10 

14,514  50 

7  00 

707  00 

225  00 

3,690  00 

0-06 

5,423  52 

0  05 

401  95 

0  04 

5  00 

60  00 

6  00 

19,649  57 

2,484  43 

130,012  73 

2,591,856  66 

Paid  in  1908-9  (Page  W— 448-9)  S603.484.92;  in  1909-10  (Page  W— 235)  $819,930.42;  in  1910-11  (Page  W— 
250)  $713,145.30;  in  1911-12  (Page  W— 280)  $353  000.72;  in  1912-13,  $53,939.48;  car  service,  $115.70; 
drawback,  $48,240.12  


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 


W— 347 


SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

M.  P.  <k  J.  T.  Davis:  Contract  No.  8:  Progress  Estimate  No.  61  to  May  St,  1918:  Mile  StO-M  to 

460-45  from  Moncton. 

(Lowest  tender  after  newspaper  advertisement). 


Description. 


Clearing  

Grubbing  

Solid  rock  

Loose  rock  

Common  excavation  

Excavation  in  foundations,  no  coffer  dams  

"  "  solid  rock  

"  "  within  coffer  dams. 

Overhaul  

Piling  delivered  j  

"  driven  

Sheet  piling,  B.M  

Cross  logging  

French  stone  drains  

Paving  in  culverts  

Crib  filling  with  stone  

Rip  rap,  hand  laid  

random  

Round  logs  in  cribs  

Framed  trestles,  except  stringers,  B.M  

Stringers,  B.M  

Cedar  timber  in  culverts,  B.M  

Plank  in  road  crossings,  B.M  

Timber,  for  culverts,  B.M  

"       in  coffer  dams,  B.M  

Vitrified  pipe  culverts,  18  in.  diameter  

Reinforced  concrete  pipe,  24  in.  diameter  

"  36  in.  diameter  

Cast  iron  pipe  culverts,  18  in.  diameter  

"  "  24  in.  diameter  

36  in.  diameter  

Concrete  facing  mixture  (1-2)  2\  in.  thick  

1-2-4,  coping  course,  6  in.  thick  

1-3-5  

"  1-3-6  

"       1-3-5  in  arch  culverts  

"       1-3-6       "  "   


Measure. 


Acre. . 

it 

C.  yd. 


L.  ft. 


M  ft... 
Acre. . 
L.  ft.. 
( :.  yd. 


L.  ft. 
M  ft. 


L.  ft. 


C.  yd. 


Mile.. . 

C.  yd. 


"       1-3-6  in  box  culverts  

Masonry,  3rd  class  

dry.  

Track  laying  in  mam  line  

Train  hauled  surfacing  B  

filling,  incl.  temporary  trestle. . . 

"         overhaul  |  " 

Removal  of  moss,  no  overhaul  i  " 

Ballasting,  no  overhaul  I  " 

Ties,  first  class  iEach 

"    second  class   " 

"    for  switches,  B.M  M  ft. 

Public  road  signs  Each 

Mile  posts,  whistle  posts  and  road  signs  1  " 

Fencing  'Rod. 

Gates  Each 

Telegraph  line  Mile. 

Water  tanks,  50,000  gal  |Each 

Iron  in  drift  bolts  Lh  .. 

"     screw  bolts  j  " 

Forged  or  cut  spikes   "  .. 

Water  pipes  (cast  iron)  4  in.  to  10  in  Ton.. 

Steel  embedded  in  concrete  Lb... 


Quantity. 


27, 


2, 


Carried  forward   6,208,626  27 


1,750-558 
267  008 
482, 090 
645,803 
996, 190 
42,775-1 
23,002-7 
9,251 
616,767 
12,684 
3,477 
34,278 

61 
2,363 
3,486-79 
3,064-4 
6,317-2 
3,141-5 
33,027 
8.500 
2,500 
313,775 
178,601 
1,871 
324, 156 
209 
172-5 
642-5 
108 
.300 
2,027 
2,217-45 
407-62 
64-3 
19,588-21 
16,283-81 
28,368-62 
2,584-63 
1,602-8 
997 
100- 11 
11,200 
932,294 
184,500 
3,590 
134,540 
213,167 
64,722 
22,494 
14 
31 

53,786 
1,119 
64 

•9 

70,203 

5,414 
56,355 
1-48 

2,693 


Rate. 


I 


cts. 


60  00 
150  00 

1  45 
0  65 
0  27 
0  60 

4  35 

5  00 
0  01 
0  30 
0  15 

50  00 
1,500  00 

0  50 

6  00 

2  00 

3  50 

1  75 

0  25 
80  00 
85  00 
40  00 
30  00 
80  00 
45  00 

1  40 
3  00 

7  00 

5  00 

6  75 
10  00 
18  00 
15  00 
12  00 

8  50 
10  50 
10  00 
10  00 
10  00 

6  00 
300  00 

0  50 
0  45 
0  01 
0  28 
0  45 
0  45 

0  40 
40  00 
10  00 

5  00 

1  15 

7  00 
275  00 

4,000  00 
0  06 
0  10 
0  06 
60  00 
•045 


Amount. 


$  eta. 

105,033  48 
40,051  20 
2,149,030  50 
1,069,771  95 
268,971  30 
25,665  06- 
100,061  74 
46,255  00 
276, 167  67 
3.805  20 
521  55 
1,713  90 
9, 150  00 
1,181  50 
20,920  74 
6, 128  80 
22,110  20 
5,497  62 
8,256  75 
680  00 
212  50 
92,551  00 
5,358  03 
149  68 
14,587  02 
292  60 
517  50 
4,497  50 

540  00 
2,025  00 

20,270  00 
39,914  10 
6,114  30 
771  60 
166,499  79 
170,980  01 
283,686  20 
25,846  30 
16,028  00 
5,982  00 
30,033  00 
5,630  00 
869,532  30 
1,845  00 
1,005  20 
60,543  00 
95,925  15 
25,888  80 
899  76 
140  00 
155  00 
61,853  90 
7,833  00 
17, 600  00 
3,600  00 
4,212  18 

541  40 
3,381  30 

88  80 
121  19 
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3  GEORGE  V.,  A.  1913 
Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

M.  P.  &  J.  T.  Davis:  Contract  No.  8—  Concluded. 


173 


Brought  forward  

Extra  work  ($5,670.81)— 

Detailed  in  1910-11  (page  W— 320)  

Repairing,  trimming  and  lifting  Chaudiere 

Valley  Railway  

Net  advances  on  materials  delivered  

Total  


cts. 

6,208,626  27 

5,245  11 

425  70 
193,618  50 


6,407,915  58 


Paid  in  1907-8  (Page  W— 336)  $1 , 626, 728.72;  in  1908-9  (Page  W— 357)  $2,507,494.96;  in  1909-10  (Page  W— 235) 
$685,690  75;  in  1910-11  (Page  W— 256)  $917,256.38;  in  1911-12  (Page  W— 280)  $562,158.48;  in  1912-13, 
$31,608.97;  car  service,  $2,703.50;  C.  P.  Ry.  signalmen  at  St.  Bazile,  $215.22;  Stinson-Rebb  Supply 
Co.'s  cement  claim,  $3,056.70;  drawback,  $71,001.90 


RAILWAYS  AXD  CAXALS  DEPARTMENT:  EX  PEN  DIT  ERE 


W— 349 


SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

M.  P.  <fe  J.  T.  Davis:  Contract  No.  9:  Progress  Estimate  No.  72  to  May  SI,  1912:  Mile  460-45  to 

610 -SI  from  Moncton. 

(Lowest  tender  after  newspaper  advertisement). 


Item 
No. 


1 

2 

3 

4 

5 

6 

7 

8 

9 
10 
11 
12 
13 
14 
16 
17 
IS 
19 
20 
23 
24 
26 
27 
28 
29 
30 
31 
49 
51 
52 
53 
58 
59 
59a 
61 
62 
63 
69 
70 
72 
73 
74c 
75 
79 
80 
82 
83 
84 
85 
91 
96 
97 
98 
99 
103 


Description. 


Clearing  

Trees  cut  down . 

Grubbing  

Solid  rock. 
Loose  rock. 
Common  excavation. 

Excavation  in  foundations,  no  coffer  dams. 

within  coffer  dams. 

Overhaul . 

Piles  delivered  '  

Piles  driven  

Sheet  piling,  B.M  

Wakefield  type  piling,  B.M  

Cross  logging  

French  stone  drains  

Paving  in  culverts  

Crib  tilling  with  stone  

Rip-rap,  hand  laid  

random  

Cedar  mud  sills,  B.M  :  

Framed  trestles,  except  stringers, B.M  

Sawn  ties  and  guard  rails  for  bridges,  B.M. 

Stringers,  B.M  

Cedar  timber  in  culverts,  B.M  

Plank  in  road  crossings,  B.M  

Timber  for  culverts,  B.M  

Vitrified  pipe  culverts,  12  in.  diameter  

Cast  iron  pipe  culverts,  18  in  diameter. . . . 


Measure. 


Acre. . 
Each . 
Acre . . 
C.  yd. 


L.  ft... 

a 

m.  ft.' 

u 

Acre. . 
L.  ft... 
C.  yd. 


M.  ft. 


L.  ft. 


24 
30 
36 


Concrete  facing  mixture  (1-2)  2\  in.  thick  

1-2-4  coping  course,  6  in.  thick  

1-2-4,  in  mass  

1-3-6  

1-3-5,  in  arch  culverts  

1-3-6,  "   

Masonrv,  3rd  class  

dry  

Track  laying  in  main  line  

"  in  yards  at  terminals  

Train  hauled  filling,  inch  temporary  trestle  

jBallasting,  no  overhaul  

;Public  road  signs  

Mile  posts,  whistle  posts  and  road  signs  

Interlocking  appliances,  8  levers  

;Each  additional  lever  

Fencing  

I  Gates  

iTelegraph  lines  , 

!Iron  in  drift  bolts  

)    "     screw  bolts  

iForged  or  cut  spikes  

Cast  iron  washers  and  separators  

Steel,  embedded  in  concrete  

Caisson  work,  detailed  in  1909-10  (page  W— 321) 
Extra  work,  detailed  in  1910-11  (page  W— 321). . 


C.  yd. 


Mile... 

it 

C.  yd. 

u 

Each. . 


Rod.. 
Each. 
Mile.. 
Lb.... 


Quantity. 


Rate. 


429-41 
25 

6S-15 
702,654 
97, 110 
620,349 
38,442-1 
9,818 
,898,332 
74,588 
57,829 
132,933 
14, 120 

•5 

64 
1,544-9 
2,485 
2,645-9 
3,546-3 
816 
268,940 
400 
8,100 
,912,402 
75,612 
284, 180 
75 
4,110 
678 
192 
636 

588-65 
1,735  01 
139 
15,649-17 
1,066-32 
3,1741 
18-7 
1,550 
57-338 
2 

742,695 
180,824 
18 
46 
1 
4 

30,869 
797 
46-97 
95,514 
5,856 
11,928 
400 
126,791 


I  cts. 

40  00 
2  50 
150  00 
1  50 
0  50 

0  21 

1  00 
1  75 
0  01 
0  20 
0  40 

50  00 
60  00 
900  00 


50 
00 
00 
75 
75 


40  00 
48  00 
45  00 
60  00 
40  00 
25  00 
35  00 
0  75 


3 
5 
6 
7 
12 


75 
00 
00 
50 
00 
12  00 
12  00 

10  00 

11  00 
10  00 

9  00 
6  00 
400  00 
600  00 
0  55 

0  40 
25  00 
20  00 

6,500  00 
200  00 

1  10 
6  00 

225  00 
0  04 
0  05 
0  05 
0  45 
0.45 


Amount. 


I 


cts. 


17,176  40 
62  50 
10,222  50 
1,053,981  00 
48,555  00 
130,273  29 
38,442  10 
17,181  51 
28,983  32 
14,917  60 
23,131  60 
6,646  65 
847  20 
450  00 
96  00 
6,179  60 
4,970  00 
7,276  23 
6,206  03 
32  64 
12,909  12 
18  00 
486  00 
76,496  08 
1,890  31 
9,946  30 
56  25 
15,412  50 
3,390  00 
1,152  00 
4,770  00 
7,063  80 
20,820  12 
1,668  00 
156,491  70 
11,729  52 
31,741  00 
168  30 
9,300  00 
22,935  20 
1,200  00 
408,482  25 
72,329  60 
450  00 
920  00 
6,500  00 
800  00 
33,955  90 
4,782  00 
10,568  25 
3,820  56 
292  80 
596  40 
18  00 
5,705  59 
329,409  20 
13,109  42 


Carried  forward 


2,697,015  34 
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AUDITOR  GENERAL'S  REPORT,  l'Jll-1912 


3  GEORGE  V.,  A.  1913 

Transcontinental  Railway:  Contractors'  Estimates  for  Constructioo. 

M.  P.  &  J.  T.  Davis:  Contract  No.  9— Concluded. 


Item 
No. 


1 

3 

66 

66a 

68 


Description. 


Measure. 


Brought  forward. 


Quebec  yard  engine  house  ($15,036.25)— 

Excavation  

Concrete,  1-3-5.  gravel  

C.  I.  drain,  6  in.  laid  complete  

«       4  « 

Corr.  iron  pipe,  15  in.  with  dampers. 
Net  advances  on  materials  delivered  


Total. 


C.  yd. 

it 

L.  ft..' 


Quantity. 


Rate. 


Amount. 


2.303 
1,120 
143 
54 

583 


cts. 


0  85 
11  00 
0  70 

0  60 

1  15 


$  eta. 
2,697.015  34 


1,957  55 
12,320  00 
100  10 
32  40 
676  20 
16,064  37 


2,728,165  96 


Paid  in  190.5-6  (Page  W—  291)  $8,521.20;  in  1906-7  (Page  W— 304)  $401,937.19;  (Page  W— 306)  $523.32;  in 
1907-8  (Page  W— 336)  $521,884.91,  and  caissons  (Page  W— 336)  $298,825.38;  in  1908-9  (Page  W-357) 
$437  831  75;  in  1909-10  fPage  W— 235)  $294,133.12;  in  1910-11  (Page  W— 256)  $307,755.43;  in  1911-12 
(Page  W— 280)  $380,376.61;  in  1912-13,  $24,653  05;  car  service,  $306,  C.  P.  Ry.  signalmen  at  St.  Bazile, 
$1,926.36;  drawback,  $49,491.59. 


M.  P.  &  J-  T.  Davis:  Contract  No.  9a:  Progress  Estimate  No.  14  to  May  SI,  1919: 
Northern  approch  to  the  Quebec  Bridge  to  the  Champlain  Market  in  Quebec  City,  and  Terminal  Revetment  Wall. 

Order-in-Council  May  1,  1911. 


Item 
No. 


1 

4 
6 
7 
9 
18 
19 
28 
29 
30a 
306 
48 
49 
51 
58 
59 
62 
63 
72 
74c 
75 
76 
85 
91 
96 
Spec. 


Description. 


Clearing  

Solid  rock  

Common  excavation  

Excavation  in  foundations,  no  coffer  dams. . . 

Overhaul  

Crib  filling  with  stone  

Rip-rap,  hand  laid  

Cedar  timber  in  culverts,  B.M  

Plank  in  road  crossings,  B.M  

Oak  timber,  B.M  

Timber  in  crib,  B.M  

Cast  iron  pipe  culverts,  16  in  diameter  

18  "   

"  «  24  "   

Concrete  facing  mixture  (1-2)  2$  in.  thick... 
"       1-2-4,  coping  course  6  in.  thick  . . . 

"       1-3-5,  in  arch  culverts  

1-3-6,  "   

Track  laying  in  main  line  

Train  hauled  filling,  inch  temporary  trestle. 

Ballasting,  no  overhaul  

Ties,  first  class  

Gates  

Telegraph  lines  

Iron  in  drift  bolts  

;Train  hauled  rock  in  embankment  

Random  rip-rap  hauled  from  Quebec  yard. . 
i  Net  advances  on  materials  delivered  


Measure. 


Acre . . 
C.  yd. 


M.  ft. 


L.  ft. 


C.  yd. 


Mile. . . 

C.  yd. 


Total. 


Each. 


Mile.  . . 

Lb  

C.  yd. 


Quantity. 


63,100 
3,938 
3,048 
272,000 
13,111 
637 
5,340 
2,620 
7,680 
,706,913 
624 
306 
72 
47-8 
11 

274-3 
747-7 
4-2 
184,432 
7,224 
4,000 
10 

■8 

138,303 
18,130 
2,457 


Rate. 


!  eta. 

40  00 
1  50 

0  21 

1  00 
0  01 

2  00 
2  75 

40  00 
25  00 

100  00 

41  00 

2  87 

3  75 

5  00 
12  00 
12  00 
11  00 
10  00 

400  00 
0  55 
0  40 
0  50 

6  00 
225  00 

0  04 
0  55 
0  55 


Amount. 


$  eta. 

28  00 
94,650  00 
826  98 
3,048  00 
2,720  00 
26,222  00 
1,751  75 
213  60 
65  50 
768  00 
69,983  43 
1,790  88 
1,147  50 
360  00 
573  60 
132  00 
3,017  30 
7,477  00 
1,680  00 
101,437  60 
2,889  60 
2,000  00 
00  00 
180  00 
5,532  12 
9,971  50 
1,351  35 
100,893  41 

440,771  12 


Paid  in  1911-12  Page  W— 280)  $389,334.58;  in  190S-9  (Page  W— 235)  to  M.  P.  Davis,  $17,026.65;  C.  P.  Ry. 
signalmen,  at  St.  Bazile,  $222.78;  I.  C.  Ry.  signalmen  at  St.  Chrysostome,  $110;  drawback,  $34,077.11. 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 


W— 351 


SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Macdonell  &  O'Brien:  Contract  No.  10:  Progress  Estimate  No.  7i  to  May  SI,  19lt:  Mile  StO  St  to 

6t0-4t  from  Monctoh. 

(Lowest  tender  after  newspaper  advertisement). 


Description. 


Clearing  

Trees  cut  down  

Grubbing  

Solid  rock  , 

Loose  rock  

Common  excavation  

Excavation  in  foundations, 


Measure. 


Acre . . . 
Each.. 
Acre . . 
C.  yd. 


no  coffer  dams  

within  coffer  dams 

Overhaul  

Piles  delivered  .'  L.  ft. 

Piles  driven  

Sheet  piling,  B.M  M.  ft. 

Cross  logging  Acre. 

Pole  drains  L.  ft. 

French  stone  drains  

Paving  in  culverts  C.  yd. 

Crib  rilling  with  stone  

Rip-rap,  hand  laid  

"  random  

Piling  out  reserved  stone  from  rock  cuttings. . 

Round  logs  in  cribs  L.  ft. 

Cedar  timber  in  culverts,  B.M  M.  ft. 

Framed  trestles,  except  stringers  

Caps,  waling  and  braces  for  pile  trestle,  B.M. .. 

Sawn  ties  and  guard  rails,  B.M  

Stringers,  B.M  

Cedar  timber  in  culberts,  B.M  

Plank  in  highway  and  road  crossings,  B.M  

Timber  for  culverts,  B.M  

"     in  caissons,  B.M  

Vitrified  pipe  culverts,  12  in.  diameter  L.  ft. 

Cast  iron  pipe  culverts  16  in.  dia   L.  ft. 

"  "  24  "   

"  "  36  "   

Concrete  facing  mixture  (1-2)  2h  in  thick  C.  yd. 

"         1-2-4  coping  course  6  in.  thick  

"         1-2-4  in  mass  

"  1-3-5  

"  1-3-6  

"        1-3-5  in  arch  culverts  

"        1-3-6        "  "   

"         1-4-8  ordinary  foundations  

Masonry,  first  class  

third  class  

dry..  

Track  laying  in  main  line  Mile. 

in  yards  at  terminals  

Train  hauled  surfacing  B  C.  yd 

filling  inc.  temp,  trestle  j  " 

Ballasting,  no  overhaul  I  " 

Public  road  signs  Each. 

Mile  posts,  road  signs  and  whistle  posts  , 

Semaphores  at  stations,  complete  

Interlocking  appliances,  8  levers,  complete  

Additional  levers  

P'encing  Rod. 

Gates  Each. 

Tunnels,  rock  section  L.  ft.. 

Telegraph  lines  Mile.. 

Water  tanks,  50,000  gallons  Each. 

Gasoline  engine  (10  h.  p.)  and  pump   " 

Iron  in  drift  bolts  Lb.... 


Carried  forward. 


Quantity. 


1 , 560 
1,495 
147 

2,716,536 
1.508,476 
1,497,856 
109,110 
15,492 
8,185,211 
167,935 
111,521 
161,820 
5 

399 
6,668 
2,983 
24,999 
6,341 
208,110 
316 
201,938 
7,700 
85,000 
23,560 
533 
68,563 
515,394 
68,063 
127,421 
303,350 
1,665 
47 
65 
2.097 
1,974 
3235 
5,868- 
4,165' 
29,077- 
5,996- 
41,985' 
2,106' 
65 
3,698 
7,989- 
116' 
9- 

21,347 
3,470,744 
242,187 
8 
18 
1 
1 
4 

28,152 
330 
759- 
79- 
4 
2 

75,123 


38 
728 


56 
2 


:30 


52 
79 

56 

2 

S3 

26 

49 

27 


6 

74 

2 


Rate. 

A  mount 

$  cts. 

40  00 

62  415  20 

2  50 

3  737  50 

150  00 

22  159  20 

1  50 

4.074  804  00 

0  50 

754,238  00 

0  21 

314,549  74 

1  00 

109,110  56 

1  75 

27, 111  35 

0  01 

81,852  11 

0  20 

33,587  00 

0  40 

44,608  40 

50  00 

8,091  00 

900  00 

4,851  00 

0  50 

199  50 

1  50 

10,002  00 

4  00 

11,934  00 

2  00 

49,998  00 

2  75 

17,439  12 

1  75 

364,194  08 

1  00 

316  00 

0  25 

50,484  50 

40  00 

308  00 

48  00 

4,080  00 

48  00 

1,130  88 

45  00 

23  98 

60  00 

4,113  78 

40  00 

20,615  76 

25  00 

1,701  58 

35  00 

4,459  74 

75  00 

22,751  25 

0  75 

1,248  75 

2  87 

134  89 

7  50 

487  50 

5  00 

10,485  00 

12  00 

23,694  24 

12  00 

38,829  48 

12  00 

70,422  72 

11  00 

45,817  20 

10  00 

290,778  30 

11  00 

65  958  86 

10  00 

419,854  90 

8  00 

16,850  16 

12  00 

780  00 

9  00 

33,282  00 

6  00 

47,937  60 

400  00 

46,696  00 

600  00 

5,520  00 

0  25 

5,336  75 

0  55 

1,908,909  20 

0  40 

96,874  80 

25  00 

200  00 

20  00 

360  00 

700  00 

700  00 

6,500  00 

6,500  00 

200  00 

800  00 

1  10 

30,967  20 

6  00 

1,980  00 

80  00 

60,760  00 

225  00 

17,887  50 

3,500  00 

14,000  00 

1,355  00 

2,710  00 

0  04 

3,004  92 

9,374,635  20 
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Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Macdoncll  &  O'Brien,  Contract  No.  10 — Concluded. 


item 
No. 


Description. 


97 

98 

99 
101 
103 
103a 
Spec'l 


Order 
No. 


197 
198 
200 
208 
216 
217 

234 

Item 
No. 

1 

2 
6 
8 


Brought  forward. 


Iron  in  screw  bolts  

Forged  or  cut  spikes  

Cast  iron  washers  and  separators  

pile  shoes  

Steel,  embedded  in  concrete  

"         "  West  of  HerveyJct... 

Steel  protection  plates  in  St.  Maurice  Bridge  pier 

Caps  and  sills,  Batiscan  trestle  

Posts,  Batiscan  trestle  

Bracing  Batiscan  trestle  


Measure. 

Quantity. 

Rate. 

$  ets 

Lb 

13,946 

0  05 

a 

738 

0  05 

a 

160 

0.45 

Each  

788 

1  50 

Lb  

65,436 

0  45 

« 

13,130 

0  06 

48.539 

0  07 

L.  ft 

744 

0  30 

u 

1,516 

0  25 

10,061 

0-20 

Amount. 


$  cts. 
9,374,635  20 

697  30 
36  90 
7  20 
1,182  00 
2,944  62 
787  80 
3,397  73 
223  20 
379  00 
2,012  20 


Extra  work  ($113,310.05) — 

Detailed  1910-11  (page  W— 337)  

Stn.  6,854:  construction  of  temporary  trestle..  

Div.  6,  7  and  8:  cleaning  out  cuts,  repiiing  tics,  &c  

Stns.  6,632-6,669  and  6,747-6,756:  clearing  out  slides  

St.  Maurice  River:  cost  of  rip-rapping  

Hervey  Jet:  laying  guard  rails  

Temporary  sidings  for  bridge  erection  at  Eaux-Mortes,  Milieu,  Little  Bostonnais 
and  St.  Maurice  Rivers,  and  overcrossing  at  Q.  and  L.  St.  J.  Ry  ! 

Miles  70  and  91:  placing  nut  locks  on  track  bolts  

Fitzpatrick  12  stall  engine  house:  427  C.  yd.  excavation  at  85c  


Fitzpatrick  section  house  ' $3. 426. 75)- 

Lump  sum  on  building  

Excavation  

Broken  stone  

Concrete  1-3-5  

Section  privy  

Net  advances  on  materials  delivered . 


Total. 


C.  yd. 


Each. 


104 
2-14 
36-4 
1 


1  00 

2  50 
11  00 

150  00 


90,925  50 
515  95 
11,525  63 
7.521  00 
2,082  00 
62  15 

427  67 
250  15 

362  95 


2,767  00 
104  00 
5  35 
400  40 
150  00 

2,000  00 


9,505,402  90 


Paid  in  1905-6  (page  W—  291)  $7,338.88;  in  1906-7  (page  W— 304)  §1,347,743.97;  in  1907-8  ('page  W— 336) 
$3,584,644.11;  in  1908-9  (page  W— 357)  $3,012,005.59;  in  1909-10  (page  W— 236)  $859,086.61;  -in  1910-11 
(page  W— 256)  $299,627.57:  in  1911-12,  (page  W— 280;  $341,146.11;  in  1912-1913,  $17,134.61;  car  service, 
$4,181.45;  fire  ranging,  $442.85;  drawback,  $32,051.15. 
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Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Grand  Trunk  Pacific  Railway  Co.:  Contract  No.  11:  Progress  Estimate  No.  55  to  May  SI,  WIS:  Mile  610-41  to 

656 -83 from  Monclon. 

(Lowest  tender  after  newspaper  advertisement). 


Item 
No. 


1 

3 
4 
5 
6 
7 

7a 

8 

9 

10 

11 

12 

16 

17 

18 

19 

20 

22 

28 

30a 

306 

58 

59 

59a 

60 

61 

62 

63 

69 

70 

72 

74 

74c 

74d 

74e 

75 

76 

77 

91 

92 

96 
102 
103 
Order 
No. 

184 

194 
199 

203 
219 

232 


Description. 


Clearing  

Grubbing  

Solid  rock  

Loose  rock  

Common  excavation  

Excavation  in  foundations,  no  cofferdams. 

solid  rock  


within  cofferdams. 


Overhaul  

Piles  delivered  

'  driven  

Sheet  piling,  B.M  

French  stone  drains  

Paving  in  culverts  

Crib  filling  with  stone  

Rip  rap,  hand  laid  

"  random  

Round  logs  in  cribs  

Cedar  timber  in  culverts,  B.M  

Timber  in  coffer  dams,  B.M  

"        caissons,  B.M  

Concrete  facing  mixture  (1-2)  2 \  in.  thick.... 

1-2-4,  coping  course,  6  in.  thick. . . . 

"       1-2-4,  in  mass  

1-3-5  

1-3-6  

"       1-3-5,  in  arch  culverts  

"       1-3-6,       "  "   

Masonry,  3rd  class  

dry.  

Track  laying  in  main  line  

Train  hauled  surfacing  B  

"     filling,  inc.  temporary  trestle. 

Train  overhaul  

Removal  of  moss,  no  overhaul  

Ballasting,  no  overhaul  

Ties,  first  class  

'*    second  class  


Water  tanks,  50,000  gallons  

Iron  in  drift  bolts  

Water  pipes,  cast  iron,  4  in.  to  10  in. 
Steel  embedded  in  concrete  


Measure. 

Quantity. 

Rate. 

Amount. 

$  cts. 

$  cts. 

A 

66G  59 

50  00 

33,329  50 

40-505 

160  00 

6,480  80 

 1 

953 , 399 

1  65 

1,573,1 OS  35 

tt 

444,321 

0  60 

266,592  60 

tt 

67o,682 

0  27 

182,434  14 

tt 

13, 165- 10 

1  00 

13,165  10 

tt 

5,145-8 

4  95 

25,471  71 

tf 

2,319 

3  00 

6,957  00 

tt 

5,032,829 

0  01 

50,328  29 

L.  ft  

17,450 

0  20 

3,490  00 

tt 

14,723 

0  20 

2,944  60 

M  tt  

11,830 

60  00 

709  80 

L.  ft  

1,932 

1  5Q 

2,898  00 

C.  yd  

352-1 

3  00 

1,056  30 

98 

1  50 

147  00 

.... 

1,381-25 

2  00 

2,762  50 

21,133 

1  50 

31,699  50 

L.  ft  

1,257 

0  25 

314  25 

M  ft  

148, 115 

45  00 

6,665  17 

61,200 

40  00 

2,448  00 

34,480 

40  00 

1,379  20 

C.  yd.. 

547-32 

14  00 

7,662  48 

327-86 

13  00 

4,262  18 

1,925-48 

13  00 

25,031  24 

"t   

70 

12  00 

840  00 

6,895-96 

11  00 

75,855  56 

u 

OflQ  £*A 

o\)o  •  04 

1  O  Art 

12  00 

4,783  68 

(i 

6,650-17 

11  50 

76,476  96 

C.  yd.  '.!! 

7,019-77 

10  00 

70, 197  70 

tt 

272-17 

7  00 

1,905  19 

Mile 

42  158 

425  00 

17,917  15 

C.  yd  

16,600 

0  35 

5,810  00 

tt 

901,366 

0  50 

450,683  00 

tt 

550,682 

0  01 

5,506  82 

tt 

1,229 

0  20 

245  80 

tt 

138,000 

0  45 

62,100  00 

Each  

88,500 

0  42 

37, 170  00 

5,600 

0  38 

2,128  00 

Mile 

43-79 

225  00 

9,852  75 

Each  

3 

3,000  00 

9,000  00 

Lb  

13,226 

0  05 

661  30 

Ton  , 

65  06 

55  00 

3.578  30 

Lb  

13,603 

0  06 

816  18 

Extra  work  ($38,774.11)— 

Detailed  in  1910-11  (page  W—  330)  

"Mile  188:  Removing  stringer  seats  on  piers  of  2nd  crossing,  St.  Maurice  River 

Bridge  

Div.  8  and  9:  digging  test  pits  

Miles  154-175:  cleaning  out  slides  in  cuts  and  ditches  and  cutting  down  embank- 
ment  

Weymontachingue:  cost  of  well  and  pumphouse  

Big  Flamand  and  3rd  crossing  of  St.  Maurice  River  Bridges:  temporary  sidings 

for  bridge  erection  

Mile  155,  construction  of  pipe  line;  mile  176,  pump  house  and  well  

Mathieu  section  house  at  $2,767,  on  account  

Mathieu:  foundation  work  for  section  house  :  excavation,  80  c.  yd.  at  $1,  broken 

stone,  2  c.  yd.  at  $2.50,  concrete,  1-3-5,  30  c.  yd.  at  $11  

Net  advances  on  materials  delivered  


Total   3,177,216  73 


28,260  62 

631  79 
138  99 

3,343  26 
2,560  37 

320  07 
3,519  01 
2,085  00 

415  00 
49,076  52 


Paid  in  1907-8  (page  W— 336)  $164,348.10;  in  1908-9  (page  W— 357)  $821,627.77;  in  1909-10  (page  W— 235) 
$1,061,884.07;  in  1910-11  (page  W— 256)  $907,467.19;  in  1911-12  (page  W— 280)  $199,011.90;  in  1912-13 
$51.31;  fire  ranging,  $1,455.18;  drawback,  $21,371.21. 

1— 23w 


W— 354  AUDITOR  GENERAL'S  REPORT,  1911-1912 

3  GEORGE  V.,  A.  1913 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Macdonell  &  O'Brien:  Contract  No.  IS:  Progress  Estimate  No.  Ifl  to  May  31,  1912:  Mile  656-88  to  76S-88 

from  Moncton. 

(Lowest  tender  after  newspaper  advertisement.) 


Measure. 

Quantity. 

Rate. 

Amount. 

% 

cts. 

%  cts. 

Acre  

1,403 

243 

55 

00 

77, 178  37 

67 

618 

160 

00 

10.818  88 

C.  yd.... 

1,310,862 

1 

60 

2,097,379  20 

"  .... 

769,659 

0 

57 

438,705  63 

"  .... 

943,721 

0 

22 

208,713  62 

it 

23,075 

9 

1 

00 

23,075  90 

4,098 

2 

4 

80 

19,671  36 

7,152 

3 

50 

25,032  00 

u 

7,765.681 

01 

77,656  81 

L.  ft 

73.665 

0 

25 

18,416  25 

" 

39,077 

0 

25 

9,769  25 

M  ft  

95,566 

70 

00 

6,  689  62 

"  .... 

102,580 

85 

00 

8,719  30 

jL.  ft 

3,515 

2 

50 

8,787  50 

C.  yd 

a 

302 

47 

5 

00 

1,512  35 

906 

4 

2 

75 

2,492  60 

10,622 

1 

50 

15,933  00 

M  ft 

65,644 

50 

00 

3,282  20 

60, 380 

50 

00 

3.019  00 

C.  yd  "  " 

364-87 

15 

00 

5,473  05 

li 

257-45 

14 

00 

3,604  30 

ii 

2,197-4 

14 

00 

30,763  60 

u 

609 

6 

13 

00 

7,924  80 

a 

10,251-97 

12 

00 

123,023  64 

u 

983-33 

13 

00 

12,783  94 

a 

8,396.66 

12 

00 

100,759  92 

a 

97-4 

12 

00 

1,168  JO 

tt 

6,225-1 

10 

00 

62,251  00 

a 

45 

9 

00 

405  00 

Mile 

t;7-298 

600 

00 

52,378  80 

r*  it  a 

a 

40,400 

50 

90  onn  on 

L\) ,  L\}\)  UU 

1,440,957 

40 

576,382  80 

a 

444,241 

0 

01 

4,442  41 

a 

2,976 

0 

50 

1,488  00 

a 

190,500 

0 

60 

114,300  00 

Each  

120,069 

0 

55 

66,037  95 

u 

29,080 

0 

50 

14,540  00 

Mile 

48 

19 

300 

00 

14,457  00 

Each  

2 

5,000 

00 

10,000  00 

Lb  

873 

0 

07 

61  11 

Ton  

2 

2 

80 

00 

176  00 

Lb  

35,662 

0 

07 

2,496  34 

C.  yd  

80,400 

0 

22 

17,688  00 

L.  ft 

165 

2 

75 

453  75 

n 

27 

5 

00 

135  00 

a 

546 

7 

00 

3,822  00 

a 

367 

12 

00 

4,401  00 

Item 
No. 


Description. 


Clearing  

Grubbing  

Solid  rock  

Loose  rock  

Common  excavation  

Excavation  in  foundations,  no  coffer  dams. 

solid  rock  


Order 
No. 


Overhaul  

Piles  delivered  

"  driven  

Sheet  piling,  B.M  

Wakefield  type  piling,  B.M  

French  stone  drains  

Paving  in  culverts  

Rip  lap,  hand  laid  

random  

Cedar  timber  in  culverts,  B.M  

Timber  in  coffer  dams  

Concrete  facing  mixture  (1-2)  2\  in.  thick... . 

"      1-2-4,  coping  course,  6  in.  thick  

"      1-2-4,  in  mass  

"  1-3-5  

"  1-3-6  

"      1-3-5,  in  arch  culverts  

"      1-3-6  "  "   

"      1-3-6,  in  box  culverts  

Masonrv,  3rd  class  

dry.  ,  

Track  laying  in  main  line  

Train  hauled  surfacing  B  

"      filling,  inc.  temporary  trestle. 

"      "  overhaul  

Removal  of  moss,  no  overhaul  

Ballasting,  no  overhaul  

Ties,  first  c:ass  

"    second  class  

Telegraph  lines  

Water  tanks,  50,000  ga.lons  

Iron  in  drift  bolts  

Water  pipes,  cast  iron,  4  in.  to  10  in  

Steel,  embedded  in  concrete  

Train  fill  ieturned  as  common  excavation... 
Corrugated  iron  pipe,    24  in  

"  "  30  "  

36  "  

48  "  


Extra  work.  ($30,184.54). 

Deta  led  1910-11,  (page  W— 338)  

East  Cache  crossing,  Osc  ilanea  Lake  and  Haycock  Creek:  temporary  trestles  

Manuan  River,  first  crossing  Ribbon  River  and  Whitefish  Creek  bridges:  tempo- 
rary sidings  

Res.  No.  37:  lowering  grade  between  stations  1858  and  1930  

Mile  232:  construction  of  pump  house,  &c  

Mile  211:        "  "  "       and  well  

Marten  River:  grouting  anchor  bolts  

"      siding  for  Dom.  Bridge  Co's  plant  


14,615  40 

4,233  92 

287  08 
7,933  80 

686  71 
2, 173  23 
73  15 

151  25 


Carried  forward 


4,338,663  59 
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Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Macdonell  &  O'Brien:  Contract  No.  IS — Continued. 


Item 
No. 


1 

3 
7 
8 
12 
13 
22 
23 
24 
28 


Description. 


Brought  forward. 


Round  house  at  Parent  (§21,305.90) — 

Excavation  

Concrete,  1-3-5  

Inside  com.  brick  

Outside  or  face  brick  

Structural  steel  lintels  

Steel  engine  door  columns  

No.  1  com.  white  pine, lumber,  timber,  &c. . . . 

No.  1  com.  red  pine, spruce, lumber, timber,  &c 

Extra  for  dressing  1  side  

tongueing  and  grooving  

Net  advances  on  materials  delivered  


Measure. 


C.  yd. 

« 

M.... 


Lb. 


M  ft. 


Quantity. 


1,430 
1,317 
38,000 
18,000 
3,000 
7,000 
16,400 
9,700 
16,400 
16,400 


Rate. 


cts. 


0  90 
12  00 
30  00 
32  00 

0  061 

0  061 
73  50 
63  00 

1  25 

2  25 


Amount. 


$  cts. 
4,338,663  59 


1,287  00 
15,804  00 
1,140  00 
576  00 
187  50 
437  50 
1,205  40 
611  10 
20  50 
36  90 
213,347  90 


4,573,317  39 


Paid  in  1908-9  (page  W— 357)  $18,250.20;  in  1909-10  (page  W— 236)  $414,631.72;  in  1910-11  (page  W— 256) 
$1,839,787.92;  in  1911-12  (page  W— 280)  $1,882,677.04;  in  1912-13,  $176,129.59;  car  service,  $13,634.25, 
fire    ranging,    $874.93;  drawback,  $227,331.74. 


Macdonell  &  O'Brien:  Contract  No.  IS:  Progress  Estimate  No.  6  to  May  St,  1912:  Mile  76S-88  to  878-80 

from  Moncton. 

(Lowest  tender  after  newspaper  advertisement.) 


Item 
No. 


1 

3 

4 

5 

6 

7 

8 
10 
11 
12 
16 
30a 
72 
74c 
76 
77 
98 
Spec. 

U 

Order 
No. 
409 
410 
411 

412 


Description. 


Clearing  

Grubbing  

Solid  rock  

Loose  rock  

Common  excavation  

Excavation  in  foundations,  no  coffer  dams  

Excavation  in  foundations,  within  coffer  dams. , 

Piles  delivered  

Piles  driven  

Sheet  piling,  B.M  

French  stone  drains  

Timber  in  coffer  dams,  B.M  

Track  laying  in  main  line  , 

Train  hauled  filling,  inch  temp,  trestle  

Ties,  first  class  ....  

Ties,  second  class  

Forged  or  cut  spikes  

Corrugated  iron  pipe,  36  in  

Classified  train  filling  , 


Measure. 

Quantity. 

Rate. 

Amount. 

$  cts. 

$  cts. 

974-32 

60  00 

58,459  20 

59-49 

170  00 

10,113  30 

C.  yd".'! 

88,735 

1  80 

159,723  00 

a 

107,292 

0  65 

69,739  80 

u 

316,458 

0  35 

110,760  30 

it 

2,122 

1  00 

2, 122  00 

tt 

1,053 

4  00 

4,212  00 

L.  ft 

94,497 

0  25 

23,624  25 

it 

47, 139 

0  25 

11,784  75 

Mft 

2,000 

65  00 

1,30  00 

L.  ft 

49 

2  50 

122  50 

M  ft 

36,161 

60  00 

2, 169  66 

Mile 

4 

650  00 

2,600  00 

C.  yd. 

81,772 

0  45 

36,797  40 

Each  

8,450 

0  55 

4,647  50 

2,750 

0  50 

1,375  00 

hb.. ...... 

83 

0  07 

5  81 

L.  ft 

96 

7  00 

672  00 

C.  yd. 

4,068 

0  75 

3,051  00 

Extra  work  ($4,032.19)— 

Mile  109:  digging  test  pits  

Div.  No.  2:  driving  test  piles  

Peter  Brown  Creek:  Receiving  platform  for  rails,  shovelling  snow,  grubbing  and 
placing  foundation  timber  

Coffee  River:  Temporary  trestle  

Net  advances  on  materials  delivered  


Total   561,402  51 


743  61 
711  95 

109  28 
2,467  35 
55,260  85 


Paid  in  1911-12  (page  W— 280)  $198,055.57; 
§3,298.37;  drawback,  $56,140.24. 

1— 23|w 


in  1912-13,  $303,513.26;  fire  ranging,  $395.07;   car  service, 
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AUDITOR  GENERAL'S  REPORT,  1911-191.2 


3  GEORGE  V.,  A.  1913 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Grand  Trunk  Pacific  Railway  Co.:  Contract  No.  14:  Progress  Estimate  No.  57  to  May  SI,  1912.    Mile  878-80 

to  1,028-50  from  Moncton. 

(Lowest  tender  after  newspaper  advertisement.) 


Item 

No.  i 


Description. 


Measure. 


Quantity. 


Rate. 


1 

2 
3 
4 
5 
6 
7 

7a 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

19 

20 

21 

22 

24 

26 

27 

28 

30 

30a 

31 

Spec.. 
u 

a 

li 

it 

u 

47 

58 

59 

59a 

60 

61 

62 

63 

72 

73 

74c 

74d 

75 

76 

77 

78 

91 

92 

95 

96 

97 

98 

99 
102 
103 
■Spec. 


Clearing  Acre. 

Trees  cut  down  Each. 

Grubbing  |Acre.. 

Solid  rock  C.  yd. 

Loose  rock  

Common  excavation  

Excavation  in  foundations,  no  coffer  dams  

"  "         solid  rock  

"  "         within  coffer  dams. 

Overhaul  

Piles  delivered  iL.  ft.. 

Piles  driven   " 

Sheet  piling,  B.M  M  ft... 

Wakefield  type  piling,  B.M   " 

Cross  logging  lAcre. . 

Pole  drains  L.  ft.. 

French  stone  drains  -.J 

Paving  in  culverts  |C.  yd. 

Rip  rap,  hand  laid  |  " 

[Rip  rap,  random  j  " 

Piling  out  reserved  stone. . .'  I  " 

Round  logs  in  cribs   L.  ft. 

Framed  trestles,  B.M  M  ft. 

Sawn  ties  and  guard  rails,  B  M 

Stringers,  B.M  

Cedar  timber  in  culverts,  B.M. 

Timber  for  culverts,  B.M  

Timber  in  coffer  dams,  B.M  

Vitrified  pipe  culverts,  12  in.  dia   L.  ft. 

Corrugated  iron  pipe,  24  in.  dia  L.  ft. 

30  in.  "  

36  in.  "  

42  in.  "  

48  in.  "  

60  in.  "  

Agricultural  under  tile  drains,  4  in  

Concrete  facing  mixture  (1-2)  2\  in.  thick 
1-2-4  coping  course,  6  in.  thick. 

"        1-2-4  in  mass  

1-3-5  

1-3-6  

"       1-3-5-  in  arch  culverts  

"        1-3-6  in  arch  culverts  

Track  laying  in  main  line  Mile.. 

in  yards  at  terminals  J  " 

Train  hauled  filling,  inch  temp,  trestle  ,C.  yd 

Train  hauled  overhaul   " 

Ballasting,  no  overhaul  !  " 

Ties,  first  class  Each 

"     second  class 

"     for  switches,  B.M  M  ft 

Telegraph  lines   Mile 

Water  tanks,  50,000  gallons  |Each 

Tunnel  shaft  

Iron  in  drift  bolts  

Iron  in  screw  bolts  

Forged  or  cut  spikes  

Cast  iron  washers  and  separators. . 
Water  pipes,  cast  iron,  4  in.  to  10  in 

Steel,  embedded  in  concrete  

Puddle  

Tunnel  excavation  

Timber  in  tunnel,  B.M  

Engine  and  pump  house,  complete  Each 

Classified  train  filling  C.  yd 


C.  yd. 


3, 
6, 

100, 
2,065, 
2,138, 
38, 

24, 
16,307, 
709, 
491, 
704, 
817, 


26, 
256,; 
130, : 
231,  ( 

24, 
110,  I 
855,  J 


391  198 
175 

806-384 
948 
625 
581 

550-83 
301-666 
947-9 
643 
971 
899 
499 
984 
30-641 
160 
179 

5-85 
101-5 
425 
34 
527 
313 
218 
096 
235 
575 
596 
8 
91 

486-5 
225 
228 
428 
079 
957 
486 
531 
614 
814 
630 
877 
888 
173 
11 
346 
085 
244 
148 
360 
230 
142  01 
5 

268 
15,302 
11,313 
22,547 
6,684 
307.878 
158,899 
2,807 
171 
37,666 
2 
465 


1,< 
i 

i 

i,i 

16, 

15,1 


1,247, 
4,379, 
250, 
366, 
153, 
234, 


8 

14 

82 

65 

61 

11 

289 
09 


•95 


Carried  forward   5,096, 627-lg 


Amount. 


S  cts. 

S  cts. 

50  00 

1  AO    C  CO 

l 03 ,  003 

nn 
A) 

0  50 

Q  OQ7 

o,  Uo/ 

oU 

160  00 

4  1 

44 

1  75 

1  7ft  CCA 
1/0,  003 

OA 

0  65 

1    9.  40  ACA 
1 , o4Z, 000 

OS 

0  34 

707  117 
i  - i  .  11/ 

04 

1  50 

C7  qoa 
01 , OZO 

25 

5  25 

1 ,  OOo 

7K 

3  50 

Q7  917 
0/ , Ol 1 

AC 
OO 

0  01 

1  AO  A7A 
100, Uf  O 

4.J 

0  25 

177  AGO 
111, 49Z 

/  5 

0  25 

100  07 i 
1ZZ,  9/4 

7c 

65  00 

A  c.  700 
40,  /3Z 

AA 
44 

85  00 

AO  COO 
03 ,  OZo 

04 

900  00 

07  C7A 
Z  /  ,  0  /  O 

0  60 

OA 
90 

AA 

2  00 

9  Co 
OOo 

oo 
uu 

3  50 

OO 
ZU 

ai 
4/ 

2  75 

07O 
-/  3 

1  9 

1  75 

7,4  9 
/  4o 

75 

0  50 

1  7 
1  / 

(in 

0  25 

A  A91 
O ,  O.i  1 

75 

55  00 

1  A  A(j7 
1 4 ,  U9  / 

OO 

55  00 

7   1  A1 
/  ,  101 

on 
99 

66  00 

1  c.  OCO 

lo,  zoz 

OA 

p4 

50  00 

1  Oil 
1,-11 

7C 

10 

55  00 

A  AC  1 
0,  Uoi 

AO 

45  00 

QD  =01 
oo, OU1 

QO 

1  50 

117 
11/ 

1 II 1 

nil 

3  00 

079 
-14 

i  ii  \ 

3  70 

1  QAO 
1 ,  5UU 

Ua 

5  50 

1  0Q7 
1,  Zo/ 

"A 
OU 

7  00 

1  £OA 
1 , 090 

f  1A 

uu 

8  95 

Q  QO 

0 ,  Sou 

AA 

12  00 

1  O   0  4Q 
1Z, 940 

AA 

I'D 

0  25 

OQO 

2o3 

oc 
-.) 

14  00 

A  CK 
0,OlO 

OO 

en 

13  00 

A  OO  1 
0,  9U4 

QO 

13  00 

OO  OfiO 

99Z 

tut 

12  00 

O  77C 

9,  /  to 

V  1 1 

11  50 

1(11    o  -o 

I9l , loZ 

1  U1 
Vi 

13  00 

11  1  in 
11,401 

I  U  1 

(HI 

12  50 

198,601 

38 

450  00 

77,980 

05 

600  00 

6,654 

00 

0  50 

623,673 

00 

0  01 

43,790 

85 

0  50 

125, 122 

00 

0  50 

183,074 

00 

0  45 

69,012 

on 

55  00 

12,882 

65 

225  00 

31,952 

25 

3,200  00 

16,000 

00 

8  00 

2,144 

00 

0  06 

918 

12 

0  07 

791 

01 

0  07 

1,578 

29 

0  06 

401 

04 

60  00 

18,472 

68 

0  06 

9,533 

04 

1  25 

3,508 

75 

4  50 

769 

50 

55  00 

2,071 

63 

2,000  00 

5,900 

00 

1  91 

888 

15 

5,096, 627-12 

RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

Grand  Trunk  Pacific  Railway  Co.:  Contract  No.  14—  Concluded. 
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Order 
No. 

402 

406 
407 
521 
531 

532 
535 
551 
564 
565 
571 
580 
581 
586 
587 
Item 
No. 

1 

2 

3 

4 

5 

7 

9 
11 
12 
13 
15 
17 
18 
19 
22 
23 
30 
31 
32 
34 
36 
37 
44 
45 
46 
56 
57 
58 
65 
66 
68 
69 
70 
71 
73 
74 
85 
86 


Item 
No. 

Description. 

Measure. 

Quantity. 

Rate. 

Amount. 

$  cts. 

$  cts. 

-332). 


Brought  forward.. 
Extra  work  ($97,907. 11) — 

Detailed  in  1910-11,  (page  W 

Building  temporary  trestles  at  Res.  12  and  14,  Deer,  Harrieanaw,  Kakameonan 
and  Molesworth  Rivers,  Robertson  Lake  and  Peter  Brown  Creek 

Mile  115-149:  driving  test  piles  

Res.  No.  14:  removal  of  piling  from  concrete  culverts  

Abitibi  River:  repairs  to  coffer-dam  

Station  2,500:  digging  test  gravel  pits  

Miles  71-73:  digging  test  pits  

Circle  River:  removing  temporary  trestle  

Cochrane  Yard:  installing  water  service  

Stn.  2,396  +  50:  driving  test  piles  

Stn.  1848  -  1982:  removing  piles.  

Mile  49:  preparations  to  build  culverts,  subsequently  cancelled  

Low  Bush  River  Bridge:  cutting  out  concrete  on  abutment  

Commando  Lake:  construction  of  sewer  

Div.  2  &  3:  driving  test  piles  

Res.  17  &  18:  expenses  incurred  by  rehandling  plank  

18  stall  engine  shed  and  machine  shop  at  Cochrane  ($81,861.55) — 


Excavation,  inch  backfilling  [C. 

Piling  in  place  L. 


dia. 


yd. 
ft., 
yd. 


M 


Lb. 


L.  ft.. 
Each. . 


M  ft. 


Sq.  ft, 


Concrete,  1-3-5 

"       1-3-5  reinforced  

"       1-3-5  waterproof. . . 

Brick,  inside  or  common  

Fire  brick,  kiln  run  

Structural  steel,  roof  trusses. . 

Structural  steel  lintels  

Steel  engine  door  columns  

C.  I.  chimney  coping  

G.  I.  down  pipe,  24  gauge,  5  in 

G.  I.  hopper  for  down  pipe  

C.  I.  foot  for  down  pipe  

No.  1  com.  white  pine,  lumber,  &c.,  B.M. .  . . 
No.  1  com.  red  pine  or  spruce,  lumber,  &c.  BM 

Window  sash  and  frames,  glazed  

Storm  sash,  glazed  

Roofing,  tar  and  gravel  

Painting,  whitewash  

Painting,  W.  lead  and  oil  

Smoke  jacks,  complete  

Double  stall  doors  and  transom,  14  ft.  x  20  ft. 

Double  stall  doors  with  pass  door  I 

Double  sliding  doors,  10  ft.  x  16  ft.  3  in  Each  

Drawing  cabinet  in  foreman's  office  1  " 

Tool  room  fittings  complete  Lumpsum 

Skylight  over  drop  pit  | 

8  in.  tile  drain  pipe  laid  complete  L 

6  in.  c.  i.  drain  pipe  laid  complete  

Corr.  iron  pipe,  15  in.  with  dampers  

Std.  w.  i.  pipe  6  in.  com.  with  fittings  

5  in.        "  "   

"        "      4  in.        "  "   

«        «      2\  jjj       "  " 

"        "      2  in."      "  " 

Electric  lighting  system  

Indirect  heating  apparatus,  lump  sum,  $5,600 

on  account  

Net  advances  on  materials  delivered  


100  sq.  ft 
Sq.yd... 


Each . 
Pr... 


ft... 


Lumpsum 


Total  '5,386,881  96 


2,350 
642 

1,751 
259 
59 

500,000 
6,000 
48,000 
42,000 
20,000 
3,000 
256 
15 
11 

204,000 
37,000 
5,400 
5,400 
140 
2,000 
4,700 
15 
12 
2 
1 
1 


.5 
160 
243 
935 
200 
200 
1,800 
1,200 
400 
.5 


0 
0 
10 
12 
15 


29  00 
60  00 
0  05? 
0  06 
0  06 
0  05i 
0  40 
4  50 
4  50 
58  00 
55  00 
0  50 


0 
6 
0 
0 
110 
155 
160 
130 
35 


25 
50 
12 
30 
in) 
00 
00 

IMI 

00 


160  00 
0  80 


1 
1 

2 

T 
i 
o 

0  45 
2,800  00 


30 
85 
20 
30 
10 
60 


5,096,627-12 

66,707  37 

13,132  68 
1,424  18 
144  54 
911  78 
62  70 
58  08 
220  00 
453  03 
604  72 
92  34 
1,765  90 
27  10 
11,103  05 
191  60 
1,008  04 


2,232  50 
321  00 
18,385  50 
3,237  50 
885  00 
14,500  00 
3G0  00 
2,640  00 
2,520  00 
1,200  00 
16.5  00 
102  40 
67  50 
49  50 
11,832  00 
2,035  00 
2,700  00 
1,350  00 
910  00 
240  00 
1,410  00 
1,650  00 
1,860  00 
320  00 
130  00 
35  00 
130  00 
80  00 
12S  00 
315  90 
1,729  75 
440  00 
260  00 
1,980  00 
720  00 
180  00 
1,400  00 

3,360  00 
110,486  18 


Paid  in  1907-8  (page  W— 336)  $17,310.60;  in  1908-9,  (page  W— 357)  $227,801.10;  in  1909-10  (pace  W— 23<n 
$1,364,889.47;   in  1910-11,  (page  W— 256)  $2,131,425.90;   in  1911-12,  (page  W— 280)  $1,426  708  89  in 
1912-13,  $71,937.03;  car  service,  $263.15;  cleaning  steel  bridges,  $40;  fire  ranging,  $3, 716  12-  suDnlies 
furnished,  $1,051.65;  drawback,  $141,738.05.  °.  i-,  supplies 
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3  GEORGE  V.,  A.  1913 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

E.  F.  &  G.  E.  Fauquier:  Contract  No.  15:  Progress  Estimate  No.  49  to  May  31,  1912: 

Mile  1028-80  to  1128  -77  from  Moncton. 

(Lowest  tender  after  newspaper  advertisement). 


Item 
No. 


1 

2 
3 
4 
5 
6 
7 

7a 

8 

9 

10 
11 
12 
14 
17 
18 
19 
20 
22 
28 
30 
30a 
Spec. 


Description. 


Measure. 


58 
59 
59a 
60 
61 
61a 
62 
63 
72 
74c 
74d 
74e 
75 
76 
77 
78 
91 
92 
96 
98 
102 
103 
Spec. 


Clearing  Acre.. 

Trees  cut  down  Each. 

Grubbing  jAcre.. 

Solid  rock  Giy" 

Loose  rock   " 

Common  excavation   "  .. 

Excavation  in  foundations  no  cofferdams   "  .. 

solid  rock   "  . . 

"  "  within  cofferdams  j  " 

Overhaul  '  " 

Piles  delivered   L.  ft.. 

driven   " 

Sheet  piling,  B.M  M.  ft. 

Cross  logging  Acre.. 

Paving  in  culverts  jC.y... 

Crib  filling  with  stone  I  " 

Rip-rap  hand  laid   "  .. 

"      random   " 

Round  logs  in  cribs*  L.  ft.. 

Cedar  timber  in  culverts,  B.M  M.  ft. 

Timber  for  culverts,  B.M  j    "  . 

"     in  coffer  dams,  B.M...   "  . 

Corrugated  iron  pipe,  12  in.  diam  L.  ft.. 

"  "  24  in.  diam  

"  30  in.  diam  

"  "  36  in.  diam  

"  "          42  in.  diam  

"  48  in.  diam  

"  "  60  in.  diam  

Concrete  facing  mixture  (1-2)  2\  in.  thick. 
"       1-2-4  coping  course,  6  in.  thick. 

"       1-2-4  in  mass  

1-3-5-  

1-3-6  

"       1-2-5  in.  14  ft.  arch  and  over. 

"       1-3-5  in.  arch  culverts  

1-3-6  "   

Track  laying  in  main  line  

Train  hauled  filling,  incl.  temp,  trestle. 

"  overhaul  

Removal  of  moss,  no  overhaul  

Ballasting,  no  overhaul  

Ties,  first  class  

"    second  class  

"    for  switches,  B.M  

Telegraph  lines  

Water  tanks  

Iron  in  drift  bolts  

Forged  or  cut  spikes  _  

Water  pipes,  cast  iron  4  in.  to  10  in. 

Steel,  embedded  in  concrete  

Puddle  _  

Gasolene  engine  and  pump.  comp. 

Carried  forward.... 


Quantity. 


1,936-2 
205 

467-55 
25,363 
1,249,628 
1,242,888 
24,840 

1,195-9 
22, 133 
7,423,461 
280,707 
185,824 
170,129 
24-3 
388 
558 

546-23 
193 
23,370 
5,923 
119,063 
565,334 
18 
367 
1,801 
186 
412 
250 
302 
1,137 
1,286 
1,155-17 
1,445-96 
19,515-63 
1,013 
1,109-86 
14,749-93 
120-49 
1,661,489 
15,758,800 
163 
177,606 
300,316 
43,646 
93,532 
100 
4 

5,817 
912 
192-76 
32,964 
4,107 
4 


•01 

•4 


Rate. 


$  cts. 

50  00 
50 
150  00 


1 


85 
70 
40 
75 
5  55 
3  00 
01 
25 
20 
55  00 
900  00 
3  00 

2  50 

3  00 
2  00 

25 
60  00 
40  00 
40  00 


Amount. 


50 
00 
70 
50 
00 
8  95 
12  00 
17  50 
16  00 
16  00 
15  00 

15  00 

16  00 
16  00 

15  50 
600  00 
0  50 
0  01 
0  15 
0  60 
0  60 
0  50 
35  00 
225  00 
4,000  00 
0  06 
0  06 
54  00 

0  15 

1  25 
1,325  00 


%  cts. 

96,810  00 
102  50 

70,132  50 

46,921  55 
874,739  60 
497,155  20 

18,630  00 

6.637  25 
66,399  00 
74,234  61 
70,176  75 
37,164  SO 

9,357  10 
21,870  00 
1,164  00 
1,395  00 

1.638  69 
386  00 

5,842  50 
355  38 
4,762  52 
22,613  36 
27  00 
1,101  00 
6,663  70 
1,023  00 
2,884  00 
2,237  50 
3,624  00 
19,897  68 
20,582  40 
18,482  72 
21,689  40 
292,734  45 
16,208  00 
17,757  76 
228,623  92 
72,294  00 
830,744  50 
157,588  00 
24  45 
106,563  60 
180, 189  60 
21,823  00 
3,273  62 
22,500  00 
16,000  00 
349  02 
54  72 
10,409  04 
4,944  60 
5,133  75 
5,300  00 

4,019,216-74 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 

SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

E.  F.  &  G.  E.  Fauquier:  Contract  No.  15  —Continued. 


V7— 359 


Item 
No. 


Description. 


Measure.  I  Quantity 


Order 
No. 

553 

560 
569 

578 

588 


Brought  forward. 


Extra  work  ($96,892.03)— 

Detailed  in  1910-11  (page  W— 323)  

Frederick  house  River  trestle,  work  in  connec 

tion  with  repairs  f  

Station  2756+23:  temporary  trestles  

Fauquier,  Guthrie  &  King:  erecting  3  pump 

houses  

Pits  5  &  6  &  Lost  &  Opazitika  Rivers  &  Sand 

Lake:  testing  for  ballast  and  train  fill  

Guthrie:    installing   water   service,  except 

piping  '.  

Net  advances  on  materials  delivered  


Total. 


Rate. 


cts. 


Amount. 


4. 


S  cts. 
019, 216-74 

93,865  88 

38  96 
112  25 

725  21 

1,003  14 

546  59 
23,431  74 


4,139,540  51 


Paid  in  1908-9  (Page  W— 357),  §333,198.14:  in  1909-10  (Page  W— 235),  §1,128.917.33;  in  1910-11  (Page 
W— 256),  $1,565,397.11;  in  1911-12  (Page  W— 280),  §955,686.17;  in  1912-13,  §22,770.55;  cleaning  steel  bridges, 
$50.00;  car  service,  $4,742.82;  fire  ranging,  $4,824.34;  drawback,  $123,954.05. 


W— 360 


AUDITOR  CI  EXE  HAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 
Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

O'Brien,  McDougall  &  O'Gorman:  Contract  Xo.  16:  Progress  Estimate  Xo.  29  to  May  SI,  1912.  Mile  1128-77 
to  1232-85  from  Moncton.    Lowest  tender  after  newspaper  advertisement. 


Item 
No. 


1 

2 
3 
4 
5 
6 
7 

7a 
8 
9 
10 
11 
12 
13 
14 
16  ' 
18 
20 
21 
22 
30 
30a 
59 
60 
61 
62 
63 
72 
73 
74c 
74d 
74e 
75 
76 
77 
78 
96 
103 
Spec. 


Description. 


Measure. 


Quantity. 


Rate. 


Acre. 


Order 
No. 

539 
545 
561 
566 
573 

574' 

575 

576 
590 
591 

593 
594 


Clearing  Acre.. 

Trees  cut  down  Each. 

Grubbing  'Acre.. 

Solid  rock  ,C.  y.. 

Loose  rock  .  

Common  excavation  

Excavation  in  foundations,  no  coffer  dams  

"  "  "      solid  rock  

"  "  "      within  coffer  dams. 

Overhaul  

Piles  delivered  L.  ft.. 

Piles  driven  I  " 

Sheet  piling,  B.M  |M.  ft. 

Wakefield  type  piling,  B.M  

Cross  logging.  

French  stone  drains  iL.  ft. 

Crib  filling  with  stone  |^',y'" 

Rip-rap,  random  ]  "  .. 

Piling  out  reserved  stone s  :  "  .. 

Round  logs  in  cribs   L.  ft. 

Timber  for  culverts,  B.M  M.  ft. 

'      in  coffer  dams,  B.M  I  "  .. 

Concrete,  1-2-4  coping  course,  6  in.  thick   C  .  y. 

1-3-5  

"  1-3-6  

"       1-3-5  in  arch  culverts  

1-3-6       "        "    "  .. 

Track  laying  in  main  line  Mile.. 

"  in  yards  at  terminals  j  " 

Train  hauled  filling,  incl.  temp,  trestle  C.  y.. 

overhaul   "  .. 

Removal  of  moss,  no  overhaul   " 

Ballasting,  no  overhaul  ■  " 

Ties,  first  class  Each. 

"    second  class  |  "  . . 

"    for  switches,  B.M  M.  ft. 

Iron  in  drift  bolts  'Lb — 

Steel  embedded  in  concrete  j  " 

Puddle  jC.  y.. 

Gasolene  engine  &  pump,  10  h.p  Each. 

Classified  train  filling  C.  y. . 


$ 


cts. 


•70 


Extra  work  ($91,460.78)— 

Detailed  in  1910-11  (Page  W— 349— ) 
Missinabie  River:  driving  test  piles.. 
Miles  218—248-04:  driving  test  piles. 
Temporary  trestles  on  Res.  20 — 22 — 24 — 27 

Missinabie:  material  yard  

Stn.  5560:  temporary  haulway  over  culvert 


1,762  022 
35 

567-311 

10,582 
892,789 
1,670,428 
5,317 
359 
12,363 
2,117,551 
110,326 
63,932 
113,621 
51,660 
5 
43 
2,421 
1,000 
190 
13,969 
9,053 
213,045 
615-06 
3,823 
7,728-8 

378-34 
3,174-85 
112-17 
1 

138,426 
419,300 
150 
45,140 
263,076 
58,838 
29,992 
16,350 
52,875 
2,305 
2 

42.158 


•17 


27... I. 


opening  

Stn. 5505+35:  temporary  haulway  over  culvert 


opening  

Creek  3014+30  to  3005+30:  test  pits  for  div- 
ersion of  creek  into  guiley  

Stn.  908+70  &  mile  0-60:  driving  test  piles. . . . 

Miles,  51,  54  &  57:  temporary  haulwavs  

Stn.  5634,  109,  472,  521  &  540:  temporary  haul- 
ways  

Res.  No.  26:  temporary  haulway  

Stns.  2157-59:  reducing  height  of  temporary 

trestle  

Hearst  engine  house:  excavation,  300  c.y.  at 

SI. 10  

Net  advances  on  materials  delivered  


Total   2,755,4.33  67 


60  00 
1  00 
175  00 
1  90 
0  85 

0  43 

1  50 
5  70 
5  00 
0  01 
0  40 
0  20 

80  00 
100  00 
1,000  00 

2  00 
4  00 
4  00 
0  75 
0  40 

50  00 
60  00 
18  00 
17  50 

16  00 

17  50 
16  00 

425  00 
600  00 
0  55 
0  01 
0  43 
0  65 
0  70 
0  65 
70  00 
0  12 
0  12 
1 

1,325 


25 
00 


oo 


Paid  in  1909-10,  (Page  W— 236),  $3,616.92;  in  1910-11,  (Page  W— 256),  $864,025.38;  in  1911-12  (Page  W— 
280),  $1,739,672.59;  in  1912-13,  $70,747.57;  fire  ranging,  $1,827.85;  drawback,  S75.543.36. 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE 


W— 361 


SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

O'Brien,  McDougall  &  0' Gorman:  Contract  No.  17:  Progress  Estimate  No.  15  to  May  SI,  191$:  Mile 

12S2-85  to  lSSS-86from  Monclon. 

(Lowest  tender  after  newspaper  advertisement). 


Item 
No. 


1 

3 
4 
5 
6 
7 
9 
10 
11 
16 
18 
22 
Order 
No. 
704 


Description. 


Clearing. . . . 
(J  rubbing. 
[Solid  rock. 
Loose  rock. 


ommon  excavation. 


lo 

jExcavation  in  foundations,  no  coffer  dams. 

Overhaul  

Piles  delivered  

"  driven  '. . . 

French  stone  drains  

Crib  filling  with  stone  

Round  logs  in  cribs  


Measure.  Quantity 


Acre. 
C.  y. 


Extra  work:  Res.  4,  5,  6,  7,  8,  9,  and  10:  temporary 

trestles  

Net  advances  on  materials  delivered  


Total. 


L.  ft. 
C.y. 


1 

234 
1,857 

267 
6 
1 


,751-12 
448-86 
,362 
,515 
,001 
9 

.318 
,150 
,205 
81 
245 
,630 


Rate. 


cts. 


60  00 
175  00 
1  90 
0  90 

0  45 

1  50 
0  01 
0  40 
0  20 

2  00 
4  00 
0  40 


Amount. 


cts. 


105,067  20 
78,550  50 
13,987  80 
211,063  50 
835,650  45 
13  50 
2,673  18 
2,460  00 
241  00 
162  00 
980  00 
2,252  00 


17,841  82 
44,616  80 


1,315,559  75 


Paid  in  1910-11  (Page  \Y— 256\  S4.584.60;  in  1911-12  (Page  W— 280\  $1,116,773.04;  in  1912-13,  $109,609.27 
fire  ranging,  $3,036.87;  drawback,  $81,555.97. 


W— 362 


AUDITOR  GENERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

E.  F.  &  G.  E.  Fauquier:  Contract  No.  18:P  rogress  Estimate  No.  47  to  May  31,  1912. 
Mile  1332-85  to  UQ1 -85  from.  Moncton. 

(Lowest  tender  after  newspaper  advertisement.) 


Description. 


103 
Spc. 
Order 

No. 

705 


Clearing  

Trees  cut  down  

Grubbing  ^  

Solid  rock  r  

Loose  rock  

Common  excavation  

Excavation  in  foundations,  no  coffer-dams  

Excavation  in  foundation,  solid  rock  

Excavation  in  foundation,  within  coffer  dams. . . . 

Overhaul  

Piles  delivered  

Piles  driven  

Sheet  piling  

Pole  drains  

French  stone  drains  

Paving  in  culverts  

Rip-rap,  hand  laid  

"      random  pierre  perdue  

Piling  out  reserved  stone  from  rock  cuttings  

Round  logs  in  cribs  

Timber,  best  quality,  for  culverts  

"      in  coffer  dams  or  ordinary  foundations. . 

Concrete  facing  mixture  (1-2)  2\  in.  thick  

Concrete  1-2—4  coping  course  6  in.  thiek  

"      1-2-4  in  mass  ".  

"  1-3-5  

1-3-6  

"      1-2-5  in  14  ft.  arch  and  over  

"      1-3-5  in  arch  culverts  

"      1-3-6  in  arch  culverts  

"      1-3-6  in  box  culverts  

Masonry  3rd  class  

*  dry  

Train  hauled  filling,  including  temporary  trestle. 

Removal  of  moss  

Iron  in  screw  bolts  

Forged  or  cut  spikes  

Steel,  embedded  in  concrete  

Concrete,  1-3-5  in  abutments  

Extra  work,  ($9,914.70)— 

Detailed  in  1910-11,  (Page  W— 324)   

Temporary  trestles  on  Residencies,  15-16  and 
Net  advances  on  materials  delivered  


Measure. 


Acre. . 
Each. 
Acre . . 
C.  yd. 


L.  ft. 


M.  ft. 
L.  ft. 


C  yd. 


L.  ft. 
M.  ft. 


C.yd.. 


Lbs... 

a 

iC 

C.  yd. 


17 


Quantity. 


1 

2 

397 
350 
1,217 
10 

17 
5,866 
142 
101 
424 


11 

7 

229 


15 
13 

2 
in 


292-457 
,307 
302-209 
,815 
,248 
.812 
946-6 
38 
,195 
,160 
,730 
.709 
,090 
47 
802 

389- 13 
218 
22 
10 
,326 
,666 
286 
461-8 
231 
584-08 
,122-52 
737-57 
,512-6 
305 
,963-2 
612 

852-87 

702-14 
,000 

649 

365 
,300 
,902 

452-8 


Rate. 


cts. 


45  00 
1  00 
150  00 
1  80 
0  60 
0  38 
0  85 


Amount. 


5  40 
2  00 
0  01 
0  20 
0  20 
50  00 
0  65 


50 
00 
00 
00 
0  50 
0  25 
35  00 
30  00 
18  00 
15  00 
15  00 

13  00 
15  00 
15  00 

14  00 
14  00 
12  00 
12  00 

7  50 
0  55 
0  12 
0  07 
0  06 
0  15 
14  00 


Total. 


i  CtS. 

58.160  56 
2,307  00 
45,331  35 
716,067  00 
210,148  80 
462,768  56 
9,304  62 
205  20 
34,390  00 
58,661  60 
28.546  00 
20,341  80 
21,204  50 
30  55 
1.203  00 
1,556  52 
654  00 
44  00 
5  00 
2,831  50 
268  31 
6,878  58 
8,312  40 
346  50 
8,761  20 
14,592  76 
11,063  55 
22,689  00 
4,270  00 
111,484  80 
7,344  00 
10,234  44 
5,266  05 
8,250  00 
1,637,88 
25  55 
138  00 
1,635  30 
6,339  20 

6,373  95 
3,540  75 
109,875  25 


2,023,089  03 


Paid  in  1908-9  page  W— 357)  $158,388-85;  in  1909-10  (page  W— 235)  $777,785-61;  in  1910-11  (page  W— 256) 
$738,677.58;  in  1911-12  (page  W— 280)  $265,486.62;  in  1912-13,  $26,379.48;  fire  ranging,  $4,061.99; 
drawback,  $52,308.90;  less  amount  deducted  in  error,  $44.70. 


RAILWAYS  AND  CANALS  DEPARTMENT:  E X P F.  XDITURE 


W— 363 


SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

O'Brien,  Foiclcr  &  McDougall  Bro's.:  Conlrac  No.  19:  Progress  Estimate  No.  43  to 
May  31,  1912.    Mile  1,407-85  to  1 ,534-04  from  Moncton. 

(Lowest  tender  after  newspaper  advertisement.) 


Item 
No. 


1 

2 
3 
4 
5 
6 
7 

7a 

8 

9 

12 

14 

16 

17 

18 

19 

22 

28 

30 

30a 

58 

59 

60 

61 

62 

63 

69 

70 

72 

73 

74c 

74d 

75 

76 

77 

78 

90 

91 

92 

96 

98 
102 
103 
Spec., 

u 

Order 
No. 
459 
491 
496 
782 
794 
800 
826 


Description. 


Measure. 


Clearing  Acre.. 

Trees  cut  down  [Each. 

Acre . . 
C.  yd. 


Quantity. 


M.  B.M. 

Acre  

L.  ft.... 
C.  yd... 


L.  ft... . 
M.  B.M. 


C.  yd. 


•21 


Grubbing 

Solid  rock  

Loose  rock  

Common  excavation  

Excavation  in  foundations,  no  cofferdams  

solid  rock  

"  "  "         within  cofferdams... . 

Overhaul  /  

Sheet  piling  

Cross  logging  

French  stone  drains  

Paving  in  culverts  

Crib  filling  with  stone  

Rip-rap,  hand  laid  

Round  logs  in  cribs  

jCedar  timber  in  culverts  

'Timber,  best  quality,  for  culverts  

Timber  in  cofferdams  or  ordinary  foundations  . 

Concrete  facing  mixture  (1-2)  2^  in.  thick  

"     1-2-4  coping  course  6  in.  thick  

"  1-3-5  

"  1-3-6  

"      1-3-5  in  arch  culverts  

"      1-3-6  in  arch  culverts  

Masonrv,  3rd  class  

dry  

Track  laying  in  main  line  

yards  at  terminals  

Train  hauled  filling  including  temporary  trestles 

"  overhaul  

Ballasting,  no  overhaul  

Ties,  1st  class  

"    2nd  class  

Switch  ties  

Drainage  tunnels,  4  c.  yd.  per  1.  foot  

Telegraph  line  

Water  tanks.  50,000  gallons  

Iron  in  drift  bolts  

Forged  or  cut  spikes  

Cast  iron  water  pipes,  4  in.  to  10  in  

Steel  embedded  in  concrete  

Puddle  

Pump  and  pump  house  

Extra  work  ($23,698.27)— 

Detailed  in  1910-11,  (Page  W— 344)  

Digging  test  pits  at  m  He  30  

Removing  overhanging-rock  mile  33-26  and  temporary  haulway  mile  31 

Digging  test  pits  for  ballast  mile  37  

Temporary  trestles  on  sites  of  steel  bridges  

Pipe  line  at  mile  85-72  

Digging  test  pits  at  mile  6-5  

Temporary  haul  ways  on  Residencies  15  and  16  

Net  advances  on  materials  delivered  


Mile. 


C.  yd. 


Each. 


M.  B.M.. 
L.  ft.. 

Mile  

Each 
Lb  


Ton... 
Lb.... 
C.  yd. 
Each. 


2,696-807 
2,310 
171  135 
1,882,879 
685,758 
461,608 
10,22006 
2,833-7 
5,807 
10,058,446 
111,824 

2-562 
754-5 
327  117 
150 
2,312-77 
10,939 
17,224 
45,067 
100,059 
84 

89-51 
3, 255- 13 
11  125 
58-30 
1,829-93 
8,988-904 
952-704 
128-4169 
1 

1,007,546 
4,357,594 
184,958 
327,515 
27,798 
33,265 
391 
8-313 
account 
5,741 
300 
20 
18,256 
393 


on 


■165 


Rate. 


on  account 


$  cts. 

40  00 
1  00 

150  00 
1  48 
0  85 
0  29 
0  60 
4  44 
3  00 
0  01 
60  00 

500  00 


50 
00 
(10 
00 

25 


1 

3 
2 
3 
0 

40  00 
40  00 
40  00 
15  00 
15  00 
15  00 

15  00 
13  00 

16  00 
9  00 
6  00 

500  00 
600  00 
0  55 
0  01 
0  45 
0  45 
0  45 
40  00 
30  00 
225  00 
3,500  00 
0  05 
0  06 
60  00 

0  06 

1  60 
2,050  00 


Amount. 


$  cts. 

107,872  28 
2,310  00 
25,670  25 
2,786,660  91 
582,894  30 
133,866  32 
6,132  04 
12,581  61 
17,421  00 
100,584  46 
6,709  44 
1,281  00 
1,131  75 
981  36 
300  00 
6,938  31 
2,734  75 
688  96 
1,802  68 
4,002  36 
1463  15 
1,342  65 
48,826  95 
166  87 
757  90 
29,278  88 
80,900  13 
5,716  22 
64,208  45 
600  00 
554,150  30 
43,575  94 
83,231  10 
147,381  75 
12,509  10 
1,330  60 
11,730  00 
1,870  42 
3,000  00 
287  05 
18  00 
1,209  90 
1,095  36 
629  28 
1,800  00 

17,643  27 
188  76 
1,114  93 
974  72 
683  25 
996  11 
156  73 
1,940  50 
36,055  81 


4,959,197  86 


Paid  in  1908-9  (page  W— 357)  $142,280.86;  in  1909-10  (page  W— 236)  $1,396,557.22;  in  1910-11  (page  W— 256) 
$2,011,665.34;  in  1911-12  (page  W— 280)  $1,187,058.61;  in  1912-13,  $105,108.78;  fire  ranging,  $3,155.02; 
car  service,  $12,408.21;  spikes  and  bolts,  $2,268.19;  drawback,  $98,695.63. 


W— 364 


AUDITOR  GENERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 
Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

O'Brim,  Fowhr  &  McDougall  Bro's:  Contract  No.  SO:  Progress  Estimate  No.  44  to 
May,  SI  WIS.    Mile  1-BS4-04  to  1,646-SO  from  Moncton. 

i  Lowest  tender  after  newspaper  advertisement.) 


Item 
No. 


Description. 


Measure. 


1 

2 

3 

4 

5 

6 

7 

la 

8 

9 
12 
13 
16 
17 
19 
22 
63 
70 
72 
74c 
1U 
75  1 
76 
78 
91 
92 
96 
Spec. 
Order 
No. 
825 


M.  B.M.. 

l.  ft...-;; 

C.  yd.... 


Clearing  Acre.. 

Trees  cut  down  Each. 

iGrubbing  .Acre.. 

(Solid  rock  [C.  yd. 

[Loose  rock  

Common  excavation  

Excavation  in  foundations,  no  cofferdams  

"  "  "         solid  rock  

"  "  "        within  cofferdams. 

Overhaul  

Sheet  piling  

Wakefield  type  piling  

French  stone  drains  

Paving  in  culverts  

Rip-rap.  hand  laid  

Round  logs  in  cribs  

Concrete,  1-3-6  in  arch  culverts  

Masonry,  dry  

Tracklaying  in  main  line  

Train  hauled  filling,  including  temporary  trestle.  C.  yd. 

"  overhaul  

Ballasting,  no  overhaul'  

Ties,  1st  class  ,Each. 

Switch  ties  M.  B.M. 

Telegraph  line  jMile  — 

Water  tanks.  50,000  gallons  Each. . . 

Iron  in  drift  bolts  Lb  

Pump  and  pump  house  Each. . . 

Extra  work  ($2,605.35)— 

Detailed  in  1910-11  (Page  W— 345)  

Temporary  haul  ways  at  specified  stations  


ft... 

yd. 


Mile. 


Quantity, 


302  087 
58 

24-9115 
105,909 
107,567 
95,688 
4,188 
581 
3,105 
652,175 
90,317 
3,000 
85 

83-67 
304-67 

3,300 

3,622-472 
329 

14-7779 
229,981 
253,598 
42,029 
42,636 
11,247 
9 

on  account 
546 
1 


Rate. 


$  cts. 

40  00 
1  00 
150  00 
1  45 
0  55 
0  25 
0  60 
4  35 
3  00 

0  01 
60  00 
75  00 

1  50 
3  00 
3  00 
0  25 

16  00 
6  00 
500  00 
0  65 
0  01 
0  45 
0  45 
40  00 
225  00 
3,500  00 
0  05 
2,050  00 


Amount. 


$  cts. 

12,083  48 
58  00 
3,736  72 
153,568  05 
59,161  85 
23,922  00 
2,512  80 
2,527  35 
9,315  00 
6,521  75 
5,419  02 
225  00 
127  50 
251  01 
914  01 
825  00 
57,959  55 
1,974  00 
7,388  95 
149,487  65 
2,535  98 
18,913  05 
19,186  20 
449  88 
2,025  00 
3,450  00 
27  30 
2,050  00 

1,632  65 
972  70 


549,221  45 


Paid  in  1908-9  (page  W— 357)  $£7,696.45;  in  1909-10  (page  W— 236)  $230,334-33;  in  1910-11  (page  W— 256) 
$158,989.39;  in  1911-12  (page  W— 280)  $61,819.71;  car  service,  $4,133.03;  drawback,  $6,248.54. 
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Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

O'Brien  &  McDouyall:  Contract  No.  20a:  Progress  Estimate  No.  41  to  May,  SI  1912. 

Mile  1546-30  to  1557-80  from  Moncton. 

(Lowest  tender  after  newspaper  advertisement.) 


Item 
No. 


1 

2 

3 
4 

5 
C 
7 

7a 

8 

9 

10 

11 

12 

13 

18 

19 

21 

22 

23 

24 

25 

26 

27 

30 

30a 

306 

58 

59 

59a 

60 

61 

62 

63 

64 

72 

73 

74c 

74d 

75 

76 

77 

78 

84 

91 

92 

93 

94 

96 

97 

98 

99 
102 
Spec. 
Spec. 
Spec. 
Order 
No. 
354 
475 
478 
759 
835 
849 


Description. 


Clearing  

Trees  cut  down  

Grubbing  

Solid  rock  

Loose  rock  

Common  excavation  

Excavation  in  foundations,  no  coffer  dams. . . 

solid  rock  

within  coffer  dams. . . 

Overhaul  

Piling  delivered  

"  driven  

Sheet  piling  

Wakefield  type  piling  

Crib  filling  with  stone  

Rip-rap,  hand  laid  

Piling  out  reserved  stone  

Round  logs  in  cribs  

Cedar  mud  sills  

Framed  trestles,  except  stringers  

Caps,  walings  and  braces  

Sawn  ties  and  guard  rails  

Stringers  

Timber,  best  quality,  for  culverts  

in  coffer  dams  or  ordinary  foundatioms. 

"       in  caissons  

Concrete  facing  mixture,  (1-2)  2^-in.  thick  

1-2-4  coping  course,  6-in.  thick  

"       1-2-4  in  mass  

1-3-5  

1-3-6.  

"       1-3-5  in.  arch  culverts  

"       1-3-6       "  "   

"       1-3-6  in  box  culverts  

Track  laying  in  main  line  

in  yards  at  terminals  

Train  hauled  filling,  including  temporary  trestle 

overhaul  

Ballasting,  no  overhaul  

Ties,  1st  class  

"    2nd  "   

Switch  ties  

Fencing  


Turntables  

Track  scales  

Iron  in  drift  bolts  

"     screw  "   

Forged  or  cut  spikes  

Cast  iron  washers  and  separators. . 

water  pipes  4-in.  to  10-in. 


Measure. 

Quantity. 

Rate. 

•$  cts 

396-021 

40  00 

Each  

192 

1  00 

A  ~- 

51119 

150  00 

...  J 

238, 608 

1  45 

ti 

287, 129 

55 

a 

10o,986 

25 

it 

3,648  1 

60 

it 

77-8 

4  35 

it 

5, 002 

3  00 

a 

2, 055,802 

01 

L.  ft 

79, 830 

25 

it 

62,365 

15 

\f  "DAT 

28 , 597 

60  00 

it 

616,018 

75  00 

C  yd  

126-3 

2  00 

a 

1,002 

3  00 

a 

496 

1  00 

T      C  i- 

7, 150 

0  25 

M.  15. M.. . 

6, 625 

35  00 

it 

9,216 

30  00 

it 

117,245 

30  00 

it 

189,958 

30  00 

it 

176,819 

30  00 

it 

178,876 

40  00 

it 

4  An     C~\  f\t~\ 

193,893 

40  00 

f   it     ■  ■ 

45,560 

100  00 

181-39 

15  00 

11404 

15  00 

it 

2,232-69 

15  00 

it 

286 ■ 323 

15  00 

it 

4, 178-82 

15  00 

ti 

120-40 

13  00 

it 

1,255-28 

16  00 

it 

296 

16  00 

Tiff  *  1 

13-523 

500  00 

it 

16-530 

600  00 

C.  yd  

281,055 

0  65 

it  t 

1,087,585 

0  01 

it 

oD,  y)l\i 

0  45 

Each  "" 

18,715 

0  45 

it 

32,701 

0  45 

M.  B.M.. '. 

242,842 

40  00 

Rod 

2,179 

1  10 

Mile 

11-30 

225  00 

Each 

1 

3,500  00 

a 

on  account  | 

4,000  00 

u 

1 

3,000  00 

Lb....;;;; 

22,946-4 

0  05 

ti 

27,249-7 

0  07 

u 

72,433-8 

0  06 

a 

23,7291 

0  05 

Ton 

140-7 

60  00 

Each 

1 

2,0.50  00 

C  yd  

30,351 

0  95 

« 

6,221-5 

1  60 

Puddle  

Extra  work,  (863,458.10)— 

Detailed  in  1910-11  (Page  W— 346-7)  

Sioux  Lookout  bridge:  extra  excavation  and  cement  for  abutment  and  centre  pier 

Graham:  raising  station  cellar  floor  and  laying  550  feet  drain  pipe  

"       shelter  for  track  scale  

"       water  system  

Sturgeon  River:  repairing  temporary  trestle  

Graham:  installing  additional  standpipe  


Carried  forward   1,259,188  12 


Amount. 


5 


cts. 


15,840  84 
192  00 
7,667  85 
345,981  59 
157,920  95 
26,496  50 
2,188  86 
338  43 
15, 186  00 
20,558  02 
19,957  50 
9,354  75 
1,715  82 
46,201  35 
252  60 
3,006  00 
496  00 
1,787  50 
231  87 
276  48 
3,517  35 
5,698  74 
5,304  57 
7,155  04 
7,755  72 
4,556  00 
2,720  85 
1,710  60 
33,490  35 
4,294  85 
62,682  30 
1,565  20 
20,084  48 
4,736  00 
6,761  50 
9,918  00 
182,685  75 
10,875  85 
38,708  55 
8,421  75 
14,715  45 
9,713  68 
2,396  90 
2,542  50 
3,500  00 
3,700  00 
3,000  00 
1,147  32 
1,907  48 
4,346  03 
1,186  45 
8,442  00 
2,0.50  00 
28,833  45 
9,954  40 

39,565  56 
690  80 
2, 120  94 
225  83 
14,961  21 
3,469  85 
2,423  91 
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3  GEORGE  V.,  A.  1913 
Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

O'Brien  &  McDougall:  Contract  No.  20a — Continued. 


Description. 


Brought  forward. 


Engine  house  on  Residency  No.  18  ($202, 202 . 69)- 

Excavation,  &c  

Concrete,  1-3-6 \  gravel  

1-2-5  "   

"       1-3  cement  finish  

1-3  reinforced  plaster  partition. . . . 

Plaster  on  metal  lath  

Inside    brick  in  cement  mortar  

Outside      "  "   

Fire..         "      fire  clay  mortar  

Structural  steel  lintels,  &c.  

Wrought  iron  stirrups  for  purlins. ........... 

"  pipe  hangers,  &c,  in  engine  pits... 

Pipe  racks  in  heating  ducts  

Cast  iron  engine  door  columns  

"      number  plates  for  engine  doors — 

"       chimney  coping  

cleanout  door  for  stack  base  

w.  iron  pipe  5-in.  dia.,  inc.  fittings. . . 


Measure. 


C.  yd. 


Sq.  yd... 

tt 
it 


Lb... 

tt 

Each. 

U 

Lb.... 

Each. 
Lb.... 


Galv. 


2h 
in 


railing  (for  sl'vs) 

"      inc.  fittings  

dia,  24  gauge,  comp... . 


L.  ft,. 


Gal.  R.  W.  pipe  5 

"   O.  G.  gutter 

"   iron  flashing,  26  gauge  

"   iron  closet  partition,  complete  

Cinder  floor,  tamped  and  rolled  

No.  1  white  pine  

No.  1  red  pine  or  spruce  

No.  1  B.C.  fir  

Extra  for  dressing  1  side  lumber  &c  

Extra  for  dressing  2  sides  lumber,  &c  

3  "   

«  4  " 

5  " 

Extra  for  tongueing  and  grooving  lumber,  &c 

Cedar  door  posts  with  fittings,  complete  

Oak  sills  10-in.xl2-in  

Oak  girder  pads,  wall  plates,  &c  

Maple  flooring,  scraped,  oiled  and  polished... 
Window  sash  and  frames,  glazed,  complete.. 

Roofing,  tar  and  gravel  

Painting,  whitewash  

"      white  lead  and  oil,  2  coats  

Smoke  jacks,  complete,  at  cost+10  per  cent . 

Urinal  trough,  complete  

Closets,  complete  

Wash  sink,  complete  

Expanded  metal  screen  for  fan  intake  

Double  stall  doors  and  transom  

"  "  with  pass  doors 

End  wall  double  door  

End  and  outside  wall,  single  doors  

Double  sliding  engine  door  

Double  doors  to  boiler  house  

Outside  doors  to  coal  house  

Inside        "  "   

Office  door  

Tile  drains  6-in.  laid  complete  

4-in.  B.  &  S.  cast  iron  water  pipe  

Double  mill  hydrant,  2j-in.  outlet,  complete 
Tile  duct  15-in.  laid  complete  


Lb  

Each.. . 
C.  yd... 
M.  B.M. 


M.  B.M. 


Each. . . 
M.  B.M. 


Quantity. 


Each  

100  sq.ft. 
Sq.  yd... 


Carried  forward. 


9,452 
5,294-82 
219-69 
48-98 
20-23 
240 
202,940 
359,000 
5,035 
28,400 
5,282 
136 
50 
52,000 
18 
560 
246 
156 
1,596 
2,272 
1,002 
909 
248 
827 
758 
3 

479 
302,510 
31,760 
22, 130 
153.400 
33,180 
39,880 
82,880 
9,970 
153,250 
19 
2,570 
5,160 
390 
91 
420 
2,078 
7,216 


Each  

1 

tt 

3 

it 

1 

it 

1 

Pair 

15 

tt 

3 

(I 

1 

Each 

8 

Pair  

1 

it 

4 

Each 

2 

a 

2 

tt 

1 

L.  ft.  """ 

356 

tt 

885 

Each  

13 

L.  ft. 

130 

Rate. 


Amount. 


cts. 


0  90 
17  00 

22  00 


2.5 


0  60 
34  00 
34  00 
60  00 

0  06| 

0  06i 

1  25 

2  50 
0  06^ 
2  50 
0  06^ 
0  06^ 


2 
2 


50 
00 
1  00 
1  00 

0  80 

1  25 
0  44 
0  40 

30  00 
3  00 
60  00 
45  00 
60  00 


50 
50 
50 
50 
50 
50 
00 


1 

2 
3 
4 
5 
2 
7 

140  00 
130  00 
115  00 
24  00 
6  50 
0  10 
0  32 


105  00 
32  00 
125  00 
130  00 
160  00 
160  00 
21  00 
21  00 
160  00 
40  00 
21  00 
21  00 
21  00 

0  32 

1  50 
50  00 

2  30 


$  cts 
1,259,188  i: 


8,506  8( 
90,011  9< 
4,833  11 
48  9i 
45  5! 
144  01 
6,899  91 
12,206  01 

302  II 
1,846  01 

343  3; 
170  01 
125  01 
3,380  01 
45  01 
36  41 
15  9! 
390  01 
3,192  0l 
2,272  0i 
1,002  0i 
727  2i 
310  0i 
363  81 

303  2i 
90  0i 

1,437  0i 
18, 150  6 
1,429  2i 
1,327  8 
230  1 
82  9 
139  5 
372  9 
54  8 
383  1 
133  0 
359  8 
670  8 
44  8 
2,184  0 
2,730  0 
207  8 
2,309  1 
3,725  8 
105  0 
96  0 
125  0 
130  C 
2,400  C 
480  C 
21  C 
168  0 
160  C 
160  C 
42  C 
42  C 
21  C 
113  S 
1,327  Z 
650  C 
299  (L 
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Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

O'Brien  &  McDougall:  Contract  No  .  20a — Continued. 


Order 
No. 
452 
774 
839 
848 


Description. 


Brought  forward. 


each,  (for 


L.  ft. 


Lump  sum 


230 
76 
1,268 


on  account 


Engine  house  on  Residency  No.  18 — Continued- 
Tile  duct  18  in.  laid  complete  

Gas  pipe  railing,  2-in.,  complete  

Laying  permanent  tracks  

Hor.  return  tub.  boilers,  150  h.p 

two)  

Worthington  Duplex  boiler  feed  pump  

Hancock  inspirators,  No.  10a  

Indirect  heating  apparatus  

Electric  wiring  and  lamps  

Finished  plumbing  

Rough  plumbing  '  

Dampers  in  engine  pits  

Heating  duct  registers  in  machine  shop. . 

Gravel  filling  

Storm  windows  

Outside  tile  drain  6-in.  laid  complete  

8-in. 

10-in  "   

Extra  work  on  engine  house  ($4,598-88) — 

Detailed  in  1910-11  (Page  W— 348)  

Extra  air  cocks  and  valves  for  heating  and  washout  systems. . 

Erecting  roof  trusses  and  cesspits  

Repairing  floor,  making  air  tight  for  heating  fan,  shelving,  &c 
Additional  breeching  between  boilers  and  smokestack  


Measure. 


Each 


C.  yd. 
Each. 
L.  ft,. 


Quantity. 


24 
3 

3,795 
95 
427 
453 
275 


Total. 


Rate. 


cts. 


3  00 
1  50 
0  15 

3,400  00 
170  00 
90  00 
4,400  00 
2,700  00 
450  00 
400  00 
7  00 
9  00 
0  80 
20  00 
0  48 
0  48 
0  48 


Amount. 


$  cts. 
1,439,112  33 


690  00 
114  00 
190  20 

3,400  00 
170  00 
180  00 
4,400  00 
2,000  00 
450  00 
400  00 
168  00 
27  00 
3,036  00 
1,900  00 
204  96 
217  44 
132  00 

2,235  20 
1,403  60 
167  40 
708  92 
83  76 


1,461,390  81 


Paid  in  1908-9,  (Page  W— 469)  $477,699.63;  in  1909-10,  (Page  W— 235-6)  $129,311.10;  in  1910-11,  (PageW— 
256)  $516,502.57;  in  1911-12  (Page  W-280)  $302, 922. 37;  in  1912-13,$1, 958. 80;  car  service.  $287;  fire  ranging, 
$201.09;  drawback,  $32,508  .25. 


W— 368 


AUDITOR  GENERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 
Transcontinental  Railway:  Contractors'  Estimates  for  Construction. 

/.  D.  McArthur:  Contract  No.  21:  Progress  Estimate  No.  72  to  April  SO,  1912:  Mile  1557-80  to  1804-47  from 

Monet  on. 

(Lowest  tender  after  newspaper  advertisement.) 


Description. 


Clearing  

Trees  cut  down  

Grubbing  

Solid  rock  

Loose  rock  

Common  excavation. ! 
Excavation  in  foundations, 


no  cofferdams  

within  cofferdams.... 

Overhaul  

Piling  delivered  

"  driven  

Sheet  piling  

Wakefield  type  piling  

Cross  logging  

Pole  drains  

French  stone  drains  

Paving  in  culverts  

Rip-rap,  hand  laid  

random  

Piling  out  reserved  stone  from  rock  cuttings  

Round  logs  in  cribs  

Cedar  mud  sills  

Framed  trestles,  except  stringers  

Caps,  walings  and  braces  for  pile  trestles  

Sawn  ties  and  guard  rails  for  bridges  

Stringers  

Cedar  timber  in  culverts  

Plank  in  road  crossings  

Timber,  best  quality,  for  culverts  

Timber  in  cofferdams  or  ordinary  foundations... 

Vitrified  pipe  culverts,  12  in.  dia  ■. . 

15"  "  

18"  "  

Corrugated  iron  pipe,  12  in.  dia  

18  "  "   

II  u  (<  9^  a  << 

Concrete    facing  mixture  (1-2)  2§  in.  thick  

1-2-4,  coping  course,  6  in.  thick  

1-3-5  

1-3-6  

"       1-3-5,  in  arch  culverts  

"       1-3-6       "  "   

"       1-3-6,  in  box  culverts  

"       1-4-8,  in  ordinary  foundations  

Masonry,  third  class  

dry  

Track  laying  in  main  line  

"      yards  at  terminals  

Train  hauled  surfacing  B  

"      filling,  inc.  temporary  trestle  

"      "  overhaul  

Ballasting,  no  overhaul  

Public  road  signs  

Mile  posts,  whistle  posts  and  road  signs  

Interlocking  appliances,  comp.  eight  levers  

Fencing  

Gates  

Tunnels,  rock  section  

Drainage  tunnels  (4  c.  yd.  per  1.  ft.)  

(1-75  c.  yd  per  1.  ft.)  

Telegraph  lines  

Water  tanks,  50,000  gallons  


Carried  forward. 


Measure. 

Quantity. 

Rate. 

Amount. 

$  cts. 

$  cts. 

Acre  

4,849-762 

40  00 

193,990  48 

Each  

2,500 

0  50 

1,280  00 

Acre  

471-139 

75  00 

35,335  35 

C.  yd  

6,003,814 

1  70 

10,206,483  80 

it 

1,978,416 

0  60 

1,187,049  60 

tt 

2,482,345 

0  30 

744,703  50 

a 

62, 789  04 

0  55 

34,533  94 

it 

16,956-501 

3  00 

50,869  49 

a 

33,352,495 

0  01 

333,524  95 

L.  it..'.'.'.'. 

312,298 

0  25 

78,074  50 

"  ... 

244,128 

0  15 

36,619  20 

M.  B.M... 

105,437 

75  00 

7,907  75 

it 

78,028 

100  00 

7,802  80 

Acre  

■878 

500  00 

439  00 

L.  ft  

27 

0  25 

6  75 

2,219-5 

1  25 

2,774  37 

C.  yd.."... 

6,759-066 

2  75 

18,587  39 

2,078-913 

2  75 

5,716  97 

it 

13,469-13 

1  75 

23,570  96 

it 

170 

1  00 

170  00 

L.  it..'.'.'.'. 

3,266 

0  20 

653  20 

M.  B.M... 

129,300 

35  00 

4,525  50 

tt 

1,433,034 

35  00 

50,156  19 

it 

105.075 

32  00 

3,362  35 

tt 

691,443 

32  00 

22,126  16 

a 

805,560 

42  00 

33,833  52 

tt 

235,270 

40  00 

9,410  80 

tt 

13,252 

30  00 

397  56 

tt 

127,789 

30  00 

3,833  67 

a 

10,977 

30  00 

329  31 

L.  ft....!'. 

4,428-5 

0  95 

4,207  05 

it 

1,919 

1  35 

2,590  65 

u 

1,005 

1  45 

1,457  24 

L.  ft..'.  '.  '.  '. 

54 

1  25 

67  50 

tt 

562 

1  75 

983  50 

tt 

551 

2  30 

1.267  30 

C.  yd.'.!" 

604-892 

15  00 

9,073  38 

tt 

700-735 

15  00 

10,511  02 

tt 

15,74609 

12  00 

188,953  08 

tt 

11,067-978 

15  00 

166,019  67 

it 

1.750-593 

13  00 

22,757  70 

tt 

8,078-972 

15  00 

121,184  58 

a 

230 

11  00 

2,530  00 

tt 

.... 

1,004-401 

13  00 

13,057  18 

1   "  .... 

18, 297  097 

9  00 

164,673  81 

10  T  UOO  *  OoO 

(\  no 
o  uu 

Mile..'.'.'.! 

305-3574 

500  00 

152,678  70 

"  .... 

32-604 

500  00 

16,302  00 

C.  yd  

28,100 

0  30 

8,430  00 

it 

5,138,851 

0  52 

2,672,202  52 

tt 

26,233,185 

0  01 

262,331  85 

it 

931,078 

0  40 

372,431  20 

Each.!!!! 

50 

2  30 

115  00 

it 

323 

0  65 

209  95 

it 

•13 

6,000  00 

780  00 

Rod..!!!! 

35,911 

1  05 

•     37,706  49 

Each  

106 

8  00 

848  00 

L.  ft  

2,529-2 

75  00 

189,690  00 

tt 

798 

25.  00 

19,950  00 

it 

78  ' 

10  93 

852  54 

Mile..!!!! 

248-8943 

225  00 

56,001  19 

Each  

11.6363 

2,200  00 

25,600  00 

17,717,524  43 
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Measure. 

Quantity. 

Rate. 

$  cts. 

Each 

2 

3,000  00 

Lb  

111,587 

0  06} 

a 

75,293 

0  07 

a 

37,076 

0  06} 

it 

76,172 

0  06 

Each  

99 

IS  00 

(t 

34 

6  50 

C.  yd....'.' 

325 

0  85 

L.  ft 

6 

0  30 

Each 

8.8079 

1,900  00 

Item 
No. 


93 
96 
97 
98 
99 
100 
101 
Spec. 


Order 
No. 
309 
318 
453 
460 
462 
464 
466 
476 
477 
485 
486 
487 
488 
489 
490 
771 
789 
790 
804 
809 
817 
834 
842 
845 


1 

2 
4 
9 
11 

12 
13 
14 

15 
17 
19 
20 
22 
24 
25 
26 
27 
28 
29 
30 
32 
33 
36 
40 
41 
42 


Description. 


Brought  forward. 


Turntables  

Iron  in  drift  bolts  

"       screw  bolts  

Forged  or  cut  spikes  

Cast  iron  washers  and  separators. 


Cast  iron  pile  shoes. 


Amount. 


10  h.  p.  gasolene  engine,  pump  and  pump  house. 
Extra  work  ($274,278.25)— 

Detailed  in  1910-11  (page  W— 340)  

Redditt:  repairs  pipe  line  

Gun  Lake:  pipe  line  

St.  Boniface:  erecting  semaphores  at  C.  N.  R'y.  Junction  

Repairing  dump  account  slides  and  placing  tie  plates  

Macfarlane  River:  temporary  trestle  

Elma,  Hoctor  &  Lewis:  labour  on  switch  ties,  culverts  and  banking  station  

Redditt:  filling  tank  foundation  

St.  Boniface:  placing  gravel,  &c.  at  Archibald  St.  abutments  

Transcona:  collecting  track  material  for  material  yard  

St.  Boniface:  testing  ground  at  Archibald  St.  for  foundation  

Brinka  and  Bluff  Lake:  digging  test  pits  

Russell  St.:  cutting  channels  in  abutments  

Biekerton  St.:  cutting  channels  in  abutments  

C.  N.  Ry.  crossing:  removing  temporary  trestle  

Cost  of  I  beams,  discarded  account  change  of  plan  

Redditt:  yard  water  service  

Redditt  :  raising  level  of  tank  

Lost  Lake:  pipe  line  

Dugald:  loading  platform  

Removing  frogs,  switches,  &c.  from  abandoned  material  yards,  spurs,  &c  

St.  Boniface:  grading  &c.  Mission  and  Archibald  Streets  

Russell  St.  crossing:  repairs  to  abutment  account  collapse  of  sewer  

Extra  long  telegraph  poles  at  road  crossings  and  transferring  to  south  side  of  track 

Transcona:  placing  special  guard  rails  at  loco,  shops. 


Springfield  24  stall  engine  shed  ($132,160.20) — 

Excavation  and  backfilling  

Concrete  1-3-5  

"       1-2-5  in  heating  ducts  

Brick,  over  window  sills  

Fire  brick  

Steel  I  beams  

Separators,  rosettes,  &c  

Stirrups  for  purlins  

Pipe  hangers  in  engine  pits,  cost  plus  10  percent 

Cast  iron  columns  

Chimney  copings  

C.I.  cleanout  door  

Gal. W.I.  pipe  and  fittings,  4  in  

2}  in.  

"  3}  railing  for  sleeves 

ti  U  11  tt  tt 

Gal.  R.  W.  pipe  24  gauge  5  in.  dia.  comp. 

O.G.  gutter  24  gauge  

Gal.  flashing  26  gauge  

Closet  partition  

Lumber  

Hard  pine  

Extra  for  dressing  two  sides  

"    tongueing  and  grooving  

Cedar  catch  posts  

Oak  


Carried  forward. 


C.  yd  

9,590 
3,015-18 
266-17 
534,670 
500 
23,986 
260 
7,118 

0  85 
12  00 
18  00 
25  60 
60  00 
0  06} 
0  06} 
0  06} 

ti 
It 

tt... ..  ... 

it 

Lb  

ti 
it 



Lb  

59,986 

0  06} 

tt 

400 

0  06} 

Each 

1 

10  00 

L.  ft  

2,675 

1  30 

it 

2,775 

0  85 

ti 

1,300 

1  20 

ti 

1,225 

0  40 

it 

134-4 

0  10 

a 

741-75 

0  10 

sq.  ft,.::: 

721 

0  09 

Each  .... 

3 

3  25 

M.  B.M.. . 

216,049 

50  00 

a 

99,523 

50  00 

ti 

2,562 

2  00 

it 

2,562 

2  40 

Each  

26 

2  75 

M.  B.M... 

6,250 

100  00 

$  cts 
17,717,524  43 

6,000  00 
7,253  10 
5,270  51 
2,409  91 
4,570  32 
1,782  00 
221  00 
276  25 
1  £0 
16,880  CO 

250,756  93 
672  44 
114  04 
153  53 
88  00 
1,328  87 
210  14 

95  48 
1,613  26 
1,072  34 

23  87 
182  16 

96  25 
112  24 
212  57 
205  84 

4,820  51 
1,725  15 
763  63 
49  50 
9,463  02 
203  17 
111  26 
155  10 
48  95 


8,151  50 

36,182  16 

4,791  06 

13,687  55 

30  00 

1.559  09 
16  90 

462  67 

1,025  20 

3,899  08 

26  00 

10  00 

3,477  50 

2,358  75 

1.560  00 
490  00 

13  44 

74  17 

64  89 

9  75 

10,802  45 

4,976  15 

5  12 

6  14 
71  50 

625  00 


18,130,843  64 
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Description. 


Brought  forward. 


Measure. 


Quantity. 


Each. . . . 
100  sq.ft. 


Springfield  24  stall  engine  shed — Con. 

Windows  

Brantford  roofing  No.  3  

Painting,  whitewash   Sq.  yd 

"      3  coats,  whitelead   " 

Smoke  jacks,  cost  +  10  p.c   -  

Urinal  trough,  complete  Each.. 

Closets,  complete  j 

Wash  sink  


Doors . 


'I 


Tile  pipe  6  in  L.  ft. 


Double  mill  hydrant  2\  in.  outlet,  comp. 

Tile  work,  complete  

Laving  permanent  tracks  

H.R.T.  boilers,  150  h.p.  each  

Worthington  Duplex  feed  pumps  

Fan,  complete  

Pitner  lamps  

C.I.  strainer  plates  

"  elbows  and  vent,  system  

"  vent,  grids  in  pits  

Tile  pipe  10  in  

"  coping  

C.I.  pipe 6  in  

Piling  delivered  

"  driven  

Transoms  

Concrete  6-in.  flooring  

Brick  

1-in.  pipe  reinforcing  over  doors  

Cutting  holes  in  12-in.  walls  

Bolts,  washers  &c  

Engine  doors  

Fire  brick  in  boiler  setting  

Special  reducers  on  tile  work  laid  

Holes  in  pits  

Windows,  storm  

Extra  work:  1909-10, ! ?153. 67 ;  19 10-11, SI, 278.44; 

1911-12,  S567.20  

Redclitt  12  stall  engine  shed  /S78.444.98)— 

Excavation  inc.  back  filling  

Concrete  1-3-5  

Concrete  1-2-5,  gravel  reinforced  

"         1-3,  cement  finish  

Inside  brick  in  cement  

Fire  brick,  set  in  fire  clay  

Structural  steel  roof  trusses,  painted  

"  lintels  

Wrot.  iron  stirrups  for  purlins  

pipe  hangers  in  engine  pits  

Pipe  hangers  in  heating  ducts  

C.I.  engine  door  columns  

Number  plates  for  engine  doors  

C.  I.  chimney  coping  

Clean  out  door  for  stack  base..._  

Galv.  W.  I.  pipe  4  in.  inc.  fittings  

"    2\  in.  inc.  fittings  

"    3*  in.  railing  

"    lj  in.  inc.  fittings  

"    R.  W.  pipe  5  in.  24  guage  

"    O.  G.  gutter  24  guage  

"    flashing  26  guage  

"    iron  closet  partition  

No.  1  Com.  B.  C.  fir  timber  


Each. 
L.  ft.. 


For  2. 


Each. . . . 
On  acc't  . 

Lb  

Each  

L.  ft  


Each... 
Sq.  yd. 

M  

L.  ft... 
Each. . . 

Lb  

Pr  

M  

Each.. 


C.  yd. 


Sq. yd. 

M  


Lb. 


Kuril. 


Carried  forward. 


Lb  

Each.. 
Lb  


I  lach 
L.  ft.. 


Each. 
M.  ft. 


76 

467-74 

3,752 
10,688 


1 

4 
1 
16 

308 
331 
12 
1,068 
2,280 


1 


2,000 

42 

74 
195 
609 
597-5 
560 
386 

25 

17-38 
30,770 
1,020 

74 
8,409 

26 
3,400 

62 

10 

64 


5,622 
2,060  16 
82.02 
162.2 
401,400 
4,300 
7,000 
8,959 
1,759 
111 
54 

41,500 
12 
660 
1 

1,385 
1,388 

654 

587 

124 

371 

686 
3 

215,590 


Rate. 


cts, 


22  00 
6  50 
0  10 

0  38 


250  00 
75  00 
150  00 
20  00 
0  45 
0  45 
50  00 
2  50 
0  20 
Lu'p  sum . 
Lu'p  sum. 
4,441  60 
735  00 
0  06^ 

10  75 
4  50 
0  45 

0  35 

1  00 
0  25 
0  15 

22  00 

2  50 
27  50 

0  20 
8  00 
0  04* 
140  00 
65  00 

11  00 

3  46 
20  00 


0  90 
13  00 
18  00 
0  40 
25  60 
64  00 
0  06J 
0  06^ 
0  06| 
2  50 
2  25 

0  06§ 

1  50 

0  06£ 
10  00 

1  30 

0  85 

1  20 
0  40 
0  11 
0  11 
0  10 


3  25 
52  50 


Amount. 


$  cts. 
18,130,843  64 


1,672  00 

3,040  31 
375  20 

4,061  44 

2,741  80 
250  00 
300  00 
150  00 
320  00 
138  60 
148  95 
600  00 

2,670  00 
456  00 

2,975  00 
300  00 

4,441  60 
661  50 
130  00 
451  50 
333  00 
87  75 
213  15 
597  50 
140  00 
57  90 
550  00 
43  45 
846  17 
204  00 
592  00 
378  40 

3,640  00 
221  00 
682  00 
34  60 

1,280  00 

1,999  31 

5,059  80 
26,782  08 
1,476  36 
64  88 
10,275  84 
275  20 
455  00 
582  34 
114  33 
277  50 
121  50 
2,697  50 
18  00 
42  90 
10  00 
1,800  50 
1,179  80 
784  80 
234  80 
13  64 
40  81 
68  60 
9  75 
11,318  47 


18,232,332  17 
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Item 
No. 


35 
36 
40 
41 
42 
43 
44 
45 
47 
48 
50 
51 
52 
53 
54 
55 
56 
57 
58 
59 

61 

62 
63 
64 
65 
66 
69 
71 
73 
74 
76 
79 

Spec. 
85 
87 

Spec. 


Description. 


Brought  forward. 


Redditt  12  stall  engine  shed — Con. 

Extra  for  dressing  1  side,  lumber,  &c... . 

ii  it  it  2        '<  " 

Tongueing  and  grooving  timber,  &c  

Cedar  door  posts,  with  fittings  

Oak  sills  10  in.  x  12  in  

Oak  girder  pads,  wall  plates,  &c  

Maple  flooring,  &c  

Window  sash  and  frames,  glazed,  romp. . 

Brantford  roofing  

Painting — whitewash  ;  

white  lead,  2  coats  

Smoke  jacks  at  cost  +  10%  

Urinal  trough  complete  

Closets,  complete  

Wash  sink  "   

Expanded  metal  screen  

Double  stall  doors  and  transom,  n-.  

with  pass  door. . . 

End  wall  double  doors,  7  ft.  xlO  ft.  

"  and  outside  wall,  &c,  single  doors  4  ft.  x 

8  ft  

Double  doors  to  boiler  house,  &c,  7  ft.  x  14  ft 

8  in  

Outside  doors  to  coal  house,  4  ft.  x  5  ft  

Inside       "       "  "    3  ft.  x  3  ft  

Office       "    3  ft.  x  7  ft  

6  in  tile  drains  .with  fittings  laid  complete... 

g  <C  it  It  it  it  it  u 

Double  mill  hydrant,  2j  in.  outlet  comp  

Tile  duct  10  in.....  

"    15  in.  with  fittings  laid  comp  

tt        tt  u         a  a  u  u 

Laying  permanent  tracks  

Worthington  Duplex  boiler  feed  pump  

Pitner  lamps  

Strainer  grids  in  engine  pits  

12  in.  x  18  in.  dampers  in  engine  pits  

Piling  

Iron  for  engine  pits  

Storm  sash  

Extra  work,  1911-12  

Net  advances  on  materials  delivered  


Measure. 


M.  ft. 


Each . 
M.  ft. 


Quantity. 


Each  

100  sq.  ft 
Sq.  yd.... 


Each. 


Pr. 


59,950 
24,000 
84,370 
13 
3,060 
1,876 
300 
56 
27,300 
6,030 
1,224 


Each. 


Pr.... 
Each. 


L.  ft.. 

it 

Each. 
L.  ft,. 


Total . 


Each. . . . 
On  aec't. 

Lb  

Each.... 

L.  ft  

Lb  

Each.... 


3 
2 
2 
1 

520 
612 
6 
42 
120 
120 
1,977 
1 


30 
24 
6,530 
4,446 
40 


Rate. 


cts. 


20 
00 
40 
75 


1 

2 
2 
2 

100  00 
100  00 
80  00 
23  00 
6 
0 


50 
10 
0  30 


250  00 
75  00 

150  00 
25  00 

14.5  00 

145  00 
21  00 

21  00 

21  00 
21  00 
21  00 
21  00 
0  32 

0  48 
50  00 

1  25 

2  00 
2  50 
0  20 

300  00 
625  00 
0  06| 
7  00 
0  15 
0  05 
15  00 


Amount. 


$  cts. 
18,232,332  17 


71  94 
48  00 
202  48 
35  75 
306  00 
187  60 

24  00 
1,288  00 
1,774  50 

603  00 
367  20 
2,347  12 
250  00 
225  00 
150  00 

25  00 
1,305  00 

435  00 
21  00 

147  00 

63  00 
42  00 
42  00 
21  00 
166  40 
293  76 
300  00 
52  50 
240  00 
300  00 
395  40 
300  00 
575  00 
1  95 
168  00 
979  50 
222  30 
600  00 
164  18 
13, 100  00 

118,260,172  75 


Paid  in  1905-6  (Page  W— 294)  $35,379;  in  1906-7  (Page  W— 337)  $1, 120,904;  in  1907-8  (Page  W— 336)  $6,280, 
844.79;  in  1908-9  (Page  W— 357)  $7,023,051.06;  in  1909-10  (Page  W— 236)  $1,310,298.93;  in  1910-11 
(Page  W— 256)  $1,332,393.98;  in  1911-12  (Page  W— 280)  $979, 107.39;  in  1912-13,  $1,306.05;  general 
expenses,  $4,738.50;  claim  of  Eastern  Construction  Co.,  $48,811 .34;  fire  ranging,  $2,761.28;  car  service, 
$29,556.66;  drawback,  $91,019.77. 


l-2Hw 
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3  GEORGE  V.,  A.  1913 
Transcontinental  Railway:  Contractors'  Estimates. 

J.  D.  Mc Arthur  Co.,  Ltd:  Contract  No.  21a:  Grading  and  Levelling  site  for  Winnipeg  Shops:  Progress  Estimate 

No.  10,  to  May  31,  1912. 


Description. 


C.  yd... 

II 

Paid  in  1911-12,(  Page  W— 281)  $49,861.17;  in  1912-13,  $1,575.45;  drawback,  $5,715.18 


Gravel  filling  from  Birds'  Hill  Pit.... 
Gravel  filling  from  Vivian  Pit,  No.  1. 


Measure. 


Quantity. 


45,304 
61,275 


Rate. 


cts. 

0  45 
0  60 


Amount. 


$  cts. 

20,386  SO 
36,765  00 


$57, 151  80 


J.  D.  McArthur:  Contract  No.  21b:  Gravelling  new  Public  Road  north  of  Winnipeg  Terminal  yard:  Progress 

Estimate  No.  2,  to  August  SI,  1911. 


Description. 


Amount. 


Gravel,  5,296.02  C.  yd.  at  $1. 


$  cts. 
5,296  02 


Paid  in  1911-12,  (Page  W— 281)  $4,766.42;  drawback,  $529.60. 


Hanoi,  Quinlan  cfe  Robertson:  Contract  No.  22:  Sub-structure  Red  River  Bridge:  Progress  Estimate  No. 

S7  to  May  SI,  1912. 


Item 
No. 


Description. 


Common  excavation. .  

Excavation  in  foundations, 


than 


7 

8 

9 
18 
19 
20 
22 
23 
29 
33 
34 
36 
38 
Order 
No 

840 


L.  ft. 


M.ft.B.M. 
C.  yd  


no  coffer  dams, 
material  other 

rock  

Piles  delivered  

Pile  driving  

Sheet  piling  

Concrete  facing  mixture,  1-2,  2\  in.  thick  

1-2-4  coping  course,  6  in.  thick  

1-3-5  

1-2-4  

1-3-5  in  fdn  

Iron  in  screw  bolts  

Steel  embedded  in  concrete  

Plates  and  angles  for  pier  protection  ; 

Timber  in  cofferdams,  other  than  sheet  piling,. 

Filling  including  temp,  trestle  if  required  

Extra  Work  ($44,467.41)— 

Detailed  in  1910-11  (Page  W— 352)  

Cutting  down  back  wall,  East  abutment  account  C.  N. 


Measure. 


C.  yd. 


Lb. 


M.ft.B.M 

C.  yd  


Quantity. 


380 
9,425.63 

2,531.42 
143,100 
132,593 
3,264 
341.278 
132.667 
11,488.113 
8,173.686 
5,565.792 
1,929 
347,264.16 
28.698 
24,755 
353.99 


Rate. 


Ry. 


Total. 


cts. 

0  30 
0  50 

2  00 
0  25 
0  10 
25  00 
16.50 
16  00 
7  65 
9  50 
15  50 
0  06 
0  05 
0  06 
25  00 
0  50 


Amount. 


$  cts. 

114  00 

4,712  80 

5,062  84 
35,775  00 
13,259  30 
81  60 
5,631  06 
2, 122  64 
87,884  04 
77,650  01 
86,269  75 

115  74 
17,363  20 

1,721  88 
618  87 
176  99 

44,332  39 
135  02 


383,027  13 


Paid  in  1909-10  (Page  W— 236)  $175,334.59;  in  1910-11,  (Page  W— 256)  $161,232.08;  in  1911-12  (Page  W— 
281)  $39,934.48;  car  service,  $325.85;  drawback,  $6,200.13. 
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Transcontinental  Railway:  Contractors'  Estimates. 

Hancy,  Quinlan  &  Robertson:  Contract  Xo.  tS:  Winnipeg  Locomotive  Shop  Plant:  Progress  Estimate  No 

36  to  May  SI,  1919. 

(Lowest  tender  after  newspaper  advertisement) 


Item 
No. 


1 

2 
5 
8 
9 
10 
11 
13 
14 
15 
16 
17 
21 
23 
25 
26 
27 
28 
30 

31 

32 
33 
34 
35 
36 
38 
39 
40 
41 
42 
43 
44 

45 
46 
47 
49 
50 
51 

52 
53 
54 
55 
56 
57 
60 
61 
62 
63 
64 
66 


Description. 


Measure. 


L.  ft.. 
M  


L.  ft.. 
,  ft,. 

M  

M  

M  

M  


Lb. 
L.  ft. 


Each. 


Sq.  ft  

Each  

100  sq.  ft . 


Excavation,  including  back  filling,  etc  G.  yd. 

Concrete  I-3-65  gravel  

1-2-5  gravel,  reinforced  

1-3  reinforced  

Bituminous  

coping  of  parapet  wall,  incl.  setting  

Laying  of  permanent  tracks  

Inside  brick,  kiln  run,  set  in  mortar  

Outside  or  face  brick,  kiln  run,  set  in  mortar  

Vitrified  brick,  set  in  lime  or  cement  mortar  

Stone  sills,  7  in.  x  8  in.  including  pointing  

Name  and  date  stones  and  key  stones  

No.  1  white  pine  or  B.  C.  fir  lumber,  timber  &c. 
Extra  for  dressing  one  side  lumber,  timber  or  plank 

Extra  for  dressing  3  sides  

Extra  for  dressing  4  sides.  

tongueing  and  grooving  

Angle  bars,  plates,  etc.,  for  curbs  

Crown  moulding  (cornice)  No.  1  white  pine,  7  in. 

x  lj  inches  

Drip  moulding,  (cornice)  No.  white  pine,  1J  in. 

x  \%  in  

Moulding  directly  under  gutter,  No.  1  W.  pine  

Partition  cap  (six  members)  No.  1  W.  pine  

.Toilet  and  locker  room  doors  and  frames,  single 

double 

Window  sash  and  frames  

Cedar  door  posts  

Roofing,  felt,  asphalt  and  gravel,  as  specified. . . . 
Roofing,  alternate  comp.  or  other  appr.  material. 

Painting,  whitewash  

white  lead  and  oil,  3  coats   

Glazing,  clear  glass,  per  sq.  ft.  of  glass,  incl.  putty 
"       ribbed  glass,  per  sq.  ft,  of  glass,  incl. 

putty  

Copper  

Galvanized  iron  wire  baskets  in  gutters  

"         corrugated  iron  

Cast  iron  gutter  intakes  Each 

Urinals,  complete  as  specified  , 

"       (individual)  on  columns  or  walls,  com 

plete  

Washbasins,  (or  lavatories)  

"  mounted  on  walls,  complete  

Closets,  incl.  bowls,  tanks,  seats,  &c,  complete. 

Slop  sinks,  complete  

Shower  baths,  complete  

Drinking  fountains,  with  cups,  complete  

Copper  ventilators,  24  in  

36  in  

Cast  iron    "  12  in  

18  in  

"  24  in  

2  in.  pipe  railing,  with  fittings,  complete  L.  ft 

Spec,  items  covered  by  specifications  (8131,550.10) 

Wire  glass....  Sq.  ft 

Wire  glass,  |  in  

Heating,  lump  sum., 

Faciae  stone  

Skylights  

Chimney,  lump  sum 
Vault,  lump  sum.. . . 


Quantity. 


Rate. 


Sq.  yd. 

it 

Sq.  ft.. 


Lb.... 
P:ach. 
Lb.... 


L.  ft.. 
Sq.  ft. 


Carried  forward. 


15,295.43 
6,309.83 
3,538.42 
89.98 
2,300 
5,898 
3,366 
2,984,250 
994,750 
"24,000 
2,190 
240 
1,125,407 
477,000 
424,407 
30, 000 
391,000 
12,669 

1,659 

1,497 
1,659 
805 
23 
8 

86,719-92 
58 

2,003-50 
157-82 

18,444 

38,531 
350 

57,611-92 
9,507 
140 
23,300 
48 
38 

7 
102 

52 
73 

3 

6 

6 
53 

2 

3 
5 
11 
1,552 

180 
1,543 


785 
73,800 


Amount. 


I  cts 

0  50 
8  00 
13  00 
20  00 
4  00 
0  50 
0  15 
19  00 
19  00 
42  00 

0  65 
2  50 

33  00 

1  20 

1  50 

2  00 
2  00 

05 

0  15 

0  04 
0  05 
0  20 
10  50 
17  50 

0  55 

1  00 
7  00 
6  00 
0  05 
0  20 
0  14 

0  16 

0  33 

2  00 

0  07 
6  00 

28  00 

14  00 

29  00 
20  00 
40  00 
37  00 
40  00 

19  00 
12  80 
17  00 

20  00 
28  00 
60  00 

1  10 

0  22 
0  25 


3  00 
0  60 


S  cts. 

7,647  71 
50,478  64 
45,999  46 
1,799  60 
9,200  00 
2,949  00 
504  90 
56,700  75 
18,900  25 
1,008  00 
1,423  50 
600  00 
37, 138  43 
572  40 
636  61 
60  00 
782  00 
633  45 

248  85 

59  88 
82  95 

161  00 
241  50 
140  00 

47,695  95 
58  00 

14,024  50 
946  92 
922  20 

7.706  20 
49  00 

9,217  90 
3,137  31 

280  00 
1,631  00 

288  00 
1,064  00 

98  00 
2,958  00 
1,040  00 
2,920  00 
111  00 
240  00 
114  00 
678  40 
34  00 

60  00 
140  00 
660  00 

1.707  20 

39  60 
385  75 
28,850  00 
2,355  00 
44,280  00 
7,500  00 
300  00 


419,460  81 


W— 374 


AUDITOR  GEXERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 

Transcontinental  Railway:  Contractors'  Estimates. 

Haney,  Quinlan  &  Robertton:  Contract  No.  SS — Concluded. 


Item 
No. 


Deserir.  ion. 


Brought  forward. 


Spl.  items  covered  by  specifications- 
Tank  system,  lump  sum  

Storage  tank  installed,  lump  sum 

Rough  plumbing,  lump  sum  

Cast  iron  vents,  36  in  

Galvanized  iron  vents,  24  in  

Copper  vents,  18  in  

Expanded  metal  and  planter  

Doors,  double  outside  


Con. 


single 


"  inside  

"        tin  covered  

sliding  

"  basement  

"         toilet  room  

"        inside  fire  

elevator  fire  

"        stair  fire  

Elevators,  lump  sums  

Expanded  metal  and  plaster  

Conduit,  lump  sum  

Finished  plumbing,  lump  sum  

Maple  flooring  

Counters  

Shelving  with  cupboards  

Glazed  partition  

Maze  glass  windows  

Seating  

Window  operating  devices,  lumpsum  

Gravel  filling  

Cinder  "   

Moulding  sand  fill  

Expanded  metal  for  screens  

Extra  laying  of  permanent  tracks  

Special  items  not  covered  by  contract,  det.  1910- 
11  (Page  W— 354)  


Order 
No. 

787 
807 

823 
843 
456 
480 


Measure. 


Each. 


Quantity. 


Sq.  yd. 
Pr  


Each. 


6 
4 
38 
64.5 
12 
23 
1 
1 
9 
1 

19 
2 

12 
2 
3 
2 
2 
6 
1 
1 


Sq.  yd....! 


800 


M  B.  M. 
L.  it.... 


Each. 
L.  ft. 


C.  yd. 


Lb... 
L.  ft. 


5,610 
33 
17 
23 
10 
3 


250 
600 
250 
1,500 
72 


Rate. 


cts. 


100  00 
25  00 

10  00 
0  60 

75  00 
55  00 
52  00 
45  00 
42  00 
25  00 
15  00 
14  00 

11  00 
25  00 
35  00 


(10 

50 


20  00 
40  00 
40  00 


0  70 


100  00 
4  50 
4  00 
6  00 
4  00 
3  00 


2  50 
2  40 
2  00 
0  07 
0  15 


Extra  work  ($185,534.91)— 

Detailed  in  1910-11  (Page  W— 354)  

Additional  work  to  connect  sewage  system  with  main  sewer  to  Seine  River  

Cost  of  disconnecting  and  draining  of  down  spouts  and  making  same  frost  proof; 

also  cost  of  unloading  and  placing  all  machine  tools,  machinery,  &c  

Small  office  and  storehouse  building  

Cleaning  out  pump  house  at  Winnipeg  >.  

Heating  system  in  yard  water  tank  and  drinking  tank  

Temporary  heating  arrangement,  including  coal,  winter  1911-12  

Lump  sum  payment  on  contract  

Advances  on  structural  steel:  anchors  delivered,  72,429  lb.  at  4c,  set  in  place,  72,429 
lb.  at  lc;  rolled  material  provided,  8,957, 106  lb.  at  1 -7c,  manufactured,  8,725,586 
lb.  at  lc,  delivered,  8,725,586  lb.  at  -2c,  erected,  8,725,586  lb.  at  -8c,  painted 
and  fully  completed,  8,725,586  lb.  at  .15c;  steel  erected  complete  in  place  for  crane 
runway,  230, 192  lb.  at  4 -75c  


Total. 


1,147,071  00 


Paid  in  1909-10  (Page  W— 236)  $386,242.51;  in  1910-11  (Page  W— 256)  $516,924.31;  in  1911-12  (Page  W— 281) 
$196,755.71;  in  1912-13,  $10,362.32;  car  service,  $1,172.46;  drawback,  $35,613.69. 


RAILWAYS  AND  CANALS  DEPARTMENT:  EXPENDITURE  W— 375 

SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates. 

Haneij,  Quinlan  &  Robertson:  Contract  No.  SSc:  air,  steam,  water  and  oil  piping  for  Winnipeg  Locomotive 
Shops:  Progress  Estimate  No.  IS  to  May  St,  I9lt. 


Order 
No. 


Description. 


Progress  payment  on  contract  

Progress  payment  on  power  home  (extra)  

Progress  payment  on  lubricating  system  (extra) . 
Net  advances  on  materials  delivered  


Paid  in  1911-12  (Page  W— 281)  $73,908.87;  in  1912-13,  $778.78;  car  service,  $27.67;  draw- 
back, $8,301.70  


Amount. 


%  eta. 

41,267  52 
32,113  54 
356  76 
9,279  20 


83,017  02 


Haney,  Quinlan  &  Robertson:  Contract  No.  SSd:  Pipe  Tunnel  and  Wiring  Ducts  for  Winnipeg  Locomotive 

Shops:  Progress  Estimate  No.  It  to  May  SI,  1912. 


Item 
No. 


1 

2 
4 

5 

5 

5 

5 

5 

5 

5 

5 

7 

8 

9 
10 
11 
12 
13 
15 
Extra 


Description. 


Excavation,  including  back  filling,  <fcc  

Concrete,  1-3-61  

1-3  finished  

"       1-2-5  gravel.  

6  in.  Portland  tile  conduit  including  rolls. 

8  in. 
10  in. 
12  in. 
15  in. 
18  in. 
20  in. 

4  in.  tile  drain  laid  

Trap  and  valve,  each  drain  

Steel  rails  

Iron  wiring  conduit,  &c  

2  coats  hot  pitch  

Manhole  covers,  painted  

Fibre  conduit  

Gravel  filling  pipe  conduit  

Extra  excavation  

Concrete,  l-3-6j  

1-2-5  

1-3-5  -  

6  in.  Portland  tile,  inch  rolls  

12  in.       "  "  "   

Manhole  covers,  painted  

Vitrified  duct  

Fibre  conduit  

Gravel  filling,  pipe  conduit  


Paid  in  1911-12  (Page  W— 281)  $19,593;  in  1912- 
13,  $133.20;  drawback,  $2,191.80  


Measure. 


C.  yd. 


Quantity. 


L.  ft. 


Each... 

Lb  

Lumpsum 
Sq.  yd.. 
Each . . . 
L.  ft.... 
C.  yd... 


L.  ft. 


Each . 
L.  ft.. 


C.  yd. 


2,000 
357 
30 
86 
823 
84 
435 
118 
199 
74 
45 
160 
4 

2,000 


700 
4 

11,409 
200 
300 
4 
8 
45 
250 
532 
2 

1,325 
2,000 
120 


Rate. 


$  cts 

1  25 
12  00 
25  00 
16  00 
1  50 
1  75 


no 
25 
50 
00 
00 
00 


40  00 
0  08 


1  00 

25  00 

0  25 

2  75 

1  25 
12  00 
16  00 
25  00 


50 
25 


25  00 
0  25 
0  25 
2  75 


Amount. 


$  cts. 

2,500  00 

4,284  00 
750  00 

1,376  00 

1,234  50 
147  00 
870  00 
265  50 
497  50 
222  00 
180  00 
160  00 
160  00 
160  00 
450  00 
700  00 
100  00 

2,852  25 
550  00 
375  00 
48  00 
128  00 

1,125  00 
375  00 

1,197  00 
50  00 
331  25 
500  00 
330  00 


21,918  00 


W— 376 


AUDITOR  GENERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 
Transcontinental  Railway:  Contractors'  Estimates. 

Haney,  Quinlan  &  Robertson:  Contract  No.  SSe:  Miscellaneous  Equipment  for  Winnipeg  Locomotive  Shops: 

Progress  Estimate  No.  19  to  May  31,  191S. 


Item 
No. 


Description. 


1  Excavation,  including  back  filling,  &c  

2  Concrete,  l-3-6j  gravel,  incl.  forms  

3  "       1-2-5  gravel,  reinforced  

4  Reinforced  plaster  partition,  1-3,  single  wall  

6     No.  1  com.  w.  pine  or  B.  C.  fir,  lumber,  timber 

or  plank  

12  D.  and  M.  maple  flooring,  scraped,  oiled,  &c  

13  Foremen's  office  doors  with  fastenings  

14  Petit  store  room  doors  with  fastenings  

15  Window  sash  and  frames,  incl.  glazing  

16  Painting,  whitewash  

17  Painting,  white  lead  and  oil,  3  coats  

18  Wire  netting  for  screens,  incl.  framework  

19  Wash  basins  on  walls  

20  Finished  plumbing  

21  lRough  plumbing  

22  Oil  tanks,  2  ft.  x  4  ft.,  incl.  piping,  valves,  &c  

23  Oil  sinks  

38  Tool  room  door,  including  track  and  hangers,  &c. 

39  Cast  iron  strainer  plate  for  inspection  pit  

39a  Carpenters  hoisting  blocks  1,000  lb.  capacity  

39b  Carpenters  hoisting  blocks  1,500  lb.  capacity  

40  6  in.  tile  drain  for  inspection  pit  

42  Boiler  shop  trestles,  2  ft.  6  in.  x  4  ft.  6  in.  including 

painting  

43  Boiler  shop  trestles,  2  ft.  6  in.  x  10  ft.  including 
—  painting  

44  Boiler  shop  trestles,  2  ft.  x  2  ft.  10  in  

45  Boiler  shop  trestles,  2  ft.  4  in.  x  7  ft.  3  in.,  with 

attachments,  including  painting  

46  iBoiler  shop  trestles,  1  ft.  10  in.  x  4  ft.  incl.  painting 

47  Boiler  shop  trestles,  2  ft.  6  in.  x  3  ft.  6in.  incl. 

painting  

48  Boiler  shop  trestles,  2  ft.  6  in.  x  1  ft.  8  in.  incl. 

painting  

49  Charge  men's  desks,  style  No.  1  incl.  painting. . . 

51  Lye  vat  baskets  complete  

52  Lockers  for  wrenches,  complete  with  drawers  

53  Fitters  benches  with  drawers,  locks,  &c,  i  in. 

plate  top  

54  Fitters  benches,  with  drawers,  locks,  &c,  wood 

top    

56  Number  plates  for  engine  pits  

57  Scaffolding  trestles  in  boiler  shop,  8  ft.  x  3  ft.  10  in. 

58  Iron  horse  test  pit,  incl.  painting  

59  Flue  cradle  horses,  6  ft.  x  5  ft.,  incl.  painting  

60  Face  plate  horses,  18  in.  x  6  ft.,  incl.  painting  

60a  1,000  capacity  air  hoist  

60b  Steel  tire  floor  complete  

60c  .Water  tanks,  24  in.  x  72  in  

61  Roller  bearing  shop  trucks  

62  Refuse  cans,  No.  18  c.  i.  incl.  painting  

63  Storage  racks,  for  lubricators,  injectors,  4  ft.  x  4  ft. 

64  ILubricator  racks,  7  ft.  long,  incl.  painting  

65  Rod  trestle  for  machine  shop,  incl.  painting  

66  Template  rack  in  boiler  shop,  incl.  painting  

67  Air  ram  trestles  in  boiler  shop,  incl.  painting  

68  Bar  iron  and  piping  racks  boiler  shop,  incl.  painting 

69  Erecting  jacks  complete,  boiler  shop,  incl.  painting 

70  Flue  trestles,  2  ft.  10|  in.  high,  4  ft.  long,  incl. 

painting  

71  Flue  rollers,  with  sleeve,  incl.  painting  

72  Flue  rollers,  with  roller,  incl.  painting  


Carried  forward. 


Measure. 

Quantity. 

Rate. 



Amount 

$  cts. 

$  cts. 

C.  yd  

7,718 

0  60 

4  630  80 

CI 

5, 184 

10  00 

51  840  00 

1  " 

1,284 

15  00 

19  °60  00 

J  v  1  fcUV;  \J\J 

So.  yd.  . 

1,152 

0  75 

864  00 

M  ft.  B.M. 

123,200 

90  00 

11,088  00 

i      "  .. 

1,200 

125  00 

'  150  00 

Sq.  ft  

225 

0  85 

191  25 

1  U 

228 

0  90 

205  20 

1,200 

0  60 

720  00 

Sa.  vd.  . 

607 

0  09 

54  63 

16,091 

0  30 

4,827  30 

Sq.  ft  

1,196 

0  38 

454  48 

Each  

2 

24  00 

48  00 

Lumpsum 

72  00 

380  00 

Each  

'  14' ' 

"  "92'75' 

1,298  50 

1 

59  80 

59  80 

U 

1 

65  00 

65  00 

u 

1 

21  00 

21  00 

{( 

2 

16  10 

32  20 

{( 

2 

21  85 

43  70 

l.  ft..;;:: 

398 

0  35 

139  30 

Each  

8 

2  65 

21  20 

ii 

2 

3  50 

7  00 

u 

2 

2  35 

4  70 

a 

s 

65  00 

520  00 

ii 

4 

2  50 

10  00 

u 

2 

2  40 

4  SO 

it 

2 

2  20 

4  40 

tt 

6 

12  00 

72  00 

a 

12 

15  00 

180  00 

it 

3 

110  00 

330  00 

it 

35 

55  00 

1  O^t  00 

±  f  xJ^IJ  \J\J 

it 

24 

63  05 

1  513  ^fl 

l|WlO  »V 

it 

12 

50  00 

(ioo  on 

a 

25 

3  00 

75  00 

it 

4 

6  70 

26  80 

tt 

1 

20  40 

2(1  40 

a 

2 

8  75 

ii 

2 

5  00 

10  00 

a 

1 

414  00 

414  00 

a 

1 

1  ri-to  on 

1  (un  no 

l  ,  \rt\J  UU 

a 

2 

55  00 

110  00 

it 

10 

30  00 

300  00 

it 

50 

7  00 

350  00 

a 

6 

18  00 

108  00 

ii 

3 

27  00 

81  00 

a 

6 

36  50 

219  00 

a 

1 

154  00 

154  00 

it 

2 

97  50 

195  00 

it 

12 

14  00 

168  00 

it 

52 

66  00 

3,432  00 

tt 

2 

7  75 

15  50 

ii 

2 

8  00  1 

16  00 

tt 

2 

10  00 

20  00 

108,409  66 

RAIIAYAYS  AND  GANALS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 

Transcontin  ital  Railway:  Contractors'  Estimates. 

Haney,  Quinlan  &  Robertson:  Contract  No.  SSe — Concluded. 


Item 
No. 


73 
74 
75 
77 
78 

79 
80 
81 
85 
80 
87 
88 
89 
90 
91 
92 

93 

94 

95 

96 

97 

98 
100 
101 
102 
103 
104 
105 
106 
107 
108 
109 
111 
112 
116 
118 
119 
120 
Order 
No. 

808 
451 


Description. 


Measure. 


Brought  forward. 


Flue  trestles,  2  ft.  3  in.  x  3  ft.,  incl.  painting  

Flue  cradles  in  Hue  shop,  incl.  painting  

Trucks  for  carrying  flue  cradle,  incl.  painting  

W.  A.  B.  pump  racks,  incl.  painting  

Marking  off  plates  with  shelf  and  drawers,  incl. 

painting  

Reach  rod  stand,  incl.  painting  

Stand  pipe  rack,  incl.  painting  

Brake  cylinder  rack,  incl.  painting  

(Shop  lorries  

Hydraulic  suction  tank,  300  gallon  

Coal  cars  

iTool  racks,  complete,  incl.  painting  

jLarge  face  plates,  incl.  painting  

'Small  face  plates,  incl.  painting  

|Face  plates  for  spring  dept.,  incl.  painting  

Cooling  tanks,  72  in.  x  24  in.  case  hardening,  incl. 

painting  

jCooling  tanks,  8  ft.  x  24  in.,  incl.  painting  

Paint  bath  for  springs,  incl.  painting  

Oil  bath  cooling  tanks,  incl.  painting  

Racks  for  holding  small  tools,  incl.  painting  

Racks  for  holding  swedging  tools,  inei.  painting.. 

Spring  racks  for  forge  shop,  incl.  painting  

Racks  for  holding  smith's  tools,  incl.  painting. . . 

Piles  delivered  

Piles  driven  

W.  i.  railings,  incl.  painting  

W.  i.  stairways,  incl.  painting  

W.  i.  gangways,  2  ft.  wide,  incl.  painting  

|W.  i.  gangways,  4  ft.  wide,  incl.  painting  

lOak  benches,  3  ft.  x  8  ft.  x  34  in  

Sash  washing  sink  

Paint  mixing  bench,  complete  

Industrial  track  scale,  5  tons  capacity  

Portable  platform  scale,  1,500  lb.  capacity  

Dormant  warehouse  scale,  6,000  lb.  capacity  

Wire  reel,  complete  

Clamps  for  wire  reels  

Band  iron,  rack  pins,  bearing  plates,  &c  


Quantity. 


Each 


L.  ft. 


Each. 


Lb. 


4 

2 
2 
2 

6 
1 
1 
1 
24 
1 
4 

15 

6 
6 
2 

3 
2 
1 
2 
4 
2 
3 
2 

6,025 
5,025 
330 
72 

229-1 
354 

6 

1 

1 

1 

1 

1 

1 
40 
55,079 


Extra  work  ($7,032.82)— 

Detailed  in  1910-11,  (Page  W— 357)  

Supplying  and  erecting  complete  all  runway  rails  

7  tool  room  racks  and  1  sediment  bucket  for  flue  cleaner. 
Net  advances  on  materials  delivered  


Rate. 


cts. 


3  75 
84  00 

45  00 
67  00 

123  00 

63  00 
60  00 

46  00 

21  60 
156  00 

75  00 
46  00 
240  00 

64  00 
105  00 

64  00 
72  00 
130  00 
115  00 
193  00 

22  00 
108  00 
184  00 

0  25 
0  50 
0  90 


50 
00 
65 


1 

3 
2 

42  00 
65  00 
165  00 
91  00 
61  00 
162  00 
135  00 
0  35 
0  06 


Total   134,257  77 


Paid  in  1910-11  (Page  W— 256)  $59,057.76;  in  1911-12,  (Page  W— 281)  $60,269.51;  in  1912-13,  $1,382  .00; 
car  service,  $122.73;  drawback,  $13,425.77. 
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3  GEORGE  V.,  A.  1913 

Transcontinental  Railway:  Contractors'  Estimates. 

Haney,  Quinlan  and  Robertson:  Contract  No.  23  f:  Winnipeg  Car  Shop  Plant: 
Progress  Estimate  No.  10,  to  May  St,  191S. 


Item 
No. 


Description. 


1 

2 

3 

4 

8 
11 
12 
13 
18 
19 
33 
36 
37 
39 
42 
61 

66 
67 
68 

71 
72 
76 

80 

95 

98 

101 
109 

116 

126 

138 
139 
142 
150 
152 
153 
155 

165 
166 
167 
168 
171 
179 
1S1 
182 
183 
184 
187 


Excavation  including  back  filling,  etc  

Gravel  filling  

Concrete,  1-3-6^  gravel,  including  forms  

"       1-2-5        "  "   

"       coping  of  parapet  wall  . 

Inside  com.  brick,  kiln  run,  set  in  mortar  

Outside  or  face       "  "   

Stone  sills  7in.x8  in.,  including  pointing  

No.  1  com.  red  pine  or  B.C.  fir,  lumber,  &c  

"  "  "          timber,  &c  

Window  sash  and  frames  

Roofing,  felt,  asphalt  and  gravel  as  specified.. . . 

"       of  approved  material  

Painting,  white  lead  and  oil  3  coats  

Glazing  f-in.  wire  ribbed  glass,  inc.  putty  

Skylights  complete  with  glass  

Lumber  sheds — : 

Double  sliding  doors  and  frames  

Single  "  "   

Drop  siding  

Dry  kilns: — 

Double  swing  doors  and  frames  

6-in.  ventilators  in  walls  

Rough  plumbing,  including  drainage  

Wheel  and  machine  shop: — ■ 

Rough  plumbing,  including  drainage  

Freight  car  shop: — 

Rough  plumbing,  including  drainage  

Special  items  in  planing  mill:— 

Rough  plumbing,  incl.  drainage  

Paint  store  house:— 

Double  outside  doors  and  frames,  complete. 

Rough  plumbing,  incl.  drainage  

Coach  paint  shop: — 

Rough  plumbing,  incl.  drainage  

Coach  shop: — 

Rough  plumbing,  including  drainage  

Car  department,  office  building: — 

Faciae  stone  

Stone  window  sills,  7in.xl2in  

Key  stones  

9-in  tile  pipes. 


Measure. 


Quantity. 


C.  yd. 


ft. 


L.  ft. 
M  ft. 


Sq.  ft. 
100  sq. 
100  " 
Sq.  yd 
Sq.ft.. 


ft. 


Pair  

Each  

Mf.B.M... 

Pair  

Each  

Lump  sum 

Lump  sum 

Lumpsum 

Lumpsum 

Pair  

Lumpsum 

Lumpsum 


5,910-2 
710-3 
3,955-26 
25 
650 
278,600 
154.400 
1,046 
204,000 
99,000 
7,876 
20 
90 
800 
335 
142 

2 
8 

9,600 
4 

10 


L.  ft.. 
Each.. 
C.  ft.. 
L.  ft,. 


Rough  plumbing,  including  drainage  Lumpsum 


Lumpsum 
Lumpsum 


94 


Sq.  yd. 
L.  ft. 


Finished  plumbing,  incl.  hot  water  heater 
Direct  radiation  heating  system,  complete.. 
Motive  power  office  building: — 

Plaster  on  wire  lath  

12-in  plaster  cove  cornice  

Facial  stone  

Stone  window  sills  7in.xl2  in  

Key  stones  

9-in.  tile  pipes  

Rough  plumbing,  including  drainage  [Lumpsum 

Finished  plumbing,  incl.  hot  water  heater.  .  iLumpsum 
Electric  light  wiring,  &c,  bell  installation. . . .  [Lumpsum 
Direct  radiation  heating  system,  complete. .  .'Lumpsum 
Sewer  pipe  laid:— 4-in.,  536  ft.  at  19c;  6-in.,  1,095 
ft.  at  27c;  8-in.,  1,174  ft,  at  40c;  10-in.,  200  ft. 
at  57c;  12-in.,  494ft.  at  75c;  15-in.,  96  ft.  at! 
95c;  18-in.,  247  ft.  at  SI. 40;  24-in.,  200  ft,  at! 

S2.45    

Excavation,  extra  |C.  yd  

Gravel  fill,  extra  I    "  .... 

Concrete  1-3-6^,  extra  \  "   

1-2-5,  extra  

Carried  forward. 


260 
24 
85 

100 


1,000 
750 
260 
115 
85 
140 


Rate. 


cts. 

1  30 

2  00 
10  50 

14  00 

0  65 
22  00 
22  00 
0  75 
35  00 
35  00 
0  55 
8  00 
6  00 
0  23 
0  28 
0  63 

75  00 

15  00 
52  00 

80  00 
2  50 


Amount. 


40  00 


3  50 

18  20 

1  50 

1  40 


0  45 

0  35 
3  50 

1  90 
1  50 
1  40 


5.0961 

444 
2,273-32 
85-8 

1  30 

2  00 
10  50 
14  00 

%  cts. 

7,683  26 
1,420  60 
41,530  23 
350  00 
422  50 
6, 129  20 
3,396  80 
784  50 
7,140  00 
3,465  00 
4,331  80 
160  00 
540  00 
184  00 
93  80 
89  46 

150  00 
120  00 
499  20 

320  00 
25  00 
125  00 

110  00 

750  00 

200  00 

SO  00 
150  00 

800  00 

1,000  00 

910  00 

436  80 
127  50 
140  00 
300  00 
100  00 
300  00 

450  00 
262  50 
910  00 
218  50 
127  50 
196  00 
850  00 
100  00 
300  00 
1,000  00 


2,278  59 
6,624  93 
888  00 
23,869  86 
1,201  20 


123,641  73 
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SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates. 

Haney,  Quinlan  and  Robertson:  Contract  No.  23  /—Concluded. 


Order 

No. 

Description. 

A  mount. 

$  eta. 

123,641  73 

481 

Advances  on  structural  steel:  rolled  material  provided,  5,818,425  lb.  at  2c;  manufac-. . 
tured,  5,818,425  lb.,  at  lc;  delivered,  5,818,425  at  -2c;  erected  and  rivetted,. 
2,403,210  at  -8c;  painted  and  fully  completed,  1,667,000  at  -2c  

365  34 
76,250  00 

208,749  23 

Total  

409,000  35 

Paid  in  1911-12  (Page  W— 281)  $230,643.95;  in  1912-13,  $87,305.34;  car  service,  $143.33;  Goldie  &  Mc- 
Culloch  account,  $13.10;  drawback,  $40,900-63. 

J.  J.  Vopni,  Contract  No.  24:  Station  Buildings,  District  "F",  Lake  Superior  Jet.  to 

St.  Bo7iiface:  Final  Estimate. 

Item 
No. 

Description. 

A  mnii  n  t 

Section  No.  1  ($45,730.45). 

$  cts. 

Station  buildings  No.  2:  5  at  $3,619-35  

No.  3:  2  at  $3, 386. 05  

tool  houses  No.  1:  4  at  $167.45  

No.  2:  5  at  $264.25  

Section  closets:  5  at  $133.50  

18,096  75 
6,772  10 
12,840  00 
669  80 
1,321  25 
1,011  50 
667  50 
293  53 

Order 
No. 
846 
811 

Extra  work  ($4,058.02)— 

Detailed  1910-11  (Page  W— 359)  

Additional  supports  for  seats  and  c.i.  soot  doors  

Section  No.  2  ($44,821.37). 

1,540  42 
2,500  00 
17  60 

Station  buildings  No.  1:  1  at  $5,164.56  

No.  2:  2  at  $3,619.35  

No.  3:  3  at  $3,386.05  

Section  houses:  6  at  $2,568  

tool  houses  No.  1:  2  at  $167.45  

5,164  56 
7,238  70 
10,158  15 
15,408  00 
334  90 

813 
841 

No.  2:  7  at  $264. 25  

Station  closets:  6  at  $144.50  

Net  additions  due  to  minor  changes  in  specification  

Extra  work  (81,655.78) — 

Detailed  in  1910-11  (Page  W— 359)  

Hall  Lake  section  house,  Ena  section  house,  Redditt  station  house  and  Wade  and 
Ophir  section  houses:  drain  tile,  elbows,  laying,  fitting,  cement  and  transport- 

Section  No.  3. 

1,849  75 
867  00 
801  00 

1,343  53 

731  55 

24  23 
900  00 

Detailed  1910-11,  (Page  W— 359)  

44,593  29 

Total  

135,145  11 

Paid  in  1909-10  (Page  W— 236)  $51,827.58;  in  1910-11  (Page  W— 257)  $60,791.20;  in  1911-12  (Page  W— 281) 
$18,126.33;  drawback,  $4,400. 
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3  GEORGE  V.,  A.  1913 
Transcontinental  Railway:  Contractors'  Estimates. 

J.  J.  Vopni:  Contract  No.  24a:  Building  at  Graham:  Final  Estimate. 


Description. 


Graham:  special  station  and  office  building  

Bricks:  5,800  at  $31;  timber,  263  ft.  at  $46  

Extra  work,  detailed  1910-11  (Page  W— 360)  

Total  

Paid  in  1910-11  (Page  W— 257)  $20,661;  in  1911-12  (Page  W— 281)  $5,950.16 


Amount. 


$  cts. 

24,500  00 
191  88 
1,919  26 


26,611  14 


J.  J.  Vopni:  Contract  No.  24b:  Buildings  at  Transcona  andRedditt:  Progress  Estimate  No.  10  to  May  31,  191$ 


Transcona:  station  building,  design  "D",  complete  

"         Order  No.  473—  alterations  in  platform  

Redditt:  station  building,  design  "D":  on  account  of  contract  of  $22,112  

Foundation  work:  excavation,  267.78  c.  yd.  at  75c;  concrete,  189  c.  yd.  at  $16;  piling,  5,369 

ft.  at  50c;  less,  posts,  366  l.ft  at  14c,  368  bricks,  $11.40,  and  6,027  ft.  lumber,  $195.87. . . . 

Paid  in  1911-12  (W— 281)  $24,024.52;  in  1912-13,  $1,424.25;  drawback,  $2,827-64  


$  cts. 

21,796  80 
108  79 
720  00 

5,650  82 


28,276  41 


Canadian  Pipe  Co.,  Vancouver:  Contract  No.  26a:  Sewer,  Winnipeg  Shops  Terminal  Yard,  to  Seine  River: 

Progress  Estimate  No.  SO  to  May  31,  1912: 


Excavation  and  back  filling,  63,394  c.  yd.,  at  60c,  concrete,  62-07  c.  yd.  at  $12.,  pipe  laid, 

23,825  1.  ft.  at  $4.,  manhole  covers,  11  at  $25....   

Extra  work:  Order  207,  connection  of  sewer  at  Montcalm  and  Mission  Streets  


cts. 


134,356  24 
1,356  86 


135,713  10 


Paid  in  1910-11  (Page  W— 256)  $107,228.52;  in  1911-12  (Page  W— 280)  $14,775.12;  telegrams,  $3;  repairing 
water  service  pipe,  $135.15;  drawback,  $13,  571.31. 


J.  McDiarmid  Co.,  Ltd.:  Contract  No.  27:  Red  River  Pump  House:  Progress  Estimate  No.  24  to  May  31,  1912. 


Item 
No. 


Description. 


Measure.  Quantity. 


Detailed  in  1910-11  (Page  W— 358). 
Excavation  


C.  yd. 


Rate. 


300 


$  cts. 
i  35 


Amount. 


$  cts. 

12,456  27 
405  00 

12,861  27 


raid  in  1910-11  (Page  W— 257)  $11,210.65;  in  1911-12  (Page  W— 281)  $364.50;  drawback,  $1,286.12. 
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SESSIONAL  PAPER  No.  1 

Transcontinental  Railway:  Contractors'  Estimates. 

Cotter  Bros.  Ltd.:  Contract  Xo.  28:  Yard  Water  System  Winnipeg  Shops:  Progress  Estimate  No.  H  to 

January  SI,  1912. 


Description. 


Excavation  

Water  main  laid,  10  in. 

8  in. 

6  in. 

4  in. 

Hydrants  

Gate  valves,  10  in  

8  in  

6  in  

4  in  

Stand  pipe  complete... 

Fittings  

Hose  house  

"  box.......  

Galv.  w.  i.  pipe,  J  in.. 
"        "         1  in.. 

li  in.. 
2  in.. 

"        "       2\  in.. 

3§  in.. 
4  in.. 

D.W.  gate  valve,  4  in. 


in. 


Excavation,  extra. 
Gate  valves,  4  in.  extra. 

6  in.  extra. 
"        8  in.  extra. 

Fittings,  extra  

Water  main,  4  in  

6  in  


Measure. 


Each . 


Ton... 
Each. 


L.  ft. 


Extra  work,  order  No.  850:  connecting  yard  w  ater 
system  with  tank  and  pump  


Total. 


Each. 
Each. 
C.  y.. 
Each. 


Ton.. 
L.  ft, 


Quantity. 


1,900 
792 
580 
4,684 
1,712 
21 
1 
40 
10 
12 
1 
6 
5 
7 
140 
160 
650 
50 
260 
60 
250 
1 
2 

2,200 
6 
2 
1 
1 

480 
1,000 


11 


Rate. 


Amount. 


$  cts. 

0  95 
2  90 
2  15 

1  45 
1  00 

63  45 
50  00 
5  00 
24  75 
19  65 
412  00 
87  50 
291  00 
60  65 
0  08 
0  11 
17* 
22$ 
0  36 
0  65 
0  70 
17  35 
11  70 

0  95 
19  65 
24  75 
40  00 
87  50 

1  00 
1  45 


$  cts. 

1,805  00 
2,296  80 
1,247  00 
6,791  80 
1,712  00 
1,332  45 
50  00 
200  00 
247  50 
235  80 
412  00 
525  00 
1,455  00 
424  55 
11  20 
17  60 
113  75 
11  25 
93  60 

39  00 
175  00 

17  35 
23  40 
2,090  00 
117  90 
49  50 

40  00 
97  12 

480  00 
1,450  00 


764  83 


24,326  40 


Paid  in  1910-11  (Page  W— 256),  $9,449.01;  in  1911-12,   (Page  W— 280)  $12,421.97;  car  service, 
$22.78;  drawback,  $2,432.64. 


Brydges  Engineering  A-  Supply  Co.:  Contract  No.  29:  Equipment  of  St.  Boniface  Pump  House.  Final 

Estimate. 


retailed  in  1910-11  (Page  W— 350)  

Extra  work,  Order  No.  454:  repairing  and  embedding  in  concrete  suction  pipe  to  Red 
River  pump  house  at  Winnipeg  


$  cts. 
17,064  05 
823  73 
17,887  78 


Paid  in  1910-11  (Page  W— 256),  $14,952.65;  in  1911-12  (Page  W— 280),  $2,935.13. 
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3  GEORGE  V.,  A.  1913 

Transcontinental  Railway:  Contractors'  Estimates. 

Western  Electric  Co.,  Contract  No.  SO:  Wiring  for  Light  and  Power,  Winnipeg  Locomotive  Shops:  Progress 

Estimate  No.  11  to  May  SI,  1912. 


Item 
No. 


1 
2 
3 
4 
5 
6 
7 
8 
9 
10 
11 
16 
18 
19 
20 
21 
22 


Order 
No. 
458 

483 


Description. 


Lead  and  rubber  cables.. 

"      paper  cables  

R.  C.  wire  

Tile  conduit  in  concrete. . 

Iron  conduit  

Outlet  boxes  

Snap  switches  

Panels  and  cabinets,  

Knife  switches  

Service  boxes  

Plug  receptacles  

C.  H.  lamps  

Concrete  1-3-6?  

Poles  

Controller  stands  

C.I.  hand  hole  covers  

Condulets  

Weatherproof  wire  

Drop  cords,  complete  

Items  (8)  under  100  each. 


Measure. 


100  ft.. 
100  ft... 
100  ft.. 
100  ft  . . 
100  lit. 
Each.. 


lump  sum 

Each  


C.y.. 
Each. 


Extra  work  ($14,521.00)— 

Changes  in  wiring  locomotive  shops  on  ac- 
count of  alterations  in  equipment  

Extra  materials  in  connection  with  electrical 

installation  per  tender..  

Net  advances  on  materials  delivered  


Total. 


100  ft. 

Each. 


Quantity. 


11,910 
10,722 
70,662 

9,180 
36, 140 

1,088 
232 


4 
183 
280 
181 
21 
16 
86 
53 
537 
23,739 
210 


Rate. 


i  cts, 

67  00 
119  00 
7  00 
10  00 
10  40 
1  00 
1  00 


7  50 

8  00 
3  10 

52  20 

7  50 
16  60 

8  25 
11  45 

1  00 
10  00 

2  00 


Amount. 


$  cts. 

7,979  70 
12,759  18 

4,946  34 
918  00 

3,758  56 

1,088  00 
232  00 

1,630  00 
30  00 

1,464  00 
868  00 

9,448  20 
157  50 
265  60 
709  50 
606  85 
537  00 

2,373  90 
420  00 
268  00 


1,021  00 

13,500  00 
1,581  50 


66,562  83 


Paid  in  1911-12, 
$6,656.28. 


(Page  W— 281),  $48,537.41;  in  1912-13,  $11,328.71;  car  service,  $40.43;  drawback 


M.  A.  Pigott  &  Sons:  Contract  No.  46,  Ice  houses  at  Graham,  Redditt  and  Springfield:  Final  Estimate. 


Standard  ice  houses,  3  at  $3,400  

Additional  rough  lumber,  3,649  ft.,  b.m.  at  $60;  less,  gravel,  23  c.y.  at  60c,  lumber 
4,089  ft.  b.m.  at  $30,  344  at  $60  

Extra  work  ($566.59)— 

Detailed  19 10-11  (Page  W— 358)  

Graham:  additional  doors  in  ice  house  

Redditt:  extra  foundation  


Paid  in  1910-11  (Page  W-257),  $8,550;  in  1911-12  (Page  W-281),  $2,278.42 


10,828  42 
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Transcontinental  Railway:  Contractors'  Estimates. 

John  King:  Contract  No.  47:  Three  freight  sheds  and  three  store  houses  at  Graham,  Redditt  and  Transcona: 

Progress  Estimate  No.  H  to  May  SI,  1912. 


Order 
No. 


Description. 


Order 
No. 
455 
467 
470 
474 


Freight  sheds  at  Lake  Superior  Jet.  and  Redditt  -2  at  $3,098.50  

Freight  shed  at  Springfield,  complete  

Storehouses:  3  at  $7,200.00,  paid  on  account  

Additions  to  freight  sheds,  due  to  minor  changes  in  plans  

Graham:  additions  to  storehouse,  471  c.y.  excavation  at  96c,  192-96  c.y.  concrete 
at  $15.00,  1,302  ft.  timber  at  $47.50  per  M.,  1,701  ft.  piling  at  44c;  less  deductions, 
$69.71  

Extra  work  ($2,056.50)— 

Transcona:  connecting  storehouse  with  main  sewer  

Transcona:  extra  labour  and  material  on  storehouse  

Graham:  extra  foundation  work,  freight  shed  and  storehouse  

Redditt:  storehouse  drain  

Paid  in  1911-12  (Page  W— 281),  $33,928.91;  in  1912-13,  $960.89;  drawback,  $3,837.83  . 


Amount. 


$  cts. 
6,197  00 
4,673  18 
21,500  00 
213  82 


4,087  13 


959  25 
832  27 
205  98 
59  00 


38,727  63 


Manitoba  Bridge  &  Iron  Works  Ltd.:  Contract  A'o.  48:  shafting,  structural  steel,  framework,  brackets, 
for  Winnipeg  Locomotive  Shop  Plant  except  Grey  Iron  &  Brass  Foundry:  Progress  Estimate  No.  17 

to  May  31,  1912. 


&-c. 


Structural  steel  and  painting  

Cold  rolled  steel  shafting  

Flanged  couplings  

24  in.  drop  hangers  

Pillow  blocks  

Erecting  countershafts  

"      and  lining  up  main  line  pulley,?  

Additions  ($7,042.74)— 

Structural  steel  and  painting  

Cold  rolled  steel  shafting  

Flanged  couplings  

Erecting  and  lining  up  main  line  pulleys. 
Net  advances  on  materials  delivered  


Lb.... 
L.  ft.. 
Each. 


Lb.... 
L.  ft.. 
Each. 


65,000 
1,064 
28 
133 
25 
129 
180 

52, 862 
144 
7 
42 


Paid  in  1910-11 
$6,585.08  


•1266 

1  03 
10  87 
30  86 
30  20 

9  00 

3  00 

•1266 
1  03 
10  87 
3  00 


(W— 257),  $6,397.69;  in  1911-12  (W— 281),  $13,357.55;  drawback, 


8,229  00 
1,095  92 

304  36 
4,104  38 

755  00 
1,161  00 

540  00 

6,692  33 
148  32 
76  09 
126  00 

3,107  92 


26,340  32 


G.  S.  Souter  &  Co.:  Contract  No.  51:  Section  House  at  Cochrane:  Final  Estimate. 


Section  house  

Foundation  work  ($1.014.19) — 

Excavation  

Additional  filling,  grading,  &c  

Gravel  filling  

Concrete,  1-3-5  

"      1-3,  cem.  finish  

Tile  drain,  4  in  

Basement  windows,  7  at  $2,  inside  door,  1  at 

$16  .  

Special:  extra   expense,   excavating   for  freight 
room,  $9.60,  cutting  door,  $3.00  


C.  y. 


Paid  in  1911-12  (Page  W— 281). 


Sq.  yd. 
L.  ft.. 


2,075  00 

95  55 
137  50 

30  00 
628  36 

80  78 

42  00 

147 
110 

15 

54-64 
57-7 
100 

0  65 

1  25 

2  00 
11  50 

1  40 
0  42 

30  00 
12  60 

3,131  79 

A.  C.  VanHorenbeeck:  Contract  No.  52:  Replacing  damaged  sewer  at  St.  Boniface:    Progress  Estimate  A'o.  8 

to  May  SI,  1912. 


Sewer,  313  L.  ft.  at  $42.50   13,302  50 


Paid  in  1911-12  (Page  W— 281),  $11,972.25;  drawback,  $1,330.25. 
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A.  C.  VanHorenbecck  Contract  Xo.  52b,  Sewer  Connection  at  Poulin  St.,  St.  Boniface:  Progress  Estimate 

No.  6  to  May  SI,  1912. 


Description. 


Sewer  connection,  30  1.  ft.,  at  $15.00. 


Amount. 


$  cts. 
450  00 


Paid  in  1911-12  (Page  W—  281)  $405.00,  drawback,  $45.00. 

Jos.  Gosselin:  Contract  Xo.  53:  Buildings,  St.  Foyeand  Fitzpatrick:  Progress  Estimate  Xo.  9  to  May  SI,  1912. 


Station,  design  "D",  St.  Foye,  at  $17,580,  paid  on  account . 

Freight  houses:  2  at  $2,450,  paid  on  account  

Foundation  work  at  schedule  rates  


Paid  in  1911-12  (Page  W— 281)  $17,403.20;  in  1912-13,  $900;  drawback,  $2,033.69. 


13,225  00 
2,205  00 
3,906  89 


19,336  89 


O'Xcill  &  Hansen  Construction  Co.:  Contract  Xo.  54:  Double  cottage  at  Cochrane:  Final  Estimate,  Xovem- 

ber,  1911. 


Double  cottage  

Additions:  tile  drain,  4  in.,  319 1.  ft.  at  80c,  filling,  135  c.  yd.  at  75c;  gravel,  20  c.  yd.  at  $2.50. . . 
Extra  work,  Order  No.  579:  joists  in  cottage  building  at  Cochrane  

Paid  in  1911-12  (Page  W— 281)  


5,840  00 
406  45 
61  44 


6,307  89 


LcbauJ  &  Tessicr:  Contract  Xo.  65:  Buildings  at  St.  Casimir:  Progress  Estimate  Xo.  9  to  May  SI,  1912. 


Station  building,  design  "A",  at  $2,720,  on  account. 

Privy  at  $75,  on  account  

Foundation  work  at  schedule  rates  


Paid  in  1911-12  (Page  W— 281)  $2,907.00;  drawback  $323. 


2,450  00 
50  00 
730  00 


3,230  00 


Guerard,  Gignac  &  Marier:  Contract  Xo.  56:  Station  Buildings,  Quebec  Bridge,  Westerly  to  Mile  194:  Pro- 
gress Estimate  Xo.  9  to  May  SI,  1912. 


Stations,  design  "A",  with  bunk  room:  16  at  $3,211.36,  on  account  

 A",  with  freight  room:  3  at  $3,024.86,  on  account  

26  x  60:  4  at  $3,500.79,  on  account  

Ice  house:  at  $3,61S,  on  account  

Tool  houses  No.  1:  27  at  $195.40,  on  account  

Station  privies:  23  at  $284.50,  on  account  

Coal  boxes:  25  at  $103.18,  on  account  

Foundation  work  at  schedule  rates  

Paid  in  1911-12  (Page  W—  281)  $22,846.53;  in  1912-13,  $315.00;  drawback,  $2,573.50 


8,190  00 
5,020  00 
3,250  00 
3,268  00 
1,380  00 
1,650  00 
630  00 
2,347  03 

25,735  03 


J.  McDiarmid  Co.,  Ltd.:  Contract  Xo.  57:  Three  coaling  stations:  Progress  Estimate  Xo.  9  to  May  SI,  1912. 


Transcona:  1  at  $26,314,  on  account  

Redditt  and  Graham:  2  at  $27,000,  on  account 
Net  advances  on  material  delivered  


25,800  00 
24,000  00 
11,160  00 


Paid  in  1911-12  (Page  W— 281)  $57,898.33;  car  service;  $230.42,  drawback,  $2,831.25 


60.900  00 
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Transcontinental  Railway:  Contractors'  Estimates. 

John  King:  Contract  No.  58:  Station  Buildings:  Progress  Estimate  No.  9  to  May  31,  1912. 


Description. 


Station  buildings,  design  "A":  19  at  $3,299,  on  account.. 

"      "D":  1  at  $24,775,  on  account. 

"        "       26  x  60:  1  at  $6,000,  on  account  

Bunk  house:  at  $11,300,  on  account  

Freight  shed:  at  $3,098.50,  on  account  

Section  houses:  4  at  $2,525,  on  account  

Ice  house:  at  $2,995,  on  account  

Station  privies:  20  at  $145,  on  account  

Coal  boxes:  19  at  $125,  on  account  

Tool  houses  No.  1 :  34  at  $167,  on  account  

Net  advances  on  materials  delivered  


Paid  in  1911-12  (Page  W— 281)  $28,821.51;  in  1912-13,  $13,881.96;  drawback,  $4,744.82. 


Amount. 


$  cts. 
14,923  65 
397  75 
4,200  00 
8,475  00 
200  00 
3,392  50 
2,229  15 
361  75 
293  75 
550  00 
12,424  74 


4  47,448  29 


Grand  Trunk  Pacific  Ry.:  Contract  No.  59:  Cinder  Hoists  and  Ash  Pits  at  Graham,  Redditt  and  Transcona: 

Progress  Estimate  No.  9  to  May  SI,  1912. 


Three  cinder  hoists  at  $2,200,  each,  on  account  

Substructures:  excavation,  572-35  c.  yd.  at  75c,  piling,  3,159  ft.  at  40c,  concrete,  83-09  c.  yd.  at 
$11,  timber,  3,569  ft.  at  $40  per  M.,  anchor  bolts,  239  lb.  at  10c,  rails  supporting  tracks, 
1,866  lb.  at  25c,  c.i.  separators,  12  each  at  60c,  track,  167-56  1.  ft.  at  50c,  ci.  drain  pipe, 
6  in.,  381  ft.  at  $1.50  


Paid  in  1911-12  (Page  —281)  $4,728.57;  in  1912-13,  $2,248.30;  drawback,  $2,325.62. 


5,400  00 
3,902  49 


9,302  49 


John  King:  Cmtract  No.  60,  Station  Buildings  for  60  miles  East  of  Graham:  Progress  Estimate  No.  9  to  May 

31,  1912. 


Station  buildings,  design  "A",  with  bunk  room:  4  at  $3,369,  on  account  

"  "  "    "A",  with  freight  room:  2  at  $3,389,  on  account  

Tool  houses  No.  1:  5  at  $166.25,  on  account  

Coal  boxes:  6  at  $120,  on  account  

Station  privies:  6  at  $265,  on  account  

Foundation  work:  com.  excavation,  153  c.  yd.  at  96c;  concrete,  88.386  c.  yd.  at  $15. 

Paid  in  1911-12  (Page  W— 281)  $5,246.49;  in  1912-13,  $3,850.42;  drawback,  $1,010.76... 


4,300  00 
3, 100  00 
370  00 
200  00 
665  00 
1,472  67 


10,107  67 


John  King:  Contract  No.  61:  Trainmen' s  Houses  at  Transcona,  Grahain  and\Redditt:  Progress  Estimate  No.  8 

to  May  31,  1912. 


Trainmen's  houses:  3  at  $11,290  each,  on  account  

Net  advances  on  materials  delivered  

Paid  in  1911-12  (Page  W— 281)  $7,384.50;  in  1912-13,  $3,964.50;  drawback,  $1,261. 


11,770  00 
840  00 


12,610  00 


Guerard,  Gignac  &  Marier:  Contract  No.  62:  Three  Trainmen's  Houses  at  St.  Foye,  Laurier  and  Fitzpatrick 

Progress  Estimate  No.  7  to  May  31,  1912. 


1  trainmen's  house,  St.  Foye,  at  $7,550,  on  account. 


1,073  50 


Paid  in  1911-12  (Page  W—  281)  $651.15;  in  1912-13,  $315;  drawback,  $107.35. 
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3  GEORGE  V.,  A.  1913 
Transcontinental  Railway:  Contractors'  Estimates. 

John  King:  Contract  No.  63:  Trainmen's  House  at  Cochrane:  Progress  Estimate  No.  5  to  May  SI,  191 1. 


Description. 


1  trainmen's  house  at  $11,290,  on  account. 


Amount. 


$  cts. 
9,596  50 


Paid  in  1911-12  (Page  \V— 281)  $6,604.65;  in  1912-13,  $2,032.20;  drawback,  $959.65. 

De?ners,  Poudrier  &  Tanguay:  Contract  ATo.  61,:  Station  Buildings,  Mile  5  to  105  East  Quebec  Bridge:  Progress 

Estimate  No.  8  to  May  SI,  1912. 


Station  buildings  60  x  26:  2  at  $2,974,  on  account  

"        "  design  "A",  with  bunk  room:  5  at  $1,994,  on  account  . . 

'•'        "        "  "A",  with  freight  room:  4  at  $1,975,  on  account. 

Tool  houses:  11  at  $100,  on  account  

Station  privies:  11  at  $95,  on  account  

Coal  boxes:  12  at  $80,  on  account  

Foundation  work  at  schedule  rates  


Paid  in  1911-12  (Page  W— 280)  $10,033.90;  in  1912-13,  $5,584.59;  drawback,  $1,735.38. 


2,500  00 
5, 184  40 
3,811  75 
590  00 
465  50 
480  00 
4,322  22 


17,353  87 


Cloutier  &  Gaudrcau:  Contract  No.  65:  Station  Buildings,  Mile  161-5  to  191,  East  Quebec  Bridge: 
Progress  Estimate  No.  8  to  May  SI,  191S. 


Foundation  work  at  schedule  rates. 


$514  00 


Paid  in  1911-12  (Page  W— 280)  $462.60,  drawback,  $51.40. 

Murray,  Chapman  &  Lea:  Contract  No.  66:  Station  Buildings,  Monclon  to  Mile  159:  Progress  Estimate 

No.  7  to  May  SI,  1912. 


Station  buildings,  design  A:  15  at  $2,870,  on  account  

Station  buildings,  26  ft.  x  60  ft.:  2  at  $3,530,  on  account. 

Tool  houses,  No.  1:  19  at  $152,  on  account  

Station  privies:  17  at  $140.18,  on  account  

Coal  boxes:  16  at  $87,  on  account  


Paid  in  1911-12  (Page  W— 281)  $2,567.43;  in  1912-13,  $5,750.13;  drawback,  $924.17. 


5,339  32 
3,353  50 
190  00 
315  41 
43  50 


9,241  73 


Philip  Carey  Mfg.  Co.:  Contract  Aro.  69:  Pipe  covering  for  Winnipeg  Locomotive  Shops:  Progress 

Estimate  No.  4  to  May  SI,  1912. 


Pipe  covering:  lump  sum,  $8,335,  on  account. 


$3,791  89 


Paid  in  1911-12  (Page  W— 280)  $1,966.09;  in  1912-13,  $1,446.61;  drawback,  $379.19. 


Wm.  Smythe:  New  Public  Road  adjoining  Winnipeg  Terminal  yard:  Final  Estimate. 


Amount  retained  from  final  estimate,  under  cheque  No.  6412,  March,  1908,  pending  adjust- 
ment of  claims  against  contractor:  $236.25,  less  $75  paid  Peter  Rice  per  cheque  No.  3835 
(1908-9).    (Balance  of  claims  disallowed)  


$161  25 


Paid  in  1911-12  (Page  W— 281) 
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Quantity. 

Rate. 

Amount. 

Canada  Foundry  Co.,  Final  Estimates  prior  to  1911-1S. 

cts. 

$  cts. 

Canaan  River  Viaduct;  Creek  Crossing  mile  108;  Creek  Crossing,  mile 
118-25;  Creek  Crossing,  mile  158-75;  Edith  Creek  1st  Crossing; 
Edith  Creek  2nd  Crossing;  Salmon  River,  Chipman;  Tobique 
River:    Report  of  1910-11  (Page  W— 361)  

224,536  05 

Canada  Foundry  Co.,  Final  Estimate  1911-18. 

Macfarlane  River  ($7,709.93)— 

147,384 
16,310 

4-7 
4-8 

6,927  05 
782  88 

232,245  98 

Paid  in  1908-9  (Page  W— 357)  $66,951.26;  in  1909-10  (Page  W— 236)  $103,450.16;  in  1910-11  (Page  W— 257) 
$60,494.05;  in  1911-12  (Page  W— 281)  $1,C26.01;  car  service,  $324.50. 
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Transcontinental  Railway:  Contractors'  Estimates: 

Bridges. 


Canadian  Bridge  Co.,  Final  Estirriates  to  May  31,  1912. 


Detailed  in  1910-11  (Page  W— 361)  

Circle  River  ($2S,  012.39)— 

Steel  in  place   Lbs. 

Timber  in  place  Ft.  B.M. 

Groundhog  River  ($91,808.29)— 

Steel  in  place   Lbs. 

Timber  in  place  Ft.  B.M. 

Lowbush  River  ($28,082.18)— 

Steel  in  place   Lbs. 

Timber  in  place  Ft.  B.M. 

Sioux  Lookout  River  ($33,346.19)— 

Steel  in  place   Lbs. 

Timber  in  place  Ft.  B.M. 

Express  charges  on  shims  

Sturgeon  River,  mile  94  ($35,789.84)— 

Steel  in  place   Lbs. 

Timber  in  place  Ft.  B.M. 

Canadian  Bridge  Co.,  Progress  Estimates  to  May  31,  1912 

Bass  River  ($3,917.06)— 

Steel  provided   Lbs. 

Steel  manufactured   " 

Steel  delivered   " 

Steel  erected   " 

Steel  ri vetted   " 

Timber  delivered  Ft.  B.M. 

Timber  framed  and  placed   " 

Crow  Creek  ($1,932.84)— 

Steel  provided  Lbs. 

Steel  manufactured   " 

Steel  delivered   " 

Deer  River  ($2,801.70)— 

Steel  provided  Lbs. 

Steel  manufactured   " 

Harricanaw  River  ($43,996.95)— 

Steel  provided  Lbs. 

Steel  manufactured   " 

Kakameonan  River  ($7,032.45) — 

Steel  provided  Lbs. 

Steel  manufactured   " 

Steel  delivered   " 

Kapuskasing  River,  East  Br.  ($14,602.31)— 

Steel  provided  Lbs. 

Steel  manufactured   " 

Steel  delivered   " 

Steel  erected.. ..'   " 

Steel  rivetted    " 

Timber  delivered  Ft.  B.M. 

Timber  framed  and  placed  

Kapuskasing  River,  West  Br.  ($22,320.43)— 

Steel  provided  Lbs. 

Steel  manufactured   " 

Steel  delivered   " 

Steel  erected   " 

Steel  rivetted   " 

Timber  delivered  Ft.  B.M. 

Timber  framed  and  placed  

Lost  River  ($7,372.35)— 

Steel  provided  Lbs. 

Steel  manufactured   " 

Steel  delivered   " 

Steel  erected   " 

Steel  rivetted   " 

Timber  delivered  Ft.  B.M. 

Timber  framed  and  placed   " 

Carried  forward  


Quantity. 


616,284 
24,081 

1,934,180 
63,264 

617,^88 
24,081 

675,429 
35,470 


734,322 
29,940 


75,149 
75, 149 
75,149 
75, 149 
75,149 
5,600 
5,600 

53,690 
53,690 
53, 690 

93,390 
93,390 

1,466,565 
1,466,565 

211,475 
211,475 
114,700 

297,966 
297,966 
297,966 
297,966 
297, 966 
27,626 
27,626 

456,373 
456,373 
456,373 
456,373 
456,373 
41,482 
41,482 

147,966 
147,966 
147,966 
147,966 
147,966 
14,316 
14,316 


Rate. 


cts. 


4-35 
5 

4-  57 

5-  4 

4-35 
5 

4-67 
5 


4-67 
5 


2 
1 

•6 
1-06 

•15 
4-7 

•7 

2 
1 


2 
1 

•6 
•65 
•15 
4-7 
•7 

2 
1 

•6 
•65 
•15 
4-7 
•7 

2 
1 

•6 
•71 
•15 
4-7 
•7 


Amount. 

$  cts. 

151,157  91 

26,808  34 
1,204  05 

88,392  03 
3,416  26 

26,878  13 
1,204  05 

31,542  53 
1,773  50 
30  16 

34,292  84 
1,497  00 

368,196  80 


1,502  98 
751  49 
450  89 
796  58 
112  72 
263  20 
39  20 

1,073  SO 
536  90 
322  14 

1,867  80 
933  90 

29,331  30 
14,665  65 

4,229  50 
2,114  75 
688  20 

5,959  32 
2,979  66 
1,787  80 
1,936  78 

446  95 
1,298  42 

193  38 

9,127  46 
4,563  73 
2,738  24 
2,966  42 

684  56 
1,949  65 

290  37 

2,959  32 
1,479  66 
887  80 
1,050  56 
221  95 
872  85 
100  21 

472, 172  89 
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Transcontinental  Railway:  Contractors'  Estimates: 
Bridges— Continued. 


Canadian  Bridge  Co.,  Progress  Estimates  to  May  31,  1912 — Continued. 


Brought  forward  

Mattagama  River  ($87,165.15)— 

Steel  provided  

Steel  manufactured  

Steel  delivered  

Steel  erected  

Steel  rivetted  

Timber  delivered  Ft. 

Timber  framed  and  placed  

Mattawishquia  River  ($23,103.21)— 

Steel  provided  

Steel  manufactured  

Steel  delivered  

Steel  erected  

Steel  rivetted  

Timber  delivered  Ft. 

Timber  framed  and  placed  

Mcllwarth  Creek  ($2,063.22)— 

Steel  provided  

"  manufactured  

"  delivered  

Timber  delivered  Ft. 

"       framed  and  placed  

Molesworth  River  ($24,941.27)— 

Steel  provided  

"  manufactured  

"  delivered  

"  erected  

"  rivetted  

Timber  delivered  Ft. 

"      framed  and  placed  

Montcalm  Creek  ($2,689.99)— 

Steel  provided  

"  manufactured  

"  delivered  

Nawapitichin  Forks  ($13,465.13)— 

Steel  provided  

"  manufactured  

"  delivered  

Nelles  Creek  ($1,764.26)— 

Steel  provided  

"  manufactured  

"  delivered  

"  erected  

"  rivetted  

Timber  delivered  Ft. 

Timber  framed  and  placed  

Okikodasik  River  ($39,514.96) — 

Steel  provided  

"  manufactured  

"    delivered  ;  

"  erected  

"  rivetted  

Timber  delivered  Ft. 

"      framed  and  placed  

Opazitika  River  ($30,931.03)— 

Steel  provided  

"  manufactured  

"  delivered  

"  erected  

"  rivetted  

Timber  delivered  Ft. 

"      framed  and  placed  

Overcrossing  Archibald  St.  ($10,476.51)— 

Steel  provided  

"  manufactured  

"  delivered  

"  erected  

"  rivetted  

Carried  forward  


Lbs. 

it 
it 
it 
tt 

B.M 

it 

Lb. 

a 
tt 
it 
it 

B.M 

it 

Lb. 

it 
tt 

B.M 

tt 

Lb. 

ff 
tt 
tt 
it 

B.M 

it 

Lb. 

it 
it 

Lb. 


u 

B.M 

it 

Lb. 


B.M 


Lb. 


B.M. 


Lb. 


Quantity. 


Rate. 


2,018,052 
2,018,052 
2,018,052 
2,018,052 
2,018,052 
68,320 
68,320 

458,355 
458,355 
45S.355 
458,355 
458,355 
49,270 
49,270 

46,929 
46,929 
46,929 
6,928 
6,880 

523,415 
523,415 
523,415 
352,055 
270,712 
36,800 
32,984 

74,722 
74,722 
74,722 

448,454 
448,454 
1,919 

31,692 
31,692 
31,692 
31,692 
31,692 
5,616 
5,616 

808,200 
808,200 
808,200 
712,286 
712,286 
45,226 
35,045 

619,328 
619,328 
619,328 
619,328 
619,328 
24,951 
22,064 

246, 506 
246,506 
246,506 
246, 506 
246, 506 


Amount. 


cts. 

$  cts. 

472  17?  SO 

2 

40  361  04 

1 

20,180  52 

•45 

9,081  23 

•55 

11  (WQ  98 

•15 

3  0*>7  OR 

4-3 

•  7 

HO  6^ 

2 

9  167  10 

1 

4,583  55 

•6 

2,750  13 

•71 

3  254  32 

•15 

687  53 

4-7 

2,315  69 

•7 

344  89 

2 

938  58 

1 

469  29 

•6 

281  57 

4^7 

325  62 

•  7 

48  16 

2 

10  468  30 

1 

H  234  15 

■6 

3  140  49 

106 

3,731  78 

•15 

406  06 

4-7 

1,729  60 

•  7 

230  8Q 

2 

1,494  44 

1 

747  22 

■6 

448  33 

2 

8,969  08 

1 

4,484  54 

•6 

11  51 

2 

633  84 

1 

316  92 

•6 

190  15 

•86 

272  55 

•15 

47  54 

4-7 

263  95 

•  7 

39  31 

2 

16  164  00 

IV,   1  V/ X  \J\J 

1 

8,082  00 

•6 

4,849  20 

•98 

6,980  40 

■15 

1,068  43 

4-7 

2,125  62 

•7 

245  31 

2 

12,386  56 

1 

6,193  28 

■6 

3,715  97 

103 

6,379  08 

■15 

928  99 

4-7 

1,172  70 

•  7 

154  45 

2 

4,930  12 

1 

2,465  06 

•65 

1,602  29 

•45 

1,109  28 

•15 

369  76 

708,287  62 
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Transcontinental  Railway:  Contractors'  Estimates: 
Bridges— Continued. 


Canadian  Bridge  Co.,  Progress  Estimates  to  May  SI,  1912 — Concluded. 


Brought  forward. 


Quantity. 


Rate. 


Overcrossing  C.  P.  Ry.  and  Bickerton  St.  ($45,000  46)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M 

Overcrossing  Mile  245-9  ($7,364.62)— 

Steel  provided   Lb. 

"    manufactured   " 

"    delivered   " 

"    erected   " 

"    rivetted   " 

"    painted  and  fully  completed   " 

Overcrossing  Russell  St.  ($6,206.42)— 

Steel  in  place   " 

Overcrossing  St.  Joseph  St.  ($7,015.48)— 

Steel  provided   " 

"    manufactured   " 

"    delivered   " 

Peter  Brown  Creek  ($6,144.90)— 

Steel  provided  

"    manufactured   " 

Robertson  Lake  ($3,504.15)— 

Steel  provided   " 

"    manufactured   " 

Seine  River  ($40,912.22)— 

Steel  provided   " 

"    manufactured   " 

"    delivered   " 

"    erected   " 

"    rivetted   " 

"    painted  and  fully  completed  

Timber  delivered  Ft. 

Timber  framed  and  placed  

Solomon  Creek  ($746.35)— 

Steel  provided  

"  manufactured  

"    delivered   " 

South  River,  3rd  Crossing  (52,200.47)— 

Steel  provided   " 

"    manufactured   " 

"    delivered   " 

Sturgeon  River,  mile  119-5  ($111,436.45)— 

Steel  provided   Lb. 

"     manufactured   " 

"     delivered   " 

"  erected  

"     rivetted   " 

"     painted  and  fully  completed   " 

Timber  delivered  Ft.  B.M. 

"      framed  and  placed  

Valentine  Creek  ($6,815  59)— 

Steel  provided   Lb. 

"    manufactured   " 

"    delivered   " 

Whitefish  River  ($55,160.10)— 

Steel  provided   " 

"    manufactured   " 

"    delivered   " 

"    erected   " 

"    rivetted   " 

Timber  delivered  Ft.  B.M. 

"      framed  and  placed  


B.M. 


Lb. 


918,462 
52.908 

176, 139 
176,139 
176,139 
176, 139 
47,639 
47,639 

141,055 

192,205 
192.205 
192,205 

204,830 
204,830 

116,805 
116,805 

819,178 
819.178 
819,178 
819,178 
819,178 
614,384 
75,900 
75,900 

20,732 
20,732 
20, 732 

62,730 
59,117 
59, 117 

2,340,594 
2,313,229 
2,313,229 
2,313,229 
2,313,229 
1,600,000 
78,624 
78,624 

189,322 
189,322 
189,322 

1,115,776 
1,115,776 
1,115,776 
1,115,776 
1,115,776 
33,815 
33,815 


cts. 


4-  6 

5-  2 

2 
1 

•65 
•45 
•15 
•15 

4-4 


•65 


2 
1 

2 
1 

2 
1 


•65 
•6 
•15 
•15 

•5 


•65 

•72 

•15 

•15 

•3 

•7 


2 
1 

•6 
1-03 

•15 
4-7 

•7 


22,315  52 
11,157  76 
6,694  66 
11,492  49 
1,673  66 
1,589  30 
236  71 

1,000,794  83 


Paid  in  1907-8  (Page  W— 336)  $46,323.34;  in  1908-9  (Page  W— 357)  $46,312.72;  in  1909-10  (Page  W— 236) 
$76,355.65;  in  1910-11  (Page  W— 257)  $319,714.84;  in  1911-12  (Page  W— 281)  $416,059.41;  in  1912-13 
$32,054.80;  car  service,  $2,941.04;  freight  charges,  $2,091.50;  switching  cars,  $40;  drawback, 
$58,901.53. 
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Transcontinental  Railway:  Contractors'  Estimates: 
Bridges.—  Continued. 


Cleveland  Bridge  &  Engineering  Co.,  Progress  Estimates  to  May  SI,  1912 

Overcrossing  C.  N.  Ry.,  mile  247- 1  ($34,107.04)— 

Steel  in  place   Lb. 

Timber  in  place    Ft.  B.M. 

Overcrossing  Highway,  mile  246-85  ($8,024.26)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M 

Paid  in  1911-12  (Page  W— 282)  $36,004  89;  in  1912-13  $1,913.28;  draw- 
back $4,213.13  


Dominion  Bridge  Co.,  Final  Estimates  -prior  to  1911-12. 
Detailed  in  Report  of  1910-11  (Page  VY— 363-4)  


Dominion  Bridge  Co.,  Final  Estimates  1911-12. 

Blue  River  ($37,443.65)— 

Steel  in  place   Lb. 

Timber  in  place   Ft.  B.M 

Caton  Brook  Viaduct  ($111,359.77)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M 

Grand  Bras  d'Arme  River  ($1,763  25)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M 

Iroquois  River  ($4,872.89)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M 

Jacques  Cartier  River  ($38,259.71)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M 

Changes  in  Bents  2,  3,  4  and  5  

Lachevrotiere  River  ($1,858.20)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M 

Little  Salmon  River  Viaduct  ($678,623.20)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M . 

Graham  Brook  ($46,996.41)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Madawaska  River  ($16,034.94)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Nigerette  River  ($1,132.56)— 

Steel  in  place  .'   Lb. 

Timber  in  place  Ft.  B.M. 

Nigger  Brook  ($3,342.52)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Overcrossing  Ferry  Road  ($1,858.79)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Quisibis  River  ($9,143.88)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

River  Noir  ($18,603.93)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Material  discarded,  account  change  of  plan  

Remaking  drawings,  account  change  of  plans  

Remaking  templates,  account  change  of  plans  

Anne  River  ($20,247.22)— 

Steel  in  place     Lb. 

Timber  in  place  Ft.  B.M. 

Carried  forward  


St 


Quantity. 


702,446 
62,424 

164,173 
15,912 


Rate. 


797,424 
59,072 

2,397,478 
140,562 

33,278 
5,442 

98,949 
11,256 

832,881 
50,040 


33,431 
4,574 

13,991,310 
518,041 

998,840 
70, 130 

337, 233 
26, 179 

20,731 
4,040 

71,774 
6,998 

33,473 
6,610 

191,773 
15,422 

358,920 
28,625 


443,280 
45,044 


cts. 


4-5 
4 

4-5 
4 


4-34 
4-8 

4-  34 

5-  2 

4-  44 

5-  25 

4-39 
4-7 

419 
5 


4-  84 

5-  25 

4-68 
4-6 

4-  34 

5-  2 

4-39 
4-7 

4-  44 

5-  25 

415 

5-2 

4-625 
4-7 

4-39 
4-7 

418 
4-7 


409 
4-7 


Amount. 


$  cts. 


31,610  08 
2,496  96 

7,387  78 
636  48 


42,131  30 


694,522  38 


34,608  20 
2,835  45 

104,050  55 
7,309  22 

1,477  54 
285  71 

4,343  86 
529  03 

34,897  71 
2,502  00 
860  00 

1,618  06 
240  14 

654,793  31 
23,829  89 

43,349  65 
3,646  76 

14,804  53 
1,230  41 

920  46 
212  10 

2,978  62 
363  90 

1,548  12 
310  67 

8,419  05 
724  83 

15,002  86 
1,345  37 
1,422  82 
617  60 
215  28 

18,130  15 
2,117  07 


1,686,063,30 
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3  GEORGE  V.,  A.  1913 


Transcontinental  Railway:  Contractors'  Estimates: 
Bridges — Continued. 


Dominicn  Bridge  Co.,  Final  Estimates,  1911-12 — Con. 


Brought  forward  

St.  Francis  River  f§19,051.21) — 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Undercrossing  Foley  Brook  Road  ($1,878.65) — 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Dominion  Bridge  Co.,  Progress  Estimates  to  May  31,  1912. 

Atikmahik  Creek  ($41,053.42)— 

Steel  provided   Lb. 

"    manufactured   " 

"    delivered   " 

"    erected   " 

"    rivetted   " 

Timber  delivered  Ft.  B.M  . 

Timber  framed  and  placed   " 

Boucannc  River  ($88, 743.88)— 

Steel  provided   Lb. 

"    manufactured   " 

"    deliveicd   " 

"    erected   " 

"    rivetted   " 

"    painted  and  fully  completed   " 

Timber  delivered  Ft.  B.M. 

Timber  framed  and  placed   " 

Creek  Crossing  mile  13-2  ($873.60)— 

Steel  provided   Lb. 

Steel  manufactured   " 

Flamand  River  ($23,261.71)— 

Steel  provided   Lb. 

"    manufactured   " 

"    delivered   " 

"    erected   " 

"    rivetted   " 

Timber  delivered  Ft.  B.M 

Timber  framed  and  placed   " 

Batiscan  River  ($5,321.60)— 

Steel  in  place   Lb. 

Timber  in  place  ".  Ft.  B.M 

Fourche  du  Pin  River  ($13,433.13)— 

Steel  provided   Lb. 

Steel  manufactured   " 

Gatineau  River,  East  Br.  ($7,325.83)— 

Steel  provided   Lb. 

"    manufactured   " 

"    delivered   " 

"    erected  " 

"    rivetted   " 

Timber  delivered  Ft.  B.M 

Kitchen  Brook  ($1,503.41)— 

Steel  provided   Lb. 

"    manufactured   " 

"    delivered   " 

u    gi  ccted  >   t( 

Timber  delivered  Ft.  B.M 

Timber  framed  and  placed   " 

Lac  Long  Narrows  ($4,002.70}— 

Steel  provided   Lb. 

"    manufactured   " 

"    delivered   " 

"    erected   " 

Timber  delivered  Ft.  B.M 

Timber  framed  and  placed   " 

Little  Black  River  ($2,113.80)— 

Steel  provided   Lb, 

Steel  manufactured   " 

Carried  forward  


Quantity. 


Rate. 


414,232 
24,628 

31,134 
6,850 


S60,  947 
860,947 
985,457 
985,457 
985,457 
91,875 
91,875 

1,831,938 
1,831,938 
1.S31, 938 
1,831,938 
1,831,938 
1,601,758 
106,838 
106,438 

29,120 
29,120 

517,563 
517,563 
517,563 
517,563 
517,563 
21,765 
21,765 

96,231 
12,248 

447,771 
447,771 

154,503 
154,503 
154,503 
1.54,503 
154,503 
18,131 

33, 755 
33,755 
33,755 
33, 755 
3,920 
3,920 

98,432 
98,432 
98,432 
97,202 
7,616 
7,616 

70,460 
70,460 


cts. 


4-  29 

5-  2 

4-  89 

5-  2 


2 
1 

•4 
•52 
•15 
4-3 


1 

•2 
106 

•15 

•15 
4-5 

•7 

2 
1 

2 
1 

•4 
•73 
•15 
4-3 
•8 

4-  83 

5-  5 

2 
1 

2 
1 

•4 
•64 
•15 
4-7 

2 
1 

•2 
•65 
4-5 
•7 

2 
1 

•2 
•47 
4-5 
•7 

2 
1 


Amount. 


$  cts. 

1,686,063  30 

17,770  55 
1,280  66 

1,522  45 
356  20 


1,706,993  16 


17,218  94 
8,609  47 
3,941  83 
5,124  38 
1,478  18 
3,950  62 
735  00 

36,638  76 
18,319  38  ■ 
3,663  87 
19,418  54 
2,747  91 
2,402  64 
4,807  71 
745  07 

582  40 
291  20 

10,351  26 
5, 175  63 
2,070  25 
3,778  21 
776  34 
935  90 
174  12 

4,647  96 
673  64 

8,955  42 
4,477  71 

3,090  06 
1,545  03 
618  01 
988  82 
231  75 
852  16 

675  10 
337  55 
67  51 
219  41 
176  40 
27  44 

1,968  64 
984  32 
196  86 
456  85 
342  72 
53  31 

1,409  20 
704  60 

'1,894,631  24 
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Transcontinental  Railway:  Contractors'  Estimates: 

Br  id  ges— Cont  inued . 

Quantity. 

Rate. 

Amount. 

Dominion  Bridge  Co.,  Progress  Estimates  to  May  SI,  1912- 

-Continued. 

t  IDt 

V          1  '  . 

1  S04  fill  94 

Little  Flamand  River  ($15,391.38)— 

Lb. 

341  000 

■'11,  \J\Ji7 

2 

fi  S9n  iq 

tt 

341  000 

\ 

3  410  00 

a 

341  000 

'111,  \J\J  ij 

•4 

1  3fi4  04. 

1  j  O'it  (rt 

tt 

341  000 

vTl | VVJ 

•57 

1  Q43  71 

tt 

341  009 

•  15 

.111  11 
Oil  ill 

Ft.  B.M. 

26,310 

4.3 

1  131  33 

tt 

26^  310 

910  4R 

-Main  Fourchue  River  ($641.40)— 

LI). 

21,380 

2 

427  60 

tt 

21 1 380 

1 

213  80 

Manie  River  ($1,375.32)— 

Lb. 

45,844 

2 

916  88 

it 

45,844 

1 

458  44 

Manuan  River  ($73,323.84)— 

Steel  in  place  

  Lb. 

1  637  351 

4-27 

60  014  80 

Ft.  B.M. 

66,842 

5. 1 

3  408  95 

Martin  River  ($46,802.40)— 

  Lb. 

997,098 

2 

19  941  96 

tt 

997,098 

1 

9,970  98 

tt 

997, 098 

•4 

3,988  39 

tt 

997,098 

•62 

6,182  01 

it 

997, 098 

•15 

1,405  65 

Ft.  B.M. 

98,030 

4-7 

4,607  41 

tt 

88,000 

.7 

616  00 

Minachin  Creek  ($2,462.00)— 

Lb. 

52,419 

2 

1  048  38 

tt 

52,419 

1 

524  19 

tt 

52,419 

■4 

209  68 

it 

48,900 

•69 

337  41 

it 

48,000 

•15 

72  00 

Ft.  B.M. 

5,752 

4-7 

270  34 

Overcrossing  Highway,  mile  2-17  ($1,981.68) — 

Lb. 

66,056 

2 

1,321  12 

tt 

Afi  flee 
DO, UOO 

1 
1 

660  56 

Red  River  ($288,504.87)— 

Lb. 

6,244,926 

2 

124,898  52 

tt 

6, 257, 367 

1 

62,573  67 

it 

6,243,501 

•64 

39,958  41 

tt 

6,097,457 

•36 

21,950  84 

tt 

6  097  457 

•15 

9,146  18 

tt 

6  097  457 

•15 

9,146  18 

it 

99,401 

6 

5,964  06 

a 

99^401 

5 

4,970  05 

Ft.  B.M. 

256,709 

2-8 

7, 187  85 

tt 

181,814 

•7 

1,272  70 

T<\-trn  wnrli-    Orrler  \Tn   30S    fifl  ft    tpmnnrnrv  trpstlr"  nor  dpta.il. 

1,436  41 

Ribbon  River,  1st  Crossing  ($35,273.74)— 

 Lb. 

776,470 

4  3 

33,388  22 

Ft.  B.M 

36,971 

5.1 

1,885  52 

Ribbon  River,  2nd  Crossing  ($17,899.30)— 

389,724 

7,794  48 

 Lb. 

2 

tt 

389, 724 

1 

3,897  24 

it 

389,724 

■4 

1,558  90 

it 

389,724 

•8 

3,117  79 

tt 

389,724 

•15 

584  59 

Ft.  B.  M 

18,926 

4-3 

813  82 

tt 

18,926 

•7 

132  48 

River  Le  Bras  ($4,324.83)— 

Lb. 

144, 161 

2,883  22 

2 

tt 

144, 161 

1 

1,441  61 

Rochue  River  ($754  26)— 

502  84 

 Lbs 

25, 142 

2 

25, 142 

1 

251  42 

2,383,366  26 
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Dominion  Bridge  Co.,  Final  Estimates  to  May  SI,  1912— Continued. 

Brought  forward  


St 


St 


South  West  Miramichi  River  ($21,545.87)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.  M 

South  West  Miramichi  River,  North  Br.  ($13,058.76) — 

Steel  in  place  Lb. 

Timber  in  place  Ft.  B.M. 

Maurice  River,  2nd  Crossing  ($88,477,36)— 

Steel  in  place...:  Lb. 

Timber  in  place  Ft.  B.M. 

Maurice  River,  3rd  Crossing  ($87,401.21.)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Tache  Avenue  Overcrossing  ($6,444.93) — 

Steel  provided   Lb. 

Steel  manufactured   " 

Undercrossing  Baker  Lake  Road  ($493.71) — 

Steel  provided   Lb. 

Steel  manufactured   " 

Undercrossing  Falls  Brook  Road  ($4,010.27)— 

Steel  provided   Lb. 

"    manufactured   '  " 

"    delivered   " 

"    erected   " 

"    rivetted   " 

Timber  delivered  Ft.  B.M. 

Timber  framed  and  placed   " 

Undercrossing  I.  C.  Ry.  ($7,960  38)— 

Steel  provided   Lb. 

"    manufactured   " 

"    delivered   •" 

"    erected   " 

"    rivetted   " 

Timber  delivered  Ft.  B.M. 

Timber  framed  and  placed   " 


Quantity. 


491,911 
21,983 

292,759 
18, 100 

1,981,574 
75,768 

1,958,483 
74,000 

214,831 
214,831 

16,457 
16,457 

72,866 
72,866 
72,S6G 
72,866 
72,866 
10,000 
10,000 

158,008 
158,008 
158,008 
158, 00S 
158,008 
13,444 
13,444 


Rate. 


cts. 


417 

4-7 

417 
4-7 

4-27 
51 

4-27 
51 

2  ' 
1 

2 
1 

2 
1 

.4 
1.24 

.15 
4.5 

.7 

2 
1 

.2 
1.22 

.15 
4.8 

.7 


Amount. 


$  cts. 
2,383,366  26 


20,512  67 
1,033  20 

12,208  06 
850  70 

84,613  20 
3,864  16 

83,627  24 
3,774  00 

4,296  62 
2,148  31 

329  14 
164  57 

1,457  32 
728  66 
291  46 
903  53 
109  30 
450  00 
70  00 

3,160  16 
1,580  08 
316  02 
1,927  69 
237  01 
645  31 
94  11 


2,612,758  75 


Paid  in'  1906-7  (Page  W— 304)  $24,713.81;  in  1907-8  (Page  W— 336)  $108,855.04;  in  1908-9  (Page  W— 357) 
$636,785.79;  in  1909-10  (Page  W— 236)  $414,884.10;  in  1910-11  (Page  W— 257)  $860,719.69;  in  1911-12 
(Page  W— 282)  $467,857.98;  in  1912-13,  $6,314.95;  car  service,  $1,900.81;  contribution  to  Quisibis 
trestle,  $150;  drawback,  $90,576.58. 


Hamilton  Bridge  Works  Co.,  Final  Estimates,  1911-1S. 

Abitibi  River  ($93,404.35)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Buskegow  River  ($13,293.11) — 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Driftwood  River  ($13,238.99)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Fredorickhouse  River  ($66,055.88)— 

Steel  in  place  '   Lb. 

Timber  in  place  Ft.  B.M. 

Mistongo  River  ($71,312.67)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Poplar  Rapids  River  ($9,620.67)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Wellington  Creek  ($4,260.67)— 

Steel  in  place  Lb. 

Timber  in  place  Ft.  B.M. 

Carried  forward  


2,270,526 
114,100 

255,110 
30,550 

255, 173 
29,432 

1,341,480 
85,251 

1,785,239 
145,120 

183,005 
24,414 

80,213 
11,528 


3.86 
5.05 

4.6 
5.1 

4.6 
5.1 

4.6 
5.1 

3.58 
5.1 

4.55 
5.3 

4.55 
5.3 


87,642  30 
5,762  05 

11,735  06 
1,558  05 

11,737  96 
1,501  03 

61,708  08 
4,347  80 

63,911  55 
7,401  12 

8,326  73 
1,293  94 

3,649  69 
610  98 


271,186  34 
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Transcontinental  Railway:  Contractors'  Estimates: 
Bridges— Continued. 

Quantity. 

Rate. 

Amount. 

Hamilton  Bridge  Works  Co.,  Progress  Estimates  to  May  St,  19lt. 

eta. 

$  cts. 
571  ISfi  34 

xsruie  oreeK  Mile  yy  v*3»<Ho.y5) — 

Oi„„|  _ _  — -_CJ_J 

Lb. 

61,905 

2 

1,238 

10 

61,905 

1 

619 

05 

|| 

61,905 

.45 

278 

57 

ft 

61,905 

.95 

588 

09 

|| 

61,905 

.15 

92 

85 

13.JVL. 

10,437 

4.4 

459 

23 

|| 

10, 437 

.7 

73 

06 

"Rvulo  f^VrmL-  Afiiri  1  ^r,  /e*?  oj7  Af^ 
xjruic  i^reeK  ivino  100        y-t*  . ooj — 

Lit). 

74 , 055 

2 

1,481 

10 

ii 

1 A    AC  C 

74 , 055 

1 

740 

55 

a 

74, 055 

.5 

370 

27 

«♦ 

74, 055 

.95 

703 

52 

<<      -.'....tf,  ,) 

ii 

74 , 055 

.  15 

111 

08 

TV 

13. M. 

A  OOA 

v,  660 

5. 1 

475 

83 

ii 

n  oo  A 

9,330 

.7 

65 

31 

Marten  LreeK  v$>i,oio  — 

Lb. 

Oi*  ADA 

2 

521 

60 

'          m  (i  mifnntiii'rtfl 

ii 

Jo, 080 

1 

ACA 

zoO 

OA 

80 

i< 

ADA 

25.080 

.5 

130 

40 

II 

Oil  ACA 

zo.080 

.95 

247 

76 

ti 

Ofl  ADA 

2o, 080 

.15 

39 

12 

 Ft. 

B.M. 

T    1  AA 

7(  190 

5.1 

366 

69 

II 

7, 190 

.7 

50 

33 

Missinabie  River  ($60,521.02)— 

Ii 

1 , 300,  048 

2 

26,012 

96 

ii 

1     *)  A  A    P  A  O 

1,300, 648 

1 

13,006 

48 

ti 

1      O AA    O  AO 

1,300,648 

.6 

7,803 

89 

ii 

1    QAA  A4Q 

.01 

6,633 

30 

ii 

1,300,648 

.15 

1,950 

97 

 Ft. 

B.M. 

94,000 

4.75 

4,465 

00 

ii 

92,632 

.7 

648 

42 

Sucker  Creek  ($1,441.37)— 

Lb. 

23,334 

2 

466 

68 

23, 334 

1 

233 

34 

u 

23,334 

.5 

116 

67 

it 

23,334 

.95 

221 

67 

"  rivetted  

u 

23,334 

.15 

35 

00 

 Ft. 

B.M. 

6,345 

5.1 

323 

60 

6,345 

.7 

44 

41 

70,875 

70 

342,062 

04 

Paid  in  1909-10  (Page  W— 236)  $142,327.66;  in  1910-11  (Page  W— 257)  $113, 598.03;  in  1911-12  (Page  W— 282) 
$81,831.86;  car  service,  $760.70;  drawback,  $3,543.79. 


Wm.  P.  McNeil  &  Co.,  Final  Estimates  prior  to  1911-12.. 
Detailed  in  Renort  of  1910-11  fP.ifre  W— 3691  

..  4,183 

16 

Wm.  P.  McNeil  &  Co.,  Final  Estimates,  1911-li. 

Cains  River  ($4,339.88)— 

Lb. 

93,570 

3 

96 

3,705 

37 

Ft.  B.M. 

12,917 

4 

5 

581 

26 

Lb. 

1,115 

3 

96 

44 

15 

9 

10 

Four  Mile  Brook  ($51,710.53)—, 

Lb. 

1,055,359 

4 

34 

45,802 

58 

Ft.  B.M. 

96,700 

4 

3,868 

00 

Lb. 

58,050 

3 

5 

2,031 

75 

Fxnress  on  shim  Dlates  

8 

on 

60,233  57 
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Transcontinental  Railway:  Contractors'  Estimates: 
Bridges — Continued. 


Quantity. 


Rate. 


Wm.  P.  McNeil  &  Co.,  Final  Estimates,  1911-12— Continued. 


Brought  forward. 


Grand  River  ($13,386.83)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Green  River  ($10,968.28)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Express  on  shim  plates  

Juniper  Brook  ($2,488.52)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Odell  Brook  ($3,145.70)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Overcrossing  Highway  mile  57-5  ($1,439  83)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Sigas  River  ($4 , 200 . 20)— 

Steel  in  place   Lb. 

Timber  in  place  Ft.  B.M. 

Wm.  P.  McNeil  &  Co.,  Progress  Estimates  to  May  SI,  1912. 

Abenakis  River  ($7,547.67)— 

Steel  provided   Lb. 

Steel  manufactured   " 

Bras  d'Apic,  East  Br.  (.$1,735.59)— 

Steel  provided   Lb. 

Steel  manufactured   " 

Bras  d'Apic,  West  Br.  ($l,7r5.59)  — 

Steel  provided   Lb. 

Steel  manufactured. .  :   " 

Bras  St.  Nicholas  ($926.26)— 

Steel  provided   Lb. 

Steel  manufactured   " 

Fortin's  Creek  ($1,748.53)— 

Steel  provided   Lb. 

"    manufactured   " 

MechantPouce  River.  ($1,508.49)— 

Steel  provided   Lb. 

"    manufactured   " 

Outlet  Lake  Therrien  ($3,721.63)— 

Steel  provided   Lb. 

"    manufactured   " 

River  Eau  Chaude  ($1,625.41)— 

Steel  provided   Lb. 

"    manufactured   " 

Riviere  du  Loup  ($6,163.01) — 

Steel  provided   Lb. 

"  manufactured  


312,222 
25,840 

246,239 
22,343 


53,500 
7,745 

70,700 
7,060 

27,050 
5,213 

94,028 
12,917 


251,589 
251,589 

57,853 
57,853 

57,853 
57,853 

31,006 
30,614 

58,500 
57,853 

50,283 
50,283 

126,753 
118,657 


52,344 
57,853 

206,782 
202,737 


cts. 


3-  94 

4-  2 

4-07 
4-2 


4- 

4-5 

4 

4-5 

4-34 
51 

3-  89 

4-  2 


2 
1 

2 
1 

2 
1 

2 
1 

2 
1 

2 
1 

2 
1 


2 
1 

2 
1 


Amount. 


$  cts. 
60,233  57 


12,301  55 
1,085  28 

10,021  93 
938  40 
7  95 

2,140  00 
348  52 

2,828  00 
317  70 

1,173  97 
265  86 

3,657  69 
542  51 


95,862  93 


5,031  78 
2,515  89 

1,157  06 
578  53 

1,157  06 
578  53 

620  12 
306  14 

1,170  00 
578  53 

1,005  66 

502  83 

2,535  06 
1,186  57 


1,046  88 
578  53 

4,135  64 
2,027  37 


122,575  li 


Paid  in  1908-9,  (Page  W— 357)  $33,183.28;  in  1909-10,  (Page  W— 236)  $24,430.45;  in  1910-11,  (Page  W— 257) 
$35,716.35;  in  1911-12,  (Page  W— 282)  $25,713.24;  contribution  to  temporary  trestles,  $475;  car  service, 
$385.57;  drawback,  $2,671.22. 
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Holland  River:  Changes  in  Specification. 

Audit  Office,  Ottawa,  December  12,  1911. 

Sir, — Let  me  acknowledge  receipt  of  your  Application  No.  423,  for 
$43,410.00  in  favor  of  the  York  Construction  Co.,  being  Estimate  No.  35  to 
Sept.  30  on  Section  Two  of  the  Holland  River  Division  of  the  Trent  Canal. 

The  Progress-Estimate  contains  two  new  items  as  follows: 


7A:  Body  Concrete  in  Locks  1,  2,  3,  and  Dams 

1,2:  27,852  cubic  yards  at  $4.90   $136,474  80 

8A:  Face  Concrete  in  Locks  1,  2,  3,  and  Dams 

1,  2:  1,105  cubic  yards  at  $9.00   9,945  00 

These  items  carry  the  initials  of  the  Chief  Engineer,  "W.  A.  B." 
Corresponding  deductions  are  made  in  Items  7  &  8,  thus 
7:  Body  Concrete:  24,452  c.  y.  at  $3.90  (De- 
ducted)  95,362  80 

8:  Face  Concrete:  880  c.  y.  at  $8  (Deducted)...        7,040  00 


The  increase  owing  to  re-classification  of  work  previously  measured  is 
$25,332.00. 

The  only  explanation  given  in  support  of  this  change  is  a  note  from  Chief 
Engineer  Bowden  to  the  Auditing-Engineer  dated  Oct.  14,  1911,  which  reads: 
"Under  the  authority  of  Clause  3  of  the  Contract,  I  have  increased  the  price 
of  Body  and  Face  Concrete  in  Locks  1,  2  and  3,  and  Dams  1  and  2,  one  dollar 
a  cubic  yard,  on  the  contract  for  the  York  Construction  Co.,  for  Section  2, 
Holland  River  Division.     (Sgd)  W.  A.  Bowden,  Chief  Engineer." 

Please  describe  the  change  in  the  specification,  for  which  the  increased 
price  is  given.    The  new  rates  might  be  certified  "Fair  and  just". 

I  am,  Sir,  your  obedient  servant, 

The  Deputy  Minister,  FREDERICK  HAYTER, 

Railways  and  Canals.  for  A.G. 


Chief  Engineer's  Office,  R.  &  C.  Dept.,  December  13,  1911. 

Sir, — With  reference  to  the  new  items  in  the  Progress  Estimates  of  the 
York  Construction  Company,  for  Section  No.  2  of  the  Holland  River  Division, 
concerning  which  Mr.  Hayter  of  the  Auditor  General's  office  requests  an  explana- 
tion, I  beg  to  submit  the  following. 

The  design  on  which  the  schedule  prices  were  based  contemplated  locks 
similar  to  those  employed  on  the  Ontario-Rice  Lake  Division,  the  dams  consisting 
of  one  sluiceway  and  a  long  spillway.  For  purposes  of  more  economical 
use  and  control  of  water,  as  well  as  a  large  saving  in  material,  changes  were 
made  in  the  design  after  the  contractors  had  started  work. 

The  schedule  prices  for  body  and  face  concrete  were  based  upon  locks  with 
chamber  175  feet  long,  having  unbroken  straight  walls  between  the  usual  two 
pairs  of  lock  gates.  These  locks  were  to  be  filled  through  culverts  in  the  side- 
walls,  which  necessitated  very  thick  and  massive  sidewalls.  The  thick  side- 
walls  and  the  long  unbroken  lines  of  the  face  walls  combined  to  render  the  form 
work  very  simple ;  and  in  recognition  of  this  the  contractors  tendered  the  unusual 
price  of  $3.90  per  cubic  yard  for  body  concrete,  and  $8.00  per  cubic  yard  for 
face  concrete. 
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The  locks  as  constructed  were  reduced  in  length  to  142  feet  between  end 
gates,  an  additional  pair  of  gates  was  provided  for  at  an  intermediate  point, 
together  with  an  additional  valve-gate  between  the  lock  wall  extensions.  This 
latter  gate  is  hinged  on  the  bottom  of  the  lock,  being  submerged  for  the  passage 
of  vessels,  but  revolving  into  a  vertical  plane  across  the  lock  to  shut  off  leakage. 
The  filling  of  the  lock  chamber  in  the  revised  design  is  through  valves  in  the 
gates,  which  permitted  a  substantial  reduction  in  the  thickness  of  the  walls. 

As  summarized,  with  some  exaggeration,  by  the  contractors,  "  The  original 
lock  had  two  paid  off  recesses  with  a  long  stretch  of  straight  wall  between,  the 
walls  being  of  heavy  section.  The  lock  as  built  contains  four  pairs  of  recesses 
with  practically  no  straight  wall,  the  wall  sections  being  much  lighter  than 
originally  contemplated." 

The  dams  adjoining  the  locks  were  also  changed  except  in  the  case  of  Dam 
No.  3;  the  work  upon  which  was  well  advanced  when  the  change  was  decided 
upon.  The  original  design  contemplated  the  construction  of  one  stoplog 
sluiceway  and  a  simple  straight  wall  spillway  of  100  feet  in  length.  At  Dams 
2  and  3,  the  spillway  was  omitted,  and  two  additional  stoplog  sluices  substituted. 

The  effect  of  these  changes  was  to  increase  the  cost  of  the  work,  by  a  direct 
increase  in  the  cost  of  form  work,  and  by  an  indirect  increase  in  the  cost  of 
depositing  concrete  owing  to  inability  on  the  part  of  the  carpenters  to  keep 
form  work  in  advance  of  the  mixing  and  depositing  plant. 

That  the  change  in  design  was  of  a  nature  to  increase  the  unit  cost  of  concrete 
was  evident  from  the  first,  but  the  determination  of  the  amount  by  which  the 
cost  was  increased  could  best  be  done  after  observing  the  work  of  construction. 

The  matter  was  finally  brought  to  an  issue  by  the  Contractors'  solicitor, 
in  February  of  this  year,  who  made  a  claim  for  an  advance  of  S3. 00  per  cubic 
yard  upon  all  concrete  laid  in  the  three  locks  and  three  dams  and  entrance 
piers. 

After  full  enquiry  and  careful  consideration,  I  have  allowed  an  advance 
of  S1.00  per  cubic  yard  upon  the  concrete  in  the  three  locks  and  two  dams, — 
no  allowance  being  made  for  entrance  piers  or  other  concrete  work  as  it  did  not 
appear  that  the  changes  in  these  cases  were  of  a  nature  to  affect  classification. 

I  am,  Sir,  your  obedient  servant, 

W.  A.  BOWDEN, 

The  Deputy  Minister,  Chief  Engineer. 

Railways  and  Canals. 


Holland  River:  Earth  washed  into  Canal. 

Audit  Office,  Ottawa,  January  3,  1912. 

Sir, — Let  me  acknowledge  receipt  of  your  Application  No.  497  for  §37,120.00 
in  favor  of  the  York  Construction  Co.,  being  Estimate  No.  36  to  Nov.  30,  1911, 
on  Section  Two  of  the  Holland  River  Division  of  the  Trent  Canal. 

NEW  ITEMS  OF  EXTRAS. 

The  Estimate  includes  new  items  of  extra  work,  amounting  to  $3,886.17. 
Please  send  the  usual  written  orders  for  these,  which  described  the  service  to 
be  performed  in  each  case. 
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EXCAVATING  EARTH  WASHED  INTO  CANAL. 

There  are  three  allowances  of  this  kind,  namely: 
Claim  11:  Excavating  wash-in  at   Lock  3: 

June  1-Aug.  23,  1909   $1,221  25 

Claim  13:  Excavating  in  Dam  No.  3,  account 

of  wash-in:  3400  c.  y.  at  50c  ,   1,700  00 

Claim  No.  35:  Excavation  washed  into  Canal 

Prism  below  Dam  3:  6,000  c.  y.  at  50c.       3,000  00 

Section  15  of  the  Contract  reads:  "The  Contractor  shall  be  at  the  risk  of, 
and  shall  bear  all  loss  or  damage  whatsoever,  from  whatsoever  cause  arising, 
which  may  occur  to  the  works  or  any  part  thereof,  until  the  same  be  fully  and 
finally  completed  and  delivered  up  to,  and  accepted  by  the  Minister;  and  if 
any  such  loss  or  damage  occur  before  such  final  completion,  delivery  and  accept- 
ance, the  Contractor  shall  immediately,  at  his  own  expense,  repair,  restore  and 
re-execute  the  work  so  damaged." 

What  are  the  reasons  for  considering  that  the  "Wash-in"  does  not  come 
under  the  heading  of  Repairs  and  Restorations  for  which  the  Contractor  is^  liable 
under  Section  15  of  the  Contract? 

I  am,  Sir,  your  obedient  servant, 

FREDERICK  HAYTER, 

for  A.G. 

The  Deputy  Minister, 

Railways  and  Canals. 


Chief  Engineer's  Office,  Ottawa,  January  10,  1912. 

Sir, — With  reference  to  the  request  made  by  Mr.  Hayter  in  his  letter  of 
January  3rd,  for  the  written  orders  for  certain  new  items  of  extras  included  in 
Estimate  No.  36  in  favour  of  the  York  Construction  Co.,  contractors  for  Section 
No.  2  of  the  Holland  River  Division;  and  also  for  an  explanation  of  why  certain 
items  covering  the  excavation  of  earth  washed  into  canal  have  been  returned 
as  an  extra  and  not  regarded  as  coming  under  the  heading  of  Repairs  and  Res- 
torations for  which  the  Contractor  is  liable,  I  beg  to  submit  the  following: 

The  new  items  of  extras  cover  extra  works  which  in  general  were  not  ordered 
in  advance  in  writing.  Many  of  the  claims  are  incidental  to  changes  in  design 
for  which  the  Contractors  were  furnished  revised  plans;  others  were  ordered 
verbally  by  the  engineers.  I  attach  hereto  a  memorandum  dealing  with  each 
of  the  items,  which  sets  out  the  nature  of  the  work  performed,  the  details  of  the 
cost  being  set  out  in  the  accounts  accompanying  the  estimate. 

These  accounts,  together  with  many  others,  were  rendered  by  the  Contractors 
from  time  to  time,  but  as  many  of  the  claims  filed  did  not  appear  to  be  well 
founded,  and  others  contained  detail  items  which  were  not  considered  proper 
charges,  the  whole  of  them  were  held  by  the  Resident  Engineer  for  subsequent 
consideration  by  the  Chief  Engineer. 

In  February  last,  all  the  claims  for  work  done  up  to  the  end  of  the  year 
1910  were  submitted  by  the  Contractors'  solicitors,  and,  after  investigation  and 
study  by  the  Superintending  Engineer  and  Resident  Engineer,  I  had  these 
Engineers  meet  the  contractors  in  my  office  on  September  15th  and  16th,  when 
each  claim  was  subjected  to  careful  enquiry.  As  a  result  of  this  enquiry,  certain 
claims  were  allowed  in  whole  or  in  part.,  and  the  accounts  now  included  in 
Estimate  No.  36  are  revised  in  accordance  with  our  determination  of  their 
merits  on  that  occasion. 
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The  items  for  excavation  of  earth  washed  into  canal  have  their  origin  in 
an  unprecedented  flood  which  occurred  in  February,  1909,  during  which  the 
waters  not  only  overflowed  the  natural  banks  of  the  Holland  River,  but  com- 
pletely inundated  the  low  lands  in  the  valley  through  which  the  river  flows. 
Much  damage  to  works  was  caused  by  this  flood,  and  the  amount  of  excavation 
was  increased  by  reason  of  the  deposition  of  material  at  points  where  the  flew 
velocity  was  reduced. 

The  Contractors  filed  claims  connected  with  flood  effects  amounting  to 
$22,239  of  which  $17,705.76  arose  from  the  flood  mentioned  above,  (Claims 
8,  9,  10,  11,  12,  13,  31,  35  and  37).  The  question  of  the  disposal  of  these  claims 
was  attended  with  great  difficulty.  The  course  adopted  being  somewhat  in 
the  nature  of  a  compromise,  was  to  reject  all  claims  based  upon  actual  damage 
to  works  and  cost  of  repairs,  as  well  as  all  unwatering  claims,  and  to  consider 
the  earth  deposited  in  the  lock  pit,  dam  pit  and  lower  reach  (exclusive  of  bank 
slides)  as  extra  work,  inasmuch  as  no  one  knew  definitely  where  all  this  material 
originated. 

In  November,  1908,  the  excavation  of  the  prism  of  the  canal  above  Lock 
No.  3  had  been  well  advanced;  the  prism  below  Lock  No.  3  had  been  partially 
excavated;  an  offtake  ditch  approximately  parallelling  the  canal  near  Dam  No.  3 
being  part  of  the  permanent  works  had  been  completed ;  the  sites  of  Lock  and 
Dam  3  were  excavated  and  the  piles  in  the  foundation  of  the  lock  and  dam 
were  driven,  ready  for  the  concrete  superstructure.  During  November, 
preparations  were  well  under  way  for  the  construction  of  the  concrete 
superstructure  when  the  Superintending  Engineer  wrote  the  contractors  forbid- 
ding the  placing  of  concrete  at  this  structure,  owing  to  the  lateness  of  the  season. 
Thus  the  excavated  pits  were  left  in  a  condition  not  contemplated  by  the  con- 
tractors in  arranging  their  work  to  pass  through  the  Iiazard  of  spring  floods. 
While  the  Engineer  had  authority  to  stop  the  concrete  work  without  creating 
liability  for  claims  for  delay,  it  does  not  seem  that  other  damages  resulting  from 
the  exercise  of  this  authority  should  be  repudiated.  As  a  matter  of  fact,  concrete 
can  safely,  and  frequently  is,  deposited  throughout  the  winter. 

Again,  after  the  completion  of  the  offtake  ditch,  changes  made  in  the  design 
of  the  lock  and  dam  had  the  effect  of  reducing  the  width  of  the  narrow  strip 
which  separated  the  dam  pit  from  the  offtake  ditch. 

While  it  is  probable  that  the  great  flood  which  occurred  would  have  caused 
damage  in  any  case,  there  can  be  no  doubt  that  the  extent  of  the  damages  was 
increased  by  the  above  circumstances.  Had  the  concrete  work  been  allowed 
to  proceed  the  canal  prism  would  have  taken  care  of  a  portion  of  the  flow,  and 
there  would  have  been  no  cross  currents  to  bring  in  material.  The  flood  caused 
a  breach  to  open  between  the  offtake  ditch  and  the  dam  pit,  at  the  point  where 
the  original  width  had  been  reduced  by  changes  in  design,  which  led  to  the 
deposit  of  a  large  amount  of  material  in  the  lock  and  dam  pits  and  in  the  reach 
below  the  dam,  besides  doing  damage  to  offtake  ditch  and  the  slopes  of  the  canal 
prism. 

Another  point  of  view  which  was  pressed  by  the  Contractors  was  the 
differentiation  between  damage  to  works  and  structures,  and  the  addition  of 
work  to  be  done  through  natural  agencies.  In  time  of  flood,  it  is  not  unusual 
for  relatively  small  streams  to  bring  down  considerable  quantites  of  sand  and 
gravel  from  the  hills,  the  same  being  deposited  in  the  bottom  of  the  valley. 
Such  materials,  deposited  on  the  natural  surface  of  the  ground  within  canal 
limits,  but  remote  from  the  part  upon  which  construction  has  commenced, 
cannot  be  regarded  as  other  than  additional  work.  In  so  far  as  the  excavation 
of  the  material  is  concerned,  it  is  not  apparent  why  the  place  of  deposit  should 
affect  the  situation  when  there  has  been  no  contributory  negligence  on  the  part 
of  the  contractors. 
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A  further  consideration,  not  legally  admissible  under  the  contract,  but 
bearing  upon  the  equity  of  the  case,  is  that  of  the  hardship  imposed  upon  a 
contractor  in  requiring  of  him  the  protection  of  a  great  extent  of  vulnerable 
construction  work  without  adequate  appropriation  of  funds  for  their  prosecution. 

The  unit  prices  returned  for  the  excavation  of  the  part  of  the  washed-in 
material  included  in  t!.e  estimate  was,  in  the  case  of  Claims  11  and  13,  deter- 
mined by  our  force  account  records,  without  any  unwatermg  or  other  allowance. 
In  the  case  of  Claim  35,  the  rate  returned  is- considered  fair  and  reasonable  for 
the  service. 

It  is  regrettable  that  so  many  cases  have  arisen  in  which  the  provisions  of 
the  contract,  that  written  orders  shall  be  given  for  extra  work,  have  not  been 
observed.  I  shall  at  once  take  steps  to  remedy  this  defect  by  instructions  to 
our  engineers  and  warnings  to  the  contractors. 

I  am,  Sir,  your  obedient  servant, 

W.  A.  BOWDEN,  Chief  Engineer. 

The  Deputy  Minister,  Railways  and  Canals. 


Railway  Grade  Crossing  Fund :  Two  Crossings  at  Barrie. 

Audit  Office,  Ottawa,  April  20,  1912. 

Sir, — I  have  to  acknowledge  the  receipt  of  your  application  No.  676  in 
favour  of  the  Grand  Trunk  Railway  System  for  $4,833.36,  chargeable  to  "The 
Railway  Grade  Crossing  Fund".  This  payment  is  asked  for  as  being  forty  per 
cent  of  $12,083.40  the  total  cost  of  the  protection  provided  by  the  said  company 
at  Raike's  and  Woodland   crossings  north  of  Barrie,  Ont. 

With  reference  to  payments  to  be  made  from  "The  Railway  Grade  Crossing 
Fund"  the  Railway  Act  states  that  "the  amount  to  be  payable  shall  not  in  the 
case  of  any  one  crossing  exceed  twenty  per  cent  of  the  cost  of  the  actual  con- 
struction work."  Please  explain  why  forty  per  cent  of  the  cost  is  asked  for  in 
the  present  instance. 

This  office  would  like  to  be  supplied  with  certified  copies  of  the  plans 
relating  to  this  matter. 

I  am,  Sir,  your  obedient  servant, 

FREDERICK  HAYTER,  for  A.G. 

The  Deputy  Minister,  Railways  and  Canals. 


Railways  and  Canals  Dept.,  Ottawa,  April  30th,  1912. 

Dear  Sir, — Referring  to  your  letter  of  April  20th,  1912,  relative  to  account 
in  favour  of  the  Grand  Trunk  Railway  for  $4,833.36,  chargeable  to  "Grade 
Crossing  Fund". 

The  expenditure  is  for  the  protection  of  two  crossings,  and  not  one  as  referred 
to  in  your  letter,  and  this  therefore  falls  within  subsection  5  of  section  1  of  8-9 
Edward  VII,  chapter  32. 

Yours  truly, 

A.  W.  CAMPBELL,  Deputy  Minister. 
Frederick  Hayter.  Esq.,  Audit  Office,  Ottawa. 
1— 26w 


W— 402 


AUDITOR  GENERAL'S  REPORT,  1911-1912 


3  GEORGE  V.,  A.  1913 

Audit  Office,  Ottawa,  May  14th,  1912. 

Sir, — In  further  discussion  of  your  Application  No.  676  for  $4,833.36, 
in  favor  of  the  Grand  Trunk  Railway,  being  40  per  cent  on  $12,083.40.  the 
cost  of  constructing  an  Overhead  Bridge,  and  Diversion  of  Roadway,  at  Raike's 
Crossing  and  Woodland  Crossing,  north  of  Barrie  in  the  township  of  Oro: 

Since  the  Railway  Company's  account  is  the  only  information  supplied 
to  this  office,  our  understanding  of  the  case  is  not  as  complete  as  is  that  oi  the 
Department,  to  whom  all  the  details  are  available.  We  therefore  find  it  difficult 
to  be  sure  that  the  intention  of  the  Act  is  carried  out,  namely,  to  repay  to  the 
Company  one-fifth  of  the  cost  of  the  actual  construction-work.  The  plans 
asked  for  in  a  previous  letter  would  (we  think)  be  an  assistance  in  this  direction. 

At  present,  it  appears  to  us  that  a  settlement  in  closer  accordance  with 
the  Act  might  be  arrived  at  by  supposing  the  two  works  to  have  been  constructed 
at  different  times. 

For  instance,  reckon  up  the  cost  of  the  Raike's  Crossing,  as  it  would  have 
been  built  independently  of  the  other,  for  a  separate  complete  and  sufficient 
work;  and  allow  one-fifth  of  this  to  the  Company. 

Then  calculate  the  additional  cost  of  the  Woodland  Crossing  as  if  it  had 
been  added  subsequently.  Since  the  previous  work  has  been  settled  for  already, 
we  now  have  only  one-fifth  of  the  new  work  to  pay. 

The  simultaneous  construction  would  of  course  be  somewhat  cheaper. 

If  this  proposition  is  not  germane  to  the  facts,  its  inappropriateness  will 
probably  be  demonstrated  by  the  plans. 

I  am,  Sir,  your  obedient  servant 

FREDERICK  HAYTER,  for  A.G. 

The  Deputy  Minister,  Railways  and  Canals. 

Note. — This  sum  has  not  yet  been  paid.    Nov.  19,  1912.    F.  H. 


Transcontinental  Railway:  Contractors'  Plant  on  Extra  Work. 

Chief  Engineer's  Office,  Ottawa,  Nov.  11th,  1911. 

Dear  Sir, — I  herewith  send  you  copy  of  a  letter  I  have  received  from 
Acting  District  Engineer  Macfarlane,  under  date  of  the  8th  inst.,  requesting 
authority  to  lift  two  sidings  and  a  wye  not  now  in  use  on  that  District. 

For  your  information,  I  may  say  that,  owing  to  your  rule  that  no  mechanical 
appliances  can  be  paid  for  in  an  extra  work  order,  it  is  costing  us  from  four  to 
six  times  as  much  as  it  should  to  lift  these  sidings  by  hand  labor. 

I  would  therefore,  request  your  authority,  in  the  interests  of  economy 
and  common  sense,  to  allow  me  to  pay  a  reasonable  rate  for  a  derrick  car  to 
take  up  any  tracks  that  have  been  laid  by  order  of  the  Commissioners  and  at 
their  expense.  Of  course,  we  do  not  pay  for  the  removal  of  wyes  or  any  sidings 
that  were  laid  by  the  contractor  for  his  own  use  or  convenience. 

An  early  reply  will  greatly  oblige. 

Yours  truly, 

GORDON  GRANT, 

Chief  Engineer. 

Frederick  Hayter,  Esq., 

Audit  Office,  Ottawa. 
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St.  John,  N.  B.,  November  24,  1911. 

Dear  Sir, — Referring  to  conversation  I  had  with  you  in  your  office  when 
in  Ottawa  last  week,  re  the  use  of  Plant,  especially  in  connection  with  the  taking 
up  of  track.  My  recollection  is  that  you  stated  that  on  District  "D"  when 
Mr.  Balkam  took  charge  he  discovered  that  Fauquier  Bros,  were  taking  up 
track  by  hand,  instead  of  using  a  derrick  car  and  other  plant,  because  they 
could  not  gel  any  compensation  for  the  use  of  same  under  the  ruling,  as  I  under- 
stood, of  the  Auditor  Geieral.  This  has  been  recalled  to  my  mind  when  in 
conversation  with  Mr.  Longley  th;s  morning  he  seated  that  in  arranging  with 
Kitchen  about  the  taking  up  of  spur  connecting  our  line  with  the  C.  P.  R.,  when 
he  asked  him  what  it  would  probably  cost  in  order  thai  he  might  ask  for  Extra 
Work  Order,  Mr.  Kitchen  stated  that  he  "was  going  to  take  this  up  by  hand,  as 
it  were,  as  he  could  not  get  any  pay  for  the  use  of  locomotive,  cars,  &c. 

You  will,  of  course,  understand  that  we  have  had  to  be  governed  by  the 
Circular  which  you  issued  on  21st  February  1910  stating  that  we  include  under 
the  terms  of  Tools,  Plant,  Superintendence,  &c,  in  which  all  the  appliances  a 
Contractor  is  likely  to  have  for  ordinary  construction  work,  is  included  or  rather 
excluded  from  payment,  so  that  ne  can  only  receive  10%  on  the  actual  wages 
paid. 

If  you  have  got  this  matter  arranged  with  the  Auditor  General,  which  was 
my  impression  from  our  conversation  that  day,  will  you  kindly  give  me  instruc- 
tions to  that  effect. 

Yours  very  truly, 

C.  0.  FOSS,  District  Engineer. 

Gordon  Grant,  Esq.,  C.E., 

Chief  Engineer.  N.T.R. 


Chief  Engineer's  Office,  Ottawa,  December  6th,  1911. 

Dear  Sir, — With  reference  to  my  letter  to  you  of  Nov.  11th.,  I  herewith 
send  you  copy  of  a  letter  received  from  District  Engineer  Foss. 

Would  you  please  say  if  you  are  still  of  opinion  that  the  public  interest  is 
better  served  by  doing  work  by  hand,  than  by  machinery,  even  when  the  hand 
work  is  much  more  costly  to  the  Commissioners,  than  if  machinery  is  used. 

Yours  truly, 

GORDON  GRANT,  Chief  Engineer. 

Frederick  Hayter,  Esq., 

Audit  Office,  Ottawa. 


Audit  Office,  Ottawa,  December  11th,  1911. 

Dear  Mr.  Grant, — Let  me  acknowledge  receipt  of  your  note  calling 
attention  to  the  words  "Contractor's  Plant"  in  Section  35  of  the  General  Contract 
and  explaining  that  a  strictly  literal  interpretation  of  these  words  is  causing 
hindrance  to  the  work. 

Section  35  provides  that  Extras  may  be  paid  for  at  actual  prices  for  labor 
and  material;  plus  10  per  cent  on  the  cost  of  labor  and  material,  "for  the  use 
of  tools,  Contractor's  plant,  su  >erintendence  and  profit". 
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It  is  objected  by  the  Contractors  that,  for  the  larger  and  special  appliances, 
10  per  cent  on  wages  does  not  even  provide  a  fair  rent-income  on  their  cost; 
and  the  Contractors  will  not  use  such  appliances  under  the  Orders  for  Extras 
as  at  present  issued. 

We  are  permitted,  I  think,  to  construe  the  words  "Contractor's  Plant" 
in  such  a  way  as  will  give  a  workable  meaning  to  the  whole  of  Section  35. 

The  phrase  might  perhaps  be  taken  to  mean  only  such  minor  plant  as  would 
be  indispensable  to  an  ordinary  contractor  doing  general  business  in  a  somewhat 
restricted  way. 

Expensive  machinery,  whose  main  object  is  to  save  time  and  wages  on 
large  contract-items,  cannot  have  been  intended  to  be  covered  by  Section  3o's 
method  of  calculating  remuneration  for  small  orders  of  Extra  Work;  since,  the 
more  costly  the  labor-saving  appliances,  the  less  will  be  the  labor,  and  the  less 
the  10  per  cent  remuneration. 

Any  more  literal  interpretation  than  this  would  render  uncertain  to  a  con- 
tractor the  incpme  from  his  most  high-priced  investments;  as  they  might  at 
any  time  be  taken  off  from  profitable  contract-items,  to  do  Extra  Work  Orders 
at  a  nominal  return. 

If  some  such  reasonable  understanding  is  elaborated  and  certified  by  your- 
self as  Chief  Engineer,  the  Audit  Office  will  not  object  to  its  acceptance. 

The  Grand  Trunk  Pacific  Railway  Company  might  be  asked  to  concur. 

I  am,  Sir,  your  obedient  servant, 

FREDERICK  HAYTER,  for  A.G. 

Gordon  Grant,  Esq.,  C.E., 
Chief  Engineer, 

Transcontinental  Railway.  ^ 


December  22nd,  1911. 

Dear  Sir, — I  beg  to  acknowledge  receipt  of  your  favor  of  the  12th  inst., 
referring  to  rental  of  machinery  and  unusual  plant  on  work  done  by  force 
account. 

I  take  it  that  you  are  referring  to  conditions  where  you  order  a  contractor 
to  do  certain  work  on  actual  cost  plus  10%  basis,  that  your  contractors  contend 
that  the  10%  added  to  actual  cost  is  only  contemplated  to  compensate  them 
for  supervision,  use  of  tools  and  other  ordinary  appliances,  and  that  they  desire 
a  per  diem  rate  for  any  locomotives,  pile  drivers,  steam  shovels,  steam  pumps, 
steam  hoists,  engines,  railroad  cars  and  such  like  plant,  which  it  may  be  necessary 
to  use  in  the  execution  of  this  particular  piece  of  work.  If  my  interpretation 
of  your  letter  is  correct,  I  believe"  the  contractors  are  right  in  their  claim,  as  the 
10%  added  to  the  actual  cost  is  only  contemplated  to  cover  supervision,  hand 
tools,  small  engines,  etc.,  ordinary  appliances  on  the  work.  Steam  shovels, 
locomotive  engines  and  plant  of  that  kind  should  earn  a  rental. 

Yours  truly, 

B.  B.  KELLIHER, 
Chief  Engineer,  G.T.P.Ry. 

Mr.  Gordon  Grant, 

Chief  Engineer,  Transc.  Rly., 
Ottawa,  Ont. 
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Chief  Engineer's  Office,  Ottawa,  December  26,  1911. 

Dear  Sir, — With  reference  to  yours  of  the  11th  inst.,  re  payment  for  con- 
tractors' plant,  other  than  hand  tools,  &c,  when  used  for  the  purpose  of  doing 
work  economically  on  the  line. 

In  accordance  with  your  wish,  I  wrote  the  Chief  Engineer  of  the  Grand 
Trunk  Pacific  Railway  Co.  for  his  views  on  this  matter,  and  herewith  hand 
you  copy  of  his  letter,  which  I  consider  entirely  satisfactory. 

Will  you  please,  therefore,  say  if  Mr.  Kelliher's  letter  is  satisfactory  to  you; 
if  so,  I  shall  now  take  the  matter  up  with  the  Commissioners,  with  a  view  of 
having  it  settled.  An  early  answer  will  oblige,  as  I  have  several  jobs  waiting 
a  decision  on  this  question  before  I  authorize  the  District  Engineer  to  go  ahead 
with  the  work. 

Yours  truly, 

GORDON  GRANT, 

Chief  Engineer. 

Frederick  Hayter,  Esq., 

Audit  Office,  Ottawa. 


Audit  Office,  Ottawa,  December  29,  1911. 

Dear  Mr.  Grant, — Re*  payment  for  Contractors'  plant  (other  than  hand 
tools,  etc.),  when  used  for  the  purpose  of  doing  work  economically  along  the 
line. 

You  enclose  a  copy  of  a  letter  from  Chief  Engineer  Kelliher  of  the  Grand 
Trunk  Pacific  Railway  Company,  dated  Dec.  22. 

Mr.  Kelliher's  letter  will  be  perfectly  satisfactory  to  this  office,  if  his  signature 
is  binding  on  the  G.  T.  P.  Ry.  Company. 

Yours  sincerely, 

FREDERICK  HAYTER,  for  A.G. 


Gordon  Grant,  Esq.,  C.E., 
Chief  Engineer, 

Transcontinental  Ry. 
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1910-11. 

Railways  and  Canals  Department : 
Revenue. 

Page. 

1911-12. 

Increase. 

Decrease. 

S  cts. 

9,863,780  96 
337,419  55 
48,191  43 
221,138  49 
5,367  46 
79,213  66 

Summary. 

Interest  on  advances  under  Ry.  Subsi- 

W—  406 
W— 409 
W— 409 
W— 409 
W-^14 

W— 114 

$  cts. 

10,593,785  84 
367,203  39 

73, 176  60 
263,716  75 

41,488  07 

81,934  26 

$  cts. 

730,004  88 
29,783  84 
24,985  17 
42,578  26 
36,120  61 

2,720  60 

$  cts. 

10,555,111  55 

11,421,304  91 

866,193  36 

2,732,989  98 
39,965  36 
100,077  02 
17,293  19 
6,886  28 
minus  (8.00) 
2,215  99 

6,263,430  99 
55,319  47 
6,437  32 
19,407  88 
232,514  01 
217,283  43 

5,615  18 
8,598  10 

11,180  37 
19,906  02 
290,148  46 


Intercolonial  Railway:  Revenue. 

Revenue  accrued. 

Passenger  earning*  ($3,017,304  63) — 

Passengers  

Excess  ba'ggage..  

Parlour  and  Chair  cars  

Milk  on  passenger  trains  

Special  service  

Other  passenger  train  revenue  

Storage  of  baggage  

Freight  earnings  (§7,008,300.49)— 

Freight  

Switching.  

Storage  of  freight  

Car  service  

Mails  

Express  

M  iscellaneous — 

Miscellaneous  transportation  

Revenue  from  operations  other  than  t 
ation,  station  and  train  privileges... 

Rents  of  buildings  and  other  property. 

Miscellaneous  

Hire  of  equipment  


10,029,261  05 
165,477  65 


9,863,783  40 


Less — Income  account  rental. 


2,342,810  20 

109,820  22 

40,260  29 

294  93 

10S.358  42 

8,281  40 

18.329  06 

1,035  87 

5,064  92 

1,821  36 

8  00 

2,481  74 

265  75 

6,891,937  76 

628,506  77 

81,195  67 

25,876  20 

6,350  77 

86  55 

28,816  29 

9,408  41 

196.202  26 

36,311  75 

232,783  38 

15,499  95 

3.426  99 

2,188  19 

9,380  09 

781  99 

11,201  49 

21  12 

31,243  91 

11,337  89 

204,349  90 

85,798  56 

10,714,193  14 

684,932  09 

120,407  30 

45,070-35 

10,593,785  84 

1  730,002  44 

7,836,429  72 


1,538,428  36 
1,259,633  34 
285,112  67 
415,948  56 
10,320  58 
20,994  01 
384  92 


Intercolonial  Railway. 

Adjustment  with  collections. 
Collected  by  station  and  outside  agents. 


11,367,252  16 
1,503,471  20 


9.863.7S0  96 


557,967  46 
945,494  96 
6  34 
2  44 


Collected  at  Head  Office,  Moncton. 

Traffic  ledger  

Individuals  and  Companies  ledger  

Car  service  ledger  

Through  ticket  ledger  

General  ledger  

Rents  

Paid  in  Bank  of  Montreal,  London  

Balance  on  hand,  March  31,  1911  


Less — Disbursements,  &c,  as  below. 


Disbursements,  Ac. 


8,345,794  15 

509,364  43 

1,813,232  02 

274,803  66 

1,253,445  10 

6,188  24 

237.562  90 

47,549  77 

421,239  05 

5,290  49 

15,080  24 

4,759  66 

22,748  29 

1,754  28 

384  92 

6  34 

6  34 

12,109,108  09 

741,855  93 

1,515,322  25 

11,851  05 

10,593,785  84 

730,004  88 

1,503,471  20 


Back  charges  and  refunds  

Transferred  to  open  accounts,  &c. 
Balance  on  hand,  March  31,  1912. 
Credited  to  1909-10  in  error  


680,337  16 
834,982  78 
2  31 


122,369  70 


1,515,322  25  |    11,851  05 


110,512  18 
4  03 
2  44 


RAILWAYS  AND  CANALS  DEPARTMENT:  REVENUE 
SESSIONAL  PAPER  No.  1 


W— 407 


Intercolonial  Railway— Continued. 

Sales  of  Old  Materials,  &c,  as  per  Vouchers  furnished. 

Abrams,  Jno.  &  Son,  Moncton,  N.B.:  scrap  rails  at  $20  per  2,000  lbs.,  141.47;  sundries,  $10.15 

Acadia  Coal  Co.,  Stellarton,  N.S.,  second  hand  wheel  and  axle  

Albert  Mfg.  Co.,  Hillsboro,  N.B.,  relaying  rails  and  fastenings  at  $27  per  2,240  lbs  

Atlantic,  Que.  &  Western  Ry.,  New  Carlisle,  P.Q.:  1  turn  table  at  $20  per  2,000  lbs.,  $260; 

loading,  $9.75  

Canada  Cement  Co.,  Montreal,  relaying  rails  at  $27  per  2,240  lbs. . . 
Canada  &  Gulf  Terminal  Ry.,  St.  Flavie,  Que.,  coal  at  $4.61  per  ton 
Canada  Metal  Co.,  Toronto.:  scrap  zinc  at  $90  per  2,000  lbs.,  $225;  scrap  copper  at  $210  per 
2,000  lbs.,  $105;  brass  at  $140  per  2,000  lbs.,  $7;  copper  wire  at  $220  per  2.000  lbs.,  $5.50. . . . 

Canada  Ry.  News  Co.,  Toronto:  baggage  checks,  $70.75;  forms  at  60c.  per  100,  90c  

Canadian  Car  &  Foundry  Co.,  Amherst,  N.S.:  wrot  scrap  at  $8  per  2,000  lbs.,  $364.20;  at 
$8.25  per  2,000  lbs.,  $467.57;  at  $12  per  2,000  lbs.,  $600;  at  $14.10  per  2,000  lbs.,  $7,159.27; 
at  $14.25  per  2,000  lbs.,  $2,542.83;  at  $15  per  2,000  lbs.,  $3,109.50;  scrap  springs,  plates  and 
tires  at  $12.50  per  2,000  lbs.,  $2,717.33;  scrap  rails  and  plates  at  $13.50  per  2,000  lbs., 
$742.50,  scrap  iron  rails  at  $17.03  per  2,000  lbs.,  $3,738.94;  chilled  car  wheels  at  $20  per 
2,000  lbs.,  $49,262;  fish  plates  at  2c.  lb.,  $18.00;  diamond  crossing,  $227.18  sundries,  $24.32 

Cape  Breton  Ry.,  St.  Peters,  N.S.:  coal  at  $3.15  per  ton,  $9.45;  at  $3.20  per  ton,  $3.20  

Corbett,  J.  H.,  Moncton,  N.B.:  coal  at  $3.50  per  ton,  $163.62;  oak  at  $43.13  per  M.  ft.,  $6.04; 

curtains,  $32.21;  sundries,  $9.29  

Dept.  Marine  &  Fisheries,  steel  buoys  at  $50  each  

Diamond,  J.  &  Co.,  Montreal,  scrap  gas  retorts  at  $6.25  per  2,000  lbs  

Dominion  Coal  Co.,  Springhill,  N.S.:  steel  tires  at  4c.  lb.,  $84.64;  casting  at  2c.  lb.,  $5.30; 

sundries,  $3.57  

Dominion  Iron  &  Steel  Co.,  Sydney,  C.B.:  scrap  beams  at  $10  per  2,000  lbs.,  $695;  scrap 
steel  rails  at  $13.50  per  2,000  lbs.,  $6,214.37,  scrap  tires  and  springs  at  $12.50  per  2,000  lbs 
$521.25 


Elgin  &  Havelock  Ry.,  Petitcodiac,  N.B.,  relaying  rails  and  fastenings  at  $27  per  2,240  lbs  

Fawcett,  Chas.,  Mfg.  Co.,  Sackville,  N.B.,  old  wooden  switch  frame  

Fleming,  Jas.,  St.  John,  N.B.,  cast  iron  scrap  at  $10  per  2,000  lbs  

Flood  &  Bates,  Campbellton,  N.B.,  scrap  rails  at  lc.  per  lb  

Frankel  Bros.,  Toronto:  scrap  steel  borings  at  $3.50  per  2,000  lbs.,  $105;  scrap  steel  springs  at 

$11.50  per  2,000  lbs.,  $169.05;  scrap  iron  at  $13.25  per  2,000  lbs.,  $1,372.04;  scrap  zinc  at 

$70  per  2,000  lbs.,  $59.50;  scrap  brass  at  $120  per  2,000  lbs.,  $3  

Fraserville  Foundry,  Riviere  du  Loup,  cast  scrap  at  $10  per  2,000  lbs  

Galena  Signal  Oil  Co.,  Toronto:  empty  oil  barrels  good,  at  $1  each,  $2,059;  headless,  at  75c. 

each,  $118.50;  grease  barrels  at  65c.  each,  $4.55  

Garson,  H.  J.  &  Co.,  St.  John,  N.B.:  scrap  wheels  at  $8.25  per  2,000  lbs.,  $207.69;  scrap  bridge 

material  at  $9.50  per  2,000  lbs.,  $1,591.96;  cast  steel  scrap  at  $11.50  per  2,000  lbs.,  $2,341.95; 

at  $12.25  per  2,000  lbs.,  $156.19;  scrap  rubber  at  $65  per  2,000  lbs.,  $1,560;  copper  pipe  at 

$210  per  2,000  lbs.,  $105;  engine  driving  wheels,  $25  

Grand  Trunk  Ry.,  Montreal,  coal  at  $3.59  per  ton  

Hillis,  J.  &  Sons,  Halifax,  :  burnt  grate  bara  at  $7  per  2,000  lbs.,  $79.87;  cast  scrap  at  $15  per 

2,000  lbs.,  $1,204.27  

Humphrey,  W.  F.,  Humphrey's  Mills,  N.B.,  coal  (slack)  at  $2.20  per  ton  

Imperial  Oil  Co.,  St.  John,  N.B.:  refined  oil  barrels  good,  at  $1  each,  $1,999;  broken,  at  75c. 

each,  $180.75;  lubricating  oil  barrels  good,  at  35c.  each,  $52.85;  broken,  at  15c.  each, 

$1.05;  empty  carboys  at  $2  each,  $112  

La  Compagnie  Etienne  Dussault,  St.  Flavie,  coal  at  $5.30  per  ton  

Lotbiniere  &  Megantic  Ry.,  coal  at  $4.59  per  ton  

Lyons,  J.  M.,  Moncton,  N.B.:  signal  oil,  55c.  oil  can,  15c  

Mayer,  R.,  St.  John,  N.B.:  scrap  borings  and  turnings  at  $4  per  2,000  lbs.,  $1,000;  scrap  truck 

sides,  &c,  at  $10  per  2,000  lbs.,  $1,731;    :rap  springs,  &c,  at  $12.50  per  2,000  lbs.,  $2,937.50; 

scrap  steel  fish  plates  at  $12.75  per  2,000  lbs.,  $698.70;  brass  skimmings  at  $120  per  2,000 

lbs.,  $60.00;  old  locomotive?  at  $310  each.  $4,030  

McCully,  F.  A.,  Moncton,  N.B.,  scrap  rails  at  lc  lb  

McDougal's"  Ltd.,  Ottawa,  scrap  bolt'  spikes,  &c,  at  $14.75  per  2,000  lbs  

McKay  Bros.,  Sydney,  N.S.,  creosotud  piles  at  60c.  per  ft  

McLean,  Holt  &  Co.,  Ltd.,  St.  Johi.,  N.B.:  cast  scrap  at  $10  per  2,000  lbs.,  $7,818.40;  burnt 

grate  bars  at  $5  per  2,000  lbs..  $224.25  

McManus,  Reid  &  Co.,  Moncton,  N.B.:  coal  at  $3.65  per  ton,  $65.70;  wool  waste  at  13jc.  per 

lb.,  $81;  brasses  at  $2.50  each,  $60;  bushes  at  $2.50  each,  $120;  sundries,  $1.75  

MinudieCoal  Co.,  River  Hebert,  N.S.:  second  hand  springs  at  3c.  lb.,  $16.65;  sundries,  $13.82 

Moncton  &  Buctouche  Ry.,  Moncton,    eond  hand  fish  plates  at  2c.  lb  

Montreal  Cotton  &  W.  Co.,  Montreal,  waste  wrappings  at  60c.  per  100  lbs  

Montreal  Rolling  Mills,  Montreal:  serap  iron  and  steel  borings  at  $7  per  2,000  lbs.,  $849.38; 

wrot  scrap  at  $9.50  per  2,000  lbs.,  $289.75;  scrap  iron  axles  at  $19.25  per  2,000  lbs.,  $1,549.63. 

Munroe,,  D.,  Windsor,  N.S.,  relaying  rails  and  fastenings  at  $27  per  2,240  lbs  

N.B.  Coal  &  Ry.  Co.,  Norton,  N.B.:  fish  plates,  2c.  lb.,  $108;  switch  cranks  and  fittings  at 

4c.  and4fc.  lb.,  $47.66;  duck  at  $1.10  yd.,  $24.20;  sundries,  $11  

N.B.  &  P.E.I.  Ry.,  Sackville.  N.B.:  bar  and  fish  plates,  at  2c.  lb.,  $264;  ashes  at  50c.  per 

cu.  yd.,  $304.50;  frogs  at  $15  each,  $15;  sundries,  $15.68   

Northern  N.B.  &  Seaboard  Rv.,  Bathurst,  N.B.:  switch  stand  with  castings  and  springs, 

$19.20;  sundries,  $6.76  


Carried  forward 


132,497  40 
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Intercolonial  Railway — Concluded. 


Brought  forward  

Sales  of  Old  Materials,  &c,  as  per  vouchers  furnished—  Continued. 


Nova  Scotia  Car  Co.,  Halifax,  N.S.:  frogs  at  $20  each,  $20;  sundries,  $10.80  

Nova  Scotia  Car  Works,  Halifax,  N.S.:  frogs  at  $15  and  $30  each,  $75;  relaying  rails  and 
fastenings  at  S27  per  2,240  lbs.,  $2,618.03;  scrap  chilled  car  wheels  at  $20  per  2.000  lbs., 
§10,053.60;  coal  at  $4.05  per  ton,  $259.20'  scrap  knuckle?  at  $13  per  2,000  lbs.,  $2.52.85,  switch 

gears  at  $44  per  set,  $264;   angle  plates  at  85c.  pair,  $42.50,   sundries,  $26.26  

Burpee  switch  stands  at  $16  each,  $64;  switch  points  at  $10  each,  $80;  head  chairs  and  rods 
at  5c.  lb.,  $38.50;  cast  iron  braces  at  4c.  Lb.,  $23.84;  steel  plates  at  7c.  lb.,  $28;  sundries, 
$1.68;  1  frog,  $20;  added,  20  per  cent.  $51.20  

Nova  Scotia  Steel  &  Coal  Co.,  New  Glasgow:  relaying  rails  at  $27  per  2,240  lbs.;  $451.76; 
scrap  fire  boxes  at  $6  per  2,000  lbs.,  $270.60;  scrap  steel  tires,  truck  sides,  &c,  at  $12  per 
2,000  lbs.,  $3,552;  scrap  steel  rails  at  $13.50  per  2,000  lbs.,  $11,119.88 

Oxford  Foundry  &  Machine  Co.,  Oxford,  N.S.,  scrap  rails  at  lc.  per  lb. 

Portland  Rolling  Mills,  St.  John,  N.B.:  wrot  scrap  at  $6.25  per  2,000  lbs.,  $266.49;  at  $10  per 
2,000  lbs.,  $652.50;  at  $14.25  per  2,000  lbs.,  $892.76;  scrap  iron  rails  at  $17.78  per  2,000  lbs., 


$384.94. 


Quebec  &  Oriental  Ry.,  coal  at  $4.50  per  ton  

Rhodes  Curry  Co.:  gravel  at  50c.  per  cubic  yd.,  $180;  freight  on  gravel,  at  2|c.  per  cwt., 

$339.92;  scrap  rails  at  $20  per  2,000  lbs.,  $01.45;  cuts  in  sams  at  25c.  each,  $5.50  

>le  Lumber  Co.,  Campbellton,  N.B.:  relaying  rails  and  fastenings  at  $27  per  2, 240  lbs 


Salisbury  &  Albert  Ry.,  Salisbury,  N.B.:  fish  plates  at  $27  per  2,240  lbs.,  $146.06,  relaying 

rails  and  fastenings  at  $27  per  2,240  lbs.,  $48,2(54.29;  frogs  at  $24  each,  $72  

Salisbury  &,  Harvey  Ry.,  Salisbury,  N.B.:  relaying  rails  and  fastenings  at  $27  per  2,240  lbs 
Scott  Jas  P.  &  Co.,  Toronto:  scrap  iron  axles  at  $20  per  2,000  lbs.,  $400.50;  scrap  steel  axles 
at  $18  per  2,000  lbs.,  $362.70;  scrap  copper  wire  at  $210  per  2,000  lbs.,  $112.67;  scrap  battery 

coppers  at  $190  per  2,000  lbs.,  $47.50  

Sessenwein  Bros.,  Montieal:  frog  scrap  at  $10  per  2,000  lbs.,  $1,038;  malleable  scrap  at  $14.30 

per  2,000  lbs.,  $312.02;  scrap  iron  rails  at  $16.15  per  2,000  lbs.,  $5,900  

Simon,  John,  Halifax,  N.S.:  boiler  scrap  at  $5  per  2,000  lbs.,  $43.75;  wrot  scrap  at  $6  per  2,000 
lbs.,  $18;  old  locomotives  at  §7.25  per  2,000  lbs.,  $1,286.51;  scrap  engines  at  $7.75  per  2,000 
lbs..  $911.20;  scraD  wheels  at  $10.25  per  2,000  lbs.,  $91.74;  small  steel  scrap  at  $12.10  per 
2  000  lbs.,  $851.23;  scrap  spring  steel  at  $12.25  per  2,000  lbs.,  §428.75;  scrap  steel  rails  at 

§12.75  per  2,000  lbs.,  $1,575.90;  cast  steel  scrap  at  $13  per  2,000  lbs.,  $247  

Simon,  Nelson  &  Co.,  St.  John,  N.B.,  old  locomotives  at  $8.50  per  2,000  lbs  

Sinclair,  C.  W.,  Lumber  Co.,  Newcastle,  N.B.,  mahogany  at  $216  per  M.  ft  

Starr  Mfg.  Co.,  Dartmouth,  N.S.:  scrap  steel  at  $8  per  2,000  lbs.,  $140;  scrap  steel  axles  at 

$16  per  2,000  lbs.,  $858.40  

Steel  Co.  of  Canada,  Montreal,  scrap  iron  axles  at  $20  per  2,000  lbs  

Superior  Dock  Coal  &  Metal  Co.,  Sault  Ste  Maiie:  scrap  engine  frames  at  $15.75  per  2,000 


lbs 


Swedish-Canadian  Lumber  Co.,  Nordin,  N.B.:  rails  at  $20  per  2,000  lbs.,  §20.13;  sundries, 

$4  gg  *  ■  

W  alker,  J.  R.,  Montreal,  scrap  rope  at  $43  per  2,000  lbs  


253,531  75 
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1910-11. 

Prince  Edward  Island  Ry. 

1911-12. 

Increase. 

Decrease. 

$  cts. 

142.50I5  41 
158,841  61 
25,513  77 
10,500  76 

Revenue  Accrued. 

$  cts. 

153,284  42 
176,861  68 
26,471  40 
10,585  89 

$  cts. 

10,781  01 
18,020  07 
957  63 
25  13 

$  cts. 

Adjustment  with  Collections. 
Collected  by  station  agents  

337,419  55 

367,203  39 

29,783  84 

386,234  14 
39,890  36 
9,750  00 
2,074  63 

412,764  73 
38,319  02 
9,750  00 
3,070  96 

26,530  59 

1,571  34 

P.E.I.  Local  Government,  Hillsborough  River  Bridge 
Balance  on  hand  Mar.  31,  1911  

Disbursements,  &c. 
Back  charges,  refunds  and  transfers  to  open  accounts. . 

996  33 

437,949  13 
100,529  58 

463  904  71 
96,701  32 

25  955  58 
3,828  26 

337,419  55 

367,203  39 

29,788  84 

97,458  62 
3,070  90 

93,161  28 
3, 540  04 

4,297  34 

469  08 

100,529  58 

96,701  32 

3,828  26 

1910-11. 

Windsor  Branch  Railway 
(or  Dominion  Atlantic  Railway.) 

1911-12. 

Increase. 

Decrease. 

$  cts. 

21,718  32 
39,422  69 
2,489  04 
1,151  84 

Summary. 

$  cts. 

22,688  67 
73,090  02 
3,065  57 
1,151  84 

$  cts. 

970  35 

33,667  33 
576  53 

$  cts. 

Less — Disbursements  as  below  

Disbursements,  &c. 
Freight  charges  

64  781  89 
16,590  46 

99  996  10 
26,819  50 

35  214  21 
10,229  04 

48,191  43 

73,176  60 

24,985  17 

886  99  i 

731  83 
26,087  67 

155  16 

15,703  47 

I.  C.  Ry.  share  between  Halifax  and  Windsor  Jet.  . 

10,384  20 

16,590  46  ! 

26,819  50 

10,229  04 

1910-11. 

Canals  Revenue. 

1911-12. 

Increase. 

Decrease. 

%  cts. 

188,090  54 
33,229  96 

Summary. 

Hydraulic  and  other  rents  (Page  W—  411) 

Other  receipts  and  fines.  (Page  W — 410) 

Less — Refunds  

$  cts. 

201,990  77 
62, 123  71 

8  cts. 

13,900  23 
28,893  75 

$  cts. 

221,320  50 
182  01 

264,114  48 
397  73 

42,793  98 
215  72 

221,138  49 

J 

263,716  75 

42,578  26 

W— 410 
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S  cts. 

54  00 
90  00 
11  00 

34  00 
13  00 

31  00 

389  00 
3,489  15 
144  20 
865  00 

14,826  04 
3,321  34 

13,364  82 
962  65 

90,848  62 
3,112  00 

32  00 

7,583  85 

25,333  11 
56,815  72 


Revenue  by  Canals. 


Chambly  Canal — 

Chambly  Basin. . . . 

St.  Johns  

Murray  Canal  

Ottawa  Canals — 

Carillon  

Grenville  

Ste.  Anne  

Rideau  Canal — 

Kingston  Mills  

Ottawa  

Smith's  Falls  

Sault  Ste.  Marie  Canal. 
St.  LawTence  Canals — 

Beauharnois  

Cardinal  

Cornwall  

Lachine  

Montreal  

Soulanges  

St.  Peter's  Canal  

Trent  Valley  Canal— 

Peterboro  

Welland  Canal — 

Port  Colborne  

Port  Dalhousie  


221,320  50 


$  cts. 

54  00 

38  00 
5  00 

184  00 
5  00 
30  00 

373  00 
3,657  27 
135  70 
990  00 

14,665  69 
2,380  00 
6,555  98 
908  80 
128,833  76 
3,127  00 
32  00 

8,500  34 

50,574  34 
43,064  GO 


cts. 


150  00 


168  12 
125  00 ' 


37,985  14 
15  00 


916  49 
25,241  23 


264,114  48 


42,793  98 


CANALS  REVENUE  :   OTHER  RECEIPTS  AND  FINES. 


Name  of  Canal. 


Chambly  Canal — 
Chambly  Basin  

Rideau  Canal — 

Kingston  Mills  

Ottawa  , 

Smith's  Falls  

Sault  Ste.  Marie  Canal. 

St.  Lawrence  Canals — 

Cardinal  

Cornwall  

Lachine  

Montreal  

Soulanges  

Trent  Valley  Canal- 
Pet  erboro  

Welland  Canal- 
Port  Colborne  

Port  Dalhousie  


Wharfage 


$  cts. 


34  22 


433  40 
12,175  25 


Fines. 


S  cts. 


Dry  Dock  Winterage. 


54  00 


485  00 

70  00 
70  00 
10  00 


10  00 


Harbour 
and  Basin 
Dues. 


S  cts. 


50  00 
150  00 
30  00 


148  65 


54  50 


12,642  87 


699  00 


433  15 


cts. 


4  00 


200  00 
25  00 


472  83 
175  20 
220  00 


S  cts. 


25  00 


290  20 


40  00 

28  30 
8  10 


269  34 


Elevator. 


cte. 


46,590  72 


1,173  43 


584  54  146,590  72 
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Hydraulic  and  other  Rents. 

Chambly  Canal. 

Chambly  Basin — 

Montreal  Heat,  Lt.  &  Power  Co  

St.  Johns — 

Godin,  Dosithe  

Singer  Manufacturing  Co  

St.  Johns  Electric  Light  Co.,  Ltd., 
2y  

St.  Johns  Yacht  Club  

Murray  Canal. 

Groff,  H.  E  

Ottawa  Canals. 

Carillon — 

Bell  Telephone  Co  

Bryarton,  Wm  

National  Hydro  Electric  Co.,  Ltd., 

l|y..:  

North  Rivers  Power  Co  

Ottawa  Transportation  Co  

Grenville — • 

Cushing,  Lemuel  

Ste.  Anne's — 

Montreal  Heat,  Lt.  &  Power  Co  

Rideau  Canal. 

Kingston  Mills — 

Anglin,  Robt  

Canadian  Northern  Ont.  Ry  

Elgin  Chaffey  Lock  Telephone  Co. 

Keenan,  Felix  

Kingston  Milling  Co.,  Ltd  

MeBroom,  Wm.  F  


Ottawa — 

Ballantyne,  J.  &  T  

Bate,  C.  T.  &  H.  N  

Beaton,  W.  E  

Birkett,  Thos  

Canada  Atlantic  Ry  

Canadian  Express  Co  

Canadian  Northern  Ont. 

Canadian  Pacific  Rv  

Collins.  T.  &  P.,  6  y  

Consumers  Electric  Co  

Deschenes  Electric  Co  

Dickenson,  Geo.  L  

Hartney,  Henry  (J.  R.  Booth). 
Hayter,  Frederick  


Ry- 


s. 


Howe,  Thos 

Kiely,  M  

McCormick,  A.  G.,  2  y  

McGrath,  E.  P  

McLaren,  John  

North  American  Telegraph  Co 

Ottawa  &  New  York  Ry  

Ottawa,  Arnprior  &  Parry  Sound  Ry 

Ottawa,  City  of  

Ottawa  East,  Corp.  of  

Ottawa  Forwarding  Co  

Ottawa  Terminals  R.  R.  Co  

Paisley,  J.  K  

Patterson,  Hannah  

Porter,  Nelson  D  

Rideau  Canoe  Club  

Russell  Co  

Silicate  Brick  Co  

Sisters  of  the  Precious  Blood  

Taylor,  Jessie  (C.  P.  R.)  


Carried  forward. 


cts. 


50  00 

24  00 
11  00 

2  00 
1  00 


5  00 


1  00 
5  00 

150  00 
25  00 
3  00 

5  00 

30  00 


45  00 
1  00 
6  00 
15  00 
191  00 
65  00 


20  00 
582  80 
1  00 
230  00 
75  00 
5  00 
50  00 
110  00 
24  00 
1  00 

1  00 
50  00 

2  00 
2  00 

10  00 
8  00 
200  00 
5  00 
80  00 
1  00 
200  00 
1,120  00 
32  00 

1  00 
105  65 

2  00 

4  00 

5  00 
54  60 

1  00 
10  00 
100  00 

1  00 
100  00 


Hydraulic  and  other  Rents— Con. 
Brought  forward  


3,829  05 


Rideau  Canal — con. 

Smith's  Falls- 
Brown,  W.  J  

Can.  Electric  &  Water  Powe;  Co. 

Canadian  Northern  Ry  

Chester,  Mrs.  A  

DeHertel,  J.  E  

Lavender,  Eliza  

Lucas,  John  

Merrickville,  Corp.  of  

Perth,  Town  of  

Ryan,  M  

Smith's  Falls,  Corp.  of  

Tett,  J.  P.  &  Bros  

Wampole  Co.,  Ltd  

Wood,  Mrs.  W.  A  

Sault  Sle.  Marie  Canal. 

Algoma  Central  &  H.  B.  Ry  

Bell  Telephone  Co  

Canadian  Oil  Co  

Canadian  Pacific  Ry  

Great  North  West  Tel.  Co  

Lake  Superior  Power  Co  

Queen  City  Oil  Co  

Sault  Ste.  Marie  Bridge  Co  

St.  Lawrence  Canals. 

Beauharnois — 

Bell  Telephone  Co  

Brodeur,  S.  A  

Canadian  Power  &  Light  Co  

Grand  Trunk  Ry  

Hood,  Thomas  

Lalonde,  Antoine  

LeBoeuf,  Aurele  

MacDonald,  Mrs.  J.  R  

Montreal  Cotton  Co  

Sol  is,  Etienne  H  

St.   Stanislas   de   Kostka  School 
Comm'rs  

Valleyfield  Electric  Co  

Valley  field,  Town  of  

Cardinal — 

Beach,  M.  F  

Brown,  Dr.  W.  C  

Burchell,  W.  E  

Canada  Sheet  Steel  Corp.  Ltd  

Chamberlain,  F.  T  

Dodge,  E.  V.,  2  y  

Edwardsburg  Starch  Co  

Farran,  J.  R  

Flagg,  J.  D  

Gilbert,  E.  E.,  2  y  

Grand  Trunk  Ry.,  2  y  

Iroquois,  Village  of  

Morrisburg,  Village  of  

Robinson,  George  

Sheets,  R.  S.  &  J.  A  

Cornwall — 

Bell  Telephone  Co  

Blackadder,  I.  &  A  

Canadian  Col.  Cotton  Mills  Co. . . 

Cornwall,  Corp'n  of  

Hodge,  Wm  

Lord  Mount  Stephen  

Richelieu  &  Ontario  Nav.  Co  

Santa  Clara  Lumber  Co  

Sisters,  Hotel  Dieu  


Carried  forward. 


W— 412 
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Hydraulic  and  other  Rents— Con. 


Brought  forward  

5:.  Lawrence  Canals — Con. 


Cornwall — Con. 

St.  Lawrence  Power  Co . . . 
Toronto  Paper  Manfg.  Co. 
Warner,  Manson  


Montreal — 

Acer,  Mrs.  CM  

Allis,  Chalmers  Bullock  Ltd  

Armstrong  &  Cook  

Beian°er,  0.,2y  

Bell  Telephone  Co  

Bishop  Construction  Co  

Bourgouin,  H  

Brabant,  Moise  

Buell,  C.  H  

Canada  Cold  Storage  Co  

Canada  Malting  Co  

Canada  Paper  Co  

Canada  Sugar  Refining  Co  

Canad  an  Car  &  Foundry  Co  

Canadian  Carbonate  Co  

Canadian  Lake  &  Transp'n  Co  

Canadian  Light  &  Power  Co  

Canadian  Oil  Companies  Ltd  

Canadian  Pacific  Ry  

Canadian  Tube  &  Iron  Co  

Cantin,  Estate  of  A  

Chauteauguay  &  Beauharnois  Nav 

Co  

Connell  Anthracite  Mining  Co  

Consumers  Cordage  Co  

Consumers  Gas  Co  

Cote  St.  Paul,  Town  of  

Gumming,  H.  F  

Da  vies  Ltd  

Decarie,  Philomene  

Desrochers,  Joseph,  2  y  

Dobell  Beckett  &  Co  

Dominion  Bridge  Co  

Dominion  Coal  Co  

Dominion  Guarantee  Co  

Dominion  Linseed  Oil  Co  

Dominion  Textile  Co  

Dominion  Wadding  Co  

Dominion  Wire  Manuf'g  Co  

Dowker,  Mcintosh  &  Co  

Electric  Fireproofing  Co.,  2  y  

Esplin,  G.  &  J  

Fenlin  Leather  Co.,  2  y  

Fortin,  Dr.  O.,  4  y  

Fox,  Albert  

Fox,  T.  M  

George  Hall  Coal  Co  

Goldwater,  Adolph  

Grand  Trunk  Ry  

Gner,  G.  A.  &  Son  

Hodgson  Iron  and  Tube  Co  

Hutchison,  J.  H  

Imperial  Oil  Co  

Inland  Lines  Ltd  

Inland  Navigation  Co  

Jaques,  G.  E.  &  Co  

Laberge,  Janvier  

Lachine,  Parish  of  Holy  Angels... 

Lachine,  School  Commars  

Lachine,  Town  of  

Laing  Packing  and  Provision  Co. . 

Latour  &  Dupuis  

Lawrence  &  Robitaille,  2  y  

Leduc,  Emmanuel  


S  cts. 
23,826  44 


1,000  00 
2,424  50 
4  00 


1,800  00 
120  00 
1  00 
60  00 
88  00 
60  00 
350  00 
18  00 
5  00 
120  00 
211  00 
730  00 
296  00 
3,196  86 
10  00 
2,553  75 
250  00 
2,300  00 
1,418  15 
307  00 
269  90 

180  00 
550  00 
60  00 
40  00 
1  00 
100  00 
360  00 
10  00 
42  00 
338  33 
795  53 
405  00 
10  00 
645  00 
1,130  00 
10  00 
163  00 
60  00 
160  00 
1,000  00 
120  00 
55  00 
60  00 
30  00 
4,481  OS 
10  46 
13,263  07 
98  74 
100  00 
55  00 
40  00 
380  40 
1,376  08 
2,060  38 
96  00 
5  00 
1  00 
173  00 
140  00 
225  00 
1,000  00 
12  00 


Hydraulic  and  other  Rents— Con. 

Brought  forward  

St.  Lawrence  Canals — Con. 

Montreal — Con. 

Leger,  Thomas  

Letendre,  Mrs.  P.,  2  y  

Loomis,  D.  G.  &  Sons  

Macfarlane  R.  &  Co  

Mallette,  A.,  1*  y  

Martin  Freres  &  Cie,  2  y  

Marx  &  Rowolle  of  Canada  Ltd  

Merchants  Cotton  Co  

Monet  te  &  Cardinal  

Nontreal  &  Cornwall  Nav.  Co  

Montreal  &  Southern  Counties  Ry. . 

Montreal,  City  of  

Montreal  Gas  Co  

Montreal  Lt.  Heat  &  Power  Co  

Montreal  Rolling  Mills  

Montreal  Sand  &  Gravel  Co  

Montreal  Steel  Works  

Montreal  Stock  Yards  

Montreal  Street  Ry  

Montreal  Warehousing  Co  

Montreal  Water  &  Power  Co  

Muir,  W.  E.  &  Son  

McAllen,  Charlotte  

McDiarmid,  J.C.,  ljy  

McDougall  Cal.  Iron  Works  Co.Ltd 
Northern  Electric  &  Manufg.  Co 

Nova  Scotia  Steel  &  Coal  Co  

Ogdensburg  Coal  &  Towing  Co. . . . 

Ogilvie  Flour  Mills  Co.  Ltd  

Ontario  &  Quebec  Nav.  Co  

Ottawa  Forwarding  Co.  Ltd  

Ottawa  River  Nav.  Co  

Paquette,  Capt.  J  

Peck  Rolling  Mills  Co  

Prefontaine,  T.  &  Co  

Pure  Ice  Co.  Ltd  

Quinlan  &  Robertson,  2  y  

Reay,  John  Y  , 

Record  Foundrv  &  Machine  Co  

Redfern,  J.  H  

Robertson,  Farquhar  

Roy,  F.  J.  N  

Rutherford,  Wm.  &  Sons  Co  

Shearer  Brown  &  Wills  

Sherwin-Williams  Co  

Sicotte,  Capt.  L.  H  

Standard  Chemical  Co  

Standard  Paint  Co  

St.  Lawrence  F'our  Mills  Co  

St.  Paul  Land  &  Hydraulic  Co.. . . 

Touzin,  Joseph  

Tremblay,  F.  &  Co  

Turgeon,  Paul  L  

Union  Cold  Storage  Co  

Ville  de  Notre- Dame  de  Grace  

Vincent,  P.  Lumber  Co  

Wilson,  J  

Wilson-Paterson  Co  

Young  &  Gould  


Carried  forward  I    71 , 261  67 


Soulanges— 

Bourbonnais,  Napoleon  

Grand  Trunk  Ry  

Ham  el,  Joseph  

Montreal  Lt.  Heat  &  Power  Co.. 

St.  Peter's  Canal. 

Cape  Breton  Ry.  Co  


Carried  forward. 


$  cts. 
71,261  67 


1  00 

2,000  00 
120  76 
100  00 
180  00 
700  00 
210  00 
244  90 
104  00 
80  00 
20  00 
13  00 
70  00 
580  00 

2,604  12 

2,868  40 
100  00 

2,620  00 
563  00 

2,506  48 
223  00 
450  00 
17  28 

1,050  00 

2,019  00 
780  00 
656  00 
589  00 
28, 155  00 

1,350  00 

1,087  24 
27  00 
120  00 

2,155  00 
311  37 
222  00 
470  00 
5  00 

1,128  00 
264  00 

4,058  99 
92  88 

1,736  76 
865  00 
210  00 
60  00 
210  00 
113  00 
170  00 

1,601  00 
195  00 

1,545  00 
400  00 
160  00 
150  00 
700  00 
492  60 

1,227  00 

1,680  00 


57  00 
50  00 
10  00 
3,000  00 


32  00 


146,  S42  45 
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Hydraulic  and  other  Rents— Con. 


Brought  forward. 


Trent  Valley  Canal. 

Peterboro — 

Barker,  Abraham  

Bell  Telephone  Co.,  2  y  

Brandon,  John  H  

Burke,  Thos  

Canada  Cement  Co  

Canadian  Pacific  Ry  

Connolly,  Richard  

Conroy,  D  

Crushed  Stone  Ltd  

Culverwell,  J.  A  

Cuthbert,  Alex  

Dickson  Co.  Ltd  

Downing,  J.  E  

Edwards,  Samuel  

Fenelon  Falls  Milling  Co  

Fitzgerald,  J.E.A  

Fry,  Chas.,  2  y  

Fry,  Wm,  2  y  

Grand  Trunk  Ry  

Great  N.  W.  Tel.  Co.,  2  y  

Healy,  James  

Hull,  John  

Irwin,  Wm.,  2  y  

Kean,  Wm  

Laidhiw,  Geo.  E.,  2  y  

Lindsay  Light  &  Power  Co  

Lytle,  Edw.2y  

Lytic,  E.  W.,  2  y  

Mayhew,  Ed  

McBain,  J.  J  

Mcintosh,  H.  A  

McKenzie,  Sir  Wm.,  2  y  

McPherson,  Peter  

Otonabee  Power  Co  

Peterborough  Golf  &  Country  Club 

Pierce,  Henry  

Randolph  Macdonald  Co  Ltd  

Seymour  Power  Co.  Ltd  

Young,  P.  P.,  2y  

Welland  Canal. 


Port  Col  borne — 

Aikens,  W.J  

Battle,  Joseph,  2  y  

Beatty,  M.  &  Sons  

Bell  Telephone  Co  

Campbell,  Mrs.  Helen  

Canada  Cement  Co  

Canada  Southern  Ry  

Canadian  Niagara  Power  Co. . . 
Canadian  Steel .Foundriss  Ltd.. 

Carter,  DeW  

Christmas,  George  

Cooper,  Robt  

Cooper,  R.  &  White,  A.  D  

Cronmiller,  Henry,  Sr  

Crow,  J.  H  

Crowther,  W.  H  

Dawdy,  Harvey  E  

Dickinson,  S.  W  

Dominion  Natural  Gas  Co  

Dunnville  Electric  Lt.  Co.  Ltd. 

Dunnville,  Town  of  

Electro-Metals  Ltd  

Grand  Trunk  Ry  

Hains,  Reuben  

Hamilton  Cataract  Power  Co. . 
Hanly,  Sarah  


Carried  forward   156,364  29 


$  cts, 
146,842  45 


5  00 
70  00 
20  00 

8  00 
610  00 

25  00 
44  16 
14  50 
130  00 

1  00 
3  00 

2  00 
1  00 

10  00 
50  00 

6  25 
10  80 

38  50 
16  00 
50  00 
10  00 

1  00 

2  00 
1  00 

57  00 
1  00 

9  40 

3  30 
10  00 
18  54 
10  00 
16  00 

39  89 
1,274  00 

10  00 

7  50 
10  00 

5,800  00 
10  00 


10  00 
50  00 
140  00 
20  00 
10  00 
172  00 
1  00 
1  00 
100  00 
10  00 
1  00 
10  00 
200  00 
1  00 
20  00 
5  00 

1  00 

10  00 
35  00 
45  00 

11  00 
100  00 

2  00 
10  00 

150  00 
1  00 


Hydraulic  and  other  Rents— Con. 

Brought  forward  

Welland  Canal — Con. 

Port  Colborne — Con. 

Harcourt,  R  

Haun,  Geo.  E  

Hughes,  Edward  

Hydro  Electric  Power  Commn  

Kelly,  Mary  

Lambert,  S.  L  

Lannan,  Thos  

Lynch,  James  

Maple  Leaf  Milling  Co  

Marshville,  Christ  Church  

Michigan  Central  Ry  

Moore,  R.  &  Son  

Morwood,  Frank  

McAlpine,  Alexander  

McGillivary,  Donald  

Ontario  Power  Co.  of  Niagara  Falls 
Page  Hersey  Iron  Tube  &  Lead  Co 

Plymouth  Cordage  Co  

Port  Col  borne,  Village  of  

Provincial  Natural  Gas  Co  

Reuter,  Herbert  

Richards,  Jacob  

Robinson  Bros.  Cork  Co.  Ltd .... 


Shirton,  Charles,  2  y. 

Somerville,  Wm.  G  

Sterling,  Gas  Co  

Ward,  Geo.  E  

Webster  Citizens  Co.  Ltd  

Welland  Club  Ltd  

Welland,  Town  of  

Balances,  under  settlement  author 
ized  by  Order-in-Council  Oct.  28, 
1909— 
R.  Chambers,  Estate 
Schofield  &  Drake. . . 


House  rents. 


Aikens,  W.,  4  m  

Cook,  Jno.,  5  m  

Henshaw,  Mrs.  M.,  7  m  

Norcross,  S.  R.,  5  m  

Wolf,  Emmanuel,  6  m  

Port  Dalhousie — 

Battle,  Jno.,  Estate  

Bell  Telephone  Co  

Bessey,  L.  S  

Black,  J.  &  Son  

Canada  Wheel  Works,  2\  y  

Canadian  Ass'n  Amateur  Oarsmen. 

Clark,  W.  B  

Colonial  Wood  Products  Co  

Coniagas  Reduction  Co  

Cunningham,  &  Cuthbert,  4  years.. 

Davey,  James  

Dixon,  W.  H  .' 

Hamilton  Cataract,  P.L.  &  T.  Co. 

Hedley  Shaw  Milling  Co  

Howell  &  Dougherty  

Hutchinson,  Estate  

Kinleth  Paper  Co  

Leonard,  R.  W.'  

Lincoln,  El.  Lt.  &  P.  Co  

Lincoln  Paper  Mills  

London  ,Can.  Loan  &  Agency  Co. . 

Maple  Leaf  Rubber  Co  

Merritton,  Village  of  

Montrose  Paper  Co  

Muir,  A.  &  W  


Carried  forward. 


$  cts. 
156,364  29 


15  00 

1  00 

10  00 

6  00 

1  00 

60  00 

50  00 

8  00 

1,413  00 

1  00 

35  00 

25  00 

8  00 

170  22 

1  00 

207  00 
100  00 

50  00 

21  00 
20  00 

13  00 

1  00 

15  00 

20  00 
10  00 

45  00 

10  00 

10  00 

20  00 

388  00 


0  35 
0  25 


12  50 
20  00 
28  00 
20  00 

24  00 

80  00 
6  00 
1  00 
150  00 
500  00 
1  00 
37  50 

25  00 
115  00 

1,200  00 
120  00 
5  00 
30,000  00 
372  00 
3  00 
60  00 
200  00 
5  00 
215  00 
6C0  00 
56  00 
30  00 
87  00 
1,176  00 
100  00 


194,408  11 
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Hydraulic  and  other  Rents— Con. 
Brought  forward  


Welland  Canal — Con. 

Port  Dalhousie — Con. 

Munro  &  Roantree  

McSloy,  J.  A.  &  H.  E  

Niagara  ,St  Catharines  &  Toronto 

Ry  

Ontario  Power  Co.,  2  years  

Packard  El.  Lt.  Co  

Penman  manuf'g.  Co  

Port  Dalhousie.  Village  of  

Ricrdan  Paper  Mills  

Roach,  Frank  2  years  

Secord,  Jno.  R  

St.  Catharines,  Corpn.  of  

Thorold  Natural  Gas  Co  

Thorold  Pulp  Co  

Thorold,  Town  of  

Ware,  C.  T  

Welland  Vale  Manuf'g  Co  

Western  Co-operative  Grape  Ship'g 

Co  

Whitman  Barnes  Manuf'g.  Co  

Wigle,  N.  J.,  2  years  

Wilson  Carbide  Co  

Wilmoth,  N  

Wilson,  James  


House  rents. 

Atkinson,  A  14  m.. 

Boyle,  Wm   5  m.. 

Clark,  G.  J  11  m.. 

Commerford,  Jno  13  m.. 

Commerford,  Wm          6  m.. 

Considin?,  M   9m.. 

Donald,  Wm  10  m.. 

Florence,  Mrs.  J  13  m.. 

Freel,  Jno   8  m.. 

Lane,  Dustan   8  m.. 

McBrian,  E  13  m.. 

Mclntee,  Wm  10  m.. 

McLaughlin,  Jno   6  m.. 

McLean,  G   2  m.. 

Pamplin,  G.  S  11  m.. 

Ross,  Wm  10  m.. 

Smith,  Geo  12  m.. 

Wright,  Jno   1  m.. 


$  cts. 
194,408  11 


65  00 
883  00 

137  00 

50  00 
190  00 
600  00 
,060  00 
540  00 

40  00 
1  00 
530  00 

10  00 
750  00 
200  0 

14  0 
260  00 

10  00 

567  66 
30  00 
850  00 
1  00 
135  00 


42  00 
30  00 
33  0 
52  00 

50  00 
54  00 

51  00 

52  00 
32  00 
32  00 
52  00 
30  00 
18  00 

6  00 
44  00 
30  00 
48  00 

3  00 


Casual  L.  venue — Con. 
Brought  forward  


Casual  Revenue. 

Sales — 

Barge,  sunk  and  abandoned  (Cham- 
bly)  

Burnstein,  A.    Scrap,   (Sault  St 
Marie)  

Canada  Cement  Co.,  Empty  sacks 

Canada  Bridge  Co.,  Timber  at  832, 
(Sault  Ste.  Mane)  

Cousins,  J.  old  planks  &c,  (Sault  Ste 
Marie)  

Finn,  W.  J.,  Scrap  engine,  boilers  &c. 
at  $11  per  ton,  $275.00;  4  old 
derricks,  $70.00  (Lachine)  

Gore,  Samuel,  old  boat  house  (Corn- 
wall)  

Imperial  Oil  Co.,  empty  bbl.  (Car 
illon  &  Gren.)  

Carried  forward  


Sales- 
Imperial  Waste  &  Metal  Co.,  scrap 
copper  at  10c.  per  Lb.,  $112.00; 
rubber  boots  at  8c.  lb.,  $20.80. . . . 
Jeuntot,   A.  scrap  iron  and  brass, 
28.49,  less  balance  unpaid,   $9  04 
Madison  Williams  Mfg.  Co.,  Ltd., 
iron  scrap  at  $10  per  ton,  (Trent). 
McOuat,  F.  &  Son,  scrap  iron  and 

brass  (Carillon  &  Gren.)  

Quebec  Bridge  Office,  3  drawing 
boards  with  trestles,  $22.50;  3 
stools,  $10.50;  5  foot  stools,  $2.50; 

1  slide  rule,  §35.00  

Queen  City  Oil  Co.,  empty  bbl., 

(Sault  Ste.  Marie)  

Queen  City  Oil  Co.,  empty  bbl., 

(Trent)  

Randolph  Macdonald  Co.,  Ltd.,  old 

cement  shed  (Galops)  

Robitaille.  A.  301.51  c.  yd.  stone  at 

$2,  (Lachine)  

Roy,  A.,  scrap  iron,  125  lb  

Sale  of  old  materials  (Cornwall).. 
Scrap  wire  fencing  (Soulanges). . . . 
Smith,  D.  J.,  abandoned  Steamer 

Bella  Ritchie  (Rideau)  

Somers,  J.  W.,  old  bath  tub(Sault 

St^. Marie)  

Stewart,  W.  A.,  old  timber  (Corn- 
wall)  

Sullivan,  W.,  old  tool  shed  (Welland) 
Str.  Carleton,  old  ladder  (Cornwall) 
Weller,  J.  L.,  cast  scrap  (Welland) 
Sundries — 

Conscience  money  

College  of  Ste.  Marie  de  Monnoir, 
Hire  of  dredge,  1  d.,  (Chambly) 
Collins,  J.  J.  use  of  derrick  (Sault 

Ste.  Marie)  

Kingsland,  H.,  overpayment,  Nov. 

1910,  Railways  Surveys  

Marine  and  Fisheries  Dept.  dockage 
Reilly  Wm.,  use  of  steam  pump, 

(Chambly)  

Steamer  Perry  G.  Walker,  damages 
Sault  Ste.  Marie,  June  9.  1909. . 


Interest  on  Advances  under 
Railway  Subsidies  Acts. 

Indian  Affairs — 

Canadian  Northern  Ry  

Militia  and  Defence — . 

Alberta  Ry.  &  Irrigation  Co  

Canadian  Northern  Ry  

Central  Ontario  Ry  

Dominion  Atlantic  Ry  

Halifax  South  Western  Ry  

Midland  Ry  

Naval  Service — 

Halifax  &  Southwestern  Ry  

Northwest  Mounted  Police- 
Canadian  Northern  Ry  

Post,  Office  Dept.— 

Alberta  Ry.  &  Irrigation  Co  

Algoma  Central  &  Hudsons'  Bay  Ry 
Atlantic,  Quebec  &  Western  Ry  


$■  cts. 
1,760  20 

132  80 
19  45 
46  50 
85  00 

70  50 

7  50 

16  65 

56  00 

603  02 
1  25 
212  90 
46  00 

100  00 

4  00 

168  00 

8  00 
7  63 

76  87 

1  40 
10  00 
10  00 

9  30 
25  10 

10  00 

38,000  00 


41,488  07 


Carried  forward. 


70  46 

321  74 
244  25 
14  78 
239  76 
388  74 
609  14 

439  41 

287  02 

882  66 
222  77 
2, 384  80 
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Interest  on  Advances,  &c. — Con. 


Brought  forward 


Post  Office  Dept.— Con. 

Canada  Gulf  &  Terminal  Ry  

Canadian  Northern  Ry.,  Ont  

Canadian  Northern  Ry.  Que  

W.  of  Port 

Arthur  

Canadian  Pacific  Ry. — 

Antler  and  2-7  miles  W.  of  Areola 

Burketon  and  Lindsay  

Grace  field  and  Maniwaki  

Hull  and  Aylmer  

lngersoll  and  Tilsonburg  

Kingsburg  and  Windsor  Mills  

Kirkella  and  136  miles  E  

Labelle  and  Nominingue  

Lardo  and  Gerrard  

Lindsay  and  Bobcaygeon  

Maniwaki  Jet.  and  155  miles  south 
of  Ironsides  

Moosejaw  and  Outlook  

Nicola  and  Spences  Bridge  

Nominingue  and  Mt.  Laurier  

Three  Rivers  and  Shawenegan.... 

Waskada  and  Lyleton,  Wpg.  etc. 

Winnipeg  and  Gimli  

Cape  Breton  Ry  


Carried  forward. 


$  cts 

6, 105  53 


1,615  60 
5,215  07 
10,958,76 

11,416  21 

624  00 
70  20 
1,489  64 
115  13 
1,062  95 
46  80 
1,697  28 
2,115  07 
46  80 
718  56 

21  76 
12,880  85 
1,317  28 
215  28 
1,061  08 
918  22 
674  70 
582  18 


60,968  95 


Interest  on  Advances,  &c— Con. 

Brought  forward  

Post  Office  Dept.— Con. 

Central  Ontario  Ry  

Central  Vermont  Ry  

Dominion  Atlantic  Ry  

Grand  Trunk  Ry  

Grand  Trunk  Pacific  Ry  

Halifax  &  South  Western  Railway. 

Inverness  Ry.  &  Coal  Co  

Manitoulin  &  North  Shore  Ry  

Napierville  Junction  

New  Brunswick  Coal  &  Ry.  Co.. 

Pere  Marquette  Ry   

Quebec  &  Lake  St.  John  Ry  

Quebec  Central  Ry  

Quebec  Montreal  &  Southern  Ry. . 

Quebec  Oriental  Ry  

Toronto  &  York  Radial  Ry  


Less:  Calgary  and  Edmonton,  trans- 
ferred to  Subsidy  Account,  credit- 
ed to  Casual  Revenue  in  error, 
1910-11  
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Secretary  of  State  Department:  Expenditure. 

Summary. 


Civil  Government  Salaries- 
Minister's  salary  

Salaries  of  permanent  staff. 


Civil  Government  Co'ntingencies- 

Extra  employees  

Printing  and  stationery  

Sundries  


Page. 


X—  4 

X—  4 
X—  4 


Civil  Service  Commission — 

Salaries  

Contingencies  


Miscellaneous — 

Naturalization  

London  Library  

Reception  of  His  Royal  Highness  the  Duke  of  Connaught. 
International  Catalogue  of  Scientific  Literature  


eta. 


X—  3  7,000  00 
X—  3    56,132  16 


383  97 
5,337  36 
2,558  88 


X—  5,  22,062  78 
X—  51    14,223  45 


X—  8  5,557  19 

X— 10  551  67 

X— 10|  20,766  34 

X— 12  496  40 


cts. 


63,132  16 


8,280  21 


36,286  23 


27,371  60 
135,070  20 
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Civil 

Abate- 

Secretary of  State  Department:  Salaries  at  Ottawa. 

Govern- 

ments. 

ment. 

cts 


2.50  00 

*65  00 

60  00 

*53  50 
*46  00 

t 

49  96 

116  00 
*49  50 

♦42  00 
"33  00 
*42  00 
*40  75 

62  50 
74  50 

*31  75 
*32  00 
t52  50 
*32  00 
*32  00 

47  50 
60  00 
*21  50 
60  00 
60  00 
60  00 

24  68 
40  00 
6  25 
35  00 
40  00 

15  75 
40  00 
40  00 

40  00 
38  75 
26  25 

16  00 


1838  64 


Minister. 

Minister, 

Hon.  Chas.  Murphy,  Apr.  1  to  Oct.  9  at  $7,000  

Ho  .  W.  J.  Roche,  Oct.  10  to  Mar.  31  at  $7,000  

Staffi 

Under  Secretary  of  State  Thomas  Mulvcy,  12  m.  to  Mar.  31  

Div.  1A— 

P.  Pelletier,  12  m.  to  Mar.  31  

Div.  IB— 

A.  Brophy,  6  m.  to  Mar.  31  at  §2,400  

A.  Brophy,  private  seereatry,  Apr.  1  to  Oct.  9  at  $000  

F.  Colson,  3  m.  at  $2,600,  9  m.  at  $2,700  

G.  Emond,  12  m.  to  Mar.  31  

A.  G.  Learoyd,  12  m.  to  Mar.  31  

J.  G.  Mitchell,  Oct.  10  to  Mar.  31  at  $2, 100  

J.  G.  Mitchell,  private  secretary,  Oct.  10  to  Mar.  31  at  $600. . . . 

D.  G.  O'Connor,  12  m.  to  Mar.  31  

I.  W.  Storr,  3  m.  at  $2,400,  9  m.  at  $2,500  

Div.  2A— 

A.  Drouin,  12  m.  to  Mar.  31  

L.  J.  A.  Dube,  12  m.  to  Mar.  31  

P.  T.  Kirwan,  12  m.  to  Mar.  31  

Henri  Roy,  3  m.  at  $2,000,  9  m.  at  $2.050  

Div.  2B— 

Miss  E.  A.  Dent,  12  m.  to  Mar.  31  

F.  E.  Fallon,  12  m.  to  Mar.  31  at  $1,550— less  12  d.  in  Nov.  and 

2  in  Dec  

L.  F.  M  Globensky,  3  m.  at  $1,550,  9  m.  at  $1,600  

Edward  Harrison,  12  m.  to  Mar.  31  

Eugene  Paradis,  12  m.  to  Mar.  31  

V.  C.  Nicholson,  12  m.  to  Mar.  31  

E.  Y.  Steele,  12  m.  to  Mar.  31  

Div.  3  A— 

M.  J.  Birdwhistle,  12  m.  to  Mar.  31  

J.  F.  Champagne,  12  m.  to  Mar.  31  

VV.  Labelle,  6  m.  at  $1,050,  6  m.  at  $1,100  

Miss  E.  Palmer,  12  m.  to  Mar.  31  

Leon  Pinard,  12  m.  to  Mar.  31  

G.  R.  Shibley,  12  m.  to  Mar.  31  

Div.  SB- 
Miss  L.  M.  Burke,  July  18  to  Mar.  31  at  $700  

N.  A.  Cornfoot,  12  m.  to  Mar.  31.  

Miss  M.  E.  Denison,  3  m.  to  Mar.  31  at  $500  

W.  G.  Hazlett,  12  m.  to  Mar.  31  

Miss  A.  McGrady,  12  m.  to  Mar.  31  

Miss  M.  K.  Molloy,  9  m.  to  Mar.  31  at  $500  

P.  J.  O'Donnell,  12  m.  to  Mar.  31  

J.  Regan,  12  m.  to  Mar.  31  

Messengers — 

Jas  Brankin,  12  m.  to  Mar.  31  

H.  H.  Duggan,  6  m.  at  $750  6  m.  at  $800  

Jas.  McLay,  6  m.  at  $500,  6  m.  at  $550  

Urgele  Ricard,  12  m.  to  Mar.  31  


$  cts, 


3,669  33 
3,330  67 


5,000  00 


3,250  00 

1,200  00 
314  52 
2,675  00 
2,300  00 
2,200  00 
999  20 
285  48 
2,300  00 
2,475  00 

2,100  00 
1,650  00 
2,100  00 
2,037  50 

1,250  00 

1,490  00 
1,587  50 
1,600  00 
1,500  00 
1,600  00 
1,600  00 

950  00 
1,200  00 
1,075  00 
1,200  00 
1,200  00 
1,200  00 

492  96 
800  00 
125  00 
700  00 
800  00 
375  00 
800  00 
800  00 

800  00 
775  00 
525  00 
800  00 


^Superannuation  Fund  No.  1.       fSuperannuation  Fund  No.  2.       j35  years'  service  completed. 
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Secretary  of  Stat*  Dept.:  Civil  Government  Contingencies 

Extra  Employees. 

Dennison,  Miss  E.,  clerk,  Aug.  21  to  Dec.  31,  1911  at  §500  

Molloy,  Miss  M.  K.,  clerk,  Apr.  1  to  June  30,  1911  at  S500  

O'Connor,  C.  G.,  clerk,  Feb.  5  to  Mar.  31,  1912  at  $500  


Printing  and  Stationery. 

Books  printed  and  maps,  S636.15;  paper  and  envelopes,  $387.59  

Blank  books  and  scratch  pads,  §59.02;  fountain  pens,  6,  §26.10  

Typewriters,  2  at  §110  25,  1  at  §128.25;  typewriter  chair,  1,  §10  

Typewriter  repairs  and  supplies,  §144.78;  sundry  baskets,  §11.25  

Files,  binders,  &c,  $7.34;  dating  and  time  stamp,  1,  §55.25  

Subscriptions  to  periodicals,  §61  30;  cash  box,  1,  $3  .50;  guides,  §55.01  

Brief  bags,  2,  $23.50;  portfolio,  1,  §20;  penknives,  38,  §46.70  

Pocket  books,  10,  §23.95;  pocket  diaries,  32,  $17.13;  sundry  stationery,  $425.35 

Parliamentary  publications,  $412.35  

King's  Printer's  account:  printing,  binding,  &c  


Sundries. 

Telegrams,  $1,303.57;  telephone  messages,  $158.75;  postage,  §76.25  

G.  N.  W.  Telegraph  Co.:  cable  registration  fees  in  International  Registrations,  3  at  §16  

Subscriptions  to  newspapers  and  publications  

Express  charges,  $104.85;  cartage,  §4;  street  car  fares,  §59  

Repairing  locks,  making  keys,  &c,  $14  .40;  gratuities,  $8  .50;  water,  §S  60  

Framing  pictures,  §5.50;  photo  of  H.  R.  H.  the  Duke  of  Connaught,  $3.70  

Washing  towels,  $36.50;  towels,  5  doz.,  $14.70;  brushes,  $5.05;  sundries,  $29.73  

A.  E.  Decelles,  translation  of  speech  from  the  throne  

Cab  hire  at  Ottawa:  Hon.  Chas.  Murphy,  $1;  Thos.  Mulvey,  $1;  F.  Colson,  $1;  A.  Brophy 

$1.50;  general  $38  

Travelling  expenses:   Hon.  Chas.  Murphy,  §29;  J.  Brankin,  $4.75;  Thos.  Mulvey,  §S9.05 

V.  G.  Nicholson,  §22.45  


2,5.58  88 
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Abate- 
ments. 


ets. 


250  00 
250  00 

♦62  00 

80  00 
80  00 
80  00 

55  00 

45  00 

32  50 
19  28 
5  71 
25  62 

25  00 


Civil  Service  Commission:  Salaries  at  Ottawa. 


1,010  11 


Commissioners — 

M.  G.  LaRochelle,  12  m.  to  M;ir.  31  

Adam  Shortt,  12  m.  to  Mar.  31  

Div.  1A— 

VVm.  Foran,  12  m.  to  Mar.  31  

Div.  2A— 

J.  R.  E.  Baril,  12  m.  to  Mar.  31  

C.  H.  Bland,  12  m.  to  Mar.  31  

Miss  E.  L.  Saunders,  12  m.  to  Mar.  31  

Div.  2B— 

J.  J.  McCann,  12  m.  to  Mar.  31  

Div.  3  A— 

Miss  G.  Braceland,  12  m.  to  Mar.  31  

Div.  3B— 

S.  Daley,  12  m.  to  Mar.  31  

E.  I.  Dickieson,  June  23  to  Mar.  31  at  $500.. . . 

R.  Gosselin,  Jan.  9  to  Mar.  31  at  $500  

Miss  C.  I.  McCuaig,  9  m.  at  $500,  3  m.  at  $550 
Messenger — 

Wm.  J.  Paynter,  12  m.  to  Mar.  31  


Civil 
Govern- 
ment. 


$  cts. 

5,000  00 
5,000  00 

3,100  00 

1,600  00 
1,600  00 
1,600  00 

1,100  00 

900  00 

650  00 
386  05 
114  23 
512  50 

500  00 


22,062  78 


*Superannuation  Fund  No.  1.       Balance  Retirement  Fund. 


Civil  Service  Commission:  Civil  Government  Contingencies. 


Summary. 


Holding  examinations  

Setting  and  valuing  papers 

Permanent  officer  

Medical  services  

Extra  employees  

Prinking  and  stationery. . . 
Sundries  


Holding  Examinations. 

Belleville- 
Excise  Promotion  Ex. — rent  of  tables  

Berthierville:  A.  Lavallic — 

Nov.  Ex. — Services,  1  d.,  $10;  preparing  hall  for  examination,  $1.50; 
gram,  35c  

Brandon:  Rev.  A.  P.  McDiarmid — 

May  Ex. — Services,  3  d.,  $30;  rent  of  hall,  $5  

Nov.  Ex.— Services,  2  d.,  $20;  rent  of  hall,  $5  

Calgary:  E.  W.  Coffin- 
May  Ex.— Services,  3  d.,  $30;  Nov.  Ex.— Services,  3  d.,  $30  

•Special  Ex.  for  translator  in  Archives — Services,  2d  

Charlottetown:  S.  N.  Robertson — 

May  Ex.— Services,  3^  d.,  $35;  rent  of  hall,  3^  d.,  $17.50  

Nov.  Ex.— Services,  3  d.,  $30;  rent  of  hall  3  d.,  $15  

Edmonton:  J.  H.  Riddell— 

May  Ex.— Services,  3  d.,  $30;  Nov.  Ex.— Services,  3  d.,  $30  

Special  Ex.  for  translator  in  the  Privy  Council — Services,  2d  

Fredericton:  W.  T.  Raymond — 

Nov.  Ex. — Services,  4£  d  


tele- 


$  cts. 


35  00 
25  00 


60  00 
20  00 


52 
45 


50 
00 


60  00 
20  00 


Carried  forward. 


$  eta. 


3,150  50 
5,321  95 

900  00 
5  00 

283  56 
2,838  21 
1,724  23 

14,223  45 


3  00 
11  85 

60  00 

80  00 
97  50 


80  00 
45  00 


377  35 
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Civil  Service  Commission:  Civil  Government  Contingencies— Continued. 

Brought  forward  

Holding  Exayninations — Continued. 

Halifax:  Prof.  H.  Murray — 

May  Ex. — Services,  5  d.,  $50;  janitor,  5  d.,  $5;  ink,  $1  

Nov.' Ex.— Services,  4§  d.,  $45;  janitor,  4lj  d..  $4.50:  ink.  80c  


Hamilton:  R.  A.  Thompson- 
May  Ex.— Services,  5  d.,  $50:  rent  of  hall,  5  d..  $25  

Nov.  Ex.— Services,  3  d.,  $30;  rent  of  hall,  3  d.,  $15  

Excise  Promotion  Ex. — Tables  and  chairs,  $30;  cleaning  room.  $2;  ink.  $1.50 

Kingston:  J.  P.  Macdonald — 

May  Ex. — Services,  b\  d.,  $55;  janitor,  $5  

Nov.  Ex. — Services,  5  d  


eta. 


London:  N.  C.  James — 

May  Ex.— Services,  3  d.,  $30;  Nov.  Ex.— Services,  3  d.,  $30  

Moncton:  G.  J.  Oulton — 

Nov.  Ex.— Services,  Q  d.,  $35;  rent  of  room,  3^  d.,  $17  50  

Montreal:  F.  H.  Dav— 

May  Ex.— Services,  44  d..  $45;  janitor,  5  d.,  $7  50;  ink.  $1.30  

Prof.  Flahault,  4^  d.,  $45;  N.  E.  Wheeler,  U  d.,  $8  

Rent  of  Molson's  Hall,  5  d    

Nov.  Ex. — Services,  4§  d.,  $45;  janitor,  $5;  ink,  63c  

Prof.  Flahault,  4|  d.,  $45;  rent  of  Molson's  Hall,  $25  

Special  Ex.  for  translator  in  Privy  Council — Services,  2  d.,  $20;  janitor,  $1; 

rent  of  room ,  $4  

Special  Ex.  for  translator  in  Archives— Services,  2  d.,  $20;  rent  of  hall,  $5; 

janitor,  $2  

Excise  Promotion  Ex. — Janitor,  $2;  cartage,  $1 .50;  express,  $1 .40;  money 
order,  10c  


Moosejaw:  J.  W.  Sifton — 

May  Ex.— Services,  2  d.,  $20;  ink,  $1. 
Nov.  Ex.— Services,  2  d.,  $20;  ink,  $1. 


Nelson:  Miss  A.  N.  Williamson — 

Mav  Ex.— Services,  2  d.,  $20;  rent  of  room,  ink,  &c,  $2.50  ' 

Nov.  Ex.— E.  C.  Arthur,  3  d.,  $30;  rent  of  room,  $3  

Ottawa — 

Mav  Ex.— Miss  C.  Patrice,  2  d.,  $10;  Miss  D.  McMorrow,  2  d.,  $10  

Miss  E.  Farrow,  2  d..  $10;  A.  DcCelles,  5|  d.,  $28  

Dr.  J.  C.  Glashan,  5  d.,  $25;  C.  Hugg,  4  d.,  $10  

H.  L.  Merklev,  2  d.,  $10;  N.  Davidson.  2  d..  $10  

Miss  E.  Lawrence,  2  d.,  $10;  Mrs.  A.  Hicks,  2  d.,  $10  

J.J.  Hugg,  2d  

Rent  of  St.  Patrick's  Hall,  2  d.,  $40;  janitor,  2  d.,  $3  

Rent  of  Ottawa  Amateur  Athletic  Hall,  2d  

Rent  of  St.  George's  Parish  Hall,  large  hall,  4  d.,  $60;  two  lecture 
halls,  5|  d.,  $55;  Wm.  Newman,  janitor,  5  d.,  $7.50;  V. 
Grove,  janitor,  2  d.,  $3;  rent  of  tables,  $29.25;  carrying  and 

storing  200  tables,  $2  

Rent  of  St.  John's  Hall,  2  d.,  $20;  rent  of  tables  and  chairs,  $18.20 

Nov.  Ex.— N.  Davidson,  2  d.,  $10;  Miss  M.  Jaques,  2  d.,  $10  

Miss  P.  Read,  2  d.,  $10:  Miss  D.  McMorrow,  2  d.,  $10  

Miss  K.  McKian,  2  d.,  $10;  Mrs.  A.  Hicks,  2  d.,  $10  

A.  DeCelles,  5  d.,  $25;  Dr.  J.  C.  Glashan,  5j  d.,  $28  

C.  Hugg,  4*d  

Rent  of  St.  Patrick's  Hall,  2  d.,  $40;  janitor,  $3  

Rent  of  St.  George's  Parish  Hall,  5|  d.,  $90;   janitor,  5*  d., 

$8.25;  storing  tables,  $2  

Rent  of  St.  John's  Hall,  2  d.,  $20;  janitor,  2  d.,  $3;  rent  of  tables, 

$15  

Special  Ex.  for  translator,  June  7-8 — Rent  of  St.  George's  Hall  

Special  Ex.  for  expert  stenographer,  Aug.  29 — §  d  

Special  Ex.  for  translator  in  Archives — Rent  of  St.  George's  Parish  Hall. .  . 
Special  Ex.  for  translator  in  House  of  Commons — Rent  of  St.  George's  Parish 

Hall  and  three  small  rooms  

Special  Ex.  for  temporary  employment  in  Inside  Service,  Mar.  8 — Rent  of 

St.  George's  Parish  Hall,  $7  .50;  janitor,  $2  

Storage  of  desks,  &c.  for  1  y.  in  St.  George's  Church  


Carried  forward . 
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75  00 
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00 
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00 
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50 
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00 

20  00 
38  00 
35  00 
20  00 
20  00 
10  00 
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40  00 
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38  20 
20  00 
20  00 
20  00 
53  00 
23  00 
43  00 

100  25 

38  00 
15  00 
3  75 
15  00 

15  00 

9  50 
30  00 


SECRETARY  OF  STATE  DEPARTMENT:  EXPENDITURE 
SESSIONAL  PAPER  No.  1 


X— 7 


Civil  Service  Commission:  Civil  Government  Contingencies— Continued. 

Brought  forward  

Holding  Exa m 'nations — Concluded. 

Peterboro:  A.  Mowat,  B.A. — 

May  Ex.— Services.  2}  d.,  $25;  rent  of  hall,  $10  

Port  Arthur:  Rev.  C.  W.  Hedley— 

May  Ex. — Services,  2d  '.  

Nov.  Ex— Services,  2\  d.,  $25;  rent  of  hall,  $5  


Quebec:  Rev.  A.  E.  Gosselin — 

May  Ex — Services,  5}  d.,  $55;  assistant,  2  d.,  $10  

Nov.  Ex— Services,  Si  d.,  $55;  assistant,  2  d.,  $10  

Special  Ex.  for  translator  in  Privy  Council — Services,  2d.,  $20 

Regina:  T.  E.  Perrett— 

May  Ex.— Services,  3  d.,  $30;  Nov.  Ex.— Services,  3  d.,  $30. . . . 
Special  Ex.  for  translator  in  Privy  Council — Services,  2  d.,  $20. 


St.  John:  G.  N.  Hay- 
May  Ex — Services,  5  d.,  $50;  janitor,  37.50;  cleaning  rooms,  $4. 
Nov.  Ex — Services,  4  d.,  $40;  janitor  $6;  cleaning  room,  $4  


Sherbrooke:  A.  O.  Gagnon — 

May  Ex — Services,  3  d.,  $30;  rent  of  room,  $15. . 
Nov.  Ex — Services,  3  d.,  $30;  rent  of  room,  $15. 


Sydney:  A.  W.  Woodell— 

May  Ex — Services,  3  d.,  $30;  clock  rent,  $2;  sundries,  42c  

Toronto:  Rev.  G.  R.  Tasken— 

May  Ex— Services,  3  d.,  $30;  J.  B.  Brebner,  3  d.,  $15  

Nov.  Ex — Services,  5  d.,  $50;  janitor,  $4;  cartage,  85c;  ink,  50c;  J.  B. 
Brebner,  3  d.,  $15  

Special  Ex.  for  translator!  n  Archives — J.  B.  Brebner,  2d  


Vancouver:  Wm.  Burns — 

May  Ex — Services,  3  d.,  $30;  express  charges,  50c. 
Nov.  Ex.— Services,  3  d.,  $30  


Victoria:  J.  Campbell — 

May  Ex. — Services,  4?  d.,  $45;  janitor,  $2 
Nov.  Ex.— Services,  4|  d.,  $45;  janitor,  $2 


Windsor:  Geo.  E.  Rason — 

May  Ex — Services,  4j  d.,  $45;  rent  of  room,  $5  

Nov.  Ex — Services,  \\  d.,  $45;  rent  of  room,  $5  

Excise  Promotion  Ex. — Tables  and  chairs,  $2;  ink,  60c 

Winnipeg:  W.  J.  Spence — 

May  Ex— Services  ,3  d.,  $30;  R.  K.  McClung,  3  d.,  $15. 
Nov.  Ex.— Services,  3  d.,  $30;  assistant,  3  d.,  $15  


Yarmouth:  W.  F.  Kempton — 

Nov.  Ex — Services,  1\  d.,  $25;  postage,  25c;  express,  85c. 


cts. 


20  00 
30  00 


65  00 
65  00 
20  00 


60  00 
20  00 


61  50 
50  00 


45  00 
45  00 


45  00 

70  35 
20  00 


■M)  50 
30  00 


47  00 
47  00 


50  00 
50  00 
2  60 


45  00 
45  00 


Setting  and  Valuing  Papers. 

Adams,  F.  D.,  $29.50;  Armstrong,  W.  G.,  $116.80;  Attwood,  A.  E.,  $180.80  

Barnes,  H.  T.,  $36;  Blatch,  G.  L.,  $64.90;  Bober,  H.  L.,  $26.50;  Boyon,  J.  M.,  $62.25  

Coleman,  A.  P.,  $29  50;  Daugh,  Rev.  Canon,  $477.80;  Derrick,  Miss  C.  M.,  $35.50;  DoWitt 

N.  W.,  $42.50  

Dunbar,  R.  C,  $175.10;  Fleming,  R.  F.,  $22.50;  Gosselin,  Rev.  A.  E.,  $180.50;  Graham, 

W,  A.,  $468.30  

Gregor,  L.  R.,  $301.50;  Hogg,  J.  L.,  $46.50;  Holland,  G.,  $10;  Hood,  F.,  $126  40. . . 

Jones,  C.  C,  $245;  Jones,  F.  A.,  $502.60;  Keirstead,  W.  C,  $62;  Ker,  N.  J.,  $18  

Lanos,  J.  M.,  $160.80;  Leacock,  S.  B.,  $27;  Macdonald,  J.  F.,  $81.50;  MacKay,  E.,  $36  50. 

MacMechan,  A.,  $48;  McGoun,  A.,  $46;  Magill,  R.,  $15;  Marceau,  J.  O.,  $31.30  

Marchand  &  Haskell,  $41.50;  Matheson.  J.,  $245;  Morin,  J.  L.,  $113;  Needier,  G.  H.,  $26  50 
Norris,  J.  T.,  $120.20;  Putman,  J.  H.,  $82.40;  Roy,  Rev.  A.  B.,  $311.50;  Sauvallc,  M.,  $225 
Skelton,  O.  D.,  $91.50;  Smith,  A.  D.,  $64;  Sykes,  W.  J.,  $112.80;  Watson,  J.,  $23.. . 
Weeks,  A.  L.,  $29.50;  Wright,  R.,  $35.50;  Wrong,  G.  W.,  $94  


5,321  95 
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Civil  Service  Commission:  Civil  Government  Contingencies— Continued 

Permanent  Officer. 

Dr.  John  Thorburn,  examiner,  12  m.  to  Mar.  31,  1912  

Medical  Services. 

Dr.  R.  Chevrier,  Ottawa,  consultation  re  one  Second  Division  Candidate  

Extra  Employees. 

Burke,  Miss  M.  M.  L.,  clerk,  July  12  to  Aug.  31,  1911  at  $500  

Meunier,  J.  A.  H.  A.,  clerk,  July  27  to  Dec.  31,  1911  at  $500  


Printing  and  Stationery. 

Stationery  Office  supplies,  12  m.  to  Mar.  31,  1912  ($748.22)— 

Books  printed  and  maps,  $133.05;  paper  and  envelopes,  $109.10. 

Blank  books  and  scratch  pads,  $47.82;  brief  bag,  1,  S8.55  

Subscriptions  to  periodicals,  $70.92;  penknives,  12,  $18  

Typewriter-;  1  at  $119.25  less  $65  for  old  one;  1  at  $65  

Typewriter  repairs  and  supplies,  $36;  sundry  stationery,  $191.28 
Parliamentary  publications  

King's  Printer's  account:  printing,  binding,  &c  


Sundries. 

Telegrams,  $90;  telephone  messages,  $18.10;  postage,  $9  

G.  N.  W.  Telegraph  Co.,  cable  registration  fees  in  International  Registrations 

Express  charges,  $157.92;  street  car  fares,  $16;  cartage,  $39.50  

Ottawa  Electric  Co.,  electric  power  for  12  m.  to  Mar.  31,  1912  

Panoramic  view  of  House  of  Commons,  $10;  sundry  small  items,  $12.06  

Travelling  expenses:  M.  G.  LaRochelle,  $30.60;  Prof.  A.  Shortt,  $1,252 .05. .. . 


Naturalization  Returns. 

Payments  to  Clerks  of  Courts,  4c,  for  furnishing  returns 

Adsit,  S.  R..  Medicine  Hat  

Almond,  S.  R.,  Grand  Forks  

Asselstine.,  T.  M.,  Kingston  

Aston,  E.  J.,  Beausejour  

Atkinson,  F.  G.,  Battleford  

Bacon,  F.  H.,  Golden  

Baird,  John,  Cumberland  

Beamont,  E.  J.,  Berlin  

Begere,  T.  H.  A.,  Co.  Wentworth  

Bell,  C.  H.,  Regina  

Betournay,  L.  N.,  Winnipeg  

Bishop,  W.  A.,  Owen  Sound  

Bourke,  Thos.  J.,  North  Bay  

Bourque,  P.  E.,  Somerset  

Bowlby,  W.  M.,  Berlin  

Bowman,  T.  M  

Brennan,  M.,  St.  Cathraines  

Browning,  A.  G.,  North  Bay  

Bryan.,  W.  C,  Macleod  

Burritt,  Jas.  H.,  Pembroke  

Burritt,  W.  E.,  Prince  Rupert  :  

Cambridge,  J.  J.,  New  Westminster  

Campbell,  J.  S.,  Co.  Sunbury  

Carter,  Geo.  W.  F.,  Cranbrook  

Casgrain,  P.  B.,  Quebec  

Chabot,  Albert,  Montreal  

Chartrand,  P.,  St.  Laurent  

Christie,  H.  P.,  Ashcroft  

Clarke,  L.  J.,  Calgary  

Cleary,  Francis,  Windsor  

Clench,  J.,  St  Catharines  

Clough,  Chas.  C,  Elm  Creek  


Carried  forward 


1,351  77 
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Brought  forward  

Payments  to  Clerks  of  Courts,  &c,  for  furnishing  returns — Continued 

Cohoe,  J.  E.,  Welland  

Combe,  Harvey,  Victoria  

Cowper,  T.  D.,  Welland  

Cuthbert,  A.,  Prince  Albert  

deLottinville,  G.  L.,  Sherbrooke  

Desilets,  A.,  Trois  Rivieres  

Dixon,  Thomas,  Walkerton  

•Ebbels.,  W.  D.,  Areola  

Ferguson,  C.  H..  St.  John  

Haight,  W.  L.,  Parry  Sound  

Hall,  John,  Roblin  ,.  

Hewitt,  J.  T.,  Brantford  '.  

Holmes,  S.  H.,  Halifax  

Hunt,  H.  E.,  Dauphin  

Hunton,  W.  G.,  St.  Laurent  

Irwin,  W.  H.,  Lethbridge  

Irwin,  H.  E.,  Toronto  

Johnson,  Thomas,  Bracebridge  

Kinley,  J.  F.,  Lunenberg  

Kerlson,  W.  F.,  Co.  Victoria  

Kennaird,  A.  T.,  Witaskiwin  

Langton,  S.  G.,  Selkirk  

Langworthy,  W.  F.,  Port  Arthur  

Leonard  &  Noyes,  Sweetsburg  

Logan,  D.,  Pictou  

Long,  T.  E.,  Stonewall  

Lor  way,  C,  Sydney  

Macdonnell.  J.  A.,  Port  Hood  

Macdonald,  Chas.,  Dawson  

Macdonald,  S.,  M.,  Portage  la  Prairie  

MacEachern,  E.  G.  D.,  Moosimin  

MacGillivray,  J.  F.,  Kenora  

MacLean,  D.  A.,  Gladstone  

McFadden,  Moses,  Algoma  

McKee,  T.  E.,  North  Bay  

McKellop,  J.  B.,  London  

McLauchlin,  W.  E.,  Revelstoke  

McMynn,  Wm.  C,  Greenwood  

Mowatt,  J.  S.,  Saskatoon  

Munro,  J.  A.,  Moosejaw  

Murray,  Thomas,  Prince  Albert  

Olson,  B.  B.,  Gimli  •  

Pearce,  E.  T.  W.,  Kamloops  

Pelly,  J.,  Chilliwack  

Plummer,  C.  V.,  Sault  St.  Marie  

Pottinger,  A.  B.,  Vancouver  

Pratt,  Horace,  Ottawa  

Rayson,  H.  C.,  Alberni  

Richard,  E.  Rene,  Dalhousie  ,  

Ritchie,  J.  A.,  Ottawa  

Rodd.  J.  H.,  Windsor  

Roife,  W.  N.,  Nicola  

Rott,  S.  R.,  Emerson  

Simpson,  F.  S.,  Red  Deer  

Simpson,  Wm.,  Yorkton  

Smcllie,  Thos.  S.  T.,  Port  Arthur  

Smith,  Henry,  Charlottetown  

Smith,  H.  D.,  Co.  Kent.  :  

Speers,  George  L.,  Roblin  , 

Stewart,  W.  D.,  Digby  

Taylor,  Alex.,  Edmonton  

Thomson,  George,  Nanaimo  

Townsend,  H.  R.,  Rossland  

Turenne,  J.  C,  St.  Boniface  

Walker,  G.  H.,  Winniepg  , 

Wallace,  S.  A.,  Medicine  Hat  , 

Washington,  S.  F.,  Wentworth  

Watson,  A.  H.,  Fernie  

Wedd.,  E.,  London  

Wilkes,  A.  J.,  Brantford  

Wilmot,  H.  F.,  Vernon  

Carried  forward  , 
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Naturalization  Returns— Concluded. 

Brought  forward  

Payments  to  Clerks  of  Courts,  &c,  for  furnishicg  returns — Concluded. 

Wiswell,  E.  G.,  Brandon  

Payments  under  $3  

Dept.  Public  Printing  and  Stationery  


London  Library 

Directories — 

Edmonton  

Halifax  

Hamilton,  1911-1912  

Kingston  

London,  1911-1912  

Montreal,  1911  

Ottawa...  "   

Quebec  "   

Regina  "   

St.  John  "   

Sault  Ste.  Marie,  1911  *.  

Toronto,  1912  

Vancouver,  1911  

Vancouver  Island  

Winnipeg,  1911-12  

Newspaper  

Gazeteers — 

Alaska- Yukon  

Alberta  

Canadian  Almanacs  and  Calendars  

Newspapers,  &c  

Five  Hundered  Facts  about  Canada,  500  copies  

Books — 

The  Dominion  of  Canada  

Audette's  Practice  Exchequer  Court  

The  Makers  of  Canada  

Insurance  Law  of  Canada  

Dominion  Express  Co  

Canadian  Pacific  Ry  


Miscellaneous. 

Reception  of  His  Royal  Highness  the  Duke  of  Connaught — 

Expenditure  at  Quebec  

Expenditure  at  Ottawa  

Other  expenditure,  including  special  train  to  Quebec  and  return 


Reception  of  His  Royal  Highness  the  Duke  of  Connaught. 

Expenditure  at  Quebec — 

Beland,  T.,  of  Marine  and  Fisheries  Dept.,  pay  lists  

Brousseau  &  Frfere,  illuminating  arch  

Campbell,,  P.  motors  and  cabs  

"  board  of  horses  

Can.  Pac.  Ry.,  transport  of  troops,  St.  Jean  to  Quebec  and  return  

Chateau  Frontenac — 

Board,  Cabinet  Ministers  and  officials  

Special  luncheon,  including  wine,  cigars  and  flowers  

Telegrams  and  cables  

Cartage  of  baggage  

Other  meals,  &c  

Demers,  L.  J.  A.,  &  Co.,  rent  chairs  

Dugal,  Archille,  arch  and  decorations  

Dugal,  Mile  M.,  decorations  

Dunlop,  John  H. — 

Orchids  

Fare,  Toronto  to  Quebec  and  return  , 

Carried  forward  
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Miscellaneous— Continued. 


Brought  forward . 


Reception  of  His  Royal  Highness  the  Duke  of  Connaught— Continued. 

Expenditure  at  Quebec — Concluded. 

Paguy,  Lepenay  &  Frere,  bunting  

Gagnon,  Geo.  Ed.,  flowers,  &c  

Gignac,  Nap.,  lumber  and  labour  

Guard  of  honour  

Hand  Fireworks  Co  

King  Edward  Hotel,  meals  

Leonard,  B.,  painting,  &c  

Lacasse,  Almazar,  decorations  

Marine  and  Fisheries  Dept.,  stores  

Mathieu,  Loui-,  lumber,  paint,  &c  

Myrand  &  Pouliot,  decorations  

Mackenzie  &  Co.,  flags,  &c  

Quebec  Cartage  &  Transfer  Co.,  carriages  and  motors  

Quebec  Electric  Co  

Rigali,  Miche  

Ryan,  Mrs.  Thomas,  trees,  &c  

Tobin,  Ltd.,  bunting  

Toronto  Exhibition,  decorations  

Travelling  expenses — 

Militia  officers  

C.  Beaudry  

P.  A.  Lefort  

Geo.  Reid  

Sundries — 

T.  Beland  '  

J.  B.  St.  Laurent  


Exp  nliture  at  Ottawa — 

Bryson,  Graham  &  Co.,  bunting  

Cameron,  John,  cab  hire  

Cameron,  E.  R.,  cabs  for  Judges  of  Supreme  Court 

Carson,  W.  J.,  oil  

Cent.  Hardware  Co.,  wire  

Charleson,  W.  G.,  ladder  

Cleghorn  &  Beattie,  rugs  

De^rivieres,  J.  A.,  flag  poles  

Edwards,  W.  C,  posts  

Graham  Bros.,  evergreens  

Laverdure,  E.,  lumber  

Lynch,  W.,  drawing  arches  

MacKenzie  &  Co.,  banners,  &c  

McFarlane  &  Douglas,  hardware  

Militia  Department,  escorts,  guards  of  honour,  &c. 

OttawTa  Paint  Works  

Ottawa  Stair  Works,  turnings  

Ottawa  Typewriter  Co  

Public  Works  Dept.,  wages  

Public  Works  Dept.,  shields  

Reinhart,  P.  D.,  meals  

Robert  &  Robert,  Coats  of  Arms  

Ross,  C.  &  Co.,  carpets  

Stanley,  L.  E.,  cotton  

St.  Laurent,  J.  B.,  sundries  

Watt,  Chas  


Can.  Pac.  Ry. — 

Special  train,  Ottawa  to  Quebec  and  return 

Gratuities  

Meals,  $130.10;  wine,  $42.45  

Supplies  for  official  car  No.  109 — 

W.  J.  Mooney,  cigars  

Kavanagh  Bros.,  groceries  

B.  Slattery,  meat  

C.  Moreland,  fruit  

Imperial  Laundry  

Carried  forward  
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Miscellaneous— Concluded. 

Brought  forward  

Reception  of  His  Royal  Highness  the  Duke  of  Connaughl — Concluded 

Supplies  for  official  car  No.  139 — 

VV.  J.  Mooney,  cigars  

Kavanagh  Bros.,  groceries  

R.  McGregor  

Ottawa  Sanitary  Laundry  

Stationery  and  printing  

Telegrams  

Telephones  

Thomas  Mulvey,  travel,  &c  

Arthur  Brophy,  sundries  

D.  J.  O'Connor  

Hugh  J.  Duggan  

James  McLay  

Dominion  Police — 

A.  P.  Sherwood,  travel  

Insp.  Parkinson  

Insp.  Foster  :  

Sergt.  Trewhitt  

Sergt.  Giroux  

Insp.  Hogan  

Intirnational  Catalogue  of  Scientific  Literature. 
Henry  Foster  Morley,  £102  
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1910-11. 

Secretary  of  State  Department:  Revenue. 

1911-12. 

Increase. 

8  cts. 

Summary. 

Page. 

$  cts. 

$  cts. 

181,853  05 

X— 13 

199,951  45 

18,098  40 

7,244  00 

Civil  Service  Examination  Fees  

X— 18 

7,648  00 

404  00 

189,097  05 

207,599  45 

18,502  40 

Casual  Revenue. 

180,004  30 

X— 13 

197,383  60 

17,379  30 

373  00 

X— 18 

724  20 

351  20 

1,475  75 

X— 18 

1,843  65 

367  90 

181,853  05 

199,951  45 

18,098  40 

Licenses,  Charters,  &c. 

Abbey  Realty  Co  

Abcnakis  Mineral  Springs  Co  

A.  B.  Stove  Co.  of  Canada  

Adirondack  Silo  Co.  of  Canada  

A.  E.  Bannerman  Realty  Co  

A.  E.  Rea  &  Co.,  Montreal  

jEtna  Biscuit  Co  

Alabama  Tramway  Light  and  Power 

Co  

Alaska  Feather  &  Down  Co  

Alberta  Land  Co  

Alexandra  Amusement  Co  

Algoma  Steel  Bridge  Co.  of  Canada. 

Alfred  Prendergast  

A.  McCullough  &  Co  

American  Machinists  

Amherst-Central  Shoe  Co  

Amusement  Specialties  , 

Anglo-Canadian  Investment  Corpora 

tion  

Anglo-Canadian  Negotiations —  

Anglo-French  Financial  Corporation  of 

Canada  

A.  &  P.  Steven..  

Aqueducts  Limited  

Archer  Engineering  &  Supply  Co  

Arena  Gardens  of  Toronto  

Argenteuil  Granite  Co  

A.  R.  Rogers  Lumber  Co  

A.  Sommer  &  Co  

Asphalt  &  General  Supply  Co  

Augustin  Comte  &  Cie  

Automobiles  Franchises  

A.  W.  Grant  &  Co  

Aynda  Cigar  Co  

Baie  St.  Paul  Lumber  Co  

Banner  Incandescent  Lamp  Co.  of 

Canada  

Barcelona  Traction  Light  &  Power  Co. 

Bathurst  Lumber  Co  

Beauharnois  Machinery  Co  

Beaver  Co  

Beaver  Dredging  Co  

Becker  &  Co.  of  America  

Belding  Paul  &  Corticelli  Silk  Co  

Belgo-Canadian  Realty  Co  

Belle  Isle  Park  Co  

Bellevue  Land  Co  

Bellerive  Lumber  Co  

Bermuda  Atlantic  Steamship  Co  

B.  Grier  Limited  

Blair's  Limited  


Carried  forward. 


$  cts. 

400  00 
100  00 
100  00 
100  00 
200  00 
500  00 
350  00 

6,300  00 
350  00 
600  00 
100  00 
100  00 
50  00 
100  00 
100  00 
150  00 
275  00 

500  00 
150  00 

786  80 
100  00 
100  00 
150  00 
400  00 
275  00 

50  00 
150  00 
100  00 
100  00 
100  00 

50  00 
100  00 
225  00 

400  00 
8,400  00 
480  00 
275  00 
400  00 
300  00 
150  00 
850  00 
400  00 
100  00 
250  00 
100  00 
150  00 
500  00 
100  00 


26,066  80 


Licenses,  Charters,  &c— Con. 
Brought  forward  


Block  Diamond  Realty  Co  

B.  M.  &  T.  Jenkins  

Bonner  Sand  and  Ballast  

Borden  Milk  Co  

Borden's  Condensed  Milk  Co  

Brazilian  Electro  Steel  and  Smelting 

Co  

Brewsters  Limited  

British  America  Elevator  Co  

British  Canadian  Canners  

British  Canadian  Construction  Co. . . . 

British  Canadian  Marble  Co  

British  Canadian  Ship  Building  and 

Dock  Co  

British  Canadian  Venture  Syndicate.. 

British  Collieries  (Brazeau)  

British  and  Colonial  Press  

British  Columbia  News  Co  

British  Columbia  Power  Co  

British  Empire  Securities  Co  

British  North  America  Dry  Dock  & 

Shipbuilding  Co  

Brockville  Construction  Co  

Brodies  Limited  

Bronsdon's  Limited  

Brown  Optical  Co  

Brown  Rochette  Limited  

Buena  Vista  Realty  Co.  of  Ottawa  

Byers  &  Anglin  

By  town  and  Suburban  Land  Co  

Caloricine  Limited  

Oampbcllton  &  Gaspe  Steamship  Co. 

Canada  Auction  Co  

Canada  Automatic  Chain  Co  

Canada  Beds  

Canada  Bond  Corporation  

Canada  Brick  Co  

Canada  Carbide  Co  

Canada  Cement  Products  Co  

Canada  Central  Construction  Co  

Canada  Coal  and  Chemical  Co  

Canada  Coat  Apron  &  Household  Co. 

Canada  Flour  Mills  

Canada  Foundries  &  Forgings  

Canada  Paint  Co  

Canada  Realty  

Canada  Securities  Corporation  

Canada  Silk  Co  

Canada  Syndicate  

Canada  Timber  &  Lands  


Carried  forward. 
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Brought  forward. 


Canada  West  Mortgage  Corporation.  . 

Canada  West  India  Co  

Canadian  Agency  Co.  of  Toronto  

Canadian  Ammonia  Co  

Canadian  Art  Works  

Canadian  Autobus  Co  

Canadian  B.  K.  Morton  Co  

Canadian  Bonds  

Canadian  Brakeshore  Co..  

Canadian  Building  Corporation  

Canadian  Butchers  Supply  Co  

Canadian  Centerfreeze  Ice  Process  Co. 

Canadian  China  Clay  Co  

Canadian  Consolidated  Lands.  

Canadian  Credit  Men's  Association. . . 

Canadian  Dry  Dock  &  Shipbuilding 
Co  .  

Canadian  Electric  Welding  Co.. 

Canadian  Engineering  &  Construction 
Co  

Canadian  Exploration  Co  

Canadian  Fairbanks  Co. . . . 

Canadian  &  General  Finance  Co  

Canadian  Hall  Signal  Co  

Canadian  Hydro  Electric  Construc- 
tion Co  

Canadian  Ice  Co  

Canadian  IndependentTelephone  Co. . 

Canadian  Inspection  &  Testing  Labor- 
atories  

Canadian  Investment  Co.  

Canadian  Investment  Securities  Co. . . 

Canadian  Jewellers  

Canadian  Lock  &  Tool  Co  

Canadian  Locomotive  Co  

Canadian  Lumber  Yards. .  .  .... 

Canadian  Matthews  Gravity  Carrier 
Co  

Canadian  Maw  Brakes  

Canadian  Metal  Seal  Co  

Canadian  Metropolis  Realty  Co  

Canadian  Naas  &  Peace  River  Lands 
&  Development  Co  

Canadian  National  Carbon  Co  

Canadian  North  Pacific  Fisheries  

Canadian  Northern  Land  Co  

Canadian  Northern  Montreal  Tunnel 
&  Terminal  Co  

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 

Canad 


an  Nut  &  Bolt  Fastener  Co  

an  Oil  &  Paint  Co  

an  Oyster  Co  

an  Patent  Co  

an  Pipe  Organ  Co  

an  Publicity  Bureau  

an  Quarries  

an  Quilting  Co  

an  Rattan  Chair  Co  

an  Realty  Guarantee  Bond  Co. 

an  Realty  Owners  

an  Sand  &  Gravel  Co  

an  Sardine  Co  

an  Steel  Pipe  Co  

an  Street  Car  Advertising  Co. 

an  Sunbeam  Lamp  Co  

an  Townsites  

an  Union  Electric  Co  

an  Vickers  

an  Western  Lumber  Co  

an  Whaling  Co  

an  Yale  &  Towne  

Canmore  Coal  Co  

Canuck  Supply  Co  


Carried  forward. 


$  ets. 
43,660  80 

1,000  00 
500  00 
100  00 
150  00 
100  00 

2,300  00 
100  00 
150  00 
250  00 
150  00 
100  00 
150  00 
275  00 
560  00 
100  00 

500  00 
400  00 

100  00 
275  00 
640  00 
275  00 
500  00 

100  00 
400  00 
100  00 

150  00 
400  00 
150  00 

1,300  00 
100  00 

1 , 000  00 
500  00 

150  00 
400  00 
300  00 
250  00 

1,273  40 
100  00 
600  00 
800  00 


100  00 
200  00 
150  00 
100  00 
100  00 
100  00 
150  00 
100  00 
100  00 
100  00 
1,300  00 
100  00 
100  00 
800  00 
250  00 
275  00 
250  00 
100  00 
125  00 
1,300  00 
1,400  00 
150  00 
150  00 
100  00 
100  00 


68, 109  20 


Licenses,  Charters,  &c. — Con. 

Brought  forward  

Capital  Mica  Co  

Carbondale  Absorption  Ice  Machine 

Co  

Carillon  Construction  &  Development 

Co  

Carlton  Hotel  Co.  of  Montreal  

Carreras  &  Marcianus  of  Canada  

C.  C.  Cottred  

Cedar  Rapids  Manufacturing  &  Power 

Co  

C.  &  E.  Hawkins  

Cement  Gun  Co  

Central  Estates  

Chaleur  Bay  Lumber  Co  

Chaleyer  &  Co  

Chamberlain  &  Hookham  Meter  Co. 

Chantier  Maritime  de  St.  Laurent  

Chapman  &  Walker  

Charles  Fawcett  

Chartered  Trust  Co  

Chartered  Investment  Co.  of  Canada 

Citizens'  Artificial  Ice  Co  

City  Realty  Investing  Co.  of  Montreal 

Civic  Realty  Co  

Coals  Transportation  

Coastwise  Steamship  &  Barge  Co  

Cockshutt  Plow  Co  

Columbia  Land  Co  

Columbus  Rubber  Co.  of  Montreal.... 
Commercial     Engineering     Co.  of 

Canada  _   

Commercial  Engineering  Corporation 

Commercial  Realty  Co  

Compagnie  Pauze  

Compagnie  d'Art  et  dTndustries  

Compagnie  de  Placements  de  l'Ouest. 
Comptoir  Financier  Franco-Canadien. 

Concord  Realty  Co   

Consolidated  Securities  Corporation. . 

Consumers  Electric  Co  

Continental  Oil  Co  

Corona  Clothing  Co  

Cosmopolitan  Clothing  Co  

Cotton  Threads  

C.  T.  McAllister  

Credit  Clearing  House  

Cross  Fertilizer  Co  •:  

Crown  Securities  Corporation  

Crown  Shoe  &  Leather  Co  

Daigneau  &  Co  .  

Dalhousie  Navigation  Co  

D'Auteuil  Lumber  Co  

Decbul  Tools  

De  la  Ronde,  Limited  

De  Laval  Dairy  Supply  Co  

De  Lisle  Advertising  Speciality  Co. . . 

Demarais  Machine  and  Drill  Co  

Desbarats  Realty  Co  

Dex  Publishing  Co  

Distillerie  de  Liqueurs  Francaises  

D.  Lome  McGibbon  &  Co  

Dominion  Adjustment  Co  

Dominion  Architectural  Ironworks. . . 

Dominion  Bond  Co  

Dominion  Carlite  Explosive  Co  

Dominion  Charcoal  Co  

Dominion  Chicle  Co  

Dominion  Cocoa-Nut  Butters  

Dominion  Concrete  Construction  Co.. 

Dominion  Construction  Co  

Dominion  Contractors  

Dominion  Equipment  Co  

Carried  forward  
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Licenses,  C  harters.  &e. 

Brought  forward. . . . 


-Con. 


Dominion  Flour  Mills  

Dominion  French  Dyeing  Fur  Co  

Dominion  General  Securities  

Dominion  Investments  

Dominion  Lands  and  Investments. . . . 

Dominion  Mahogany  and  Veneer  Co.. 

Dominion  Marble  Co  

Dominion  Mica  Works  

Dominion  Novelty  Co  

Dominion  Optical  M'f'g.  Co  

Dominion  Paint  Works  

Dominion  Real  Estate  Co  

Dominion  Realties  

Dominion  Trust  Co  

Dominion  Western  Lands  Corporation 

Dorval  Island  Service  Co  

Dorval  Island  Park  Co  

Drummond  Realties  

Drummond  Shirt  Co  

Dufresne  et  Galipeau  

Dunning's  Limited  

Durocher  Construction  Co  

Dutch  Flooring  and  Chemical  Co.  of 
Canada  

Eadie-Douglas  

Eastern  Canada  Power  Co  

Ebro  Irrigation  and  Power  Co  

Eclipse  Whitewear  Co  

Economic  Realty  

Ed.  Youngheart  &  Co  

Elie  Jobin  

El  Paso  Milling  Co  

Ely  Bros.,  Canada  

Empire  Coal  Co  

Empire  Cream  Separator  Co.  of 
Canada  

Engineering  and  Development,  Limi- 
ted  

Enterprise  Chemical  Co  

E.  R.  Smith  Co  

E.  &  T.  Fairbanks  &  Co  

European  and  Brazilian  Shipping  Co. . 

E.  W.  Jacobs  &  Co  

Factory  Sites  

Farm  Products  

Fitzgibbon,  Limited  

Flat  Head  Coal  and  Coke  Co  

Flax,  Limited  

F.  Nicholas  &  Co  

Fogarty  Co  

Ford  Iron  Co  

Ford  Motor  Co.  of  Canada  

Forest  Reserve  Pulp  and  Paper  Co  

Fort  Churchill  Trading  Co  

Fortier  &  Kilpatrick  

Franco-Canadian  Corporation  

Frasicr  Thornton  &  Co  

Fredericton  Land  Co  

Fred  Magee,  Limited  

Fritz  Froehlich  Co  

Frontenac  Breweries  

Furse  &  Gordon  

Gaspe  Fish  Co  

Gatineau  Industrial  Co  

G.  C.  Hanford  Mfg.  Co  

General  Canadian  Investment  

General  Equipment  Co  

General  Motors  Co.  of  Canada  

General  Realty  Corporation  

General  Storage  Corporation  

General  Supply  Co.  of  Canada  

General  Trust  of  Canada  


• 

IIS. 

ooo 

00 

uu 

100 

00 

1 10 

1  ou 

00 

1  'iO 

00 

00 

400 

00 

450 

00 

100 

00 

275 

00 

100 

00 

100 

00 

150 

00 

350 

00 

50 

00 

494 

80 

100 

00 

250 

00 

150 

00 

200 

00 

275 

00 

100 

00 

100 

00 

275 

00 

100 

00 

500 

00 

800 

00 

200 

00 

150 

00 

150 

00 

200 

00 

400 

00 

500 

00 

400 

00 

300 

00 

150 

00 

150 

00 

125 

00 

375 

00 

275 

00 

150 

00 

250 

00 

100 

00 

275 

00 

1, 300 

00 

500 

00 

100 

00 

100 

00 

100 

00 

500 

00 

500 

00 

150 

00 

275 

00 

50 

00 

300 

00 

400 

00 

250 

00 

100 

00 

500 

00 

100 

00 

100 

00 

.  250 

00 

100 

00 

150 

00 

100 

00 

50 

00 

400 

00 

400 

00 

250 

50 

100 

00 

105,003  50 

Licenses,  Charters,  &c— Con. 
Brought  forward  

George  Anderson  &  Co.  of  Canada  

George  Durnford  Limited  

George  Hodge  &  Son  

Germain,  Smith  &  Birks  

Gibb  &  Co  

Gibson,  Taylor,  Strathy  &  Co  

Glen  Lumber  Co  

Gloucester  Galena  Zinc  Mines  

Goodwins,  Limited  

Goodyear  Tire  and  Rubber  Co.  of 
Canada  

Gold  Lion  Brewing  Co  

Grain  Growers  Export  Co  

Granby  Hardware  

Grand  Centra]  Park  

Grand  Metis  Power  Co  

Grant  Holden  Graham  

Grant  Smith  &  Co.  and  McDonnell, 
Limited  

Grantham  Realty  Co  

Great  Dominion  Land  Co  

Great  West  Saddlery  Co  

Greater  Ottawa  Sash  Door  and  Lum- 
ber Co  

Griffiths  Electric  Contractors  

G.  W.  Faust  

Haddington  Farms  

Halifax  Trading  and  Sealing  Co  

Hampstead  Realties  

Heenan  &  Froude  

Highland  Estates  

Hilda  Cigar  Co  

Holeproof  Hosiery  Co.  of  Canada  

Holophane  Co  *  

Hotel  and  Travel  

Howser  Lake  and  Lardo  River  Lum- 
ber Co  

Humboldt  Land  Co  

Humphrey  Pump  and  Power  Co.  of 
Canada  

Huntingdon  Canning  Co  

Hurteau,  Williams  &  Co  

Imperial  Tobacco  Co.  of  Canada  

Imperial  Wire  and  Cable  Co  

Independent  Amusement,  Limited.. . . 

Independent  Cigar  Co    

Industrial  and  Manufacturing  Co  

Industrial  Securities. . .'  

Inter-American  Steamship  Co  

International  Automobile  Co  

International  Construction  Co  

International  Construction  and  Supplv 
Co  

International  Home  Building  Co  

International  Milling  Co.  of  Canada... 

International  P.  A.  Y.  E.  Tramcar  Co. 

International  Realties  

International  Steamship  Co  

International  Trust  Co.  of  Canada  

Investment  Realties  

Investment  Trust  Co  

Island  Co  

Italian  Vermicelli  and  Macaroni  Mfg. 
Co  

J.  A.  Davis  &  Co  

J.  &  A.  D.  Ouimond  (Canada),  Limi- 
ted  

James  Ballantyne  Co  

James  Ramsey,  Limited  

J.  A.  Pitts  Company  

J.  B.  Blouin,  Limited  

J.  Elkin  &  Co  


105,003  50 


Carried  forward   122,072  00 
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Licenses,  Charters,  &c— Con. 


$  cts. 


Brought  forward   122,072  00 


J.  G.  Avard  &  Co  

J.  &  J.  Taylor  

J.  Lefebvre,  Limitee  

J.  Lindsay  Mclntyre  

John  Labatt,  Limited  

Joliette  Chemical  Co  

Joseph  Fortier,  Limited  

Joseph  E.  Seagram  &  Sons  

J.I.  Case  Company  

J.  Walter  Thompson.  

J.  &  W.  Duncan,  Limited  

Kearney  Bros  

Kelvinside  Realty  Co  

Kennedy  Construction  Co  

Keyless  Lock  Co  

Keystone  Fireproofing  Co.  of  Canada 

Lachine  Land  Co  

Lackawanna  Coal  Co  

La  Cie  Internationale  dTmmeubles.. . 

La  Campagnie  Canadienne  de  Drapeaux 

La  Compagnie  de  Marbre  du  Canada 

La  Compagnie  de  Publication  de  La 
Concorde   

La  Campagnie  des  Autobus  de  Monteral 

La  Compagnie  Electrique  de  Descham- 
bault  

La  Compagnie  Internationale  dTm- 
meubles du  Canada  

La  Compagnie  Joseph  Roger  Dusablon 

La  Campagnie  Louis  Caron  et  Fils. . . . 

La  Fonderie  du  Peuple  

La  Fonderie  de  St-Marc  

Lalonde  &  Desroches  

Lancashire  Dynamo  &  Motor  Co.  of 
Canada  

La  Publicitee  

Lauren  tia  Milk  Co.  of  Ontario  

Laurentide  Paper  Co  

Laurentian  Realty  Co  

L.  Chaput,  Fils  &  Cie  

Leahy  Engineering  &  Contracting  Co. . 

Leap  Wheel  Co.  of  Canada  

Le  Club  des  Voyageurs  de  Commerce 
de  la  Puissance —  

Le  Knox  Lennox  Chemical  Co  

LTmmobiliere  du  Canada  

Ling  Asbestos  Co  

Longue  Point e  Lands  

Lome  Realties  

Luminous  Locator  Co  

Lyon  Gas  Saving,  Limited  

Macfarlane  Shoe  Co  , 

Mac  Lumber  Co  

Magdalene  Fisheries,  Limited  

Major  Hill  Taxicab  &  Transfer  Co.. . 

Maritime  Dredging  &  Construction  Co. 

Maritime  Nail  Co  

Martin  Bennett  Asbestos  Mines  

Masco  Co  

Mason  &  Risch  Piano  Co  

Matthews-Laing  

Matthews,  Wrightson  &  Co.,  Canada. 

Maturity  Bond  &  Surety  Co  

Maw  Brakes  

Meadow-Sweet  Cheese  M'f'g  Co  

Medicine  Hat  Syndicate  

Mendelsohn  Tritt  Co  

Merchants  Transportation  Co  

Metal-Lathing  

Metallurgic  Enterprises  Co  

Metropole  Abattoir  Co  

Metropole  Real  Estate  Co  


Licenses,  Charters,  &c. — Cc 

Brought  forward  


150  00 
500  00 
150  00' 
100  00 
275  00l 
140  00 
150  00 
500  00 
100  00 
100  00 
275  00 
150  00 
275  00 
275  00 
100  00 
100  00 
150  00 
195  00 
150  00 
100  00 
100  00 

100  00 
200  00 

400  00 

400  00 
100  00 
100  00 
100  00 
100  00 
100  00 

100  00 
250  00 
275  00 
100  00 
100  00 
500  00 
100  00 
400  00 

100  00 
100  00 
400  00 
150  00 
185  00 
200  00 
200  00 
100  00 
200  00 
100  00 
100  00 
150  00 
450  00 
275  00 
000  00 
150  00 
50  00 
1 , 300  00 
150  00 
100  00 
100  00 
125  00 
100  00 
100  00 
100  00 
100  00 
100  00 
400  00 
200  00 


Metropolitan  Trust  Co  

Mexico  North  Western  Transportation 

Co  

Mexican  Interurban  Electric  Traction 

Co  

Mica  Co.  of  Canada  

Mississauga  Towing  Co  

Mitchell  Realty.  

Montreal  Abattoirs  

Montreal  Agencies  

Montreal  Bav  Land  Co  

Montreal  City  &  District  Realty  Co... 

Montreal  City  Estates  

Montreal  Cottons  

Montreal  Debenture  Corporation  

Montreal  Fire  Brick  Works  Co  

Montreal  Insurance  &  Vessel  Agency.. . 
Montreal  Lachine  Canal  Land  Syndi- 
cate  

Montreal-Pembroke  Construction  Co.. . 

Montreal  Phonograph  Co  

Montreal  River  Land  Co  

Montreal  Security  &  Finance  Co  

Montreal  South  Land  &  Improvement 

Co  

Montreal  Sporting  Goods  M'f'g  Co.. . 

Montreal  &  Suburban  Realty  Co  

Montreal  Tunnel  Co  

Montreal  View  Land  Co.  of  Canada. . . 
Montreal  Wreckage  &  Construction  Co. 
Mortgage  &  Investment  Corporation  of 

Canada    

Murray-Kay,  Limited  

Mutual  Realty  Investment  

Mount  Royal  Investors  

Mount  Royal  Hotel  Co  

Mount  Royal  Land  Co  

Mount  Royal  Plateau  Co  

Mclntyre  Realty  Co  

National  Canners  

National  Film  Co.  of  Canada  

National  Lime  &  Marble  Co  

National  Live  Stock  Exchange  

National  Paper  Co  

National  Pipe  &  Foundry  Co  

National  Real  Estate  &  Investment  Co. 

of  Canada  

National  Tube  Co  

New  Brunswick  Shale  Co. . .  ■.  

New  Century  Land  Co  

New  Orleans  &  Grand  Isle  Railway, 

Light  &  Power  Co  

Niagara  Navigation  Co  

Nipissing  Pontiac  Steamboat  Co  

North  American  Cloak  &  Suit  Co.. . 
Northern  Electric  &  Manufacturing  Co. 

i  North  River  Electric  Co  

Notre  Dame  de  Graces  Land  Co  

Notre  Dame  de  Graces  Realty  Co  

O.  B.  Shoe  Co  

^Oliver  Chilled  Plow  Works  of  Canada. 

Orme  Realty  Co  

iOtis-Fensom  Elevator  Co  

I  Ottawa  Dairy  

Ottawa  Farm  Development  Co  

Ottawa  Funeral  Co  

Ottawa  Hockey  Club  

Overland  Automobile  Co.  of  Canada. . 

Oxygenator  Co.  of  Canada  

[Pacific  Coast  Collieries  

Pacific  Fish  &  Cold  Storage  Co  

IPapeterie  de  Berthier  


Carried  froward   135,917  00 


Carried  forward   169,727  00 


00 


SECRETARY  OF  STATE  DEPARTMENT:  REVENUE 
SESSIONAL  PAPER  No.  1 


X— 17 


Licenses,  Charters,  &c— Con. 

Brought  forward  


& 


Peace  River  Trading  &  Land  Co  

Peace  River  Valley  Development 

Colonization  Co  

Phnccnix  Lumber  Co  

Pickering  Patent  Wheel  Co.  of  Canada 

Pioneer  Egg  Farm  

Pioneer  Traction  Co  

Plaza  Land  Co  

P.  Lyall  &  Sons  Construction  Co  

Pointe  Claire  Lands  Co  

Point  Comfort  Lands  

Poirier  Fr£res  

Poitras  Woollen  Mills  Co  

Poison  Dry  Dock  &  Shipbuilding  Co. 

Pontiac  Marble  &  Lime  Co  

Porcupine  Estates  Gold  Mines  

Porcupine  Real  Estate  and  Mines  Co.. 
Port  Colborne  &  St.  Lawrence  Navi 

gation  Co  

Porteous  &  Co  

Porto  Rico  Railways  Co  

Prairie  Provinces  Land  Co  

Presto  Heater  Co  

Prince  Rupert  Hydro-Electric  Co  , 

Provident  Freehold  &  Realty  Co  

Provincial  Realty  Co  

Publishers  Association  of  Canada  

Quebec  Contracting  Co  

Quebec  &  North  West  Land  Co.. 

Queen  Dress  and  Waist  Co  

Queenstown  Heights  Spring  Water  Co. 

Quyon  Milling  Co  

Raye  Finance  Co  

Raymond  Cement  Products  Co  

Real  Estate  Corporation  of  Canada. .. 

Real  Estate  Investment  Co  

Realties,  Limited  

Regal    Automobile    Corporation  of 

Montreal  

Regal  Flour  Mills  

Reindeer,  Limited  

Remi  Realty  

Richelieu  Lumber  Co  

Rideau  Vale  Land  Investment  Co  

Rio  de  Janeiro  Tramway  Light  & 

Power  Co  

Riversdale   Sporting  Association  of 

Canada  

Rivermere  Land  Co  

River  Sand  Co....  

Riviera  Realty  Co  

R.  J.  Mercur  &  Co  

Robertson  International,  Limited  

Robertsons,  Limited  

Rockliffe  Annex  Land  Co  

Roper,  Clarke  &  Co  

Rosemont  Realty  

Rose  Park  Co  

Ross  Motor  Trucks  

Rothesav  Realty  Co  

Roxton  Mill  &  Chair  M'f'g.  Co  

Rubinovich  &  Haskell  

Rudel-Beln&p  Machinery  Co  , 

Safety  Explosives  Co  , 

Saguer.ay  General  Trust  

Salvation  Match  Co.  of  Canada  

Samuel  Wcner  &  Co  

Saskatchewan-Alberta  Lands  

Saskatchewan  Elevator  Co  

Saskatoon  (Drinkle)  Corporation  

Sclater  Asbestos  Co  

Scriptograph  Co  


Carried  forward. 

1— 2x 


$  cts 

169, 727  00 

500  00 

275  00 
400  00 
400  00 
100  00 
700  00 
150  00 
950  00 
150  00 
452  00 
100  00 
50  00 
500  00 
450  00 
900  00 
100  00 

150  00 
100  00 

m  oo 

200  00 
400  00 
1,300  00 
250  00 
150  00 
275  00 
150  00 
300  00 
100  00 
500  00 
100  00 
275  00 
150  00 
100  00 
100  00 
100  00 

100  00 
400  00 
100  00 
200  00 
275  00 
150  00 

2,300  00 

100  00 
100  00 
100  00 
150  00 
300  00 
100  00 
150  00 
100  00 
100  00 
275  00 
125  00 
100  00 
100  00 
100  00 
275  00 
100  00 
420  00 
100  00 
375  00 
200  00 
100  00 
275  00 
750  00 
100  00 
275  00 


189,399  00 


Licenses,  Charters,  &c— Con. 

Brought  forward  


Security  Realties  

Security  Transfer  Co  

Security  Trust  Co  

Shaughnessy  Park  Land  Co  ! . 

Sherbrooke  Iron  Works  

Sherbrooke  Land,  Water  &  Power  Co 

Sherwin-Williams  Co.  of  Canada  

S.  Klein,  Limited  

Snead  &  Co.  Iron  Works            

Soo  Dredging  &  Construction  Co  

Southam  Press  

Southern  Alberta  Western  Land  Co..! 

Southern  States  Securities  Co  

South  Shore  Power  &  Paper  Co....! 

Soyer  Kookera  Bag,  Limited  

Stahischmidt  Tool  Co.  of  Canada. . 

Standard  Ideal  Co  

Standard  Iron  Co  

Standard  Leather  Packing  Co  

Standard  Realities  

Standard  Securities  Co  

Standard  Underground  Cable  Co.  of 

Canada  

Sterling  Investment  Co  

Stewart  Bottling  Co  

Strathcona  Realty  Co  

Stuart,  Drinkwater  &  Hingston  

Summerlea  Realty  Co  

Sunshine  Laundry  Co  

S.  Weisglass,  Limited  

St.  Charles  Condensing  Co  

St.  Denis  Realties  

St.  Lawrence  Bridge  Co  

St.  Lawrence  Land  Co  

St.  Lawrence  Lands  

St.  Lawrence  Laundry  

St.  Lawrence  Starch  Co  

St.  Lawrence  Welding  Co  

St.  Maurice  Construction  Co  

Tayside  Realty  Co  

Temiskaming  Trading  Co  

Terrains  Hudonville  

T.  Forde,  Limited  

T.  H.  Estabrooks  Co  

Thomas  Davidson  M'f'g.  Co  

Thundershild  Land  Co  

Tooke  Bros  

Toronto  Midway  Oil  Co  

Toronto  Sporting  Association  

French  Explosives  

T.  R.  Gaines,  Limited  

Truro  Condensed  Milk  Co  

Tudhope-Anderson  Co  

Ungava  Exploration  Co  

Union  Foundry  &  Machine  Co  

United  Engineering  &  Construction  Co 

Unity  Building  

Universal  Fire  Escape  Co  

Universal  Electric  Economy  Co  

Universal  Tobacco   Machine  Co.  of 

Canada  

Uno-Rail  System  

Upper  Fraser  River,  B.C.,  Lumber  Co 
Upper  Lachine  Road  &  Notre  Dame 

de  Graces  Land  Co  

Vancouver  Portland  Cement  Co  

Vaudreuil  Dairy  &  Stock  Farm  

Vincent  Park  Land  Co  

Vinebergs,  Limited  

Voss  &  Stuffman  

Wagner  Electric  M'f'g.  Co.  of  Canada. 
W.  A.  Kenny  &  Co  


Carried  forward. 


$  cts. 

189,399  00 

150  00 
150  00 
150  00 
200  00 
200  00 
100  00 
1,900  00 
100  00 
100  00 
150  00 
500  00 
100  00 
100  00 
700  00 
100  00 
100  00 
100  00 
150  00 
100  00 
300  00 
100  00 

400  00 
100  00 
210  00 
150  00 
100  00 
100  00 
100  00 
150  00 
100  00 
150  00 
800  00 
400  00 
200  00 
100  00 
375  00 
100  00 
100  00 
250  00 
100  00 
200  00 
150  00 
400  00 
1,300  00 
150  00 
800  00 
700  00 
100  00 
200  00 
100  00 
100  00 
900  00 
500  00 
100  00 
500  00 
300  00 
100  00 
100  00 

100  00 
150  00 
800  00 

250  00 
550  00 
150  00 
100  00 
200  00 
275  00 
100  00 
100  00 


208,409  00 
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Licenses,  Charters,  &e. — Con. 


Brought  forward  I  208.409  00 


Walbridge  Elevator  Co  

Walsh  Plate  &  Structural  Works  

Ward  Commercial  Agency  

Ware  Co.  of  Canada  

Went  worth  Realty  

Westbourne  Land  Co  

Western  Canada  Farm  Co  

Western  Dominion  Land  &  Finance 

Co  

Western  Ontario  Iron  

Western  Park  Co  

Western  Realty  Co  

Western  Vancouver  Land  Co  

Westmoreland  Co  

Westwark  Realties  

Weyburn  Realty  Co  

Whalen  Land  Corporation  

White  Construction  &  Realty  Co  

Willetts  Limited  

William  Davies  Co  

Wm.  H.  Leishman  &  Co  

Williams  M'f'g.  Co  

Winnipeg  News  Co  

W.  J.  Bush  &  Co.,  Canada  

W.  J.  Reid  &  Son,  Automobiles  

Woods,  Limited  

X  Rays,  Limited  

Z.  O.  Limoges  


100  00 
275  00 
100  00 
385  00 
250  00 
200  00 
275  00 

800  00 
100  00 
100  00 
120  00 
689  40 
250  00 
100  00 
275  00 
275  00 
100  00 
100  00 
700  00 
250  00 
100  00 
100  00 
100  00 
150  00 
100  00 
100  00 
150  00 


Less — 

North  American  Agencies     150  00 
Linde  Canadian  Refriger- 
ator Co   150  00 

'Canada  Gazette'  16,969  80 


214,653  40 


17,269  80 


Commissions. 

Archambault,  Chief  Justice 

Beaudin,  Mr.  Justice  

Beland,  Hon.  H.  S.,  M.D... 
Beyts,  Walter  J.,  Inspector. 

Borden,  Rt.  Hon.  R.  L  

Borden,  Judge  

Carried  forward. . . 


197,383  60 


20  00 
20  00 
20  00 
15  00 
20  00 
20  00 


115  00 


Commissions — Con. 

Brought  forward  

Brodeur,  Mr.  Justice  

Burrell,  Hon.  Martin  

Desbarats,  G.J  

Dorion,  Mr.  Justice  

Field,  Inspector  Richard  

Finlayson,  Judge  

Fisher,  Judge.  

French,  Inspector  Frank  H  

Gervais,  Mr.  Justice  

Haszard,  Mr.  Justice  

Hazen.  Hon.  J.  D  

Jonah, Judge  

Kelly,  Mr.  Justice  

Kennedy,  A.  M  

Landry,  Hon.  Auguste,  C.P.R  

Langelier,  Sir  Francois  

Lemieux,  Mr.  Justice  

MacMahon,  Maurice  J  

Mills,  P.  B  

Monk,  Hon.  F.  D  

McDoug.'ill,  Mr.  Justice  

Nantel,  Hon.  W.  B  

Newson,  Inspector  Henrv  M  

Reid,  Hon.  J.  D  

Ritchie,  Mr.  Justice  

Roche,  Hon.  W.  J  

Rogers,  Hon.  R  .. 

Roy,  Philippe  

Shoebotham,  Inspector  Thomas  M 

Staepoole,  Frank  J  

Sutherland,  Judge  

Telford,  Edward,  Inspector  

Thompson,  Judge  

White,  Hon.  W.  T  


Sundries. 

Certificates  

"        of  Incorporation 

"        of  Deposit  

of  Legalization. 

Copies  

Certified  copies  , 

Exemplification  , 


Civil  Service  Examination  Fees. 

General  examination,  May  1911  

General  examination,  November  1911  

Special  examinations  

Fees  for  appeals  


Refunds — 

Candidates  absent   183 

Candidates  (1)  over  age   4 

Candidates  who  were  successfull  on  appeal   23 


S  cts. 

3,546  00 
3,216  00 
987  00 
109  00 


7,858  00 


210  00 


7,648  00 


SECRETARY  OF  STATE  DEPARTMENT:  REVENUE 
SESSIONAL  PAPER  No.  1 


X— 19 


Statement  of  Fees  Received  at  the  Examinations  of  May  8,  9,  10,  11,  11  and  13,  1911. 


Place. 


Halifax  

Sydney  

Charlottetown. 

St.  John  

Sherbrooke. . . . 

Quebec  

Montreal  

Ottawa  

Kingston  

Toronto  

Hamilton  

London  

Peterborough.. 

Port  Arthur  

Winnipeg  

Brandon  

Regina  

Moose  Jaw  

Calgary  

Edmonton  

Nelson  

Vancouver  

Victoria  

Windsor  

Total.... 


3 

2  a 


3 
1 
1 
1 
6 
10 
12 
195 
3 
4 
2 
1 
1 

1 


Inside  Service. 


242 


s 

o 

'55 
[> 

•oQ 

(3 


3 
2 
45 
3 


1 
1 

62 


q 
o 


> 


4 
9 
195 
6 
5 
1 
2 
1 


03 

t-3 


l 

2 
9 
82 


Outside  Service. 


bO 
c 


C3 
3 


235 


97 


10 
1 

5 
5 

3 

20 
21 
20 

6 
27 

3 
13 

4 

5 

25 
6 
6 

10 

25 
4 
5 

13 
1 
1 

239 


>> 
u 
a 
a 

,3 

— 1 


8 
1 
1 

9 

1 
15 
49 

2 

2 

37 
15 


30 
1 
6 

"ll 
1 

...... 

1 
1 

207 


o 
o 

'2 

O 


19 


c 

o 

E 
o 

H 


12 


$ 

eta. 

114  00 

10  00 

46  00 

72  00 

30  00 

180  00 

284  00 

1 

778  00 

84  00 

218  00 

70  00 

78  00 

22  00 

22  00 

168  00 

26  00 

36  00 

40  00 

122  00 

18  00 

20  00 

78  00 

14  00 

16  00 

3,546  00 

Census — 242  Special  Examination  Candidates  at  $2  '.  .$  484  00 

62  Second  Division  Candidates  at  $8   496  00 

235  Third  Division  Candidates  at  $4   940  00 

97  Lower  Grade  (Reg.)  Candidates  at  $2   194  00 

239  Qualifying  Candidates  at  $4   956  00 

207  Preliminary  Candidates  at  $2   414  00 

19  One  Subject  Candidates  at  $2   38  00 

12  Promotion  (Outside)  Candidates  at  $2   24  00 


%     3,546  00 
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Statement  of  Fees  Received  at  the  Examinations  of  November  13, 14, 15, 16, 17  and  18,  1911. 


Place. 


Halifax  

Yarmouth  , 

Berthier  

Charlottetown. 

St.  John  

Fredericton — 

Moncton  

Quebec  

Montreal  

Ottawa  

Kingston  

Toronto  

Hamilton  

London  

Windsor  

Port  Arthur. . 

Winnipeg  

Brandon  

Regina  

Moosejaw  

Calgary  

Edmonton  

Nelson  

Vancouver  

Victoria  

Sherbrooke — 


Inside  Service. 


<D 

*0  . 

=s  — : 
O.S 

-  ■. 
>  ft 
r.  X 


o 


c 

CM 


2 
1 
4 
1 

62 
1 

3 


c 

_o 
"3 
"> 

5 

u 

CO 


4 
1 

8 
7 

216 
2 
5 
1 


Outside  Service. 


3 

a 


10 

i 

'  "i 

24 
1 
1 

23 
21 
18 
1 

37 
11 

11 

3 
2 

29 
6 
6 
6 

22 
7 
3 

12 
5 
2 


03 
c 


£1 


11 

9 
2 
13 


15 
30 
17 

39 
7 
2 


37 

'  3 

1 
1 
1 

4 
5 
1 


o 
o 

O 

c 
O 


Total. 


19 


75 


252 


269 


198 


19  Special  Examination  Candidates  at  §4  8  76  00 

75  Second  Division  Candidates  at  S8   600  00 

252  Third  Division  Candidates  at  S4   1 ,00S  00 

269  Qualif ving  Candidates  at  S4   1 , 076  00 

198  Preliminary  Candidates  at  S2   396  00 

30  One  Subject  Candidates  at  82   60  00 


$     3,216  00 
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Special  Examinations. 

Competitive — 

Interior,  9  candidates  at  $8  

Non-competitive — 

External  affairs,  1  candidate  

Interior,  1  candidate  

Post  Office,  2  candidates  at  $2  

Privy  Council,  1  candidate  

Non-competitive,  promotion — 

Agriculture,  4  candidates  at  $3  

Agriculture,  One  Candidate  at  $2  

Indian  Affairs,  3  candidates  at  ?3  

Interior,  7  candidates  at  $3  

Militia  and  Defence,  2  candidates  at  $3  

Post  Office,  4  candidates  at  S3  

Printing  and  Stationery,  1  candidate  

Privy  Councill,  1  candidate  

Public  Works,  3  candidates  at  $3  

Trade  and  Commerce,  1  candidate  

Competitive — 

Privy  Council,  translator — 

Regina,  1  candidate  

Ottawa,  10  candidates  at  88  , 

Montreal,  5  candidates  at  $8  

Quebec,  2  candidates  at  $8  

Edmonton,  1  candidate  

Public  Works,  clerk  of  Works,  6  candidates  at  $8  

Non-competitive,  Lower  Grade — 

Post  Office,  2  candidates  at  $2  

Interior,  2  candidates  at  $2  

Militia  and  Defence,  1  candidate  

Marine  and  Fisheries  and  Public  Works,  3  candidates  at  $8 
Non-competitive — 
Lower  Grade — 

External  Affairs,  1  candidate  

Post  Office,  2  candidates  at  $2  

Marine  and  Fisheries,  1  candidate  

Interior,  3  candidates  at  $2  

Public  Works,  2  candidates  at  $2  

Agriculture,  1  candidate  

Trade  and  Commerce,  1  candidate  

-Audit  Office,  1  candidate  

Post  Office,  translator,  1  candidate  

Excise  promotion — 

Vancouver,  4  candidates  at  $2  

Winnipeg,  4  candidates  at  $2  

Port  Arthur,  1  candidate  

Windsor,  6  candidates  at  $2  

Hamilton,  22  candidates  at  $2  

Belleville,  4  candidates  at  §2  

Montreal,  9  candidates  at  $2  

Competitive — 

Audit  Office,  4  candidates  at  $8  

Insurance  Branch,  2  candidates  at  $8  

Agriculture,  translator — 

Calgary,  1  candidate  

Toronto,  3  candidates  at  88  

Ottawa,  8  candidates  at  $8  

Montreal,  4  candidates  at  88  

Non-competitive,  Lower  Grade — 

Interior,  2  candidates  at  $2  

Post  Office,  4  candidates  at  $2  

Non-competitive — Promotion — 

Agriculture  2  candidates  at  83  

Inland  Revenue,  1  candidate  

Insurance  Branch,  1  candidate  

Interior,  2  candidates  at  83  

Marine  and  Fisheries,  1  candidate  

Militia  and  Defence  1  candidate,  

Mines,  1  candidate  

Post  Office,  7  candidates  at  $3  

Public  Works,  1  candidate  

Civil  Service  Com.,  1  candidate  

Carried  forward  
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Special  Examinations— Concluded 
Brought  forward  

Competitive — 

House  of  Commons — Translator,  7  candidates  at  $8  

Non-competitive — Lower  Grade — 

Railways  and  Canals,  1  candidate  

Post  Office,  5  candidates  at  $2  

Agriculture,  2  candidates  at  §2  

Interior,  2  candidates  at  $2  

Competitive — 

House  of  Commons — Hansard,  IS  candidates  at  §8  

Non-competitive — Lower  Grade — 

Post  Office,  9  candidates  at  $2  

Public  Works,  1  candidate  

Agriculture,  3  candidates  at  $2  

Interior,  1  candidate  

Railways  and  Canals,  1  candidate  

Marine  and  Fisheries,  1  candidate  


S  ct.l 
775  00 

56  00 

2  00 
10  00 
4  00 
4  00 

104  00 

18  00 
2  00 
6  00 
2  00 
2  00 
2  00 

%     987  00 


External  Aflfairs  Department:  Expenditure. 

Summary. 


Civil  Government  Salaries — 
Salaries  of  permanent  staff. 


Civil  Government  Contingencies- 
Extra  employees  

Printing  &  stationery  

Sundries  


250  00 
4,565  74 
856  13 


Miscellaneous — 

Honoraria  in  connection  with  International  Congress  re  Pelagic  Sealing. 


%  cts. 


15,147  22 


5,671  87 


$  eta. 


20,819  09 

3,250  00 
24,069  09 
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Abate- 

* 

Civil 

External  Affairs:  Salaries  at  Ottawa. 

Govern- 



ments. 

ment. 

S  cts. 

S  ct.s 

$  cts. 

*100  00 

Under  Secretary,  Sir  Jos.  Pope,  12  m.  to  Mar.  31  

5,000  00 

Div.  1  A— 

*59  50 

W.  H.  Walker,  3  m.  at  $2,900,  9  m.  at  $3,000  

2,975  00 

Div.  1  B— 

*42  00 

F.  M.  Baker,  12  m.  to  Mar.  31  

2,100  00 

60  00 

Arthur  Broohv  6  in.  to  Sent  13  at  S2  400  (transferred  tn  Reere- 

1,200  00 

Div.  2  B— 

to  ZO 

925  00 

Div.  3  B— 

28  13 

J.  J.  Connolly,  9  m.  at  $550,  3  m.  at  $600  

562  50 

27  50 

Miss  A.  MeCloskv,  12  m.  to  Mar.  31  

550  00 

28  13 

Miss  G.  A.  Rankins,  9  m.  at  $550,  3  m.  at  $600  

562  50 

Messengers — 

23.61 

Gilbert  Champagne,  Apr.  21  to  Mar.  31  at  $500  

472  22 

40  00 

J.  A.  Jcssup,  12  m.  to  Mar.  31  

800  00 

455  12 

15,147  22 

*  Superannuation  Fund  Xo.  1.    Balance  Retirement  Fund. 


External  Affairs  Dept.:  Civil  Government  Contingencies. 

Extra  Employee. 

Seymour,  Miss  J.,  clerk,  Apr.  1  to  Sept.  30,  1911,  at  S500  

Printing  and  Stationery. 

Books  printed  and  maps,  $470.46;  paper  and  envelopes,  $243  

Blank  books  and  scratch  pads,  $44.73;  steel  box,  1,  $11  

Typewriters,  2,  $240;  typewriter  repairs  and  supplies,  $71.48  

Pamphlet  cases,  1  doz.,  $12;  guides,  $11.75;  card  cases,  9,  $16.75  

Penknives,  10,  S13.S0;  sundry  stationery  supplies,  $146.62  

Parliamentary  publications  

King's  Printer's  account:  printing,  binding,  &c  

Sundries. 

Telegrams,  $221.48;  telephone  messages,  $43.80;  postage,  $25.85  

G.  N.  W.  Telegraph  Co.,  cable  registration  fees  in  International  registrations  

Subscriptions  to  newspapers,  $196.57;  express  charges,  $4.18  

Street  car  fares,  $22;  water,  $8.40;  laundry,  $9.50;  gratuities,  $9  

Drawing  of  Royal  Arms,  $26.15;  photo  Rt.  Hon.  R.  L.  Borden,  $7.50;  sundries,  $17  .35 

Cab  hire  at  Ottawa:  Sir  Joseph  Pope,  $40.75;  W.  H.  Walker,  75c  

Travelling  expenses,  Sir  Joseph  Pope  

Miscellaneous. 

Honoraria  in  connection  with  International  Congress  re  Pelagic  Sealing — 

Sir  Joseph  Pope  

James  M.  Macoun  »  

W.  A.  Found  

F.  M.  Baker  


External  Affairs  Dept.:  Revenue. 

Casual  Revenue. 


Passports. 


$  cts. 


250  00 


713  46 
55  73 

311  48 
40  50 

160  42 
24  30 
3,259  85 

4,565  74 


291  13 
1G  00 

200  75 
48  90 
51  00 
41  50 

206  85 


856  13 


2,000  00 
500  00 
500  00 
250  00 


3,250  00 
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Trade  and  Commerce  Department:  Expenditure. 

Summary. 

Civil  Government  ($69,918.76)— 

Salaries  of  Ministers  

Salaries  of  permanent  staff  

Contingencies,  salaries  of  temporary  clerks  

"  printing,  cab  hire,  &c  

Culling  timber  

Inspection  of  staples,  including  binder  twine  

Trade  commissions  and  commercial  agents  

Obligations  incurred  by  Canadian  trade  Commissioner  at  Berlin,  Germany 

Paris  agency  ,  

International  customs  tariffs  bureau  

Bounties  ($538,530  84)— 

Steel  wire  rods  

Manilla  fibre  

Lead  in  lead  bearing  ores  

Crude  petroleum  

Administering  bounties  on  steel  rods,  lead  and  crude  petroleum  

Mail  subsidies  and  steamship  subventions  

Administering  act  respecting  annuities  for  old  age  

Retiring  gratuities  to  annuity  lecturers  
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Trade  and  Commerce:  Salaries  at  Ottawa. 


Minister. 

Hon.  Sir  Richard  Cartwright,  Apr.  1  to  Oct.  9  at  S7.000  

Hon.  George  E.  Foster,  Oct.  10  to  Mar.  31  at  $7,000  

Deputy  Minister. 

F.  C.  T.  O'Hara.  12  m.  to  Mar.  31  

Commissioner  of  Commerce — 

Richard  Grigg,  Jan.  20  to  Mar.  31  at  $6,000  

Div.  1A— 

S.  T.  Bastedo,  9  m.  to  Dec.  31  at  $4,000  (transferred  to  Post  Office  Dept.). ... 

T.  J.  Code,  3  m.  at  $3,000,  9  m.  at  $3,100  

Div.  IB— 

R.  A.  Lewis,  12  m.  to  Mar.  31  

W.  A.  Warne,  6  m.  at  $2,300,  6  m.  at  $2,400  

Div.  2  A— 

A.  F.  Bill,  9  m.  to  Dec.  31  at  $1,650  (transferred  to  Post  Office  Dept.)  

E.  G.  Blackadar,  9  m.  to  Dec.  31  at  $1,700,  (transferred  to  Post  Office  Dept) 

J.  Byrnes,  3  m.  at  $2,000,  9  m.  at  $2,050  

J.  G.  Parmelee,  12  m.  to  Mar.  31  

Div.  2B— 

F.  E.  Bawden,  3  m.  at  $1,200,  9  m.  at  $1,250  

P.  Colonnier,  9  m.  at  $1,350,  3  m.  at  $1,400  

Mrs.  S.  S.  Cox,  3  m.  at  $1,450,  9  m.  at  $1,500  

Private  Secretary,  Apr.  1  to  Oct.  9,  at  $350  

G.  J.  Dehler,  6  m.  at  $800,  6  m.  at  $850  

Ernest  Green,  3  m.  to  Sept.  30  at  $1,050,  6  m.  at  $1,100  

M.  McKain,  9  m.  to  Dec.  31  at  $900  (transferred  to  Post  Office  Dept.)  

Div.  3  A— 

C.  L.  Birtch,  12  m.  to  Mar.  31  

B.  Chevrier,  3  m.  at  $1,100,  9  m.  at  $1,150  

P.  J.  Connolly,  12  m.  to  Mar.  31  

VV.  Dougan,  12  m.  to  Mar.  31  

Ernest  Green,  3  m.  to  June  30  at  $1,050  (promoted)    

A.  S.  Houston,  9  m.  to  Dec.  31  at  $900  (transferred  to  Post  Office  Dept.)  

A.  C.  Kennedy,  12  m.  to  Mar.  31  

C.  H.  Payne,  3  m.  at  $1,050,  9  m.  at  $1, 100  

Private  Secretary,  12  m.  to  Mar.  31  

M.  Shaw,  12  m.  to  Mar.  31  '  

D.  D.  Wilson,  9  m.  at  $950,  3  m.  at  $1,000  

Div.  3B— 

H.  P.  Arkley,  9  m.  to  Dec.  31  at  $500  (transferred  to  Post  Office  Dept.)  

C.  M.  Blair,  3  m.  at  $550,  6  m.  to  Dec.  31,  at  $600  (appointed  to  3  A  in  Auditor 

General's  Office)  

M.  K.  Cox,  12  m.  to  Mar.  31  

M.  E.  Fleming,  3  m.  at  $550,  6  m.  to  Dec.  31  at  $600  (transferred  to  Post  Office 

Dept.)  

A.  L.  Godall,  June  26  to  Mar.  31  at  $500  

J.  A.  Heislcr,  6  m.  at  $500,  6  m.  at  $550  

H.  Houston,  3  m.  at  $750,  6  m.  to  Dec.  31,  at  $800  (transferred  to  Post  Office 

Dept.)  

H.  M.  Jones,  9  m.  to  Dec.  31  at  $550  (transferred  to  Post  Office  Dept.)  

V.  Labelle,  July  6  to  Mar.  31  at  $500  

I.  B.  Merkley,  9  m.  to  Dec.  31  at  $550  (transferred  to  Post  Office  Dept.)  less 

82  .31  March  abat  

L.  B.  Moyer,  9  m.  to  Dec.  31  at  8500  (transferred  to  Post  Office  Dept.)  

H.  Pratte,  11  m.  to  Feb.  29  at  $500  (appointed  to  2B  in  Public  Works  Dept.).. 

E.  S.  Rivington,  9  m.  to  Dec.  31  at  $500  (transferred  to  Public  Works  Dept).. 

M.  Sheppard,  5  m.  to  Dec.  31  at  $500  (transferred  to  Post  Office  Dept.)  

H.  B.  Splane,  12  m.  to  Mar.  31  

E.  R.  Swettenham,  6  m.  to  Dec.  31  at  $700  (transferred  to  Post  Office  Dept.). 

Messengers — 

Ernest  Grimes,  Sept.  13  to  Dec.  31  at  $500  (transferred  to  Post  Office  dept.). 

J.  Haughton,  12  m.  to  Mar.  31  

J.  W.  Parker,  9  m.  at  $500,  3  m.  at  $550  

E.  Swettenham,  3  m.  to  June  30  at  $600  (appointed  to  3B  clerkship)  

E.  B.  H.  Wright,  12  m.  to  Mar.  31  


nnuation  Fund  No.  1.  fSuperannuation  Fund  No.  2. 
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Trade  and  Commerce  Dept.:  Civil  Government  Contingencies. 

Temporary  employees  ($750.37) — 

Forsey,  Miss  F.,  clerk,  Apr.  1-June  30,  1911  (less  5  d.  in  June)  at  §500  

Hillyard,  Miss  J.  F.  M.,  clerk,  Apr.  10 -July  17,  1911  at  $500  

Martin,  Miss  H.,  clerk,  July  20-Sept.  30,  1911  at  $500  

Sheppard,  Miss  M.,  clerk,  Apr.  l-July-31,  1911  at  $500  

Walker,  Miss  M.,  clerk,  Apr.  1-Sept.  30,  1911  (less  14  d.)  at  $500  

Stationery  Office  supplies,  12  m.  to  Mar.  31,  1912  ($1,769.  ID- 
Books  printed,  $372.49;  blank  books  and  scratch  pads,  $65.26  

Typewriters,  1  at  $135;  1  at  $120;  typewriter  table,  1,  $20  

Typewriter  repairs  and  supplies,  $140.67;  portfolios,  4,  $32  

Paper  and  envelopes,  $399.54;  sundry  baskets,  $14.23  

Cabinets,  3,  $57.70;  sundry  stationery  supplies,  $370.55  

Parliamentary  publications  

King's  Printer's  account:  printing,  binding,  &c  

Telegrams,  $1,388.93;  telephone  messages,  $15;  postage,  $598.38  

Bell  Telephone  Co.:  1  year's  exchange  service  at  "The  Maples,"  Kingston  

Subscriptions  to  newspapers  and  publications,  $133  .21;  cartage,  $164  .20  

Street  car  fares,  $20;  express,  $28.73;  freight,  $18.56;  gratuities,  $8.50  

Washing  towels,  $43.19;  towels,  2  doz.,  $4.75;  water,  $19.35  :  

Framing  photo  of  Hon.  G.  E.  Foster,  $5;  fee  for  International  Congress  of  Actuaries,  $4  

Advertising:  Street  &  Co.,  $56.45;  Laughton  &  Co.,  $11.68;  sundry  small  items,  $18.54  

Cab  hire  at  Ottawa:  Hon.  G.  E.  Foster,  $10.50;  Sir.  R.  J.  Cartwright,  $145;  general,  $2  50 
Travelling  expenses:  Hon.  G.  E.  Foster,  $100;  Sir  R.  J.  Cartwright,  $150;  T.  J.  Code,  $84  50 

F.  C.  T.  O'Hara,  $27.20;  C.  H.  Payne,  $71.75;  E.  B.  H.  Wright,  $79.50  


Culling  Timber. 

Quebec  Office,  Salaries  ($3,750);  contingencies  ($1 , 113 .57 ). 

Thomas  Harney,  acting  supervisor,  12  m.  to  Mar.  31,  1912  

Specification  clerks,  12  m.  to  Mar.  31,  1912,  3  at  $750  per  annum:  G.  Bellerive,  J.  M.  Croteau, 

F.  Gallagher  

Charwomen:  Katie  Dray,  12  m.  to  Mar.  31,  $120;  Katie  O'Neil,  S25  

Night  watchman:  S.  H.  Vezina,  12  m.  to  Mar.  31,  1912  

Removing  snow,  cleaning,  &c:  Joseph  Drolct,  $30;  Jas.  Fitzgerald  &  Co.,  $12  

Bell  Telephone  Co.:  rent  of  telephone  8  m.  to  Mar.  31,  1912  at  $40  per  annum  

Estate  of  Hon.  John  Hearn:  rent  of  offices,  12  m.  to  Jan.  31,  1912,  $900,  less  refunded  by 

Inland  Revenue  Department,  $150  

Postage,  $9.10;  p.o.  box,  $6;  ice,  $6;  subscriptions,  $5;  gas,  $13.74  

Washing  towels,  $12;  car  fare,  $4.20;  sundry  small  disbursements,  $36.95  

Department  of  Printing  and  Stationery:  stationery  supplies,  $13.43;  printing,  $8.49  

Cullers'  Pay  and  Fees,  IS  in.  to  Mar.  31,  1912,  ($4,539.53). 

Bergeron,  Jos.,  salary,  $700;  fees,  |c.  per  piece  square  timber,  lc,  waney,  $51.46  

Frederick,  Antoine,  salary,  $700;  special  assistance  as  specification  clerk,  $50  

Kelly,  Ed.,  salary,  $700;  fees,  §c.  per  piece  square  timber,  lc,  waney,  $53.24  

McKendry,  D.,  salary,  $700;  fees,  £c  per  piece  square  timber,  lc,  waney,  $80.22  

McPeak,  Wm.,  salary,  $700;  fees,  lc  per  piece,  waney,  $33.86  

O'Brien,  M.,  salary,  $700;  fees  |c.  per  piece  square  timber,  lc,  waney,  $70.75  

Superannuated  Cullers  ($2,566.60). 

Beaupre,  Noel,  $200;  Bedard,  Jeremie,  $200;  F.  X.  Demers,  $200;  Geo.  Dorval,  $200  

Duggan,  E.,  $200;  Frenette,  Jos.,  $200;  Jobin,  J.,  $200;  Laflamme,  Jos.,  $200  

Lynch,  Jno.,  $166.60;  Malone,  T.,  §200;  Morency,  Denis,  $200;  Morisette,  Jos.,  $200  

Murphy,  Thos  


Inspection  of  Staples. 

Salaries  at  Calgary  ($4,401.03). 

George  Hill,  deputy  inspector,  5  m.  at  $2,000  per  an.,  7  m.  to  Mar.  31,  1912,  at  $2, 100  per  an. 

A.  Harris,  assistant,  5  m.  at  $960  per  an.,  6  m.  and  6  d.  to  Mar.  6,  1912,  at  $1,020  per  an  

Mai  colm  M.  Cook,  assistant,  5  m.  at  $780,  7  m.  to  Mar.  31,  1912,  at  $840  per  an  

Assistants  for  broken  periods:  Jas.  Cook,  $85;  Wm.  Hudgeon,  $27.50;  H.  F.  Packman,  $13.55; 
Jos.  H.  Perrigo,  $7.75;  Gilbert  J.  Spence.  $467.50  
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Inspection  of  Staples— Continued. 

Brought  forward  

Salaries  at  Duluth  ($8,428.31 ). 

Wm.  Crawford,  deputy  inspector,  5  m.  at  81,800  per  an.,  7  m.  to  Mar.  31,  1912,  at  $1,900 
per  an  

Frank  Gallipeau,  assistant,  12  m.  to  Mar.  31,  1912  

Assistants,  &c,  for  broken  periods:  Hartwick  Apland,  $77.50;  Ed.  Bickel,  $80;  J.  Erickson  $45- 
F.  Hanna,  $77.50;  Nevill  Lee,  $102.50,  David  Lindholm,  $102.50;  M.  A.  Macdonald  $77"o0: 

A.  J.  McPherson,  $102.50  * . .'. 

Salaries  at  Emerson,  Fort  William,  Keewatin  and  Kenora  ($76,897 .91 ). 

Frank  E.  Gibbs,  inspector,  8  m.  at  $4,000  per  an.,  4  in.  to  Mar.  31,  1912,  at  $6,000  per  an  

A.  F.  Gibbs,  deputy  inspector,  12  m.  to  Mar.  31,  1912  

F.  Symes,  deputy  inspector,  12  m.  to  Mar.  31,  1912  ' 

Deputy  inspectors,  12  m.  to  Mar.  31,  1912:  Jas.  O'Hagan,  $1,740;  F.  E.  Endersby,  $1,440; 

E.  Boyer,  5  m.  at  $1,380  per  an.,  7  m.  at  $1,440  per  an.;  D.  A.  McGregor,  5  m.  at  $900 
per  an.,  7  m.  at  $1,020  per  an.,  overtime,  $128.30;  W.  Clos6,  5  m.  at  $960  per  an.,  7  m  at 
$1,020  per  an.,  overtime,  $108.50  

Deputy  inspectors  for  broken  periods:  H.  Cooper,  $1,035.80;  Geo.  Downman,  $411.45 

Clerks:  C.  S.  Read  (chief),  5  m.  at  $1,020  per  an.,  7  m.  to  Mar.  31,  1912, at  $1,080  per  an., 
overtime,  $119.40;  E.  A.  Ursell,  1  m.  at  $900  per  an.,  11  m.  to  Mar.  31,  1912,  at  $1,020 
per  an.,  overtime,  $93.30;  R.  Hymers,  12  m.  to  Mar.  31,  1912,  $960,  overtime,  $78  

Assistants,  wcighmen,  binners,  &c,  12  m.  to  Mar.  31,  1912,  including  overtime:  F.  VV.  Alex- 
ander, $900.90;  E.  E.  Back,  $931.50;  8.  C.  Bliss,  $950.60;  S.  Bishop,  $893.60;  J.  A.  Blashill 
$818.90;  Jas.  Barr,  $1,008.90;  C.  W.  Cracknell,  $1,007.90;  H.  Day,  $973.40;  W.  Faulkner, 
$964.60;  B.  Freestone,  $1,037.60;  A.  T.  Geikie,  $1,096.20;  J.  B.  Gould,  $1, 110.50;  J.  Good, 
sr.,  $872.90;  H.  C.  George,  $873.50;  E.  J.  Keeble,  $780;  VV.  Lyons,  $943.60;  Robert  Hartley, 
$1,075.20;  Jas.  McGarva,  $755;  Geo.  McGeagh,  S974;  F.  McNabb,  $837.90;  J.  McClary, 
$930.80;  J.  D.  McQueen,  $858.20;  W.  H.  Morrell,  $1,018.70;  J.  R.  Munro,  $1,065.20;  E. 
Mitchell,  $765.60;  Jas.  Macdonald,  $831;  M.  Mallon,  $867.50;  F.  Neve,  $1,055;  Jno.  A. 
Ross,  $980.70;  A.  Rome,  $942.70;  J.  A.  Sibbald,  $1,800;  R.  J.  Temple,  $1, 101;  G.  Vanzant, 
$1,175;  Geo.  H.  Whitcsides,  $930.50  _  >  _  

Assistants,  weighmen,  binners,  &c,  for  broken  periods,  including  overtime:  Geo.  Arnold, 
$537.95;  E.  Allen,  $72.15;  W.  Anderson,  $53.15;  George  Armitage,  $316;  W.  H.  Bloomfield, 
$402.60;  E.  A.  Brown,  $897.90;  H.  H.  Bloomfield,  $70;  W.  R.  Beirnes,  $97.90;  Walter 
Biggar,  $297.25;  W.  I.  Bates,  $553.30;  E.  Boyer,  $155.60;  R.  Bedwell,  $471.20;  D.  Black, 
$86;  Otto  Cliff,  $777;  Earl  Cliff,  $461.15;  Ray  Cooper,  $279.50;  G.  L.  Cochrane,  $84.10; 

F.  Dunn,  $30;  Geo.  Elliott,  $399.10;  G.  Evans,  $110.65;  F.  E.  Endersby,  $250.90;  J.  H. 
Fraser,  $133.90;  H.  Fraser,  $179.55;  Pat.  Flanagan,  $169.25;  A.  Flanagan,  $282.30;  R.Genge, 
$473.55;  J.  Good,  jr.,  $25;  H.  J.  Good,  $170.55;  VV.  Gilham,  $413.50;  Fred.  Greenway, 
$188.65;  W.  Greene,  $55;  C.  V.  Homeyer,  $488.80;  Jas.  Hanley,  $501.50;  G.  Hall,  $5.20; 

B.  Hill,  $85.80;  Geo.  Highfield,  $75.50:  A.  M.  Henderson,  $231.85;  L.  Jarvis,  $670.20; 
E.  L.  Jaffray,  $813.30;  Bert  Kelly,  $39.3;  Chas.  Kemp,  $153.50;  VV.  G.  Long,  $143;  D. 
Lindsay,  $469.50;  T.  Lees,  $387.95;  A.  Linstcr,  $448.35;  VV.  J.  Lendrum,  $63;  VV.  McDonald, 
$267.20;  P.  McTague,  $221.10;  F.  D.  MacKenzie,  $30;  E.  M.  McTeigue,  $250;  J.  S.  Merrill, 
$697.60;  Alf.  Moran,  $211.55;  Wm.  Metcalfe,  $368.60;  E.  VV.  Marlow,  $129.10;  F.  J.  Miners 
$64.70;  Jos.  M.  Moffat,  $78.70;  Jno.  Mounsey,  $365.20;  A.  Miller,  $2.25;  C.  Oakley,  $856.90; 
J.  Quinn,  $274.45;  Ernie  Rochon,  $69.20;  Edward  Rutter,  $348.90;  F.  A.  Sibbald,  $380.70; 
W.  Shapton,  $70;  C.  VV.  Swingler,  $543.60;  P.  Spillett,  $186.25;  VV.  J.  Simpson,  $37.15; 
E.  J.  Stone,  $188.10;  D.  Turnbull,  $129.60;  Albert  Towers,  $438.95;  A.  Turner,  $16;  Ray 
Taylor,  $120;  W.  Wilson.  $442.10;  W.  J.  Whelan,  $430.10;  Harry  Walton,  $173.80;  David 
Walker,  $361.70;  J.  C.  Wilkinson,  $171.35;  R.  Walker,  $144.35;  B.  Wilkinson,  $58;  VV.  H. 
Parsons,  $121.80;  E.  Pearson,  $743  SO  


Salai-y  at  Kingston. 

W.  J.  McNeill,  inspector,  12  m.  to  Mar.  31,  1912  


Salaries  at  Montreal  ($6,950). 

A.  G.  McBean,  chief  inspector,  12  m.  to  Mar.  31,  1912  

Alex.  Boyer,  deputy  inspector,  12  m .  to  Mar.  31,  1912  

A  F  Fillion,  deputy  inspector,  12  m.  to  Mar.  31,  1912  

L."  G-.  Labelle,  clerk,  12  m.  to  Mar.  31,  1912  

Salary  al  Peterborough. 

Francis  Hurley,  12  m.  to  Mar.  31,  1912  

Carried  forward  
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Inspection  of  Staples— Continued. 


Brought  forward . 


Salaries  at  Port  Arthur  ($7,931.80). 

T.  A.  E.  Elliott,  deputy  inspector,  5,  m.  at  $1,260  per  an.,  7  m.  to  Mar.  31,  1912,  at  $1,320 

per  an.;  overtime,  $47.10  

Guy  McDougall,  assistant,  12  m.  to  Mar.  31,  1912,  $1,020;  overtime,  $67  20 
C.  Manahan,  assistant,  5  m.  at  $960  per  an.,  7  m.  to  Mar.  31,  1912,  at  $1,020  per  an.;  overtime, 
$75.90 


R.  Gillis,  assistant,  12  m.  to  Mar.  31,  1912,  $960;  overtime,  $175.80  

W.  R.  Beirnes,  assistant,  5  m.  at  $960  per  an.,  7  m.  at  $1, 020  per  an  

Weighmen:  J.  T.  Hollinshead,  12  m.  to  Mar.  31,  1912,  $1 , 080;  overtime,  $88.80;  Geo.  Mitchell, 

12  m.  to  Mar.  31,  1912,  $960,  overtime,  $87  

Geo.  Baycroft,  clerk,  Apr.  1911,  at  $1,020  per  an  


Salary  at  Quebec. 

Geo.  Roy,  chief  hide  inspector,  12  m.  to  Mar.  31,  1912. 


Salaries  at  Toronto  ($3,500 ). 


Enos  M.  Campbell,  inspector,  12  m.  to  Mar.  31,  1912... 
A.  S.  Turner,  deputy  inspector,  12  m.  to  Mar.  31,  1912. 


Salaries  at  Vancouver  ($1,275). 

E.  Poulin,  weighman,  12  m.  to  Mar.  31,  1912  

W.  H.  Mackenrot,  weighman,  5  m.  to  Mar.  31,  1912,  at  $900  per  an. 


Salaries  at  Winnipeg  ($80,462.76). 

Geo.  Serls,  chief  inspector,  3  m.  at  $2,500  per  an,  9  m.  to  Mar.  31,  1912,  at  $3,000  per  an  

Deputy  inspectors  (2)  5  m.  at  $1, 700  per  an.,  7  m.  to  Mar.  31,  1912,  at  $1,900  per  an.;  Jas.  D. 

Fraser,  C.  S.  Langille  

Deputy  inspectors:  Jas.  Cuddy,  5  m.  at  $1, 140  per  an.;  7  m.  to  Mar.  31,  1912,  at  $1,300  per 

an.;  G.  Hammond,  5  m.  at  $960  per  an.,  7  m.  to  Mar.  31,  1912,  at  $1, 150  per  an.;  Jas.  Mc- 

Mahon,  5  m.  at  $1,020  per  an..  7  m.  to  Mar.  31,  1912,  at  $1,300  per  an.;  H.  White,  5  m. 

at  $840  per  an.,  7  m.  to  Mar.  31,  1912,  at  $950  per  an  

C.  C.  Castle,  warehouse  commissioner,  12  m.  to  Mar.  31,  1912  

M.  Snow,  deputy  warehouse  commissioner,  12  m.  to  Mar.  31,  1912  

C.  N.  Bell,  secretary  of  board  of  survey  and  grain  examiners,  12  m.  to  Mar.  31,  1912,  including 

$200,  remuneration  as  secretary  of  Western  Grain  Standard  Board  

Chief  clerks:  D.  Manson,  12  m.  to  Mar.  31,  1912.  $1,700;  J.  Smith,  5  m.  at  $1,200  per  an.,  7  m. 
to  Mar.  31,  1912,  at  $1 , 350  per  an  

Clerks:  (2)  5  m.  at  $1,020  per  an,  7  m.  to  Mar.  31,  1912,  at  $1,080  per  an.,  E.  Gordon,  $1,055, 
H.  S.  Hobart,  $1,055;  W.  Atkinson,  Apr.  1  to  May  15,  1911,  $120;  A.  A.  Leach,  12  m.  to 
Mar.  31,  1912,  $900;  (2)  5  m.  at  $720  per  an.,  7  m.  to  Mar.  31,  1912,  at  $820  per  an.,  Jno.  R 
Morrison,  $778.31,  W.  Murie,  $778.31;  (2),  5  m.  at  $660  per  an.,  7  m.  to  Mar.  31,  1912,  at 
$760  per  an.,  F.  G.  Bumpas,  $718.31,  Jno.  Carruthers,  $718.31;  H.  Metzler,  4  m.  at  $6< 
per  an.,  1  m.  at  $780  per  an.,  5  m.  to  Jan.  31,  1912,  at  $800  per  an.;  R.  Wallace,  12  m.  to 
Mar.  31,  1912,  $720;  (2),  12  m.  to  Mar.  31,  1912,  N.  Montgomery,  $660,  J.  Irving,  $660;  M 
Campbell,  12  m.  to  Mar.  31,  $480;  David  A.  McBeath,  stenographer,  5  m.  at  $660  per  an. 
6  m.  and  16  d.  to  Mar.  17,  1912,  at  $760  per  an  

D.  D.  Campbell,  special  shippers'  agent,  12  m.  to  Mar.  31,  1912  

F.  Collins,  foreman.  5  m.  at  $1,200  per  an.,  7  m.  to  Mar.  31,  1912,  at  $1,080  per  an  

Assistants,  samplers,  weighmen,  &c,  12  m.  to  Mar.  31,  1912:  W.  Adams,  $755;  D.  Allan, 

$778.31;  M.  Cotter,  $660;  B.  Corbett,  $718.31;  W.  J.  Fairhall,  SS3S.31;  H.  G.  Goddard, 
$718  31;  F.  Hurlston,  $695;  Thomas  Jefferson,  $1,055;  F.  Ludlam,  $838.31;  W.  Lamond, 
$695-  H.  McLean,  $1,  078.31;  Peter  McGarva,  $778.31;  J.  McWhirter,  $838.31;  J.  McMurdo, 
$695;  A.  Miller,  $778.31 ;  Percy  Marples,  $635;  J.  Moore,  $695;  H.  Slater,  $838.31;  T.  Spratt, 
$755;  G.  A.  Stubbs,  $695;  Hubert  Shore,  $695;  R.  Taylor,  $695;  Walter  Toft,  $695;  Francis 

Verdi,  $695;  K.  Wadsworth,  $695;  T.  Young,  $1,018.31;  Thos.  Frew,  $855  

Assistants,  samplers,  weighmen,  &c,  for  broken  periods:  J.  H.  Ardies,  $341 ;  R.  B.  Armitage, 
$30-  W.  J.  Beirnes,  $228.40;  R.  Bedwell,  $275;  Arthur  Barnes,  $445.30;  J.  Beirnes, 
$484  35;  Alf.  Burn,  $440;  Robert  Bird,  $411.60;  F.  Buckingham,  $440;  Fred  Bixby, 
$416  90-  John  Brebner,  $402.75;  Fred  Butler,  $360;  F.  Barker,  $377.65;  W.  Beck,  $351; 
T  Barrett,  $42  60;  W.  Cuddy,  $885;  T.  Collins,  $618.65;  E.  Coomber,  $100;  Chas 
Campbell,  $82  .50;  Lawrence  Cockburn,  $275;  H.  Crabb,  $364 .85;  C.  W.  Cassidy,  $17 .75; 
Estey  Campbell,  $310  50;  Geo.  Campbell,  $165;  J.  H.  Casford,  $46. 10;  F.  Collins,  $3; 
W  L.  Coleman,  $70.15;  Thos.  Duckworth,  $247  .50;  Benthem  Douglas,  $434  65;  Arthur 
Dollery,  $368.50;  Andrew  Dinning,  $366.65;  H.  Denneby,  $324.65;  E.  A.  Davison, 
$212  20;  M.  Elliott,  $232.25;  Wilfred  Eggleston,  $447. 10;  A.  Elliston,  $310.50;  Fred. 
Findlay,  $157.65;  F.  Fricker,  $298;  Wm.  Gregory,  $455;  Thos.  Gothard,  $46  35;  Wm 
Gregory,  $110;  Wm.  Greene,  $320.85;  G.  E.  Griffith,  $242.90;  A.  Gwynne,  $272.70;  S 
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Inspection  of  Staples— Continued. 
Brought  forward  


Salaries  at  Winnipeg — Concluded. 

Assistants,  samplers,  weighmen — Concluded. 

Goy,  $194  25;  C.  B.  Gaines,  $45.40;  E.  Hatley,  $212.90;  R.  Hammond,  $500;  Alfred 
Hazen,$5 .30;  W.J.  D.  Harrison,  $411 .60;  A.  Holland,  $333.35;  H.  Hewitt,  $203 . 15;  John 
Hut  ton,  $31.05;  C.  C.  Hewson,  $278.55;  A.  Henderson,  $33.70;  Geo.  Jeanes,  $273.15; 
T.  Jones,  $66.70;  W.  Jones,  $64.75;  Henry  Johnston,  $187. 15;  Jas.  F.  Kinler,  $377.65; 
Albert  Kingston,  $196  20;  Jos.  J.  Kennedy,  $285  65;  Harry  Laeey,  $391.20;  W.  Lacey, 
$55;  David  Lorimer,  $77.40;  A.  L.  Leslie,  $111.75;  W.  McConnell,  $297.50;  Frank 
McCallum,  $253;  R.  Matthams,  $232.25;  H.  W.  Moore,  $474.99;  Ernest  Moore,  $429.35; 
John  Murphy,  $79.65;  A.  F.  Moore,  $72;  D.  Massie,  $310;  V.  A.  Morris,  $3.55;  A.  E. 
Oxley,  $316;  Jas.  Ogden,  $366;  Geo.  O'Brien,  $68.25;  H.  C.  Ody,  $8.90;  Alex.  Oliver, 
$35.50;  O.  J.  Pooley,  $400,95;  H.  Pryor,  $8;  S.  Pearson,  $9.75;  H.  Pilford,  $5.30;  L. 
Racette,$165;  B.  Rampling,  $220;  Andrew  Riddell,  $5.30;  Chas.  Rosie,  $356. 60;  Trevor 
Roberts,  $209.25;  F.  Reader,  $46. 10;  W.  Sloan,  $51 .05;  J.  Saunders,  $11;  Wm.  Slater, 
$140.15;  A.  Sellick,  $275.80;  Jas.  Sheppard,  $101.40;  C.  Thomas,  $211.15;  Stanley 
Thompson,  $488  .55;  Alex.  Wallace,  $159  .50;  B.  Wilkinson,  $388  .55;  John  Watson,  $454.20 
Adam  White,  $440;  S.  M.  Wright,  $364.80;  T.  Wren,  $330;  A.  Wuckert,  $182.25;  Geo. 
Wells,  $20  


Salary,  Inspection  of  Binder  Twine. 
J.  L.  Haycock,  inspector,  12  m.  to  Mar.  31,  1912  


Salary,  General  Account. 

A.  A.  Bowen,  inspector  and  weigh  master,  4  m.  at  $1,400  per  m.  8  m.  to  Mar.  31, 1912  at  $1,500 

per  an  


$  eta. 
162,381  87 


Contingencies  at  Kingston. 
W.  J.  McNeill,  inspector,  postage,  $2.75;  rent  of  office,  12  m.  to  Mar.  31,  1912, 


Contingencies  at  Montreal  ($t,S7t  .65). 

A.  G.  McBean,  chief  inspector,  disbursements — 

Travelling  expenses:  A.  G.  McBean,  $13.50;  W.  J.  McNeill,  $6.75;  A.  F.  Fillion,  $1.75... 

Rents:  office,  12  m.  to  Apr.  1,  1912,  $850;  telephones,  3,  to  Mar.  31,  1912,  $127.08  

Night  work:  Alex.  Boyer,  $62.30;  A.  F.  Fillion,  $67.20;   

Subscriptions:  Montreal  Board  of  Trade,  12  m.  to  Dec.  31, 1912,  $20;  Canada,  $2;  Gazette 

$6;  Trade  Bulletin,  $2  

C.  H.  McLeod,  Montreal:  indications  as  to  weather  May  30,  31,  June  1,  2,  1911  

Thos.  Sonne,  Montreal:  awnings,  9  at  $4;  storing  awnings,  $2  

Toilet  Laundry,  12  m.  to  Mar.  31.  1912,  $12;  electric  fan,  $17.52  

Water  rates,  $24  .25;  car  fares,  $37.50;  postage,  $21 .50;  express,  $34  

Sundry  small  supplies  

Contingencies  at  Peterborough. 

Frank  Hurley,  inspector  and  weigh  master:  small  outlay,  $6.50;  storage  of  samples,  12  m. 
to  Mar.  31,  1912,  $48    


Contingencies  at  Quebec  ($367 .91). 

Georges  Roy,  chief  inspector  of  hides,  disbursements — 

Travel  and  sundry  small  outlay,  $164.41;  electric  light,  12  m.  to  Feb.  1,  1912,  $36. , 

Clerical  assistance.  $14;  heating  office,  12  m.  to  Oct.  1,  1912,  $30  

Rents:  office,  12  m.  to  Feb.  1,  1912,  $96;  telephone,  12  m.  to  Mar.  31,  1912,  $27.50. . 

Contingencies  at  Toronto  ($1,487.60). 

Enos  M.  Campbell,  inspector,  disbursements: — 

Henry  Creighton,  clerk,  5  m.  at  $700  per  an.,  7  m.  to  Mar.  31,  1912.,  at  $800  per  an 
Rents:  office,  12  m.  to  Mar.  31,  1912,  $330;  telephone,  7  m.  to  Mar.  31,  1912,  $29.16 
A.  S.  Turner,  e-ar  fare,  $154  75;  Henry  Creighton,  car  fare  and  expenses,  $62.15...  . 

Hemmed  bags  (9£  x  15j)  503  at  $30  per  M;  sanitary  towel  supply,  $7.20  

Survey  on  cars,  10  at  $5;  sundry  small  disbursements,  $S0.98  

Carried  forward  


25,159  94 
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1,466  64 
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22  00 
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30  00 
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29  52 
117  25 
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Inspection  of  Staples— Continued. 
Brought  forward  


Contingencies  at  Winnipeg,  Fort  William,  Port  Arthur,  Calgary,  &c.  ($21,185.33). 

Ashdown,  J.  H.,  Hardware  Co.,  Winnipeg:  coal  oil,  11  gal.  at  30c,  46  gal.  at  25c;  lantern 
globes,  $18.81;  p.  r.  lanterns,  7\ doz.,  $20. 10;  Putman  heater,  §16;  sundry  small  hard- 
ware, $71 .59  "  

Bemis  Bros.  Bag  Co.,  Winnipeg:  bags  (8j  x  14)  4,000  at  5c  

Cameron,  S.M.Winnipeg:  labour,  186  h.  at  50c;  lumber,  1, 110  ft.  at  5c,  34  ft.  at  8c;  screws, 

&c,  $17.21  

Canadian  Fairbanks-Morse  Co.,  Winnipeg:  flax  tops  and  bottoms  (wire  or  zinc)  16  at  $1; 
rubber  tires,  4  at  $1.60;  scales,  3  at  $6;  sieves,  3  sets  at  $2;  wagon  truck,  with  rubber 

wheels,  $9.88;  repairing,  &c,  $7.15  

Crystal  Spring  Water  Co.,  Winnipeg:  12  m.  to  Mar.  31,  1912,  ice,  $15;  water,  $53 
Cully  &Breay,  Fort  William:  installing  lights  at  Port  Arthur  as  per  tender,  $30;  lamps,  $4.25 
Fairbanks,  Morse  &  Co.,  Minneapolis:  grain  samplers,  2  (12  hole  ljin.) 

Garrard,  A.  C,  Winnipeg:  making  ladders,  6  at  $3  .50  

Hamer,  Robert,  Port  Arthur:  box  window  frame  and  sash  with  chipped  glass,  $20;  door 
and  frame  with  glass,  $20;  labourer,  57j  h.  at  50c;  windows  screens,  3,  $27;  small  supplies, 
$18.22 


Harstone  Bros.,  Winnipeg:  wood,  3  cords  at  $7  

Hewitt  &  Co.,  Fort  William:  boxes,  3,200  at  lie,  2,000  at  12c,  715  at  19c  

Imperial  Oil  Co.,  Winnipeg:  signal  oil,  134.78  gal.  at  65c,  30  gal.  at  77c  

Laing,  Colin  C,  Winnipeg:  rubber  stamps,  236  

Leslie's,  Winnipeg:  chairs,  4,  $10;  tables,  1,  $14.80,  1,  $3.15  

Manitoba  Stencil  and  Stamp  Works,  Winnipeg:  stamps,  78  

Matthews,  I.  L.  &  Co.,  Port  Arthur:  office  furnishings  

Minneapolis  Brass  &  Iron   Manufacturing  Co.;   grain  samplers   (11  x    lj)  35  at  $8. 

(11  x  If)  12  at  $7.25;  customs  duties,  $109.67  

Murphy,  Jas.,  Fort  William:  coal,  8  tons  at  $8  

Ogilvie  Flour  Mills  Co.,  Fort  William:  oat  bags,  50  at  6jc;  plain  jute  bags,  500  at  7c,  200 

at  7fc  :  


Poirier  Tent  &  Awning  Co.,  Duluth:  grain  bags,  300  at  5jC,  600  at  6c  

Richardson  &  Bishop,  Winnipeg:  sundry  stationery  supplies,  $36.70;  subscriptions:  Beer 
bohm,  12  m.  to  Oct.  12,  1912,  $16  25;  Evening  Com.  Trade  lists,  12  m.  to  Oct.  13,  1912, 
$13 


Robertson  &  Cantwell,  Port  Arthur:  labour,  96  h.  at  45c;  varnish,  shellac,  &c,  $32.15... 

Robinson  &  Co.,  Winnipeg:  grain  bags,  8  doz  '.  

Rugg,  E.  W.  Co.,  Winnipeg:  printing  

Smart  Bag  Co.,  Winnipeg:  bags  (5  x  9)  2,027  at  2fc,  (8  x  16)  104  at  5c;  green  thread  flax 

twine,  11  lb.  at  35c;  printing,  $2.54  

Sprague  Lumber  Co.,  Winnipeg:  wood,  2  cords  at  $7,  10  cords  at  $8  

Stobart  Sons  &  Co.,  Winnipeg:  cotton,  486f  yd.  at  13|c;  thread,  $1.84;  less  discount,  $2.05 

Stuart,  T.  R.  &  Co.,  Calgary:  tin  sample  boxes,  500  

Whalen,  W.  H.  Co.,  Fort  William:  chairs,  4,  $27.50;  desk,  $19;  tables,  2,  $33.75;  packing, 

shipping,  repairing,  &c,  $9  »  

Winnipeg  Book  Bindery:  binding  

Wright  &  Hepburn,  Port  Arthur:  desk  

Accounts  under  $20  (9)  

Inspector's  disbursements  ($17,753  .46) — 

Hire  of  horse  and  rig  for  deputy  inspectors,  12  m.  to  Mar.  31,  1912:  Geo.  Hill,  Calgary 

$420;  Fred.  Symes,  Port  Arthur,  $300  

Rent  of  offices  ($7,871 .23) — 

Winnipeg:  David  Horn,  C.P.R.  yard,  $220;  N.  Bawlf,  $720;  Traders  Building  Asso 

ciation,  $3,209.63  

Fort  William,  Graham  &  Home. .  

West  Fort  William,  W.  Symes,  to  Sept.  30,  1911  

Port  Arthur,  Thomas  N.  Andrew,  $250;  G.  L.  Broughton,  $525  

Cal  feaTy,  W.  R.  Hull  &  Co  

Travel:  Geo.  Serls,  $16.95;  C.  C.  Castle,  $195.70;  M.  Snow,  $.501 .05;  D.  D.  Campbell 
$37;  F.  E.  Gibbs,  $288.05;  D.  Manson,  $57.35;  A.  F.  Gibbs,  $95;  M.  Mallon.  $7.3.50 

Geo.  McGeagh,  $85.40;  board  and  travel  of  employees,  $691.48  

Legal:  Hudson,  Howell,  Ormond  &  Marlatt,  Winnipeg,  $638.25;  Morris  &  Babe,  Fort 

William,  $4;  Swinburn  &  Byrnes,  Fort  William,  $40  

Rent  of  telephones:   Winnipeg,  $160.80;   Fort  William,  $198.10;   Calgary,  $37;  Port 

Arthur,  §67.25  

Cleaning  offices:  R.  Davidson,  $25;  Mrs.  Moore,  $132;  sundry  cleaning,  $54.10  

Cartage:  Winnipeg:  A.  Burn,  $50;  C.  P.  R.  Baggage  Transfer,  $43.25;  F.  Corrigan,  $72; 
Wm.  Gibson,  $56;  A.  Grimes,  $220.25;  C.  Scarth,  $1,100;  J.  R.  Scarth,  $175;  R.  D 
Vincent,  $15;  Fort  William  Flour  and  Feed  Co.,  $49.25;  Port  Arthur:  Bert  Kelly, 

$175;  J.  A.  McDonald,  $75  

Making  and  mending  bags:  Mrs.  R.  Bird,  $18. 19;  Ethel  Brown,  $71 .72;  Annie  Cockburn, 

$13;  Edyth  Stewart,  $72  

Survey  awards,  42  cars  at  $3;  subscriptions,  $15;  postage,  $918.47  


$  cts. 
194,240  86 
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Inspection  of  Staples— Continued. 

Brought  forward  

Contingencies  at  Winnipeg,  Fort  William,  &c. — Concluded. 

Inspectors'  disbursements — Concluded. 

Electric  light,  Winnipeg,  $102.85;  Fort  William,  $114.50;  Port  Arthur,  $36.75;  Calgary, 

$10.65  

Gas,  Winnipeg,  $31.95;  car  fares,  $434.75;  telegrams  and  telephones,  $811.54  

Freight,  express,  exchange,  &c,  $577.99;   directory,  $6;   sundry  small  disbursements, 
supplies,  &c,  $372.14  

Inspection  of  Binder  Twine. 

J.  L.  Haycock,  inspector,  travelling  expenses,  12  m.  to  Mar.  31,  1912  

Collection  of  Grain  Standards  East  of  Port  Arthur  ($416.99). 

A.  G.  McBean,  chief  inspector,  Montreal:  travel  to  Toronto,  $32.65;  small  disbursements, 
$3.68;  Enos  M.  Campbell,  inspector,  Toronto:  grain  samples,  $14.45;  labour,  47  h.  at 
25c;  sundries,  $3.80;  F.  Hurley,  travel,  &c.,  $10.61;  W.  J.  McNeil,  travel,  $9.15  

F.  G.  Morley,  secretary,  Toronto:  salary,  season  of  1911-12,  $100;  rent  of  warehouse,  Oct. 
28  to  Nov.  21,  1911,  $16;  grain  samples,  $183.77;  freight,  $23.47;  postage,  printing,  &c., 
$7.66  

Western  Grain  Standard  Board,  Winnipeg. 

C.  N.  Bell,  secretary,  disbursements:  travelling  expenses  of  14  delegates,  Oct.  24  and  25,  1911, 
$578.20;  cartage,  $87.15;  express,  $178. 1! ;  grain  and  bags,  $475.25;  labour,  $78;  postage,  $10; 
printing,  $24.80;  rent,  $75;  sundry  small  disbursements,  $13.55  

General  Expenses  ($8,306.91 ). 

A.  A.  Bowen,  inspector  and  weighmaster,  travelling  expenses,  12  m.  to  Mar.  31,  1912  

Arthur  A.  Gleason,  Montreal,  photographs,  4  at  $2.50  

Lake  Shippers'  Clearance  Association:  expenses  in  connection  with  registration  of  warehouse 

receipts,  Apr.  1911  to  Feb.  1,  1912  

Public  Printing  and  Stationery  Department,  sundry  printing  and  stationery  


Trade  Commissioners  and  Commercial  Agents. 

Arnaud,  E.  D.,  Bristol,  England  ($5,086.51)— 

Salary,  12  m.  to  Mar.  31,  1912  

Disbursements,  12  m.  to  Mar.  31,  1912:  L.  M.  Vaughan,  secretary,  $655.45;  travel, 
$29.67  

Rent  of  office,  $345.48;  subscriptions,  $60.73;  postage,  $43.33  

Cleaning  office,  $61.77;  Mitchell  &  Co.,  stationery,  $39.55  

Telephones,  $82.11;  income  tax,  Jan.  1,  1912,  $94.53;  poor  rate,  $123.36  

Sundry  small  payments  

Beddoe,  W.  A.,  Auckland,  New  Zealand  ($4,825.53)— 

Salary,  2  m.  at  $3,000  per  an.,  10  m.  to  Mar.  31,  1912  at  $3,100  per  an  

Disbursements,  13  m.  to  Mar.  31,  1912:  travel,  $100.58;  postage,  $32.22  

Rents:  office,  $534  56,  telephone,  $38.94;  electric  light,  $31.19  

M.  Stenhousc,  assistant,  $683.28;  cleaning  office,  $63.31;  desk,  $24  

Subscriptions,  $51  82;  stationery,  $60.48;  electrician's  time  and  supplies,  $21.47  

Sundry  small  payments  \  

Bertrand,  S.  A.  D.,  Rio  de  Janeiro,  Brazil  ($6,563.04)— 

Salary,  10  m.  to  Mar.  31,  1912  at  $3,100  per  an  

Disbursements  to  Mar.  31,  1912:  removal  expenses,  $1,560.57;  postage,  $9.96  

Clerical  help,  $605  06;  electric  fans,  2  at  $22;  subscriptions,  $36  

Rent  of  offices  (2),  $569.41;  stationery,  $170.94;  cables  to  Department,  $19.92  

Office  furniture,  $559.69;  supplying  and  installing  electric  fixtures,  $32.45  

Supplying,  placing  and  lettering  signs,  $66.52;  small  payments,  $157.12  

Flag  pole,  partition,  cupboard,  repairing,  painting,  &c  

Bickerdike,  F.  A.  C,  Belfast,  Ireland  ($4,435.39)— 

Salary,  12  m.  to  Mar.  31,  1912  

Disbursements,  12  m.  to  Mar.  31,  1912,  rent  to  Feb.  1,  1912  

Gertrude  V.  Blakeney,  assistant,  $500.04;  cleaning,  $29.20  

Postage,  $15. 18;  income  tax,  $87.60;  poor  rate  and  water  rates,  $13.20  

Telephone,  to  June  30,  1912,  $19.71;  city  taxes,  $31.75;  stationery,  $18.49  

Subscriptions,  $12.61;  sundry  small  payments,  $62.96  

Carried  forward  
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Trade  Commissioners  and  Commercial  Agents — Continued. 


Brought  forward. 


Chesley,  J.  A.,  Durban,  South  Africa  ($4,983.96)— 

Salary,  12  m.  to  Mar.  31,  1912  

Disbursements,  12  m.  to  Mar.  31,  1912:  rent  of  office,  $584.04;  subscriptions,  $73  02.... 
Clerks:  E.  Pattison,  Cape  Town,  Feb.  and  Mar.,  1911,  $118  34;  Durban:  F.  Simm,  to 

Oct.,  1911,  $351.11;  M.  L.  Armstrong  to  Mar.  31,  1912,  $264  44  

Telephone  to  July  31,  1912,  $61 .32;  'Chamber  of  Commerce,'  12  m.  to  Dec.  31,  1911, 

$25.55  

Postage,  $33  49;  electric  light,  $14.64;  janitor,  $53.67;  linoleum,  $16  42  

Sundry  small  payments,  $136.32,  less,  $48  40  sale  of  office  furniture  

Donly,  A.  W.,  Mexico  ($5,454.72)— 

Salary,  12  m.  to  Mar.  31,  1912  

Disbursements,  12  m.  to  Mar.  31,  1912:  rent  of  office,  $600;  janitor,  $120  

Electric  light,  $19.92;  subscriptions,  $48.80;  postage,  $53  

M.  McLane,  clerk,  $1,200;  telephone,  $99  96;  P.  O.  box,  $6  

Chamber  of  Commerce  membership  fees,  $20;  sundry  small  payments,  $87.04  

Egan,  W.  J.,  Manchester,  England  ($5,349.62)— 

Salary,  May  10,  1911  to  Mar.  31,  1912  at  $3,200  per  an  

Disbursements,  to  Mar.  31,  1912:  removal  expenses,  $633.27;  subscriptions,  $21.15  

Rent  of  office  to  Mar.  25,  1912,  $292;  travel,  $60.69;  postage,  $81  62  

Secretary,  A.  E.  Thomason,  $541.70;  assistant,  Thos.  Crotty,  $72  

Cleaning  office,  $28  92;  brass  plates,  painting,  lettering,  &c,  $35.88  

Poor  rate,  1911-12,  $94  29;  typewriting,  $64.88;  electric  light,  $20  53  

Telephone  to  Feb.  20,  1913,  $54.69;  office  furniture,  $213  31  

Heating  office,  $24  33;  sundrv  small  payments  including  stationery,  $254  45  

Fischer,  W.  G.,  Berlin,  Germanv  ($3,487.87}— 

Salary,  8  m.  to  Nov.  30,  1911,  at  $3,450  per  an.,  less,  $45  21,  retained  

Disbursements  to  Nov.  30,  1911,  rent  of  office  to  May  31,  1911  

Edith  M.  Wright,  secretary  to  Oct.  31,  1911,  $303  51;   postage,  $43  35;  subscriptions 

$26.86  

Cleaning  office,  $34  51;  office  furnishings,  $33  .32;  telephone  to  Dec.  31,  1911,  $17.19  

Storage  on  furniture,  $30  94;  removal  expenses,  $347.77  

Sundry  small  payments  

Flood,  E.  H.  S.,  Barbadoes,  (§5,022.81)— 

Salary,  12  m.  to  Mar.  31,  1912  

Disbursements,  12  m.  to  Mar.  31,  1912:  rent,  $300;  janitor,  $135  

Eric.  G.  St.  Hill,  clerk,  $639.12;  postage,  $45  54;  stationery,  $159.44  

Subscriptions,  $89.10;  books  for  office,  $19  75;  water  rates,  $22.14  

Telephone,  to  Feb.  29,  1912,  $33;  travel,  $208  45;  lantern  slides,  $15  

Legal  services,  Cottle,  Catford  &  Co.,  Barbadoes.-  

Parochial  taxes,  1911.  $43  80;  office  furniture,  $21. 50  

Freight  and  duty  on  household  furniture,  $179.68;  sundry  small  payments,  $91  29  

Jarris,  G.  A.,  Yokohama,  Japan  (§8,097.87)— 

Salary,  12  m.  to  Mar.  31,  1912  

Disbursements,  12  m.  to  Mar.  31,  1912:  rent,  10  m.  to  Jan.  31,  1912  

Janitor,  $78;  postage,  $25.02;  stationery,  $28.03;  subscriptions,  $39  50  

J.  Watt,  stenographer,  $900;  M.  Terin,  clerk,  $900;  freight  on  furniture,  $23.79  

Travel:  G.  A.  Harris,  $1,046.24:  M.  Terin,  $51.73;  small  payments.  $290.23  

Disbursements  at  Shanghai,  China,  rent  of  office,  3  to  Mar.  31,  1912  

Zi  Vi-yoong.  interpreter,  Jan.  and  Feb.,  $198;  L.  Chenfoo,  clerk,  Jan.  and  Feb.,  $99  

Travel  to  Shanghai,  $153.78;  telephone,  3  m.  to  Nov.  30,  1912,  $25.33  

Postage,  subscriptions,  stationery  and  sundry  small  payments  

Jackson,  J.  B.,  Shanghai,  China  (§7,004.25)— 

Salary,  7  m.  to  Oct.  31,  1911  at  $3,600  per  an  

Disbursements  to  Dec.  31,  1911:  rent,  §457  35;  postage,  $39.14  

Harold  G.  Jackson,  assistant  and  secretary,  §972.37;  subscriptions,  $57.50  

L.  Chenfoo,  clerk,  $439.57:  Zi  Vi-yoong,  interpreter,  $883  33  

Telephones,  house  and  office,'3  m.  to  Sept.  30,  1911,  $69.66;  stationery,  $44.74  

Travelling  expenses  in  Canada,  July  4  to  Oct.  25,  $465  46;  removal  expenses,  $864  51  

Board  and  outlay  rendered  necessary  by  disorder  in  China  

Sundry  small  payments,  $438.47,  less,  $173  .64,  balance  due  

Lithgow,  J.  T.,  Glasgow,  Scotland  (§7,383.93)— 

Salary,  2  m.  at  $3,200  per  an.,  10  m.  to  Mar.  31,  1912  at  $3,300  per  an  

Disbursements,  12  m.  to  Mar.  31,  1912:  rent,  $340.66;  postage,  $20.42  

Advertising  in  English  papers,  $28.59;  subscriptions,  $54.32  

Jenny  McLaren,  clerk,  $400.08;  cleaning  office,  $59.90  

Travel  to  London,  $54.02;  stationery,  $37.28;  telephone,  12  m.  to  Feb.  1,  1913,  $23.11... . 

Taxes,  municipal,  $40.25,  poor  and  school,  $20.49,  income,  §104.76  

Sundry  small  payments  :  

Disbursements  at  Berlin,  Germany:  postage,  $32.12;  subscriptions,  $115.44  

Rent,  9  m.  to  Feb.  29.  1912,  $856.80;  cleaning  office,  $25.70;  telephone,  $11.90  

Advertising  in  foreign  papers,  $6.66;  office  furnishings,  $53.87  

Legal  services,  James  Harris  Vickery,  Berlin,  Germany  


$  cts. 
20,910  47 


3,300  00 
6.57  06 

733  89 

86  87 
118  22 

87  92 

3,200  00 
720  00 
121  72 

1,305  96 
107  04 

2,855  91 
6.54  42 

434  31 
613  70 

64  80 
179  70 
268  00 
278  78 

2,254  79 
285  71 

373  72 
85  02 
378  71 
109  92 

3,000  00 

435  00 
844  10 
130  99 
256  45 

20  00 

65  30 
270  97 

3,600  00 
425  00 
170  55 
1,823  79 
1,388  20 
168  30 
297  00 
179  11 
45  92 

2, 100  00 
496  49 

1,029  87 

1,322  90 
114  40 

1,329  97 
345  79 
264  83 

3,283  32 
361  08 

82  91 
459  98 
114  41 
165  50 

83  26 
147  56 
894  40 

60  53 
100  00 


Carried  forward. 
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Trade  Commissioners  and  Commercial  Agents— Continued. 

Brought  forward  

Lightgow,  J.  T.,  Glasgow,  Scotland — Concluded. 

Edith  M.  Wright,  secretary,  5  m.  to  Mar.  31,  1912,  $238;  stationery,  $54.14  

Travelling  expenses  to  Berlin  and  Amsterdam,  $714.12;  small  payments,  $75.01  

Disbursements  at  Amsterdam,  Holland:  rent,  6  m.  to  Feb.  1,  1912  

P.  Geleerd,  clerk,  4  m.  to  Mar.  31,  1912,  $184.28;  J.  Baszanger,  clerk,  4  m.  to  Mar.  31, 
1912,  $100.51  

Cleaning  office,  $28.59;  cable  address  to  Dec.  31,  1912,  $8.06  

Postage,  electric  light,  subscriptions  and  sundry  small  payments  -  

MacKinnon,  W.  A.,  Birmingham,  England  ($3,366.86)— 

Salary,  7  m.  to  Oct.  31,  1911,  at  $3,450  per  an  

Disbursements,  5  m.  to  Aug.  31,  1911:  rent,  6  m.  to  June  24,  1911  

Electric  light  to  June  15,  1911,  $12.78;  cleaning  office,  $30.04;  stationery,  $13.69  

Rose  Arnold,  secretary,  $251.60;  Janet  Fisher,  assistant  secretary,  $114.95  

Income  tax,  $54.50;  subscriptions,  $33.69;  postage,  $60.29  

Sundry  small  payments  

Disbursements  at  Manchester,  England:  telephone,  to  Mar.,  1911  

E.  A.  Thomason,  secretary,  Apr.  and  May,  1911,  $108.34';  cleaning  office,  $7.78  

VV.  James,  temporary  stenographer,  Apr.,  1911,  $17.03;  subscriptions,  $6.08  

Income  tax,  1910-11,  $63.50;  poor  rates,  $46.64;  postage,  $8.34  

Sundry  small  payments,  including  stationery  

MacNamara,  P.  B.  Estate,  Manchester,  England — 

Travelling  expenses,  Sept.  16  and  17,  1910,  and  Feb.  14,  1911  

Mussen,  J.  M.,  Leeds  and  Hull,  England  ($5,772.98) — 

Salary,  12  m.  to  Mar.  31,  1912  

Disbursements,  12  m.  to  Mar.  31,  1912:  rent,  12  m.  to  Feb.  1,  1912  

C.  Dyer,  assistant,  $879.60;  Bella  H.  Fox,  office  assistant,  $599.76  

Telephones,  1  to  Feb.  14,  1913,  1  to  Mar.  21,  1913,  $93.68;  postage,  $37.43  

Electricity  to  Dec.  1,  1911,  $13.10;  travelling  expenses,  $64.63  

Poor  and  consolidated  taxes,  $85.16;  subscriptions,  $17.08;  stationery,  $10.34  

Income  tax,  $121.73;  sundry  small  payments,  $166.87  

Nicholson,  W.  B.,  St.  John's,  Newfoundland  ($4,415.20)— 

Salary,  12  m.  to  Mar.  31,  1912  

Disbursements,  12  m.  to  Mar.  31,  1912:  rent,  18  m.  to  Mar.  31,  1912  

Anna  M.  Keough,  clerk,  $595.83;  telephone,  18  m.  to  June  30,  1912,  $60  

Chrissie  M.  Keough,  clerk,  Aug.  14  to  28,  1911,  $10;  stationery,  $29.29  

Cleaning  office,  $38;  postage,  $31.89;  water  rates  to  Dec.  31,  1911,  $13.50  

Office  furnit  ure,  $83.72;  travelling  expenses,  $20;  subscriptions,  $56.37  

Sundry  small  payments,  $75.70;  less  $11.60,  sale  of  office  furniture  

Poindron,  A.  F.  A.,  Paris,  France  ($5,421.34)— 

Salary,  9  m.  to  Dec.  31,  1911,  at  $3,450  per  an  

Disbursements:  rent,  9  m.  to  Oct.  15,  1911,  $663.10;  subscriptions,  $100.57  

Stenographers,  G.  Clement,  9  m.  to  Dec.  31,  1911,  $375.03,  B.  Reade,  4  m.  to  July  31, 
1911,  $233.32,  C.  Bozzo,  6  m.  to  Sept.  30,  1911,  $215.30  

Clerks:  Geffrotin,  $1.54;  Jeandemange,  $6.17;  F.  Lesec,  $106.95;  Miss  Mahut,  $19.69; 
Meunier,  $57.50  

Cleaning  office,  $169.08;  stationery,  $39.80;  door  plates,  $11.87  

Fuel,  $41.97;  office  boy,  H.  Squelin,  $122.55;  postage,  $138.12  

Telephones,  $65.52;  insurance,  $4.07;  taxes,  $68.37  

Travelling  expenses,  May  16  to  Aug.  10,  1911,  $193.76;  electric  light  to  Dec.  12,  1911,  $9.38 

Sundry  small  payments  

Pousette,  H.  R.,  Buer.os  Ayres  (.?7, 128. 19) — 

Salary ,  12  m.  to  Mar.  31,  1912  

Disbursements:  rent  of  office,  8  m.  to  Apr.  30,  1912.  $767.98;  postage,  $75.52  

A.  E.  A.  Tayler,  clerk,  Aus.  24  to  Dec.  31,  1911,  $454.69;  stationery,  $188.35  

W.  R.  Treacy,  assistant,  3  m.  to  Mar.  31,  1912,  $382.97;  telephone  to  Mar.  31,  1912,  $49.01 

Rent  of  typewriter,  3  m.  to  Nov.  16,  1911,  $19.23;  office  furniture,  $610.88  

Travelling  expenses,  Mar.  31  to  July  4,  1911,  $559.77;  removal  expenses,  $353.69  

Typewriting,  $23.38;  sundry  small  payments,  $192.72  

Preston,  W.  T.  R.,  Amsterdam,  Holland  ($4,764  04)— 

Salfcry,  9^  m.  to  Jan.  15,  1912,  at  $3 , 600  per  an  

Disbursements:  rent,  to  Mar.  31,  1912,  $286.15;  postage,  $45.40  

Ph.  Geleerd,  clerk,  8  m.  to  Nov.  30,  1911,  $368.40;  subscriptions,  $96.17  

Stenographers:  W.  S.  Steinmeijer,  Apr.  and  May,  1911,  $54.46;  J.  B.  Atranger,  June  1 
to  Nov.  30,  1911,  $150.84  

Telephone,  $113.27;  stationery,  $76.82;  taxes,  $85.61;  travelling  expenses,  $130.94  

Removal  expenses,  $333.07;  sundry  small  payments,  $177.75  

Ray,  J.  E.,  Havana,  Cuba,  and  Birmingham,  England  ($6.993.37) — 

Salary,  5  m.  at  $3, 100  per  an.,  7  m.  to  Mar.  31,  1912,  at  $3,200  per  an..  ...  

Disbursements  at  Havana  to  Aug.  31,  1911:  rent  to  June  30,  1911,  $90;  janitor,  $5  

Stenographer,  A.  T.  Quilez,  5  m.,  $500;  postage,  $58.88;  stationery,  $25.30  

Subscriptions,  $13.80;  travelling  expenses,  $33.20;  typewriter,  $125  

Removal  expenses,  $464.96;  L.  G.  Mantecon,  stenographer,  $30  

Sunday  small  payments,  

Carried  forward  
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Trade  Commissioners  and  Commercial  Agents— Continued 

Brought  forward  

Ray,  J.  E.,  Havana,  Cuba,  and  Birmingham,  England— Contiuued 

A.  T.  Quilez,  acting  commissioner,  Havana,  disbursements:  rent,  9  m.  to  Mar.  31,  1912.. 

Salary,  7  m.  to  Mar.  31,  1912,  $700;  janitor,  §7;  postage,  829.69  

Stationery,  §24.34;  subscriptions,  §6;  sundry  small  payments,  §17.80  

J.  E.  Ray,  disbursements,  Birmingham:  removal  expenses  

Rent  to  Dec.  25,  1911,  including  water  rates,  §256.71;  postage,  $51.89  

Secretaries:  Rose  Arnold,  to  Mar.  31,  1912,  $352.24;  Janet  Fisher,  to  Feb.  3,  1912,  §112.39. 

Telephone  to  Feb.  11,  1913,  $85.24;  travel,  Jan.  and  Feb.,  1912,  $12.28  

Janitor,  $63.31;  electric  light,  $7.45;  stationery,  §6.89;  poor  rate,  §16.26  

Subscriptions,  $9;  sundry  small  payments,  $80.05  

Ross,  D.  H.,  Melbourne,  Australia  (§6,479.73)— 

Salary,  12  m.  to  Mar.  31,  1912  

Disbursements,  12  m.  to  Mar.  31,  1912:  rent,  $40S.72;  postage,  $110.57  

Transportation  of  Mrs.  J.  S.  Larke  and  daughters  to  Canada  

Stenographers:  I.  Burrell,  $787.35;  Beatrice  Piggin,  $331.72  

Advertising  in  foreign  papers,  $3.65;  stationery,  $76.56  

Travel  in  Australia,  May,  June,  July,  1911,  $185.81;  subscriptions,  $86.81  

Telephone,  W5.28;  cleaning  office,  $70.60;  sundry  small  payments,  $94.71;  less,  §5.60, 

refunded  in  1912-13  

Roy,  Philippe,  Paris,  France  (§579.74)— 

Disbursements  to  Mar.  31,  1912:  rent  to  Jan.  15,  1912,  $218.86;  subscriptions,  §8.46  

Stenographers:  G.  Clement,  Jan.,  Feb.,  Mar.,  1912,  §125;  F.  Lesec,  Dec,  1911,  and  Jan., 
1912,  $83.32;  Louise  A.  Xantel,  Feb.  and  Mar.,  1912,  $83.34  

Telephone  to  Feb.  1,  1912,  §22.27;  postage  and  telegrams,  §42.42;  sundry  small  payments 

§33.67,  less  $37.60,  sale  of  furniture  

Commercial  Agents  ($2,731.17) — 

Bance,  J.  B.,  Caracas,  Venezuela,  Oct.  15,  1911,  to  Mar.  3i,  1912  

Beckwith,  A.  E.,  Medellin,  Columbia,  12  m.  to  Mar.  31,  1912  

Curry,  R.  H.,  Nassau,  Bahama,  12  m.  to  Mar.  31,  1912  

Haggart,  E.  A.  H.,  Kingston,  Jamaica,  12  in.  to  Mar.  31,  1912  

Sontum,  C.  E.,  Christiania,  Norway,  12  m.  to  Mar.  31,  1912  

Tripp,  Edgar,  Port  of  Spain,  Trinidad,  12  m.  to  Mar.  31,  1912  

Miscellaneous  Expenses  ($1,695.34) — 

Advertising:  Canada  Newspaper  Co.,  London,  England,  12  m.  to  Mar.  31,  1912,  $397.50; 
Canadian  Century  Publishing  Co.,  Montreal,  9  m.  to  Dec.  31,  1911,  $135  

Heaton's  Agency,  Toronto:  Commercial  Hand  Book  of  Canada,  50  copies  at  $1  

Richard  Grigg,  commissioner  of  commerce,  travelling  expenses,  Dee.  29,  1911,  to  Mar. 
27,  1912  

Cable  charges,  $191.08;  subscriptions,  §111.27  

Printing  and  Stationery  Department,  Ottawa:  printing,  §103.93;  stationery  supplies, §46.32 

Less,  expenses  incurred  by  J.  T.  Lithgow  and  refunded  by  Canadian  Peat  Society  


Obligations  incurred  by  Canadian  Trade  Commissioner  at  Berlin,  Germany. 

Board  and  expenses  of  W.  G.  Fischer  


Paris  Agency. 


Detailed  under  Finance  Department,  page  F — 37. 


International  Customs  Tariffs  Bureau. 


Canada's  share  of  cost  for  one  year  ended  Mar.  31,  1912. 


Bounty  on  Wire  Rods  Manufactured  from  Steel  made  in  Canada,  under  3  Edward 
VII,  chap.  68,  and  6  and  7  Edward  VII,  chap.  24. 

Dominion  Iron  and  Steel  Co.,  Sydney,  April,  May  and  June,  1911:  27,791-695  tons  (not  over 
jj-in.  in  diameter),  at  $6  


$  cts. 
103,126  77 


270  00 
736  69 
48  14 
344  72 
308  60 
464  63 
97  52 
93  91 
89  05 

3,700  00 
519  29 
593  55 
119  07 
80  21 
272  62 


1 


194  99 

227  32 

291  66 

60  76 

231  17 
500  00 
500  00 
500  00 
500  00 
500  00 


532  50 
50  00 

660  24 
302  35 
150  25 


117,066  01 
6  00 


117,060  01 


551  88 


6,833  05 


600  00 


166,750  17 
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Bounty  on  Manilla  Fibre  used  in  the  Manufacture  of  Binder  Twine  and  Cordage 
in  Canada,  at  the  rate  of  75c.  per  100  kilos  of  2  1-5  lb.  per  kilo  (3  Edward 
VII,  chap.  5,  and  6-7  Edward  VII,  Chap.  5). 

Brantford  Cordage  Co.,  Limited:  12  m.  to  Mar.  31,  1912,  binder  twine,  1,254,920  lb  

Canadian  Cordage  <&  Manufacturing  Co.,  Limited,  Peterborough:  9  m.  to  Dee.  31,  1911,  cor- 
dage, 677,054  lb  

Consumers  Cordage  Co.,  Limited  ($17,918.64) — 

Halifax,  12  m.  to  Mar.  31,  1912,  binder  twine,  212,624  lbs.;  cordage,  2,644,922  lb  

Montreal,  12  m.  to  Mar.  31,  1912:  binder  twine,  206,596  lb.;  cordage,  2,192,000  lb  

Farmers'  Binder  Twine  Co.,  Limited,  Brantford:  12  m.  to  Mar.  31,  1912,  binder  twine,  893,258 
lb  

Plymouth  Cordage  Co.,  Welland:  12  m.  to  Mar.  31,  1912:  binder  twine,  4, 114,658  lb.;  cordage, 
2,633,962  lb  


Bounty  on  Lead  Contained  in  Lead-Bearing  Ores  Mined  in  Canada  at  not  more  than 
75c.  per  cwt.,  less  Cost  of  Supervision  (7-8  Edward  VII,  chap.  43). 


Beatrice  Mine,  Camborne,  B.C.:  Apr.  13  to  25,  1911,  99,234  lb  

Emerald  Mine,  Salmo,  B.C.:  unsmeltcd  in  1910-11,  85,265  lb.,  $252.59;  July  4,  1911,  to  Mar 

21,  1912,  1,543,523  lb.,  $8,543.62  

Hewitt  &  Lorna  Doone  Mine:  Silverton,  B.C.:  unsmelted  in  1910-11,  15,132  lb.,  $44.83;  Apr 

14,1911  to  Mar.  10,  1912,  158, 736  lb.,  $960.52  

Molly  Gibson  Mine,  Kokanee,  B.C.:  unsmelted  in  1910-11,  4,654  lb.,  $13.79;  June  4,  1911  to 

Mar.  30,  1912,  359,978  lb.,  $2,430.51;  unsmelted,  53,315  lb  

Monarch  Mine,  Field,  B.C.:  Feb.  23  to  Mar.  26,  1912,  108,525  lb.;  unsmelted,  34,025  lb  

Noble  Five  Mine,  Cody,  B.C.:  balance  of  1910-11  (40  p.c.  of  $256.23),  $101.21;  Jan.,  1912, 

131,051  lb.,  $653.88  

Rambler  Cariboo  Mine,  McGuigan,  B.C.:  unsmelted  in  1910-11,  396,342  lb.,  $1,174.17;  May 

23,  1911  to  Mar.  18,  1912,  1,327,137  lb.,  $7,801.89  

Reco  Mine,  Sandon,  B.C.:  July  7,  1911  and  Jan.  and  Feb.,  1912,  97,024  lb  

Richmond  Eureka  Mine,  Sandon,  B.C.:  unsmelted  in  1910-11,  64,190  lb.,  $190.16;  Apr.  6 

1911  to  Mar.  25,  1912,  374,192  lb.,  $2,399.82;  unsmelted,  2,503  lb  

Ruth  Mine,  Sandon,  B.C.:  unsmelted  in  1910-11,  124,005  lb.,  $367.37;  June  13,  1911  to  Mar 

17,  1912,  541,771  lb.,  $2,967.81  

St.  Eugene  Mine,  Moyie,  B.C.:  unsmelted  in  1910-11,  399,000  lb.,  $1,182.03;  Apr.  1,  1911  to 

Jan.  28,  1912,  4,650,494  lb.,  $30,788.99  

Silver  Cup  Mine,  Ferguson,  B.C.:  Apr.  3,  1911  to  Feb.  28,  1912,  258,020  lb  

Society  Girl  Mine,  Moyie,  B.C.:  unsmelted  in  1910-11,  92,564  lb.,  $274.22;  Apr.  2,  1911  to  Mar. 

2,  1912,  261,003  lb.,  $1,744.89  

Standard  Mine,  Silverton,  B.C.:  unsmelted  in  1910-11,  112,350  lb.,  $332.84;  Dec.  2,  1911  to 

Mar.  30,  1912,  3,744,730  lb.,  $18,484.58;  unsmelted,  411,394  lb  

Sullivan  Mine,  Kimberley,  B.C.:  unsmelted  in  1910-11,  2,160,000  lb.,  $6,399;  Apr.  1,  1911 

to  Mar.  31,  1912,  9,362,307  lb.,  $62,613.67;  unsmelted,  347,354  lb  

Vancouver  Mine,  Silverton,  B.C.:  Apr.  23,  1911  to  Mar.  26,  1912,  3,338,810  lb.;  unsmelted, 

36,351  lb  

Bounty  on  lead  at  various  mines  under  $500:  Apex,  $9.11;  Arlington  Erie,  $192.90;  Arlington 

Slocan,  $68.96;  Athabasca,  $6.98;  Bluebird,  $75.44;  California  Clipper,  $73.15;  Eastmont 

(unsmelted  in  1910-11,  9,319  lbs.),  $223.70;  Enterprise  (unsmelted  in  1910-11,  5,849  lb 

$183.44:  Ethel,  $46.74;  Ethel  No.  2,  $10.32;  Evening,  $78.74;  Fidelity,  $243.84;  Flint,  $92.29; 

Highlander,  balance  of  1910-11  paid,  $10.20;  Idaho  Alamo,  $208.59;  Lone  Bachelor, 

$145.15;  Maestro,  $158.96;  Madison,  ?8.83;  Majestic  (60  p.c.  of  $41.76  paid),  $25.06;  Molly 

Hughes,  $5.70;  Mountain  Con.,  $18.86;  Number  One,  $139.50;  Number  Seven,  $6.36; 

Panama,  $6.68;  Slocan  Star,  $124.08;  Spider,  $26.11;  Sunset,  $54.04;  Sunset  Number  Two, 

$25.52;  Twilight,  $200.24;  Utica,  $299.51;  Whitewater,  $403.94;  Yankee  Girl,  $59.84... 
Deducted  from  bounty  to  pay  cost  of  supervision  


Bounty  of  One  and  One-half  Cent  per  Imperial  Gallon  on  Crude  Petroleum  Produced 
in  Canada  (7-8  Edward  VII,  Chap.  52). 

Anderson  Bros.  &  Thompson,  $2,933.10;  Armstrong,  J.  E.,  $1,751.96  

Armstrong  &  Morris,  $1,144.04;  Barnard,  Argue,  Roth,  Stearns  Oil  &  Gas  Co.,  $2,379.22.... 

Beaver  Oil  &  Gas  Co.,  $2,501.40;  Bradley,  E.  C,  and  others,  $554.95  

Callinan,  Richard,  $619.47;  Canada  Crude  Oil  Producers,  $2,171.02  

Canadian  Oil  Companies,  $568.39;  Canadian  Oil  Producing  &  Refining  Co.,  $4,228.20  

Carman  &  Fairbank,  $5,680.49;  Central  Oil  &  Gas  Co.,  $707.84  

Clark,  Frank  S.,  agent,  $1,704.91;  Clarke  &  Sons,  $574.29  

Cooper,  John  H.,  $1,286.08;  Corey,  H.  &  Son.,  $649.95;  Crocker  Parks  Oil  Co.,  $1,676.31.... 

Crotty  &  Elliott  Oil  Co.,  $811.09;  Donald,  Geo.,  $1,055.49  

Drader,  Chas.,  $760.09;  Edward,  A.  C.,  $567.80;  Englehart,  J.  L.  &  Co.,  $4,159.52  

Elgintield  Oil  &  Gas  Co.,  $1,086.24;  Fairbank,  C.  O.,  $3,755.48  

Fairbank,  J.  H.,  $10,494.92;  Gardiner  Oil  Co.,  $543.41  

Carried  forward  


$  cts. 

4,278  13 

2,308  14 

9,741  63 
8,177  01 

3,045  21 

23,006  06 


50,556  78 


179,288  19 
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Bounty  of  One  and  One-half  Cent  per  Imperial  Gallon  on  Crude  Petroleum  Produced 
in  Canada  (7-8  Edward  VII,  Chap.  52).— Concluded. 

Brought  forward  

Grant,  Edward  E.,  $509.40;  Holme,  R.  A.,  $686  32;  Houston,  King,  $535.70  

Howell,  Harold  H.,  8580.81 ;  Joyce,  James,  $778.68;  Kerr,  James,  $858.55  

Kerr,  John,  $1,031  27;  McCort,  James,  $730.23;  Maritime  Oilfields,  $1,680.57  

Molson's  Bank,  $2,823.98;  Mutual  Oil  Producing  Co.,  $1,425.16  

Muxlow,  William,  $632.85;  Noble,  John  D.  &  Son,  $2,463.54  

Ontario  Lands  &  Oil  Co.,  $4,541.56;  Ontario  Oil  Co.,  $623.23  

Osborne  Oil  Producers,  $726.53;  Patriarche  &  Co.,  $770.48  

Proudlove,  William,  8549.85;  Puddicombe  &  Brewer,  $1.096.49  

Shoemaker,  Estate  of  M.,  $1,059.56;  South  Bay  Oil  Co.,  $1,422.44  

Sproule  Bros.,  $1,189.83;  Standard  Natural  Gas  Co.,  $4,258.20  

Standard  Oil  Co.  of  Canada,  $10,444.51;  Stern  Producing  Co.,  $1,109  48  

Tebay  &  Eakin,  8560  48;  Tichborne,  Mrs.  F.,  $839.12  

Toronto  Power  Co.,  $2,201.83;  Trefts,  J.  Winfield,  sec.  and  treas.  Brakehurst  Oil  Co. ,$633. 46 

Union  Natural  Gas  Co.,  $1,445.26;  Volcanic.  Oil  &  Gas  Co.,  $3,456.54  

Walker,  John.  $927.36;  Walker  Oil  &  Gas  Co.,  $4,738.17;  Wallen,  A.  G,  $504.14  

Wallen  &  Bradley,  $703.99;  Warren,  E.  B.,  $1,437.17;  Wilson,  A.,  $1,846.03  

Wilson  &  James,  per  A.  Wilson,  $986  46;  payments  under  $500  (198),  $24,760.81  

Administering  Bounties  on  Steel  Rods,  Lead  and  Crude  Petroleum. 

Supervising  manufacture  of  iron  and  steel — 

Fred.  Muggah,  inspector,  Sydney,  Nova  Scotia,  salary,. Apr.  1  to  July  20,  1911,  at  $1,400 

per  an  

James  MacNeill,  assistant  inspector,  Sydney,  salary,  3  m.  to  June  30,  1911,  at  $1,000 

per  an  

James  G.  Parmelee,  clerk  in  Department,  Ottawa,  removal  expenses  from  Sault  Ste.  Marie 
Supervising  output  of  lead  in  British  Columbia — 

G.  O.  Buchanan,  inspector,  Kaslo,  salary,  12  m.  to  Mar.  31,  1912  

travel  and  disbursements,  $451.38;  advertising,  $15.68;  G.  C.  Brown, 

assistant,  salary,  9  m.  to  Mar.  31,  1912,  $900  :  

Supervising  production  of  crude  petroleum — 

W.  J.  Harvey,  supervisor,  Petrolea,  salary,  12  m.  to  Mar.  31,  1912  

"  travel  and  disbursements,  $145.30;  telephone,  10  m.  to  Mar.  31,  1912, 

$20  84;  rent  of  office,  12  m.  to  Mar.  12,  1912.  $100  

James  G.  Parmelee,  clerk  in  Department,  Ottawa,  travel  to  Toronto,  Sarnia,  Petrolea, 

&c  

Miss  B.  Jackson,  clerk,  Petrolea,  salary,  2  m.  to  May  31,  1911,  at  $600  per  an  

Miss  Stella  Jackson,  clerk,  Petrolea,  salary,  10  m.  to  Mar.  31,  1912,  at  $420  per  an  ".  

"Jugh  Boyle,  assistant  supervisor,  Sarnia,  salary.  12  m.  to  Mar.  31,  1912  

T.  I.  Coffey,  inspector,  Moncton,  salary,  12  m.  to  Mar.  31,  1912,  $100;  livery  to  oil  wells,  $14. 
Printing  &  Stationery  Department,  Ottawa:  printing,  $15.39;  stationery  supplies,  $27.04  

Less  Paid  by:  iron  and  steel  companies,  $675.23;  lead  mining  companies,  $3,506  57  

Mail  Subsidies  and  Steamship  Subventions. 

Local  Services  ($253,67146). 

Baddeck,  Grand  Narrows,  Iona,  Big  Pond  and  East  Bay:  contractors:  Victoria  Steamship 

Co.;  service  from  Apr.  20,  1911  to  Jan.  25,  1912,  2  trips  per  day  

Caraquet,  Shippegan  and  Miscou  Islands:  contractors:  Gloucester  Navigation  Co.;  service 

daily,  from  May  15,  to  Nov.  15,  1911  

Froudc's  Point  and  Lockeport:  contractor,  G.  C.  Redding;  service,  12  trips  per  week,  12  m 

to  Mar.  31,  1912  

Gaspe  Basin  &  Dalhousie  or  Campbellton:  contractors,  Campbellton  &  Gaspe  Steamship 

Co.;  service,  semi-weekly,  54  trips  from  May  12  to  Nov.  23,  1911  

Gaspe  Basin  and  North  Shore  of  River  and  Gulf  of  St.  Lawrence:  contractors,  Robin,  Jones 

&  Whitman;  service,  fortnightly  from  June  1  to  Nov.  1,  1911  

Grand  Manan  and  Mainland:   contractors,  Grand  Manan  Steamboat  Co.;  service  weekly 

from  Grand  Manan  to  St.  Andrews,  St.  John,  St.  Stephen  and  Eastport  during  June 

July,  Aug.  and  Sept.,  weekly  from  Grand  Manan  to  St.  Stephen,  St.  John  and  St.  Andrews 

during  the  remaining  8  months  to  Mar.  31,  1912  _  

Halifax  and  Canso:  contractors,  Halifax  and  Canso  Steamship  Co.;  service,  weekly  12  m 

to  Mar.  31,  1912  

Halifax,  South  Cape  Breton  and  Bras  D'Or  Lake  ports:  contractors,  Halifax  and  Glace  Bay 

Steamship  Co.;  service  every  10  days  from  Halifax  from  Apr.  28th  to  Dec.  31,  1911.. . 
Halifax  and  Spry  Bay:  contractors,  Halifax  and  Sheet  Harbour  Steamship  Co.;  service, 

weekly,  12  m.  to  Mar.  31,  1912  

Carried  forward  
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Mail  Subsidies  and  Steamship  Subventions— Continued. 
Brought  forward  


Local  Services — Continued. 

Halifax,  West  Coast  of  Cape  Breton  and  way  ports:   contractors,  Halifax  and  Inverness 
Steamboat  Co.;  service,  weekly,  30  trips  from  May  2  to  Dec.  30,  1911 


Kcnoraand  Fort  Francis:  contractors,  Rainy  River  Navigation  Co.;  service,  10|  trips  to  Fort 
Francis  and  40J  trips  to  Rainy  River  from  June  17  to  Sept.  21,  1911  


Magdalen  Islands  and  Mainland:  contractor,  Wra.  McLure;  service  semi  weekly  from  Mav  8 

to  Dec.  28,  1911    f.. 

Mahone  Bay  and  Tancook  Island:  contractors,  J.  Ernst  &  Sons;  service,  weekiv  40  trios 

from  Apr.  27,  1911  to  Mar.  31,  1912  

Newcastle,  Neguac,  Escuminac  and  points  on  Miramichi  River  and  Bay:  contractors,  Mira- 

michi  Steam  Navigation  Co.;  service  daily  from  Newcastle  from  May  8  to  Nov.  30,  1911 
Pelee  Island  and  Mainland:   contractors,  Pelee  and  Lake  Erie  Navigation  Co.;  service, 

5  trips  per  week  from  Pelee  Island,  12  m.  to  Mar.  31,  1912  '  ' 

Peticodiac  River  between  Moncton  and  way  ports:  contractors,  Shepody  Navigation  Co. 

service,  4  trips  per  week  from  Moncton  May  1  to  Dec.  12,  1911  

Petit  de  Grat  and  I.  C.  R.  terminus  at  Mulgrave:  contractors,  Hugh  Cann  &  Son-  service 

daily  12  m.  to  Mar.  31.  1912,  §4,000,  less  deduc  tions,  $760.20  

Pictou  and  Cheticamp:  contractor,  Wm.  A.  Beattie;  service,  weekly  from  May  4  to  Oct 

25,  1911  when  steamer  was  wrecked  

Pictou,  Murray  Harbour,  Georgetown  and  Montague  Bridge:    contractors,  Three  Rivers 

Steamship  Co.;  service,  3  trips  per  week  from  Montague  from  May  1  to  Dec.  27,  1911.. 
Port  Mulgrave  and  Canso:  contractors,  Hugh  Cann  &  Son;  service  daily  12  m.  to  Mar  31 

1912  


Port  Mulgrave  and  Cheticamp:  contractor,  Wm.  G.  Leslie;  service,  semi  weekly  from  May 
8  to  Dec.  26,  1911  

Port  Mulgrave  and  Guysboro:  contractors,  Hugh  Cann  &  Son;  service,  daily  12  m.  to  Mar 
31.  1912,  $5,500.  less  deductions,  $96.16  ' 

Port  Mulgrave,  St.  Peter's,  Irish  Cove  and  Marble  Mountain:  contractors,  Richmond  Steam- 
ship Co.;  service,  4  trips  per  week  between  Grand  Narrows  and  Marble  Mountain,  2  trips 
per  week  between  Port  Mulgrave  and  Grand  Narrows  from  May  8,  1911  to  Jan.  8,  1912. 

Prince  Edward  Island  and  Mainland:  contractors,  Charlottetown  Steam  Navigation  Co.; 
service  daily  between  Charlottetown  and  Pictou  and  Summerside  and  Point  du  Chene 
from  Apr.  27  to  Dec.  29,  1911  

Prince  Rupert  and  Queen  Charlotte  Islands:  contractors,  Grand  Trunk  Pacific  Railway 
Co.;  service,  from  Feb.  1,  1911  to  Jan.  31,  1912,  40  trips  at  $200;  short  paid  in  1910-11, 
1  trip,  $200  

Quebec  and  Blanc  Sablon:  contractors,  Holliday  Bros.;  service,  weekly  from  Apr.  7  to  Dec 
6,  1911.  $20,000,  less  deductions,  $6,333.35  

Quebec  and  Gaspe  Basin:  contractors,  Bouchard  Bros.;  service,  semi  monthly  from  Mav  1 
to  Nov.  20,  1911  

Quebec  and  Isle  of  Orleans:  contractors,  Quebec  and  Levis  Ferry  Co.;  service  daily  in  winter 
and  2  trips  each  week  in  summer  from  Nov.  28,  1910  to  Jan.  12,  1912  

Riviere  du  Loup,  Tadousac  and  north  shore  ports:  contractors,  Trans  St.  Laurent  Co.;  ser- 
vice from  Riviere  du  Loup,  6  trips  each  week  during  July  and  Aug.,  5  trips  each  week 
during  May,  June,  Sept.  and  Oct.,  1911  

Riviere  du  Loup,  Tadousac  and  other  St.  Lawrence  ports:  contractors,  Trans  St.  Laurent 
Co.;  service  between  Riviere  du  Loup  and  Tadousac,  8  trips  at  $200,  16  trips  at  $250; 
between  Tadousac  and  Escoumins,  7  trips  at  $50;  between  Riviere  du  Loup,  Tadousac 
and  Clarke  City,  2  trips  at  S500;  during  Apr.,  Nov.  and  Dec,  1911  and  Jan.,  Feb.,  Mar., 
1912;  short  paid  in  1910-11,  $250  

St.  Catharines  Bay  and  Tadousac:  contractors,  Trans  St.  Laurent  Co.;  service,  2  trips  each 
day  during  Apr.,  Nov.  and  Dec,  1911  and  Jan.,  Feb.  and  Mar.,  1912,  $3,204.83;  accounted 
for  in  1910-11,  $295.17  

St.  John,  Digby,  Annapolis  and  Granville:   contractors.  Valley  Steamship  Co 
weekly,  12  m.  to  Mar.  31,  1912  

St.  John,  Digby,  Bear  River  and  Clementsport:  contractors,  Bear  River  Steamship  Co.; 
service  weekly,  12  m.  to  Mar.  31,  1912  r  

St.  John  and  Digby:  contractors,  Dominion  Altantic  Railway  Co.;  service  daily  12  m.  to 
Mar.  31,  1912,  $20,000,  less  deductions,  $64.10  

St.  John  and  Halifax  via  Yarmouth:  contractors,  Magdalen  Islands  Steamship  Co.;  38  trips 
from  Apr.  3,  1911  to  Mar.  31,  1912  

St.  John  and  Margaretsville,  Port  Lome,  Port  George,  Halls  Harbour,  Harbourville  and 
Morden:  contractors,  Margaretville  Steamship  Co.;  41  trips  from  Mar.  1  to  Dec.  31,  1911 

St.  John  and  Minas  Basin  ports:  contractors,  Bay  of  Fundy  and  Minas  Basin  Steamship  Co.; 
31  trips  between  St.  John  and  Port  Williams  and  37j  trips  bet  ween  St.  John  and  Canning; 
from  Apr.  1  to  Dec  22,  1911  

St.  John  and  ports  in  Cumberland  Basin:  contractors,  Harbinger  Steamship  Co.;  service 
weekly  from  Apr.  10  to  Dec.  20,  1911  

St.  John,  Port  Wade  and  Bridgetown:  contractors,  Bridgetown  Steamship  Co.;  22  trips 
from  July  25  to  Dec.  18,  1911  


service, 


$  cts. 
39,605  00 


1,714  29 
4,999  33 
15,000  00 
833  33 
2,500  00 
5,000  00 
2,000  00 
3,239  80 
2,096  50 
6,000  00 
4,756  41 
5,000  00 
5,403  84 

6,000  00 

12,500  00 

8,200  00 
13,666  65 
8, 500  00 
4,500  00 

6,000  00 

7,200  00 

3,500  00 
1,500  00 
1,500  00 
19,935  90 
9,500  00 
2,500  00 

5, 105  35 
3,000  00 
1,145  83 
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Mail  Subsidies  and  Steamship  Subventions— Continued. 


Brought  forward  

Local  Services — Continued. 

St.  John  and  St.  Andrews  and  intermediate  ports:  contractors,  Maritime  Steamship  Co.; 

service  weekly  12  m.  to  Mar.  31,  $4,000,  less  deductions,  $230.77  

St.  John,  Westport  and  other  way  ports:  contractors,  Insular  Steamship  Co.;  45  trips  in  12 

m.  to  Mar.  31,  1912  

St.  Stephen,  St.  Croix  River  points,  Deer  Island,  Cambopello,  Passamaquoddy  Bay  and 

L'Etete  or  Back  Bay:  contractors,  Deer  Island  Campobello  Steamboat  Co.;  service, 

semi  weekly  from  Jan  1  to  May  1,  and  Nov.  1  to  Dec.  31,  1911  and  3  times  each  week  from 

May  1  to  Nov.  1,  1911 

Sydney  and  Bay  St.  Lawrence:   contractors,  North  Shore  Steamship  Co.;   service  from 
Sydney,  4  times  each  week  from  June  15  to  Oct.  15,  1911  and  semi  weekly  from  May  1 
to  June  15,  1911  and  Oct,  15,  1911  to  Jan  18,  1912 
Sydney  and  around  the  Island  of  Cape  Breton:  contractors,  Merchants'  Transportation  Co.; 
service  from  Sydney,  weekly  from  Jur.e  15  to  Sept  15,  1911  and  once  every  10  days  from 

May  6  to  to  June  15,  and  Sept.  15  to  Dec.  20,  1911  

Sydney  and  Whycoeomagh:  contractors,  Bras  D'Or  Steamboat  Co.;  service,  tri  weekly 
from  June  15  to  Oct.  15  and  semi  weekly  from  May  1  to  June  15  and  Oct.  15  to  Nov.  28, 
1911 


Victoria,  Vancouver  and  Skagway:  contractors,  Canadian  Pacific  Railway  Co.;  service,  4  trip 
each  month  during  June,  July,  Aug.,  Sept.  and  Oct.,  2  trips  each  month  during  Nov. 
Dec,  Jan  and  Feb.,  3  trips  each  month  during  Mar.,  Apr.  and  May,  12  m.  to  Mar.  31,  1912 

Victoria  and  West  Coast  of  Vancouver  Island:  contractors,  Canadian  Pacific  Railway  Co.; 
service,  from  Apr.  2  to  Sept.  30,  2  trips  each  month  from  Victoria  to  Clayoquot,  1  trip 
each  month  to  Quatsino,  1  trip  each  month  to  Holberg,  balance  of  the  year,  1  trip  each 
month  from  Victoria  to  Holberg,  Quatsino  and  Clayoquot,  12  m.  to  Mar.  31,  1912  


Foreign  Services  (■$1,667,267.45). 


England:   contractors,  Acadia  Steamship  Co.;   2  trips  to 

Union  Steamship  Co. 


Annapolis  and  London  or  Hull 

Oct.  29,  1911  

Canada  and  Australia  or  New  Zealand,  Pacific  Coast:  contractors 

of  New  Zealand,  13  trips  from  Feb.  24,  1911  to  Apr.  4,  1912  

Canada,  China  and  Japan  (1-2  Geo.  V,  chap.  25)  paid  through  H.  M's.  Postmaster  General, 

London,  England,  $121,666.66;  less  penalties  imposed  by  British  Government,  $811.11. 

Canada  and  Cuba:  contractors,  Win.  Thomson  &  Co.;  8  single  trips  from  May  21,  1911  to  Feb 

19,  1912  

Canada  and  France:  contractors,  H.  &.  A.  Allan;  28  trips  during  year  ending  Mar.  31,  1912.. 
Canada  and  Great  Britain:  contractors,  H.  &  A.  Allan;  service,  weekly,  12  m.  to  Mar.  31, 

1912,  $600,000,  less  deductions,  $44,342.71.  _  

Canada,  New  Zealand  and  Australia,  Atlantic  coast:  New  Zealand  Shipping  Co.;  service 
from  Montreal  in  summer  and  St.  John  in  winter,  12  trips  from  Jan.  21,  1911  to  Feb.  21, 
1912 


Canada  and  Mexico,  Atlantic  coast:  contractors,  Elder  Dempster  &  Co.;  service  monthly 

from  Montreal  in  summer  and  St.  John  in  winter,  12  trips  to  Mar.  29,  1912  

Canada  and  Mexico,  Pacific  coast:  Thomas  Herbert  Worsnop;  service  monthly,  12  trips 

from  Mar.  6,  1911  to  Feb.  14,  1912  

Canada  and  Newfoundland:  contractors,  Reid  Newfoundland  Co.;  service  6  trips  each  week, 

$18, 000,  less  deductions,  $9, 409 . 50  

Canada  and  South  Africa:  contractors,  Elder  Dempster  &  Co.;   12  trips  from  St.  John  in 

winter  and  Montreal  in  summer  from  Mar.  25,  1911  to  Mar.  5,  1912  

Halifax  and  Newfoundland  via  Cape  Breton  ports:  contractors,  James  A.  Farquhar  &  Co.; 

15  trips  from  May  19  to  Dec.  31,  1911  

Halifax,  St.  John's,  Newfoundland,  and  Liverpool:  contractors,  Furness,  Withy  &  Co.;  25 

sailings  from  Halifax  in  12  m.  to  Mar.  31,  1912  

Montreal,  Quebec  and  Manchester:   contractors,  Manchester  Liners;   service,  fortnightly 

from  Montreal  in  summer  and  St.  John  in  winter  from  Apr.  14,  1911  to  Apr.  5,  1912  

Prince  Edward  Island,  Cape  Breton  and  Newfoundland:  contractors,  Dominion  Coal  Co.; 

25  trips  from  May  4  to  Nov.  26,  1911  

Prince  Edward  Island  and  Great  Britain:   contractors,  Manchester  Liners;   3  trips  from 

Sept.  19  to  Dec.  1,  1911  

St.  John's  Newfoundland,  and  Cheticamp:  contractor,  P.  J.  L.  Fiset;  service,  3  trips  every 

two  months  from  May  1  to  Sept  22,  1911  

St.  John,  Dublin  and  Belfast:  contractors,  Ulster  Steamship  Co.;  4  trips  at  $750,  from  Dec. 

15,  1911  to  Mar.  8,  1912  

St.  John  and  Glasgow:  contractor,  Robert  Reford;  service  to  Mar.  28,  1912,  12  trips  at 

$750,  1  single  trip,  $375  

St.  John,  Halifax  and  London  ($40,000  00)— 

Canadian  Pacific  Railway  Co.,  contractors;  7  trips  to  Jan.  17,  1912  at  $1,500;  accounted 
for  in  1910-11,  $4,500  

Furness,  Withy  &  Co.,  contractors:  24  salings  from  St.  John  in  12  m.  to  Mar.  31,  1912. . . 


$  cts 
212,403  23 

3,769  23 
2,500  00 

3,000  00 
6, 500  00 
5,000  00 
3,000  00 
12,500  00 

5,000  00 

2,000  00 
180,509  00 
120,855  55 


16,666  64 
174,488  47 

555, 657  29 


120,  000  00 
50,000  00 
75,000  00 
8,590  50 
146,000  00 
4,000  00 
20,000  00 
35,000  00 
12,000  00 
7,  500  00 
1,500  00 
3,000  00 
9,375  00 


15,000  00 
25,000  00' 
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Mail  Subsidies  and  Steamship  Subventions— Concluded. 

Brought  forward  

Foreign  Services — Concluded. 

St.  John,  Halifax,  West  Indies  and  South  America:  contractors,  Pickford  and  Black;  31 
trips  from  Apr.  10,  1911  to  Mar.  27,  1912 —  

Victoria  and  San  Francisco:  contractors,  Pacific  Coast  Steamship  Co.;  service,  weekly 
from  Apr.  5,  1911  to  Mar.  31,  1912.:  

Less— Paid  by  Imperial  Government  for  St.  John,  We6t  Indies  service  


$  Ct3. 

1,835,  S13  91 

82,125  00 
3,000  00 


1,920,938  91 
16,425  00 


1,904,513  91 


Administering  Act  Respecting  Annuities  for  Old  Age. 


Bastedo,  S.  T.,  Supt.,  travel  to  Toronto,  Kingston,  Brockville,  Woodstock  and  Quebec  

Belleau,  Georges,  PlessisviUe,  Que,  agent    ($1,610.19) — 

Salary:  9  months  to  Dec.  31,  1911  at  $500  p-r  annum  

Lectures:  82  at  $10.00;  travel  and  disbursements,  $415.25  

Brown,  N.  W.,  Middle  Southampton,  N.B.,  agent  ($224.90)— 

Salary  for  month  of  April  at  $1,500  per  annum  

Travel  and  disbursements  

Cameron,  R.  D.,  Lucknow,  Ont.  ($1,693.39)— 

Salary:  9  month  to  Dec.  31,  1911  at  $500  per  annum  

Lectures:  80  at  $10;  travel  and  disbursements,  $518  45  

Cartwright,  Henry,  Toronto,  agent  ($1,259.63)— 

Salary:  9  months  to  Dec.  31,  1911  at  $1,  500  per  annum  .   

Rent  of  office,  Mar.  15  to  Dec.  31,  1911  at  $100  per  annum,  $79.13;  expenses,  $55  50  

Cummings,  Mr6.  Emily,  Toronto,  agent  ($1,130.05) — 

Salary:  9  months  to  Dec.  31,  1911  at  $1,500  per  annum  

Travel  and  disbursements  

Dickie,  Edwin,  Toronto,  agent  ($1,429.94)— 

Salary:  9  months  to  Dec.  31,  1911  at  $1,500  per  annum  

Travel  and  disbursements,  $229.97;  rent  of  office  to  Dec.  31,  1911,  $74  .97  

Gravel,  Pierre,  Montreal,  agent  ($1,309.35)— 

Salary:  9  months  to  Dec.  31,  1911  at  $1,500  per  annum  

Travel  and  disbursements,  $109  38;  rent  of  office  to  Dec.  31,  1911,  $74.97..  

Lane,  Rev.  W.  G.,  Yarmouth,  N.S.,  agent  ($530.29)— 

Salary:  3  months  at  $500  per  annum  

Travel  and  disbursements,  $185.31:  lectures,  22  at  $10  

Leger,  Theophile,  J.  B.,  Caraquet,  N.B.,  agent  ($1,838.29)— 

Salary:  9  months  to  Dec.  31,  1911  at  $500  per  annum  

Travel  and  disbursements,  $463.35;  lectures,  100  at  $10  

McArthur,  Duncan,  Ottawa,  agent  ($1,114.98) — 

Salary:  at  $1,500  per  an.:  5  months  to  Aug.  31,  $625;  14  d.  in  Sept.,  $20.83;  18d.  in  Nov..  $75 

Travel  and  disbursements  

Samson,  James,  Windsor,  Ont.,  Chief  Lecturer  ($2, 17.5.22) — 

Salary :  9  months  to  Dec.  31,  1911  at  $1,000  per  annum  

Lectures,  50  at  $20;   travel  and  disbursements,  $425.25  

Santerre,  L.  N.,  Quebec,  agent  ($1,744.19) — 

Salary:  9  months  to  Dec.  31,  1911  at  $500  per  annum  

Lectures,  81  at  $10;  travel  and  disbursements,  $559.25  

Miscellaneous  expenses  ($4,622.99)— 

Advertising:  General  Assembly  Handbook  (C.  B.  Robinson,  Ottawa),  $10;  Labour 
Day  Souvenir,  Ottawa,  $15;  Canada  Kalendar,  Berlin,  $30  

Framing  posters,  Reliance  Moulding  Co  

Subscription:  'Globe',  Toronto  to  Mar.  1912  

Public  Printing  &  Stationery  Dept.,  Ottawa:  printing  pamphlets,  forms,  &c,  $3,542  41: 
stationery  supplies,  $915.38  


Retiring  Gratuities  to  Annuity  Lecturers. 


Georges  Bdleau,  $375;  R.  D.  Cameron,  $250;  H.  Cartwright,  $250;  Mrs.  Cummings,  $250 
Edwin  Dickie,  $375;  Pierre  Gravel,  $250;  T.  J.  B.  Leger,  $125;  D.James  Samson,  $580 
L.  N.  Santerre,  $375  


2,830  00 


1— 2y 
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Trade  and  Commerce  Department:  Revenue. 


1910-11. 


$  cts. 


3  28 

2,684  64 
1,127,306  00 
178,476  57 


1,308,470  49 


Summary. 


Page.  '    1911-12.       Increase.  Decrease. 


Casual  Revenue   Y — 18 

Fines  and  Forfeitures   Y — 18 

Culler's  Fees  |  Y— 18 

Chinese  Immigration  (a)  

Inspection  of  Staples  


cts.  I     S     cts.       $  cts. 


190  00 
604  50 
3,480  24 


Y— 18    230,173  87 


186  72 
604  50 
795  60 


51,697  30 


1,127,306  0( 


234,448  61  I  Il, 074, 021  88 


(a)  Transferred  to  the  Department  of  the  Interior. 


Casual  Revenue. 

Refund  previous  year's  expenditure — 
N.  W.  Brown,  on  account  of  Annui- 
ties Act  


Fines  and  Forfeitures. 

Haycock,  J.  L.,  sale  confiscated  binder 
twine  

Fine  imposed  at  Winnipeg  for  violation 
Binder  Twine  Act  (a)  


(a)  Refunded  July  5th,  1912. 


Cullers'  Fees. 

Beaubien,  L.  O  

Burstall,  J.  &  Co  

Burton,  A.  S  

Calvin  &  Co  

Dobell,  Beckett  &  Co... . 

Dunn  &  Co  

Flood,  N  

Gibson,  J.,  Jr  

Harper,  Wade  &  Co  

McLean,  Kennedy  &  Co.. 

O'Dell,  E.  G  

Reid  &  Co  

Sharpies,  W.  &  J  

Wilson  Bros  


$  cts. 

2  20 
815  54 

69  53 
677  33 
112  20 

3  80 
145  00 
506  30 
988  91 

23  10 
8  80 
10  50 
32  04 
84  99 

3,480  24 


1910-11. 

Inspection  of  Staples. 

Page. 

1911-12. 

Increase. 

Decrease. 

$  cts. 

173,882  12 
2,430  52 
1 , 674  04 
177  19 
312  70 

Y— 19 
Y— 19 
Y— 19 
Y— 19 
Y-19 

§  cts. 

223,948  04 
3,378  45 
2,470  75 
69  77 
306  86 

S  cts. 

50,065  92 
947  93 
796  71 

$  cts. 

107  42 

5  84 

178,476  57 

230, 173  S7 

51,607  30 

TRADE  AND  COMMERCE  DEPARTMENT:  REVENUE 
SESSIONAL  PAPER  No.  1 


Y— 19 


Inspection  of  Staples. 

Winnipeg. 


Inspections  

Weighing  

Licenses  

Samples  sold  

Vessel  collections. 


c  ts. 


132,791  31 
79,596  30 
4,652  50 
5,362  44 
1,545  49 


Inspections. 


Black  and  Muirhead  

Canadian  Northern  Ry  

Canadian  Pacific  Ry  

Cons.  Elev.  Co.,  Duluth  

Cons.  Elev.  Co.,  Ft.  William... 

Davidson  &  Smith  

Empire  Elev.  Co  

Globe  Elev„  Co.,  Duluth  

Great  Northern  Ry.,  Duluth... 

Grand  Trunk  Pacific  Ry  

Grand  Trunk  Pacific  Elev.  Co.. 
Lake  of  the  Woods  Milling  Co.. 
Maple  Leaf  Flour  Milling  Co..  ..< 

Murphy,  G.  B.  &  Co  

McCabe  Bros.,  Duluth  

National  Elev.  Co  

Northern  Elev.  Co  

Ogilvie  Flour  Milling  Co  , 

Port  Arthur  Elev.  Co  

Saskatchewan  Flour  Milling  Co. 

Samples  

Soo  Ry.,  Duluth  

Thompson,  A.  D  

Thunder  Bay  Elev.  Co  

Western  Terminal  Elev.  Co  


223,948  04 


Weighing. 

Anchor  Elev.  &  Milling  Co  

Black  &  Muirhead  

Brackman  &  Kerr  

Britt,  J.  T.  Elev.  Co  

Burnett,  A.  E.  Co  

Calgary  Milling  Co  

Canada  Malt  Co  

'Canadian  Northern  Ry  

Canadian  Pacific  Ry  

Canada  Paint  Co  

Cons.  Elev.  Co.,  Ft.  William... 

Crown  Grain  Co  

Davidson  &  Smith  

Empire  Elev.  Co  

Globe  Elev.  Co.,  Calgary  

Grand  Trunk  Pacific  Ry  

Grand  Trunk  Pacific  Elev.  Co.. 

International  Elev.  Co  

Laing  Bros  

Lake  of  the  Woods  Milling  Co.. 

Man.  Linseed  Oil  Milling  Co  

Maple  Leaf  Flour  Milling  Co.. .. 

National  Elev.  Co  

Northern  Elev.  Co  

Ogilvie  Flour  Milling  Co  

Olafson  Elev.  Co  

Port  Arthur  Elev.  Co  

Rice  Malt  Co  

Saskatchewan  Flour  Milling  Co. 

Thunder  Bay  Elev.  Co..'  

Vancouver  Milling  Co  


Carried  forward. 


717  00 
21,164  00 
51,286  01 
488  45 
5,845  00 
618  00 
6,042  50 
164  70 
2,383  50 
5,453  25 
5,781  00 
3,208  50 
8  50 
1 
2 

11  50 
15  60 
3,383  50 
16, 162  00 
466  50 
33  20 
131  00 
1,655  70 
4,060  50 
3,707  50 


50 
50 


132,791  31 


377  40 
352  20 
186  70 
1  00 
375  00 
197  50 
263  70 
11,053  20 
26,719  50 
44  40 
3,506  10 
1,315  20 
SO  10 
3,625  20 
965  20 
3,323  40 
3,468  60 

139  80 
105  70 
880  00 
155  65 

1,343  50 
23  40 
555  00 
2,468  40 

140  25 
9,710  70 

113  50 
637  50 
2,438  70 
900  00 


75,466  50 


Inspection  of  Staples— Concluded 

Brnught  forward  

Weighing — Concluded. 

West.  Can.  Flour  Milling  Co  

West  Milling  Co  

West.  Terminal  Elev.  Co  


Montreal 

Grain  Inspected — 

Wheat  

Corn  

Oats  

Barley  

Peas  

Buckwheat  

Samples  sold  

Sampling  grain  

Overtime  

Refunds  

Weighing  

Sundries  


Toronto. 

Grain  Inspected — 

Wheat  

Corn  

Oats  :  

Rye  

Barley  

Peas  

Buckwheat  

Hay  

Straw  

Samples  sold  

Sampling  grain  , 

Arrears,  previous  years,  collected 
Over-deposited  


Kingston. 

Grain  Inspected — 

Wheat.....  

Corn  

Oats  

Rye  

Barley  

Buckwheat  

Sampling  grain  

Samples  sold  


Peterboro. 

Grain  Inspected — 

Wheat  

Oats  

Rye  

Barley  

Buckwheat  

Samples  sold  

Sampling  grain  

Weighing  


S  cts. 
75,406  50 


1,848  60 
59  40 
2,221  80 

79,596  30 


140  75 

2,623  85 
113  00 
6  50 
13  40 
50  70 
66  35 
171  15 
133  00 
8  25 
49  00 
2  50 
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Aberdeen,  Government  Steamer   N —  7 

Aberdeen  Immigration  Agency   J —  55 

Academy  of  Arts,  Grant   F —  38 

Acetylene  Scow,  Government  Steamer. . .  N —  9 

Acre  Scrip   J — 148 

Acton  Vale  Public  Building:  Mtce   V— 126 

Administering  Bounties  on  Steel  Rods, 

Lead  and  Crude  Petroleum   Y —  14 

Administering  Act  Respecting  Annuities 

for  Old  Age   Y—  17 

Administration  of  Justice    K —  2 

Administration  of  Pilotage   N — 113 

Admiralty  Court,  Quebec   K —  5 

Admiralty  Court,  Local  Judges   K —  8 

Adulteration  of  Food — 

Appropriation   B —  60 

Expenditure   I —  27 

Revenue   1—39 

Advertising,  Printing  and  Lithographing.  A —  6 

Advertising,  I.  C.  Rv   .W— 181-183 

Advertising,  P.  E.  Id.  Ry   W— 154 

Advertising,  Transcontinental  Ry   W — 278 

Agassiz  Experimental  Farm — 

Buildings  V— 75-110 

Maintenance  C— 24— V— 169 

Revenue   C— 279 

Agencies — 

Indians,  British  Columbia   H —  55 

Indians,  Inspection  H — 51-55 

Indians,  Man.,  Sask.,  Alta.  and  N.W.T.  H—  16 
Agencies,     Rents    and  Contingencies, 

Marine   N —  57 

Agents,  Commercial  and  Trade  Com- 
missioners  Y —  9 

Agriculture,  Department  of— 

Appropriations   B — 8-14 

Arrears   A —  21 

Civil  Government:  Contingencies   C —  12 

Civil  Governemnt:  Salaries   C —  3 

Correspondence  re  Revenue   C — 282 

Expenditure   C —  2 

Revenue   C— 276 

Salaries  at  Ottawa   C —  3 

Agriculture,  International  Institute  of.. . .  C —  17 
Agricultural  Implements,  &c,  Indians... H — 17-55 

Agricultural  Society,  Grant  Indians   H —  8 

Aid  to  Civil  Power   0—121 

Aids  to  Navigation  ,   N —  93 

Alba  to  Baddeck:  Construction  I.C.Ry.  W —  23 

Alberta  Buildings,  Generally:  Mtce   V — 16S 

Alberta  Indian  Inspectorate   H —  51 

Alberta  Penitentiary — 

Maintenance   K —  34 

Revenue   K —  44 

Alcedo,  Steamer   N — 158 

Alert,  Steamer   W— 132 

Alexandria  Public  Building:  Mtce   V — 141 

Alex.  Nadeau's  Breakwater   V — 210 

Alfred  Peat  Bog  P— 15-18 

Allowances,  Active  Militia — Command 

Pay,  Care  of  Arms,  &c   0—126 

Allowances  to  Collectors  of  Customs  on 

Excise  Collections   I —  16 

Almonte  Public  Building:  Mtce   V — 141 

Alpha,  Steamer   N — 111 

Amaguadees:  Wharf,  &c   V — 174  i 

Amherst  Harbour,  Magdalen  Ids.:  Crib.  V — 226  ' 

1  —  1 


Page. 

Amherst — 

Public  Building   V—  36 

Public  Building:  Mtce   V— 115 

Wharf   V— 174 

Amherstburg  Public  Building:  Mtce   V— 141 

Ammunition  sales   O — 134 

Anderson  Lake  Fish  Hatchery   N — 164 

Anderson's  Cove:  Breakwater   V — 174 

Anderson's  Hollow,  N.S.:  Wharf   V— 197 

Anderson's  Hollow,  N.B.,  Wharf   V— 202 

Angers  (L'Ange  Gardien)  Wharf   V— 216 

Animals,  Health  of   C —  45 

Annapolis  Harbour:  Ice  Piers   V — 174 

Annapolis  Royal  Public  Building:  Mtce.  V — 116 

Annual  Drill   O—  37 

Annuities — 

Indians,  Man.,  Sask.,  Alta.  and  N.W.T.  H—  16 

Robinson  Treaty   H —  7 

Treaty  No.  8   H— 49 

Treaty  No.  9   H—  8 

Annuities  for  Old  Age — 

Expenses  administering  Act   Y —  17 

Anse  a  Dufour,  Wharf   V— 241 

Anse  a  Elie:  Pier   V— 226 

Anse  a  la  Barbe:  Breakwater   V — 216 

Anse  a  Beaufils:  Pier  and  Breakwater. . .  V — 240 

Anse  aux  Canards:  Breakwater   V — 216 

Anse  aux  Gascons:  Wharf   V — 217 

Anse  aux  Griffon:  Removal  of  boulders. .  V — 226 

Anse  Blanche:  Removal  of  Boulders   V — 226 

Anse  Creuse  Wharf   V— 241 

Anse  St.  Jean:  Wharf   V— 241 

Antigonish — 

Fish  Hatchery   N— 165 

Harbours  and  Rivers  Office   V — 199 

Public  Building:  Mtce   V— 116 

Resident  Engineer's  Office  V— 116-367 

Survey   V— 197 

Antwerp  Belgium  Immigration  Agency. .  J —  57 
Appropriation  Accounts — 

Administration  of  Justice   B —  10 

Adulteration  of  Food   B —  60 

Agriculture    B —  8 

Arts,  Agriculture  and  Statistics   B —  14 

Assay  Office   B —  53 

Auditor  General's  Office   B — 8-9 

Bounties   B—  63 

Cabinet  Ministers   B —  9 

Canals  B— 20-21-22-61 

Charges  of  Management   B —  7 

Civil  Government:  Contingencies   B — 7-8 

Civil  Government:  Salaries   B — 7-8 

Civil  Government:    Salaries,  Under 

Special  Statutes.   B —  9 

Civil  Service  Commission   B —  8 

Collection  of  Revenue   B —  59 

Conservation  Commission   B —  8 

Consolidated  Revenue  Fund   B— 22-66 

Culling  Timber   B—  63 

Customs   B— 8-59 

Departments  Generally   B —  8 

Dominion  Lands   B —  56 

Dominion  Police   B —  12 

Electric  Light  Inspection   B —  60 

Exchequer  Court  of  Canada   B — 10-11 

Exchequer  Court  of  Canada:  Awards 

B— 19-20-22-47-61 

External  Affairs   B —  8 
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Appropriation  Accounts — Con. 

Excise   B—  CO 

Finance   B  8 

Fisheries   B  51 

Gas  Inspection   B —  60 

General  Consulting  Engineer  Dominion 

Govt   B—  8 

Geological  Survey  Branch :!Mines  Dept.  B—  o3 
Government:  Northwest  Territories...    B — 55 

Governemnt:  Yukon  Territory   B—  56 

Governor  General's  Office   B — 8-9 

Gratuities   B —  58 

High  Commissioner's  Office,  London    B— 8-9 

House  of  Commons   B —  13 

Hudson  Bay  Railway   B— 18-61 

Immigration   B —  15 

Indians   B— 8-54 

Inland  Revenue   B — 8-60 

Inspection  of  Staples   B —  63 

Intercolonial  Railway  B — 18-61 

Interest  on  Public  Debt   B —  7 

Interior  B— 8-15-55-56 

Justice   B— 8-10 

Labour   B — 8-54 

Library  of  Parliament   B —  13 

Legislation   B —  13 

Lieutenant  Governors'   B —  9 

Lighthouse  and  Coast  Service   B —  50 

Mail  Subsidies  and  Steamship  Sub- 
ventions  B —  47 

Marine  and  Fisheries   B — S^49-50 

Marine  Hospitals   B —  51 

Militia  and  Defence   B — 8-16-17 

Mines   B— 8-53 

Minor  Revenues   B —  59 

Miscellaneous   B —  57 

National  Transcontinental  Railway... .    B —  18 

Naval  Service   B— 8-49 

Ocean  and  River  Service   B —  50 

Penitentiaries   B —  12 

Pensions   B —  16 

Post  Office   B— 8-62 

Premium  Discount  and  Exchange   B —  7 

Prince  Edward  Island  Railway  B — 18-61 

Printing  and  Stationery   B — 8-57 

Privy  Council   B —  8 

Public  Debt   B—  7 

Public  Works  B— 8-23  to  47^9-62 

Quarantine   B —  15 

Quebec  Bridge   B—  19 

Railwavs  and  Canals  B— 8-18  to  22-61 

Railways  B— 18-22-61 

Railway  Commission   B —  22 

Royal  Northwest  Mounted  Police          B — 8-55 

Scientific  Institutions,  &c   B —  51 

Secretary  of  State   B —  8 

Senate   B—  13 

Sinking  Funds   B —  7 

Solicitor  General   B —  9 

Steamboat  Inspection   B —  51 

Subsidies  to  Provinces   B —  52 

Subsidies  to  Railways   B —  22 

Superannuation   B —  16 

Superintendence  of  Insurance   B — 8-9 

Supreme  Court  of  Canada  B — 10-11 

Trade  and  Commerce   B — 8-63 

Weights  and  Measures   B —  60 

Windsor  Branch  Railway   B —  61 

Yukon — 

Customs   B —  59 

Government  of  the  Yukon  Territory    B —  56 

Indian  Affairs   B —  54 

Interior   B —  56 

Justice  B— 10-11 

Mines   B—  53 

Post  office   B— 62 


Appropriation  Accounts — Yukon — Con . 

Public  Works  B- 

Royal  Northwest  Mounted  Police. . . 

Architectural  Staff:  Outside  Service  

Archives  

Archives,  London  Office  

Arctic  Steamer  

Argyle  Sound:  Public  Wharf  

Arichat — 

Deep  Water  Wharf  

Fish  Hatchery  

Public  Building:  M'tce  

Arisaig:  'wharf  

Arms,  Care  of  

Arnprior  Public  Building:  M'tce  

Arrears  Due  

I  Arrow  Lakes:  Improvement  at  Narrows 

Arsenal  Dominion  

Art  Gallery,  Ottawa.  

Arts,  Agriculture  and  Statistics — 

Appropriation  

Expenditure  

Artillery  Association:  Grant  

Arthabaska  Public  Building  \ 

Asbestos  Public  Building:  Mtce  

Aspy  Bay:  North  Harbour  

Assay  Office,  Vancouver   P— 17; 

Assiniboine  Indian  Agency  

Astronomical  Observatory, Ottawa  J — 133; 
Astronomical  Observatory,  Ottawa:  Mtce 

Astronomical  Society:  Grant  

Astronomical  Surveys  

Athabaska  Landing  Immigration  Agency 
Athabaska  Landing  Immigration  Build'g 

Mtce   V- 

Athabaska  River:  Improvements  

Athens  Public  Building  

Atlantic  Coast  Survey  

Atlin  Public  Building:  M'tce  

Auditor  General's  Office — 

Appropriations  

Expenditure  

Civil  Government:  Contingencies  

Civil  Government:  Salaries  

Salaries  at  Ottawa;  Election  Accounts. 

Aurora  Public  Building  

Australian  Turpentine  Piles  

Ayer's  Cliff  :  Wharf  

Aylmer,  Ont.  Public  Building  

Avlmer,  Que. — 

Post  Office  

Public  Building:  M'tce  

Wharf  

;  Babine  Fish  Hatchery  

Babine  Indian  Agency  

Back  Bay:  Improvements  

Baddeck  Public  Building  

Baddeck  Public  Building:  M'tce  

Baddeck  and  Middle  Rivers:  Protection 

Works  

Baddeck  and  Middle  Rivers:  Workhouse 

Badgeley  Island:  Light  

Bagot  Bluff:  Light  

Baie  St.  Paul,  Wharf  on  Cap  aux  Corbeaux 
Bailey's  Brook,  Harbour  Improvements 

Baker  Brook:  Michaud  Breakwater  

Baker  Lake:  Wharf  

Balances:  due  by  Land  Surveyors  

Balances  Lapsed  

Ballenas  Island,  B.C.:  Light  

Bamfield,  west  shore  of  Vancouver  Id. . 

Bands,  Allowances,  &c  

Banff  Hot  Springs — 

Expenditure  

Revenue  

Banff  Park  J- 
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Banff  Public  Building:  M'tce   V— 165 
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Bannerman  Immigration  Agency   J —  38 

Barachois  (de  Malbaie) :  Training  Pier. .  V — 217 

Bare  Point  Breakwater   V —  30 

Barnes  Point:  Light   N— 103 

Barrie  Public  Building:  M'tce   V— 141 

Barrie :  Wharf   V— 259 

Bass  River:  Improvements   V — 197 

Bathurst  Harbour:  Improvements   V — 202 

Bathurst  Public  Building:  M'tce   V— 122 

Batiscan  River:  Buoys   V — 241 

Battery  Point:  Breakwater   V — 175 

Battlefields  Fund:  National   F—  36 

Battleford— 

Dominion  Lands  Office:  J — 74-145 

Immigration  Agency   J —  38 

Indian  Agency   H —  18 

Public  Building   V—  62 

Public  Building:  M'tce   V— 162 

Battleford  North:  Public  Building   V— 63 

Bav-du-Vin:  Wharf   V— 215 

Bayfield,  N.S.Breakwater    V— 176 

Bayfield,  Ont.:  Repairs  and  Piers   V — 246 

Bay  Fortune:  Repairs,  &c    V — 201 

Bayside:  Wharf    V— 202 

Baysville:  Wharf   V— 259 

Bay  View  Fish  Hatchery   N — 166 

Beaton  Wharf   V— 269 

Beauce  Jet.,  Public  Building:  Mtce    V— 126 

Beauharnois  Canal — 

Revenue   W-410 

Beauharnois  Survey   V — 241 

Beaulac  (Garthby  )  Wharf   V— 217 

Beaumaris:  Wharf   V — 247 

Beaumont:  New  Wharf   V— 202 

Beauport:  Wharf   V— 218 

Beaver  River  Survey   V — 267 

Belfast,  Ireland,  Immigration  Agency. . .  J —  55 

Belgium  Immigration  Agency   J —  57 

Bedford  Fish  Hatchery   N— 166 

Bella  Coola  Indian  Agency   H —  56 

Belleville  Public  Building:  Mtce   V— 141 

Beloeil  Booms   V— 392 

Berens  River  Fish  Hatchery   N — 166 

Bergeronnes:  Wharf   V — 218 

Berlin  Public  Building:  Mtce   V— 142 

Berthierville — 

Public  Building:  Mtce   V— 126 

Survey   V— 241 

Wharf   V— 218 

Besserer's  Grove:  Wharf   V — 247 

Bic  Harbour  Old  Wharf   V— 218 

Bic  Harbour:  Wharf  Outer  Section   V— 218 

Biggar  Immigration  Agency   J —  38 

Biggar  Immigration  Building:  Mtce   V — 162 

Binder  Twine: — 

Revenue   K —  42 

Stock  Account   K —  41 

Biological   Laboratory,  Central  Experi- 
mental Farm   C —  53 

Biological  Stations:  Marine   N — 184 

Birmingham  Immigration  Agency   J —  55 

Birtle  Indian  Agency   H —  20 

Blackfoot  Indian  Agency   H —  20 

Black  Lake  Public  Building   V—  42 

Black  Lake  Public  Building:  Mtce   V— 126 

Black  Point:  Breakwater   V — 176 

Black  River:  Breakwater  Pier   V— 203 

Black  River:  Wharf   V— 202  259 

Black  River,  Slides,  &c  V— 387— 393— 428 

Black  Rock:  Improvements   V — 197 

Blanche  River:  Improvements   V — 259 

Blenheim  Public  Building  Mtce   V— 142 

Blind  River:  Wharf   V— 259 

Blood  Indian  Agency   H —  22 
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Blue  Rocks:  Breakwater   V— 176 

Blue  Rocks  Island:  Breakwater   V— 176 

Hoard  of  Customs,  &c   E—  47 

Board  of  Examiners  of  Dominion  Land 
Surveyors' — 

Expenditure   J — 105 

Revenue   J — 145, 

Bonaventure  River — 

Training  Pier   V— 218 

Bonded  Manufactures   I —  33 

Bonuses:  Creamery   C —  38 

Bonuses,  Commissions,  &c,  Immigra- 
tion  J—  6t 

Boswell:  Wharf   V— 268— 26& 

Boswell  and  Needles:  Wharf   V— 269 

Bottling  Labels   1—34 

Boundary  Inspectors  and  General  Agents 

Immigration   J —  30' 

Boundary  Inspectors:  Customs  Officers, 

Salaries   J— 33— 49. 

Boundary  Waters:     International  Joint 

Commission   V — 38;> 

Bounties — 

Crude  Petroleum   Y—  13 

Fishing   N— 187 

Lead   Y—  13 

Manilla  Fibre   Y—  IS 

Steel   Y—  12- 

Bow  and  Elbow  River  Investigation   J — INT. 

Bow  River  Survey   V— 267 

Bow  and  Spray  River  Bridges  at  Banff..  V — 352- 

Bowmanville  Public  Building  Mtce:   V — 142- 

Bracebridge  Public  Building   V —  48 

Brampton  Public  Building   V —  48 

Brampton  Public  Building  Mtce   V — 142 

Branch  Line  Construction  Wages,  P.  E.  I. 

Ry   W— 165 

Brandon — 

Dominion  Lands  Office:  Expenditure..  J —  74 

Dominion  Lands  Office:  Revenue   J — 145- 

Experimental  Farms — 

Buildings   V—  74 

Maintenance                           C—  22  V— 158 

Revenue   C— 279 

Forestry  Office:  Mtce   V— 158 

Immigartion  Agency   J —  38 

Immigration  Building   V — 111 

Immigration  Building:  Mtce   V — 158 

Public  Building   V—  61 

Public  Building:  Mtce   V— 158 

Brant,  Govt.  Steamer   N —  9- 

Brantford — 

Drill  Hall   V—  48 

Public  Building   V—  76- 

Public  Building:  Mtce   V— 142 

Brazeau  Forest  Reserve   J — 160- 

Breaking  Ice  in  Thunder  Bay  and  other 

Ports   N— 112 

Breen's  Pond:  Breakwater   V — 17<; 

Breton  Cove:  Protection  Works   V — 17'i 

Bridgemen,  Wages:  I.  C.  Ry   W— 259 

Bridges,  Contracts:  Transcontinental  Ry  W — 38ft 
Bridges — 

Burlington  Channel   V— 395 

Dominion  Traffic   V— 353 

Interprovincial  at  Matapedia   V — 3S(v 

Ottawa  City,  &c   V— 353 

Quebec   W—  41 

Strengthening,  I.  C.  Ry   W—  321 

Sundry   V— 352-358 

Bridgeburg  Cattle  Quarantine  Stn   V — 110r 

Bridgeburg  Public  Building:  Mtce   V — 142 

Bridgewater  Public  Building:  Mtce   V — 11<> 

Brier  Island  Fog  Alarm   N —  95 

Brighton:  Wharf   V— 24T 
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British  Press  Association  Party  re  Im- 
migration   

Brockville  Public  Building:  Mtce   V— 142 

Brockville:  Tunnel  Bay  Dock   V— 247 

Bronte  Harbour   V— 247 

Brooklyn:  Breakwater   V — 176 

Brooklyn  Wharf:  Repairs   V — 176 

Brule  Wharf   V— 177 

Brundages  Point:  Wharf   V— 211 

Brussels  Exhibition   C —  15 

Bryant's  Landing:  Wharf   Y— 259 

Bryson  Bridge:  Repairs   Y — 353 

Buckingham  Public  Building:  Mtce   V— 126 

Buctouche  Breakwaters,  &c:  Repairs...  V — 203 

Buctouche  Fish  Hatcherv   N — 166 

Buffalo  Park- 
Expenditure.. .  . 
Revenue  
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Q—  35 

V— 173 

Canadian- 

J —  47 

Artillery  Association  Grant  

0—  58 

H—  55 

Artillery  Team  in  England  

0—122 

X—  58 

Associated  Press  Subsidy  

F— 38 

K—  31 

Association  for  Prevention  of  Tuber- 

K—  44 

C—  65 

.1—117 

Branch  of  St.  John's  Ambulance  Asso- 

X—  44 

C—  65 

Exhibit,  Imperial  Institute,  London, 

J—  66 

Eng  

C—  14 

J— 126 
.1—160 
J— 130 
J— 129 
181 
115 


Buffalo  Protection  o$AVood  

Buffalo  purchase  of.:?l  

Building  Fishways  and  Clearing  Rivers  X 

Buildings  Dominion:  Mtce   V 

Bulletins,  distribution  of  Central  Experi- 
mental Farm   C—  34 

Buoy  Service,   River  St.  Lawrence  and 

Pacific  Coast   X— 115 

Buoys:  Fort  William   N.—1!'2 

Burk's  Head:  Breakwater   V — 177 

Burlington  Beach  Canal:  Deepening,  &c  V — 247 

Burlington,  X.S.:  Wharf   V— 177 

Burlington  Channel:  Bridge   "V — 39.5 

Burlington  Channel:  Piers   V — 247 

Burton  Court  House:  Wharf   V— 211 

Burton  City,  B.C.:  Wharf   V— 269— 275 

Bye  Elections  M— 24 — 14—100 

Byng  Inlet:  Improvements   V — 247 

Cabano:  Landing  Pier   V — 218 

Cache  Bay:  Wharf  on  Lake  Nipissing. . .  V — 248 

Cacouna  Headblock   V — 219 

Cadet  Corps   O—  60 

Calgary — 

Dominion  Lands  Office:  Expenditure..  J —  74 

Dominion  Lands  Office:  Revenue   J — 145 

Harbours,  &c  Office   V— 267 

Immigration  Agency   J —  38 

Immigration  Building   V —  64 

Immigration  Building:  Mtce  V — 112-165 

Irrigation  Office                         J— 119  V— 165 

Post  Office  (Xew)   V— 64 

Public  Buildings  generally:  Mtce   V— 165 

Rating  Station  for  Geodetic  Survey. . .  V —  64 

Resident  Engineer's  Office   V — 371 

Timber  Agency   J — 150 

Campbellford  Public  Building   V —  48 

Campbellton — 

Increased  accommodation,  I.  C.  Ry.  W— 23-184 

Deep  Water  Wharf   V—  203 

Old  Ferry  Wharf   V—  203 

Public  Building   V—  39 

Public  Building:  Mtce    V— 122 

Repairing  Ferry  Slip   V — 215 

Shops,  I.  C.  Ry.. .%   W— 213 

Camrose  Public  Building   V —  64 

Canada  Creek:  East  Breakwater   V— 177 

Canada  Gazette — 

Expenditure   T — ■  4 

Revenue   T —  37 

Canada,  Military  Asylum  Pensions   J — 143 


Fisheries  Exhibit,  Ottawa   X— 181 

Forestry  Association:  Grant   J — 132 

Handicrafts  Guild   C—  65 

Immigration  Agencies   J —  23 

Law  Library,  London,  Eng   K—  14 

Military  Institute:  Grant   O —  58 

Mining  Institute:  Grant   F —  38 

Xational  Parks   J — 123-160 

Registration  of  Shipping   X —  43 

Tobacco,  production  and  sale  of  C — 41-281 

Trade  Commissioners  at  Berlin,  Ger- 
many  Y —  12 

Canadians,  distressed,  relief  to   J —  72 

n  £i  1  s  

Appropriations   B-20-21-22-61 

Arrears   A —  22 

Capital  Expenditure   W —  2 

Collection  of  Revenue   W —  4 

Costs  of  Litigation   W—  55 

Dredge  Vessels   W — 146 

Gratuities   W— 150 

Income  Expenditure   W—  3 

Miscellaneous  Staff  and  Repairs   W — 146 

Miscellaneous   W — 150 

Progress  Estimates   W —  64 

Revenue   W — 410 

Sunday  Labour   W — 149 

Surveys  and  Inspections   W —  55 

Statistical  Offices   W— 148 

Canned  Foods  and  Meat  Inspection   C —  54 

Cannes  des  Roches:  Breakwater   V — 219 

Canning  Wharf   V — 177 

Canso — 

Fish  Hatchery   X — 166 

Public  Building:  Mtce   V— 116 

Reduction  Works  X— 182-187-206 

Caplan  River:  Training  Piers   V — 219 

Cap  a  l'Aigle:  Survey   V— 241 

Cap  a  l'Aigle:  Wharf   V— 219 

Cape  Bald:  Breakwater  Pier   V— 203 

Cap  Blanc:  Removal  of  Boulders   V — 226 

Cap  Chat:  Wharf   Y— 226 

Cape  Cove:  Landing  Pier   V — 219 

Cap  de  la  Madeleine:  Wharf   V— 241 

Cape  Dauphin:  Breakwater   V- — 177 

Cape  La  Ronde:  Light   X—  95 

Cape  Negro:  Wharf   V— 177 

Cap  Rouge:  Breakwater  Pier   A' — 177 

Cap  Rouge  Experimental  Farm — 

Maintenance   C— 29  V—  72 

Revenue   C— 279 

Cap  St.  Ignace:  Wharf  V— 219-241 

Cape  Tormentine:  Breakwater   Y — 203 

Cape  Traverse:  Wharf   V— 199 

Car 'Acadia'   W—  62 

Car  Shops,  Wages:  P.  E.  Id.  Ry   W— 159 

Cars:  Governor  General's,  Repairs,  &c.  W —  58 

Carcross  Mining  Recorder's  Office   V — 114 

Carcross  Post  Office   V— 113 

Care  of  Arms   O— 126 

Caribou  Island:  Causeway   V — 178 

Carillon  and  Grenville  Canal — 

Electric  Lighting   W— 108 

Revenue   W — 410 

Staff  and  Repairs  W— 87-108 

Statistical  Office   W— 149 
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Carleton,  P.Q.:  Wharf   V— 219 

Carleton,  N.B,  Public  Building:  Mtce. . .    V— 122 

Carlton  Indian  Agency.   H —  23 

Carleton  Place  Public  Building:  Mtce... .     V— 143 

Carleton  Point  Light   N— 103 

Cars,  Official — 

I.  C.  Ry   W— 192 

Department  Rys.  and  Canals   W —  57 

Caseumpec  or  Gordon's  Point:  Wharf. . .  V — 199 

Castalia:  Breakwater   V— 203 

Castor — 

Immigration  Agency   J —  38 

Immigration  Hall   V —  72 

Immigration  Building:  Mtce  V — 112-166 

Casual  Revenue   B—  68 

Catholic  Schools  Inspection,  Indians   H —  51 

Cattle  Inspection. . . — 

Agriculture   C— 45-277 

Marine   N —  44 

Cattle  Quarantine  Stations   V — 110 

Cayuga  Public  Building:  Mtce   V— 143 

Cement  Testing  Laboratory   V— 276-365 

Census,  Cow   C—  34 

Census,  Dominion   C —  68 

Census  and  Statistics   C— 275 

Central  Experimental  Farm — 

Biological  Laboratory   C —  53 

Buildings  V—  73-110 

Bulletins   C—  34 

Maintenance  C— 17  V— 149 

New  Office..   V— 74 

Revenue   C— 280 

Centreville,  Cape  Island:  Wharf   V— 178 

Centrevillc:  Harbour  Improvements   V — 178 

Chambly  Canal — 

Capital  Expenditure   W —  9 

Income  Expenditure   W —  43 

Revenue   W — 410 

Staff  and  Repairs   W— 87-109 

Statistical  Office   W— 149 

Champlain  Government  Steamer — 

Expenditure   N —  10 

Revenue   N— 205 

Chance  Harbour:  Breakwater   V — 204 

Chapoau  Bridge,  Culbute  V— 352-353 

Chapel  Cove  Breakwater   V — 178 

Charges  of  Management — 

Appropriations   B —  7 

Expenditure   F —  14 

Loan  Account  -  F —  17 

Charles  Forest's  Cove:  Breakwater   V — 178 

Charlottetown — 

Additional  Dominion  Building   V —  39 

Experimental  Farm — 

Maintenance  C— 27  V— 121 

Revenue   C— 279 

Fish  Hatchery   N— 167 

Harbours  and  Rivers  Office   V— 202 

Public  Buildings:  Mtce   V— 121 

Resident  Engineer's  Office  V— 121-367 

Wages,  P.E.Id.  Railway   W— 158 

Charters,  Licenses,  &c   X —  13 

Chase  Wharf   V— 271 

Chatcauguay  Wharf   V— 220 

Chateau  Richer:  Breakwater  Pier   V— 220 

Chatham,  Ont.,  Public  Building:  Mtce..  V— 143 
Chatham,  N.B. — 

Custom  House  Wharf   V— 204 

Diversion  of  Line,  Ac,  I.C.Ry   W—  24 

Harbours  and  Rivers  Office   V — 216 

Public  Building   V—  39 

Public  Buildings'  Maintenance   V — 122 

Quarantine  Station:  Maintenance   V — 112 

Resident  Engineer's  Office  V— 122-367 

Wharf   V— 204 

Chaudiere  Car  Shop,  I.C.Ry   W— 215 

Chaudiere  Locomotive  Shop,  I.C.Ry.. . .  W — 214 
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Chebogue  Harbour   V — 197 

Cheggogin  Breakwater   V — 178 

Chemainus  Customs  Office:  Mtce   V— 169 

Cheneaux  Boom  V—  388-392-393-42 

Cheques  Outstanding   F —  55 

Chesley  Public  Building   V—  49 

Cheticamp  Harbour  V— 178-197 

Chicoutimi — 

Basin:  Wharf  V— 220-241 

District:  Wharfs,  &c,  Office   V— 245 

Government  Telegraph  Supt's  Office. .  V— 396 

Harbour:  Wharf   V— 220 

Public  Buildings'  Maintenance   V— 127 

Resident  Engineer's  Office  V— 127-368 

Chief  Engineer's  Staff,  Ottawa   V— 370 

Chief  Engineer's  Staff:  Outside  Service  .  V— 367 

Chilliwack  Public  Building   V—  66 

China  Point:  Pier   V— 202 

Chinese  Immigration — 

Expenditure   J —  71 

Revenue   J — 172 

Chippewa  Creek:  Removal  of  Wreckage.  V— 259 

Chockfish  River:  Breakwater   V — 204 

Christine,  Government  Steamer   N —  11 

City  Post  Offices- 
Contingencies   S— 102 

Salaries   S—  59 

Civil  Employees:  Salaries  and  Wages   O — 63 

Civil  Power,  aid  to   O— 121 

Civil  Service  Commission — 

Appropriation   B —  8 

Civil  Government:  Contingencies   X —  5 

Civil  Government:  Salaries   X —  5 

Expenditure   X —  2 

Revenue   X—  18 

Salaries  at  Ottawa   X—  5 

Clair  Immigration  Building:  Mice...   V— 110— 122 

Clandeboye  Indian  Agencv   H —  25 

Clark's  Harbour:  Swims  Point   V— 197 

Clark's  Harbour:  Removal  of  Rocks.  .  .  V — 178 
Clark's  Harbour  Reduction  Works: 

Expenditure   N— 183 

Revenue   N— 206 

Clerk  of  the  Crown  in  Chancery — 

Contingencies   M —  21 

Salary   M —  11 

Clinton  Public  Building:   Mtce   V— 143 

Clothing  and  Necessaries:  Militia   O — 107 

Clothing  Military  Sales   0—134 

Coal  lands,  leases   J— 155-164 

Coal  Mined,  Royalty  on   J— 159 

Coaticook  Public  Building:   Mtce   V— 127 

Cobourg  Pier   V— 248-395 

Cobourg  Public  Building:  Mtce   V — 143 

Coinage,  Copper   F —  57 

Coinage,  Silver   F —  56 

Colborne  Harbour:  Wharf   V— 259 

Colchester  Pier   V— 248 

Cold  Storage — 

Apartments  and  Inspection   C —  38 

Fisheries   N— 182 

On  Railways   C —  39 

Warehouses,  &c   C —  42 

Coldwater  Wharf   V— 259 

Coles  Point  Breakwater   V — 215 

Collection  of  Excise  by  Customs  Officers.  I —  16 
Collection  of  Exhibits,  Man.  and  N.W.T. 

Immigration   J —  44 

Collection  of  Public  Works  Revenue   V— 387 

Collingwood  Dry  Dock  Subsidy   V— 385 

Collingwood  Fish  Hatchery  '  N— 167 

Colonization  Agents,  Deport  Officers  and 

General  Agents   J —  29 

Columbia  River  Improvements   V — 268 

Columbia  and  Kootenay  Rivers:  Wharfs.  V — 269 

Combines  Investigation  Act   L —  6 
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Comeauville  Breakwater   V — 179 

Commands  Pay,  &c   O — 126 

Commercial  Agents  and  Trade  Commis- 
sioners  Y —  9 

Commission — 

Civil  Service   X— 5-18 

Conservation   C —  66 

International  Deep  Waterways   V — 365 

International  Fishery   N — 1S6 

Internat  ional  Joint  on  Boundary  Waters  V — 385 

International:  River  St.  John   V — 372 

Ottawa  Improvement   F —  32 

Public  Service   F—  36 

Railway   W—  59 

River  St.  Lawrence   V — 372 

Commission  on  Law  Stamps  retained  by 

•  Registrar  Exchequer  Court   I —  37 

Commissions,  Fees  for   X —  18 

Commissions,  Fishery   N — 186 

Commissions,  &c,  Immigration   J —  61 

Commissioner  of  Immigration,  Winnipeg.  J —  34 

Commissioner's  Office,  Indian,  Winnipeg.  H —  51 

Committees,  &c,  House  of  Commons...  M —  14 

Commons — See  House  of  Commons  

Compensation  for  loss  of  Water  Rights. .  J — 132 

Compensation  to  Jos.  Beirle   J — 133 

Compensation  to  Gamble  &  Hicks   N — 115 

Compensation,  I.  C.  Ry   W— 278 

Compensation  to  Messengers  for  Special 

delivery  of  letters   S— 130 

Compensation    to    Royal  Northwest 

Mounted  Police   R —  41 

Compensation  and  Gratuities:  Speciallv 

Voted .  V— 385-386 

Competition  among  Cadets  for  Lord 

Roberts  Trophy   0—122 

Conciliation  and  Labour  Act   L —  3 

Conservation  Commission — 

Appropriations   B —  S 

Civil  Government:  Salaries   C —  66 

Expenditure   C —  2 

General  Expenses   C —  67 

Salaries  at  Ottawa   C —  66 

Travelling  Expenses   C —  66 

Consolidated  Fund:  Expenditure   B —  2 

Consolidated  Fund:  Revenue   B —  66 

Consolidation  of  Orders  in  Council   K —  14 

Constance  Steamer   Q — 36' 

Construction — 

Contractor's  Estimates,  Transcontin- 
ental Ry  W— 280-334 

Hudson  Bay  Ry   W—  39 

Immigration  Buildings   V —  71 

Maintenance,  &c,.  Telegraph  Lines...  V — 355-396 

Of  Lights,  Marine   N —  93 

•Original:  I.C.  Ry   W—  35 

Original:  P.E.Id.  Ry   W—  38 

Quebec  Bridge   W —  41 

Trent  Canal   W—  13 

Water  Storage  Dams,  &c,  Upper  Ottawa 

River   V— 374 

Consulting  Engineer's  Office — 

Civil  Government:  Contingencies   U —  3 

Civil  Government:  Salaries   U —  3 

Contract  Dredging  Throughout  Canada.  V — 347 
Contractors'  Estimates:  Transcontinen- 
tal Ry  W— 280-334 

Contracts:  Progress  Estimates:  Canals..  W —  64 

Contracts:  Progress  Estimates:  Railway  W —  83 

Contrecoeur:  Wharf   V— 220 

Controverted  Elections   M —  24 

Cookshire  Public  Building:  Mtce   V— 127 

Copper  Coinage   F —  57 

Coquitlam  Dam   J— 118 

Cornwall  Canal — 

Capital  Expenditure   W —  10 

Electric  Lighting   W— 112 
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Cornwall  Canal — Con. 

Income  Expenditure   W —  44 

Resident  Engineer's  Office   W— 132 

Revenue   W — 410 

Staff  and  Repairs  W—  89-112 

Statistical  Office   W— 148 

Supt.  of  Operation   W— 132 

Cornwall  Public  Building:  Mtce   V— 143 

Coronation  Contingent:  Militia   O — 122 

Coronation  Contingent:  Mounted  Police.  R —  40 

Coronation  Decorations   V — 360 

Correspondents:  Labour  Gazette   L —  3 

Costs  of  Litigation:  Interior   J — 131 

Costs  of  Litigation:  Rys.  and  Canals   W —  55 

Coteau  du  Lac:  Wharf   V— 220 

Coteau  Landing:  Wharf   V— 221 

Cottage  Cove  Breakwater   V — 179 

Coulonge  River,  Slides,  &c   V— 387-393-428 

Country  Savings  Banks   F —  15 

Courtenay  Bay,  Marsh  Road   V— 352 

Coutts  Immigration  Agency   J —  38 

Cove  Head:  Repairs,  &c,  to  shear  dam  V — 200 

Cow  Bay:  Harbour  Improvements   V — 179 

Cow  Census   C—  34 

Cowichan  Fish  Hatchery   N — 167 

Cowichan  Indian  Agency   H —  56 

Cranbrook  Public  Building   V—  66 

Craven  Dam  Repairs   V — 267 

Creamery  Bonuses   C —  38 

Creignish:  Pier   V — 179 

Cribbins  Point:  Wharf   V— 179 

Croft's  Cove:  Boat  Landing,  &c   V — 179 

Crooked  Lakes  Indian  Agency   H —  27 

Cross  Point:  Wharf   V— 241 

Crows  Nest  Forest  Reserve   J — 160 

Cruisers,  Revenue:  Maintenance   E —  50 

Culbute  Channel:  Chapeau  Bridge   V— 352 

Culling  Timber — 

Appropriation   B —  63 

Expenditure  •   Y —  4 

Revenue   Y —  18 

Cumberland,  B.C.,  Public  Building:  Mtce    V— 169 

Cumberland,  Ont.:  Wharf   V— 260 

Cumming's  Cove:  Wharf   V— 204 

Curlew  Steamer   Q —  36 

Customs,  Department  of — 

Appropriations   B —  8 

Arrears   A —  21 

Civil  Government:  Contingencies   E —  8 

Civil  Government:  Salaries   E —  2 

Correspondence  re  Revenue   E —  76 

Expenditure   E —  2 

Revenue   E —  51 

Salaries  at  Ottawa   E—  2 

Salaries  and  Contingencies — 

Alberta   E—  38 

British  Columbia   E—  40 

Manitoba   E —  35 

New  Brunswick   E —  26 

North  East  Territories   E —  45 

Nova  Scotia   E—  29 

Ontario   E —  8 

Prince  Edward  Island   E —  34 

Quebec   E —  19 

Saskatchewan   E —  39 

Yukon   E—  45 

Customs  Dues:  Militia   0—122 

Customs  Officers  acting  as  Boundary  In- 
spectors  J— 33^9 

Customs  Officers:  Allowances  on  Excise 

Collections   I —  16 

Customs  Officers  issuing   Licenses  to 

United  States  Fishing  Vessels,  1911 ... .  N— 187 

Dairy:  General   C —  35 

Dairying  and  Fruit  Industries — 

Cold  Storage  Inspection  andApartm'ts  C —  38 

Cow  Census   C —  34 
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Dairying  and  Fruit  Industries — Con. 

Creamery  Bonuses   C —  38 

Dairy  General   C —  35 

Equipment  on  Railways,  Refrigeration 

on  Cars   C—  39 

Extension  of  Markets   C —  38 

Fruit  Division   C —  36 

Dalhousie — 

Harbour:  Breakwater   V — 204 

Public  Building:  Mtce   V— 122 

Wharf   V— 204 

Darcy  Island,  B.C.,  Lazaretto   C —  64 

Dartmouth  and  Deans:  Construction  I. 

C.Ry   W—  25 

Dartmouth  Public  Building:  Mtce   V— 116 

Dauphin — 

Dominion  Lands  Office  J — 75-145 

Public  Building  V— 61-76 

Public  Building:  Maintenance   V — 158 

Dave  Jenkin's  Breakwater   V — 210 

Davies  Steamer   N — 159 

Dawson,  Yukon  Ty. — 

Administration  Building   V — 113 

Buildings  Generally   V — 114 

Commissioner's  Residence   V — 113 

Court  House   V— 114 

Greenhouse   V — 114 

Post  Office   V— 114 

Public  Buildings  Generally   V — 114 

Dawson  Point:  Raising  Dock   V — 248 

Debates — 

House  of  Commons   M —  15 

The  Senate   M—  6 

Debt  Payable  in  England   F—  11 

Debt  Payable  in  Canada   F —  11 

Debt:  Public  Expenditure   F—  11 

Decorations:  Coronation   V — 359 

Deep  Waterways  Commission:  Interna- 
tional  V— 365 

Delap's  Cove:  Breakwater   V — 180 

De  Levis  Steamer   N — 150 

Delorey's  Beach:  Breakwater   V — 180 

Departmental  Buildings:  New,  Ottawa  .  V —  26 

Departmental  Reports   M —  18 

Departmental  Salaries  at  Ottawa   A —  20 

Departments  Generally:  Contingencies. .  F —  6 
Departure  Bay,  B.C.:  Marine  Biological 

Station   N— 185 

Deport  Officers,  &c,  Immigration   J —  29 

Deports  and  Immigrants,  Expenses  of   J —  67 

Deportation  of  Foreign  and  Uncurrent 

Coin   F—  16 

Deseronto  Public  Building:  Mtce   V — 144 

Desjardins  Wharf   V— 221 

Destructive  Insect  and  Pest  Act   C —  33 

Detroit  River:  Bank  Protection,  Maiden 

Tp   V— 248 

Devil's  Island:  Breakwater   V — 180 

Digby— 

Harbour  Improvements   V — 180 

Pier:  Payment  to  J.  E.  and  H.  Bigelow  V— 180 

Public  Building:  Mtce   V— 116 

Dipper  Harbour:  Breakwater  Pier   V — 205 

Discount  to  Stamp  Vendors   S — 128 

Distressed  Canadians,  Relief  to   J —  72 

Distressed  Seamen,  &c,  Aid  to   N — 127 

Distribution  of — 

Bulletins,  Central  Exp.  Farm   C —  34 

Customs  Seizures   E —  66 

Excise  Seizures   I —  41 

Parliamentary  Documents   T —  4 

District  Superintendent's  Offices  Wages: 

I.  C.  Ry   W— 211 

Divorce  and  Matrimonial  Courts,  Judge3  K —  5 
Dockyards:  H.M.C.— 

Esquimalt   Q —  19 

Halifax   Q—  12 
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Dodd's  Landing:  Repairs   V — 241 

Dogfish,  Reduction  of — 

Expenditure  N— 182-187 

Revenue   N— 206 

Dollard  Lighthouse  and  Buoy  Str.:  River 

St.  Lawrence   N — 115 

I  Dominion  Arsenal   O — 112 

Dominion  Astronomical  Observatory   J — 133 

Dominion  Atlantic  Railway:  Revenue...  W — 409 

Dominion  Buildings:  Fire  Escapes   V —  75 

Dominion  Buildings  Maintenance — 

Summary   V — 173 

Alberta   V— 165 

British  Columbia   V— 169 

British  Columbia,  Generally   V — 173 

Departmental  Expenditure  at  Ottawa..  V — 174 

Manitoba   V— 158 

Manitoba,  Generally   V— 162 

Maritime  Provinces,  Generally   V — 126 

New  Brunswick   V — 122 

Nova  Scotia   V — 115 

Ontario   V— 141 

Ontario,  Generally   V — 158 

Prince  Edward  Island   V— 121 

Quebec   V— 126 

Quebec,  Province  Generally   V — 141 

Saskatchewan   V — 162 

Saskatchewan  and  Alberta,  Generally.  V — 168 

Dominion  Cattle  Quarantine  Stations....  V — 110 

Dominion  Census   C —  68 

Dominion  Creek  Mining  Recorder's  Office  V — 1 14 

Dominion  Exhibition,  Regina   C —  17 

Dominion  Forestry  Convention   J — 143 

Dominion  Immigration  Buildings:  Main- 
tenance, &c   V — 110 

Dominion  Lands  and  Parks — 

Appropriation   B —  56 

Arrears   A — 21-23 

Expenditure   J —  2 

Additional  Forestry  Nursery  Station..  J — 132 
Board  of  Examiners  for  Dominion  Land 

Surveyors   J — 105 

Canadian  Forestry  Association:  grant .  J — 132 

Canadian  National  Parks   J — 123 

Compassionate  allowance  to  Jos.  Beirle.  J — 133 

Compensation  to  Peacock  &  Fauquier. .  J — 132 

Costs  of  litigation   J — 131 

Dominion  Lands:  Contingencies,  Ad- 
vertising, &c  ;  •  •  J —  72 

Dominion  Lands:  Salaries  of  Outside 

Service   J —  72 

Dominion  Lands:  Surveys,  &c   J —  88 

Expropriation  of  land  for  reservoir  and 

canal  sites   J — 132 

Inquiry  into  water  rights  on  St.  Mary's 

and  Milk  River   J— 119 

Irrigation,  Surveys,  &c   J — 119 

Maps  of  the  Dominion,  Engraving, 

Printing,  &c   J — 131 

Ordnance  Lands,  Salaries  and  Expenses  J — 132 
Protection  of  Timber,  Tree  Culture  and 

Forest  Reserve   J — 106 

Water  Power  Investigation  and  Re- 
ports  J — H6 

Revenue   J— 144 

Dominion  Notes,  Printing,  &c   F —  15 

Dominion  Police   K —  15 

Dominion  Public  Buildings:  Fire  Escapes  V —  75 

Dominion  Quarantine  Stations,  Mtce.,  &c  V — 112 

Dominion  Rifle  Association,  Grant   O —  58 

Dominion  Traffic  Bridges   V — 353 

Donald  Forest  Reserve   J — 161 

Dorchester  Penitentiary — 

Expenditure   K —  26 

Revenue   K—  44 

Dorchester  Wharf   V— 205 

Doucet's  Landing:  Wharf   V— 241 
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Douglastown:  Breakwater  

Dover,  N.B.:  Wharf  

Drawbacks,  Customs  

Dredge  Vessels — 

British  Columbia  

Manitoba  

Maritime  Provinces  V- 

Maritime  Provinces:  Expenditure  at 
Ottawa  

Ontario  and  Quebec  

Saskatchewan  

Ajar  

Alva,  Tug  

1  Assiniboine  

Aylmer,  Tug  

Blanche,  Tug  

Beauport,  Barge  

Bittern  

Canada  

Canso,  Tug  V- 

Cape  Breton  

Carberry,  Tug  

Catherine  C,  Tug  

Challenge  

Challenge,  New  Dredge  

Chicoutimi,  Sundry  Vessels,  &c  

Cliff  side,  Tug  

Coal  Barges  Nos.  1  and  2  

Crane  

Cygnet,  Snagboat  

Daisy,  Tug  

Dauphin  

Deschenes  and  scows  

Delisle  and  scows  

Dora,  Tug  

Dredge  Xo.  1  

Dredge  No.  2  

Dredge  Xo.  3  

Dredge  Xo.  4   V- 

Dredge  Xo.  5  

Dredge  Xo.  6  

Dredge  Xo.  7  

Eileen,  Tug  

Eleanor,  Gasoline  Boat  

Farquhar,  Tug  

Fashion,  Tug  

Fast,  Yacht  

Friday,  Xew  Tug  

Fruhling  

Gaspe,  Motor  Boat  

Geo.  McKenzie  

Helena,  Tug  .*  

Hercules,  Tug.  V- 

Heron  

Industry,  and  scows  

International  and  scows  

King  Edward  

Lac  St.  Jean  

Lake  Temiskami  Shipyard  

Last  Mountain  Lake  

Levis  Stores  

Lion,  Tug  

Lisgar,  Tug   ,V- 

Lobintz,  Rock  Breaker  

Manitoba  

Marie  Louise,  Cruiser  

Mastodon  

Mattawa  

Mina  G,  Tug  

Monitor,  Tug  

Montague  

Montmorency,  Str  

Mudlark  

Nakusp  

Nereus  

New  Brunsicick  

New  Dominion  
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Dredge  Vessels — Con. 

Xew  Inspection  Str.  Ontario   V — 316 

Xew  Scows  and  Tug,  Manitoba   V — 332 

Nipissing  and  Scows   V — 317 

Nokomis,  Yacht   V — 317 

Northumberland  V— 298— 303 

Ontario   V— 320 

Oswegatchie,  Tug   V — 321 

Ottawa  Shipyard   V — 305 

Ottawa   V— 321 

Ottawa,  Tug   V— 322 

Peel,  Tug   V— 322 

Pelican   V— 343 

Petrel,  Tug   V— 344 

Point  Elicc,  Tug   V—  345 

Point  Garry,  Tug   V — 345 

Point  Grey,  Tug   V— 346 

Point  Hope,  Tug   V—  346 

Pownal  ,  V— 299— 303 

Princess,  Str   V — 346 

Prince  Eiward   V— 299 

Progress   V— 322 

Quebec  stores  and  sundry  vessels   V — 324 

Quebec,  and  scows   A' — 323 

Queen   V— 324 

Red  River   V— 332 

Restigouche  V— 300— 303 

Rona,  Tug   V — 301 

Roustabout,  Tug   V— 347 

Rutherford,  Schr   V— 325 

St.  Lawrence   V— 302 

<S/.  Louis  de  Gonzagua,  Xo.  1   V — 317 

St.  Loius  and  scows   V — 329 

St.  Paul,  Tug   V— 329 

Selkirk,  Slough   V— 333 

Selkirk  Shipyard   V— 333 

Saguenay,  Tug   V — 325 

Shipyard  at  Chicoutimi   V — 308 

Shipyard  at  Ottawa   V— 305 

Sir  John,  Tug   V — 325 

Sir  Richard  and  scows   V — 326 

Sir  Hector   V — 333 

Snagboat  Cygnet   V — 343 

Snagboat  Sampson   V — 343 

Sophia  J.  Luff,  Barge   V— 326 

Speedy,  Str   V— 327 

Steam  Derrick  at  Chicoutimi   V — 327 

Stonelifter  Xo.  1  V— 302— 328 

Stonelifter  Xo.  2   V— 328 

Storm  King,  Tug   V— 328 

Sundry  Scows,  Ont.  and  Que   V — 324 

Trudeau,  Tug   V— 329 

Victoria,  Tug   V— 333 

Winnipeg   V— 333 

Winnepegosis  and  scows   V — 334 

Witherbee,  Steamer   V— 329 

W.  S.  Fielding  V— 292— 303 

Dredge  Vessels:  Inspectors  at  Toronto.. .     V — 329 

Dredge  Vessels:  Rideau  Canal   W — 147 

Dredge  Vessels:  Lachine  Canal   W — 146 

Dredge  Vessels:  Repairs   V— 277 

Dredge  Vessels:  St.  Lawrence  Ship  Chan- 
nel X— 142— 151 

Dredging:  British  Columbia   V— 286 

Dredgi  g:  Contract  throughout  Canada    V—  347 

Dredging:  General  service   V — 287 

Dredging:  General  view  of  charges  to 

Votes   V— 277 

Dredging  Plant  for  River  St.  Lawrence . .    X — 151 

Dredging:  Manitoba   V— 286 

Dredging:  Maritime  Province    V— 280 

Dredging:  Ontario  and  Quebec   V — 282 

Dredging  Ontario  and  Quebec — 

Inspeccor  of  Contract  Dredging   V — 329 

Dredging,  Xew  Dredging  Plant — 

British  Columbia   V— 278 

Generally  •   V— 280 


IXDEX 


9 


SESSIONAL  PAPER  No.  1 


Page. 

Dredging,  New  Dredging  Plant — Con. 

Manitoba   V— 278 

Maritime  Provinces  •   V — 278 

Ontario  and  Quebec   V— 278 

Shipyard  at  Victoria  Island,  Ottawa. ..  V — 279 

Dredging  Revenue   V — 133 

Dresden  Public  Building.   V —  49 

Drill  Annual   O—  37 

Druid,  Government  Steamer   N —  11 

Drummondville  Public  Building,  Mtce...  V — 127 

Dry  den:  Wharf...   V— 248 

Dublin  Immigration  Agency   J —  55 

Dublin  Shore  Breakwater  Pier   V — 180 

Duck  Lake  Indian  Agency   H —  28 

Dufferin  and  Sappers  Bridges   V — 353 

Du  Lievre  Lock  and  Dam:  Mtce   V — 395 

Dumoine  River:  Slides,  &c  V— 387— 428 

Dumont  La  Fonderie:  Removal  of  boul- 
ders  V— 226 

Duncan  Creek,  Mining  Recorder's  Office    V — 114 

Dundas  Public  Building   V—  49 

Dundas  Public  Building:  Mtce   V — 144 

Dundee  Custom  House:  Mtce   V — 127 

Durham  Public  Building   V —  49 

Duty  pay  at,  other  than  Special  Surveys     I —  15 

Earl  Grey,  Government  Steamer  N — -12-205 

East  Bay:  Wharf   V— 181 

East  Chezzetcook:  Breakwater   V — 181 

East  Chezzetcook  Wharf   V— 181 

Eastern  Passage  Harbour:  Improvements   V — 197 

East  Jordan:  Improvements   V — 197 

East  Port  Med  way:  Wharf   V— 197 

East  River,  N.S.:  Survey   V— 197 

Eatonville  Breakwater   V — 181 

Echaufand  Basque   V — 241 

Echo  Bay:  Wharf   V— 260 

Ecum  Secum:  Wharf   V — 181 

Edmonton — 

Bridge   V— 352 

Dominion  Lands  Office:  Mtce.,  &c.  .J — 75V — 166 

Dominion  Lands  Office:  Revenue   J — 145 

Drill  Hall  (New)  ,   V— 64 

Harbours  and  Rivers  Office   V — 267 

Immigration  Agency   J —  38 

Immigration  Building  V — 112-166 

Indian  Agency   H —  30 

Public  Building   V —  64 

Public  Building:  To  Pay  Local  Im- 
provements  V —  65 

Public  Buildings:  Maintenance   V — 166 

Resident  Engineer's  Office  V — 166-371 

Supt's  Office:  National  Parks   J— 123 

Timber  Agency:  Revenue   J — 150 

Wharf   V— 264 

Edson  Immigration  Agency  I —  39 

Edson  Immigration  Building  V— 72-112-167 

Education,  Indians   H —  63 

Eel  Brook  Pier   V— 181 

Eganville  Public  Building   V —  49 

Elections — 

Bye  M— 24-44-100 

Controverted   M —  24 

General,  1911  M— 24-40-45-102 

Manhood  Suffrage  Registration  M — 24-36 

Preparation  of  Voters'  Lists   M —  24 

Provincial  Voters'  Lists   M —  22 

Voters' Lists,  1911   M— 25 

Electric  Light  Inspection — 

Appropriation   B —  60 

Expenditure   I —  23 

Revenue   I —  37 

Electric  Lighting — 

Carillon  and  Grenville  Canal   W— 108 

Cornwall  Canal   W— 112 

I.  C.  Ry   W— 187 

Lachine  Canal   W — 116 

Major's  Hill  Park   V—  58 
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ElectricT  Lighting — Con. 

P.  E.  Id.  Ry   W— 156 

St,  Ours  Lock   W—  12 

Welland  Canal   W— 139 

Electric  Power  for  Elevators:  Ottawa 

Buildings   V— 104 

Electric  Power,  Exportation  of — 

Expenditure   I —  27 

Revenue   I —  40 

Electrical  Department  Wages:  I.  C.  Ry.  W— 277 

Electrical  Staff,  Lachine  Canal:  Wages  ..  W—  90 

Electrical  Staff,  Welland  Canal:  Wages. .  W— 100 

Electrical  Standards  of  Laboratory   I —  40 

Elevator  Attendants:  Ottawa  Buildings..  V —  76 

Elk,  Steamer   N— 159 

Elk  Island  Park  J— 127-161 

Elk  Lake  Survey   V— 260 

Elmira  Public  Building   V—  49 

Elora  Public  Building   V—  49 

E.  Martin  Breakwater   V— 210 

Emerson — 

Immigration  Agency   J —  39 

Immigration  Hall   V —  71 

Public  Building:  Mtce   V— 159 

Employees'  Provident  Fund:  I.  C.  Ry. 

and  P.  E.  Id.  Ry  W— 155-190 

Employees'  Relief  and  Insurance  Asso.: 

I.  C.  Ry.  and  P.  E.  Id.  Ry  W— 155-190 

Engineering  Service  and  Travel:  Dom- 
inion Lands   » — 

Engineers  Certificates,  fees  for   N — 205 

Engineers,  Resident  Marine   N — 104 

Engineers'  Staff:  Outside  Service   V— 367 

Enginemen,  Wages:  I.  C.  Ry   W— 230 

Enginemen,  Wages:  P.  E.  Id.  Ry   V>— 160 

Entwistle — 

Immigration  Agency   j»  |» 

Immigration  Hall  •  •  }\Z~JJi 

Immigration  Building:  Mtce  V— U 2-167 

Escoumains,  Improvements  ■  V  -41 

Escuminac:  Breakwater  » — 20 5--41 

Esquimalt  Custom  House:  Mtce.  .   V —169 

Esquimalt  Dockyard     Q  ^9 

Esquimalt  Graving  Dock — 

Maintenance   ^ 

Revenue   ^  ™7 

Esquimalt  Point  Survey   ^r 

Essex  Public  Building   ^  " 

Estevan — 

Dominion  Lands  Office:  Expenditure. . .  J—  7b 

Dominion  Lands  Office:  Revenue   J— 14o 

Public  Building:  Mtce   Z 

Estevan  Buoy  Str.,  Pacific  Coast   SZm 

Eureka,  Steamer  _  

European  Immigration  Agencies   J  54 

Examination  of  Masters  and  Mates- 
Expenditure   V~~ on* 

Revenue   N— ^05 

Examinations:  Civil  Service — 

Expenditure   ~p  * 

Revenue  

Examiners,  Dominion  Land  Surveyors.. J— 10.5-145 

Exchequer  Court — 

Appropriation   ir  i 

Civil  Government:  Salaries   £  * 

Chief  Justice   £~  8 

Contingencies   J~ 

Law  Stamps   _J 

Sale  of  Reports   K—  44 

Exchequer  Court  Awards — 

Trent  Canal   W—  20 

I.  C.  Ry.:  Moncton  Locomotive  and 

Car  Shops   W—  28 

Railways:  Quebec  Southern  Ry.  Co. . .  W—  j» 

Slides  and  Booms:  St,  Maurice  Dist, . .  V— 352 
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Exchequer  Court  Awards — Con. 

Transcontinental  Ry   W—  283 

Excise — 

Appropriations   B —  60 

Arrears   A —  21 

By  Services.. .   I —  33 

Expenditure   I —  2 

Refunds  of  Revenue   I —  41 

Revenue   I —  32 

Seizures   I — 35-41 

Excisemen,  Extra  Services   I —  15 

Excisemen,  Services  repaid  by  Manufac- 
turers  I —  30 

Exeter  Immigration  Agency   J —  56 

Exhibit  Wagons,  Motor  Cars,  &c:  Immi- 

grat  ion  J — 14-57-69 

Exhibitions — 

Expenditure  Summary   C —  15 

Brussels   C —  15 

Festival  of  Empire,  London,  Eng   C —  15 

General   C —  16 

Dominion,  Regina   C —  17 

Expenditure — 

By  Services   B—  2 

Capital   B—  2 

Consolidated  Fund   B —  2 

Under  Statute   B—  6 

Under  Supply  Bill   B—  5 

Expenses  in  Northwest,  Mtd.  Police   R —  5 

Expenses  in  Yukon,  Mtd.  Police   R —  36 

Experimental  Farms — 

Buildings   V—  72 

Maintenance   C —  17 

Revenue   C — 276 

Explorations  and   Surveys:  Geological 

Survey   P—  6 

Explosives,  Investigations   P —  16 

Export  of  Electric  Power   I —  40 

Expropriation  of  Land  for  Reservoir  and 

Canal  Sites   J— 132 

External  Affairs,  Department  of — 

Appropriations   B —  S 

Civil  Government:  Contingencies   X —  23 

Civil  Government:  Salaries   X —  23 

Expenditure   X—  22 

Revenue   X —  23 

Extra  duty-pay  to  Officers  in  Distilleries, 

&c   1—15 

Fabre:  Raising  Wharf  V— 221-241 

Fairford  River:  Payment  to  F.  Lemoine.  V — 262 

Fairville  Public  Building   V—  40 

Falcon,  Steamer   N— 159;  Q—  37 

Farms:  Experimental   C— 17-276;  V—  72 

Farnham  Public  Building:  Mtce   V— 127 

Farran's    Point:       Improving  Lower 

Entrance   W —  46 

Fasset:  Wharf  on  River  Ottawa   V— 221 

Father  Point — 

Harbours  and  Rivers  Office   V — 245 

Light   N— 103 

Resident  Engineer's  Office  V— 127-368 

Wharf   V— 241 

Feeding  Stuffs   1—40 

Fees  and  Charges  on  Private  Bills — 

House  of  Commons   M — 103 

The  Senate   M— 106 

Fees  for  Searching  Marine  Registers   N — 207 

Feltzen  South:  Breakwater   V— 182 

Fenian  Raid  Pensions   O — 124 

Fergus — 

Post  Office:  Mtce   V— 144 

Public  Building   V—  50 

Fernie — 

Drill  Hall   V—  66 

Public  Building   V—  66 

Public  Building:  Mtce   V— 169 


Feme's  Licenses   I —  39 

Ferry  Service,  I.  C.  Ry.  Wages   W— 277 

Fertilizers — 

Expenditure   I —  27 

Revenue   I —  39 

Festival  of  Empire,  London,  Eng   C —  15 

Field  Yoho  Park  Supt's.  Office:  Mtce. . .  V— 169 

:  File  Hill's  Indian  Agency   H —  31 

!  Finance  Department — 

Appropriations   B — 7-8 

Arrears   A —  21 

Civil  Governement:  Contingencies   F —  6 

Civil  Governemnt:  Salaries   F —  3 

Correspondence  re  Expenditure   F —  41 

Expenditure   F —  2 

Revenue   F —  52 

Salaries  at  Ottawa   F —  3 

Financial  Agency,  London,  England   F —  15 

Findlay  Point  Harbour   V— 182 

Fines  and  Forfeitures   B —  69 

Fire  Escapes:  Dominion  Public  Build- 
ings  V—  75 

I  Fire  Protection  Service  of  the  City  of 

Ottawa   F—  38 

Fisheries — 

Appropriations   B —  51 

Arrears   A —  21 

Building  fish  ways  and  clearing  rivers. .  N — 181 

Canadian  fishery  exhibit   N — 181 

Cold  storage  for  bait,  &c   N — 182 

Fish  breeding  establishments   N — 164 

Fishery  Commissions   N — 186 

Fishery  patrol  service   N — 158 

Fishing  bounty   N— 187 

Fisheries  intelligence  bureau   N — 164 

Georgian  Bay  Laboratory   N — 185 

International  fishery  commission   N — 186 

Launches  for  patrol  service   N — 164 

Launch  for  Skeena  river   N — 187 

Legal  and  incidental  service   N — 181 

Lobster  fishery  patrol  boats   N — 187 

Marine  biological  stations   N — 184 

Modus  Vivendi   N— 187 

Oyster  Culture   N— 182 

Overseers,  Inspectors,  Guardians,  &c. .  N — 151 

Reduction  of  dog  fish   N— 182 

Screw  press  for  dog  fish  reduction   N — 187 

Revenue   N— 189 

Fisheries  Protection  Service — 

Summary   Q —  34 

Canada   Q —  35 

Constance   Q —  36 

Curlew   Q —  36 


Falcon   Q—  37 


Grant   Q—  38 

Kestrel   Q—  38 

Petrel   Q—  38 

Restless   Q—  39 

Sebastian   Q —  40 

Vigilant   Q—  40 

11'  m.  Jolliffe   Q—  41 

New  Steamer   Q —  41 

General  Accounts   Q —  41 

Five  Mile  Narrows  Glance  Booms   V — 260 

Flatiron,  Steamer   N — 159 

Flat  Island  Light   N—  95 

Flint  Island  Light   N—  95 

Floods,  damages:  Trent  Canal   W —  19 

Food  Inspection  I — 27  -39 

Forest  Rangers,  &c  J— 85-109 

Forestry  Association,  Canadian  Grant..  J — 132 

Forestry  Convention,  Dominion   J — 143 

Forestry  Nursery  Station  (New)   J — 132 

Fort    Dufferin;      St.   John  Harbour: 

Repairs   V— 213 
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Fort  Frances — 

Immigration  Agency   J —  39 

Indian  Agency   H —  31 

Public  Building:  Mtce   V— 144 

Fort  Lawrence,  Piers,  &c   V — 197 

Fort  Saskatchewan  Immigration  Agency  J —  39 

Fort  Simpson  Indian  Agency   H —  32 

Fort  Smith  Indian  Agency   H —  33 

Fort  William — 

Harbours  and  Rivers  Office   V — 261 

Immigration  Agency   J —  40 

Public  Building   V—  50 

Public  Building:  Mtce   V— 144 

Resident  Engineer's  Office  V— 144-369 

Wharf   V— 221 

Fort  William  and  Port  Arthur — 

Harbour  and  River  Improvements. . . .  V —  30 

Fourchuer  Wharf   V— 182 

Fox  Island  Breakwater   V— 182 

Franchise  Act   M —  20 

Fraser  River — 

Fish  Haichery   N— 167 

Improvements  at  Nicomen  Slough   V — 270 

Lower;  Improvements   V — 271 

Training  Pier   V — 270 

Fraser  and  Thompson  Rivers:  Wharfs.. .  V — 271 
Fraserville — 

Armoury   V —  42 

Public  Building:  Mtce   V— 128 

Wharf  and  Dredging   V— 222 

Fredericton — 

Dominion  Buildings   V —  40 

Increase  of  Accommodation  I.  C.  Ry. . .  W —  25 

Public  Building:  Mtce   V— 122 

Freight  Sheds  on  Public  Wharfs,  N.  S . . .  V— 182 

French  River:  North  Shore  Breakwater.  V— 182 
French  River,  Lake  Nipissing:  Works 

at  Outlet   V— 248 

Frontenac,  Govt.  Steamer   N —  15 

Fruid's  Point:  Removal  of  Rock   V— 182 

Fruit  and  Dairying  Industries   C —  34 

Fruit  Industrv   C—  36 

Fuel  Testing  Building:  Ottawa   V—  56 

Fuel  and  Light:  Rideau  Hall   V— 106 

Fuel  Testing  Plant   P—  13 

Furniture  and  Repairs — 

Dominion  Buildings   V — 173 

Ottawa  Buildings   V—  83 

Rideau  Hall   V— 106 

Gabarus  Breakwater   V — 182 

Galops  Canal — 

Income  expenditure   W — 46 

Gait  Public  Building:  M'tce   V— 144 

Gananoque — 

Harbour   V— 260 

Post  Office   V—  50 

Public  Building:  M'tce   V— 144 

Gardner's  Creek  Harbour  Works   V — 205 

Gas  Inspection — 

Appropriation   B —  60 

Expenditure   I —  23 

Revenue   I —  36 

Gascons  Survev   V — 241 

Gaspe,  Deep  Water  Wharf   V— 222 

Gaspe  Fish  Hatchery   N— 168 

Gatineau  Point,  Wharf   V— 241 

Gatineau  River,  Boom   V— 388-393^28 

Gazette  Canada   T — 4-37 

General  Contingencies,  Post  Office   S —  95 

General  Elections  1911  M— 24-40-45-102 

Geodetic  Surveys   J — 137 

Geological  Survey  Branch:  Mines  Dept..  P —  6 

Georgetown  Fish  Hatchery   N — 168 

Georgetown  Public  Building:  M'tce   V — 121 

Georgeville,  P.Q.:  Wharf   V— 222 

Georgia,  SteameT   N — 159 

Georgian  Bay,  Labortory   N — 185 


Page. 

Georgian  Bay,  Biological  Station   N — 185 

Gibson  Shops :Wages,  I.C.  Ry   W— 215 

Gillis  Point:  Wharf   V— 182 

Gimli,  Wharf   V— 262 

Glace  Bay:  Aid  to  Civil  Power   O— 121 

Glace  Bay,  Public  Building:  M'tce   V— 116 

Glacier  Mining  Recorder's  Office   V — 115 

Glacier  Park  J— 127-161 

Glasgow  Immigration  Agency   J —  56 

Glencoe  Public  Building:  Mtce   V — 144 

Goderich — 

Breakwater:  Payment  to  Mrs.  Madigan  V — 249 

Harbour  Improvements   V — 248 

Public  Building   V—  50 

Public  Building:  M'tce   V— 145 

Gold  Dredging  Leases   J— 162 

Gold  Export  Tax   J— 162 

Gold  and  Silver  Marking  Act   C —  14 

Gold  Transactions   F —  57 

Gooseberry  Cove:  Breakwater   V — 205 

Goose  Creek,  Harbour   V — 205 

Goose  Island,  Encampment   V— 267-351 

Government    Director,    Grand  Trunk 

Pacific  Ry   W—  59 

Government  of  the  Northwest  Territories — 

Appropriation   B —  55 

Expenditure   J — 140 

Government  of  the  Yukon  Territory — 

Appropriation   B —  56 

Expenditure   J — 140 

Grant  to  the  Local  Council   J — 143 

Grant  to  the  Local  Council  for  Roads...    J— 143 

Salaries  and  Expenses   J— 140 

Government  Steamers — 

Expenditure  summary   N —  7 

Aberdeen   N —  7 

Acetylene  scow   N —  9 

Brant   N—  9 

Champlain  N— 10-205 

Christine   N —  11 

Druid   N—  11 

Earl  Grey  N— 12-205 

Frontenac  -   N —  15 

Lady  Grey   N —  15 

Lady  Laurier   N —  16 

Lambton   N —  18 

Lansdoune   N —  19 

Laurentian   N —  21 

Maisonneuve   N —  22 

Minto  N— 22-205 

Montcalm  N— 25-207 

Montmagny  N— 26-207 

Nelson   N—  26 

Newington   N —  27 

Quadra   N—  28 

Reserve  and  scow  Parry  Sound   N —  29 

Rouville   N—  30 

Scout   N—  30 

Shamrock   N —  31 

Simcoe   N—  31 

Stanley   N—  32 

Vercheres   N —  34 

General  Account   N —  35 

Revenue  N— 205-207 

Governor  General — 

Salary   G—  2 

Travel   G—  3 

Governor  General's  Cars:  Repairs,  &c...  W —  58 
Governor  General's  Secretary's  Office — 

Appropriation   B — 8-9 

Civil  Government:  Contingencies   G —  3 

Civil  Government:  Salaries   G —  2 

Expenditure   G —  2 

Salaries  at  Ottawa   G —  2 

Graham  Wharf  Repairs   V — 222 

Grain  Inspection — 
Expenditure   Y —  4 
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Grain  Inspection — Con. 

Revenue   Y —  IS 

Granby  Public  Building:  M'tce   V— 128 

Grand  Anse,  Wharf   V— 206 

Grande  Entry;  Magdalen  Ids.  Pier   V— 226 

Grand  Etang,  Channel  Protection  Works.  V — 183 

Grand  Falls  Public  Building   V—  40 

Grand  Falls,  Public  Building:  M'tce. . . .  V— 123 
Grand  Forks — 

Immigration  Agency   J —  47 

Public  Building   V —  66 

Public  Building:  M'tce   V— 169 

Grande  Prairie — 

Dominion  Lands  Office  J — 76-145 

Immigration  Agency   J —  40 

Public  Building:  M'tce   V— 167 

Grand  River,  P.E.  Id.,  Wharf   V— 200 

Grande  Riviere  (Gaspe)  Wharf,  &c  V— 222-241 

Grand  Trunk  Pacific  Ry.    see  Transcon- 
tinental Ry. 
Grand  Trunk  Pacific — 

Inspection   W—  56 

Remuneration  to  A.  Brunet  Govt.  Dir- 
ector  W —  59 

Grande  Vallee  Breakwater  Pier   V — 223 

Grandes  Bergeronnes:  Removal  of  boul- 
ders  V— 241 

Grandique,  Wharf   V — 206 

Grands  Mechins:  Wharf   V— 222 

Granite  Creek  Fish  Hatchery   N — 168 

Grant,  steamer   Q —  38 

Grants — 

Agricultural  Society   H —  8 

Artillery  and  Rifle  Associations  and 

Bands   O—  58 

Canadian  Branch,  St.  Johns  Ambulance 

Association   C —  65 

Canadian  Forestry  Association   J — 132 

Canadian  Handcrafts  Guild   C —  65 

Canadian  Tuberculosis  Association   C —  65 

Dominion  Exhibition  Regina   C —  17 

Indian  Land  Management  Fund   H —  8 

Indian  Schools   H —  63 

McGill  University   N— 121 

Mines,  Dept   P—  18 

Queen's  University   N — 121 

Special  Immigration   J —  69 

Specially  Voted:  Finance   F —  38 

Sundry  Militia   O—  58 

Yukon  Council    J— 143 

Granville  Mining  Recorder's  Office   V — 115 

Gratuities — 

Agriculture   C —  65 

Customs   E —  50 

Finance   F —  38 

Indians   H—  81 

Inland  Revenue   I —  30 

Interior   J — 143 

Justice     K —  15 

Marine  and  Fisheries  X — 46-188 

Militia  and  Defence   0—122 

Mines   P—  18 

Post  Office   S— 119 

Printing  and  Stationery   T —  5 

Public  Works  V— 385-386 

Railways  and  Canals   W — 150 

Trade  and  Commerce   Y —  17 

G ravel bourg — 

Immigration  Agency   J —  40 

Immigration  Hall   V —  71 

Telegraph  Office,  <fcc   V —  63 

Gravenhurst:  Wharf   V — 249 

Graving  Docks — 

Maintenance   V—  394 

Revenue   V — 426 


Page. 

Great  Lakes,  Hydrographic  Survey   Q —  25 

Great  Salmon  River:  New  Pier  on  east 

side  entrance  to  Channel   V — 206 

Green  Point,  Breakwater   V — 206 

Green  River,  Improvements   V — 210 

Grenville  Canal.    See  Carillon  and  Gren- 

ville  Canal. 

Gretna  Immigration  Agency   J —  40 

Griffiths  Island  Repairs   V— 260 

Grindstone  Island  Light   N —  95 

Grondines,  Wharf   V— 241 

Grosse  Isle  Quarantine  Station — 

Bacteriological  Laboratory   V —  42 

Cottage  for  Nurses   V —  42 

Improvements,  &c   V —  43 

New  Buildings   V —  42 

Wharf   V— 223 

Grosses  Roches:  Wharf   V— 223 

Grouard — 

Dominion  Lands  Office:  Revenue   J — 145 

Public  Building:  M'tce   V— 167 

Survey   V— 267 

Grounds,  Ottawa  Buildings   V —  78 

Grounds,  Rideau  Hall   V— 106 

Guelph  Public  Building:  M'tce   V— 145 

Gull  Lake  Immigration  Agency. .  J —  40 
Gull  Lake  Immigration  Building:  M'tce.V — 111-162 

Gulnare  Steamer   Q —  22 

Guysboro  Public  Building:  M'tce   V— 117 

Hague  Arbitration  re  North  Atlantic 

Coast  Fisheries   K —  14 

Haileyburv  Harbour:  Improvements....  V— 249 

Haileybury,  Wharf   V—  260 

Halifax- 
Cattle  Quarantine  Station   V — 110 

Detention  Hospital  J—  25— V  36 

Dockyard   Q—  12 

Docks  and  wharfs,  I.  C.  Ry   W—  26 

Dominion  Building   V —  37 

Harbours  and  Rivers  Office   V— 199 

Immigration  Agency   J —  25 

Immigration  Building  V — 110 — 117 

Increased  accomodation  I.  C.  Ry   W —  25 

Lawlor's  Island:  Quarantine  Station.. .  V —  37 

Post  Office  V—  37—118 

Public  Buildings:  Maintenance   V — 117 

Resident  Engineer's  Office  V — 117 — 367 

Shops,  Wages,  I.  C.  Ry   W— 215 

Hall's  Harbour:  wharf  and  Breakwater..  V — 183 
Hamilton — 

Harbour  Improvements   V — 249 

Public  Building  V—  50—  76 

Public  Buildings:  Maintenance   V — 145 

Hampton  Station  to  Hampton  Village: 

Spur  line,  I.  C.  Ry   W—  27 

Hampton,  N.  S.:  Breakwater   V— 183 

Hanover  Public  Building   V —  50 

Hansard:  House  of  Commons   M—  15 

Harbor-au-Bouche:  Wharf   V— 197 

Harbour  de  la  Fonderie:  Removal  of 

boulders   V— 226 

Harbours  and  Rivers — 

British  Columbia   V—  267 

British  Columbia,  Generally   V — 275 

Capital   V—  2 

Collection  of  Revenue   V —  18 

Generally,  Income   V —  16 

Generally  throughout  Canada.  ...V — 7 — 276 — 395 

Manitoba   V— 262 

Manitoba,  Generally   V — 263 

New  Brunswick   V — 202 

New  Brunswick,  Generally   V — 215 

Nova  Scotia   V— 174 

Nova  Scotia,  Generally   V — 197 

Ontario   V— 246 

Ontario,  Generally   V— 259 

Prince  Edward  Island                  :   V— 199 
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Harbours  and  Rivers — Con. 

Prince  Edward  Island,  Generally   V— 201 

Quebec   y_2i6 

Quebec,  Generally   V — 240 

Saskatchewan  and  Alberta   V— 263 

Saskatchewan  and  Alberta,  Generally.  V— 267 

Yukon  Territory   V — 276 

Harbours,  &c. .  Revenue   N — 196 

Hardy  Bay  wharf   V — 273 

Harmony  to  Elmira:  Branch  line,  P.  E.  I. 

Ry   W—  36 

Harrington  Harbour:  Wharf   V — 223 

Harrison  Lake  Fish  Hatchery   N — 168 

Harrison  River:  Improvements  V — 273 — 275 

Harriston  Public  Building   V—  50 

Harrop  Wharf   V — 269 

Harrow,  Ont.,  Tobacco  Station: — 

Expenditure   C —  41 

Revenue   C — 281 

Hartland  Public  Building   V  —10 

Harvey  Bank:  Wharf   V— 206 

Hawk,  Steamer   N — 160 

Hawkesbury  Bridge   V — 352 

Hawkesbury  Public  Building:  Mtce   V — 146 

Health  Act,  Public  Works   C—  64 

Health,  Public,  Generally   C—  56 

Health  of  Animals   C — 45 

Heating — 

Dominion  Buildings   V — 173 

Ottawa  Buildings   V—  80 

Rideau  Hall   V— 106 

Herbert — 

Immigration  Agency   J —  40 

Immigration  Building:  Mtce   V — 162 

Herring  Cove,  Wharf   V— 183 

High  Commissioner's  Office,  London — 

Appropriations  B — 8 —  9 

Expenditure   F —  9 

Hillsboro'  Public  Building   V—  40 

H.  M.  C.  Dockyards— 

Esquimalt   Q —  19 

Halifax   Q—  12 

H.  M.  C.  Steamers — 

Niobe   Q—  7 

Rainbow   Q —  10 

Hobbema  Indian  Agency   H —  33 

Hochelaga  Post  Office,  Mtce  .'  V— 134 

Hog  Island,  Light   N— 103 

Holly  burn:  Wharf   V— 273 

Homestead  Inspectors   J —  82 

Homesteaders,  relief  to   J —  45 

Hopewell  Cape:  Repairs  to  slip   V — 206 

Hosanna,  Steamer   N — 111 

Hospitals,  &c,  Man.  and  N.  W.T.:  Immi- 
gration  J —  43 

Hospitals,  Marine   N — 122 

House  of  Commons — 

Appropriation   B —  13 

Contingencies   M —  15 

Expenditure   M —  2 

Indemnity  and  Transportation   M —  7 

Revenue   M— 103 

Salaries  at  Ottawa   M —  11 

Hudson,  Steamer   N — 160 

Hudson:  Wharf   V— 224 

Hudson  Bay:  Hydrographic  Survey   Q —  26 

Hudson  Bay,  Steamers  patrolling   N —  44 

Hudson  Bay  Ry.:  Collection  of  Revenue: 

Compassionate  Allowance   W — 150 

Hudson  Bay  Ry.:  Construction   W —  39 

Hull- 
Public  Building   V—  43 

Public  Building:  Mtce   V— 128 

Slides  V— 388— 128 

Wharf  V— 24 1—276— 395 


Humboldt — 

Dominion  Lands  Office:  Expdre  J- 

Domionion  Lands  Office:  Revenue  

Public  Building  

Huntsville  Wharf  !!■"!!!!! 

Hydraulic  Leases,  Yukon  

Hydraulic  and  other  Rents:  Canals  

Hydrographic  Surveys  

Iberville  Public  Building:  Mtce  

i  Iceboat  Service:  P.  E.  Island  

Ice  Breaking  in  Thunder  Bay  and  other 

Ports  

He  d'AJma  Survey  

j  He  Marie  Survey  

lie  Parisienne  Light  

[  He  Perrot  South:  Wharf  

I  Immigration — 

Appropriation  

Chinese  Immigration  

Contingencies  

Relief  to  Distressed  Canadians  

Salaries  

Winnipeg  and  St.  Boniface  Hospitals. ', '. 

Immigration  Buildings:  Construction  

Immigration  Buildings,  Repairs,  &c  

Imperial  Conference  and  Coronation:  Ex- 
penses of  Prime  Minister  and  Ministers 
Imperial  Institute,  London,  Eng.:  Cana- 
dian Exhibit  

Improvement  Commission,  Ottawa  

Indemnity  and  Transportation — 

House  of  Commons  

The  Senate  

Indian  Affairs,  Department  of — 

Appropriations  

Arrears  

Civil  Government:  Contingencies  

Civil  Government:  Salaries  

Expenditure  

Revenue  

Salaries  at  Ottawa  

Indian  Brook:  Improvements  
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-76 — 162 
J— 145 
V—  63 
V— 249 
J— 163 
W-411 
Q—  23 
V— 128 
N—  43 

N— 112 
V— 241 
V-241 
N—  96 
V-241 

B—  15 
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Leitche's  Creek  :  Wharf   V— 184 

Lennox  Island  and  Port  Hill:  Wharfs   V— 200 

Leonard's  Cove:  Breakwater   V — 184 

Leonardsville:  Wharf   V— 207 

Le  Petit  Debarquement:  Wharf   V— 225 

Les  Eboulements:  Wharf  Shed   V— 226 

Lesser  Slave  Lake  Agency   H —  37 

Lesser  Slave  River:  Improvements   V — 265  1 

1—2 
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Lethbridge: — 
Customs  House  and  Dominion  Lands. 

Office   V—  65 

Dominion  Lands  Office. . ..  J— 76  V— 65-167 
Dominion  Lands:  Office  Revenue... .  J — 145 
Experi menial  Farm — 

Buildings     V —  74 

Maintenance   C —  26  V— 167 

Revenue   C — 280 

Immigration  Agency   J —  40 

Immigration  Building   V —  72 

Immigration  Building:  Mtce   V — 112 — 167 

Public  Building   V—  65 

Public  Buildings:  Maintenance   V — 167 

Letter  Boxes  and  Drawers;  Rents   S — 126 

Levis — 

Armoury  and  Gunshed   V —  43 

Deep  Water  Wharf   V—  31 

Graving  Dock:  Maintenance   V — 394 

Graving  Dock:  Revenue   V— 4*27 

Public  Building:  Mtce   V— 129 

Stock  Yards,  &c.   C—  46 

Lewes  and  Yukon  Rivers:  Improvomen'  3  V — 276 
Lewes  and  Yukon  Rivers:  Pavment  to 

L.  M.  Foley   V— 276 

Library:  Militia  and  Defence   O — 121 

Library  of  Parliament: — 

Appropriation   B —  13 

Books  and  Periodicals   M —  18 

Expenditure  Summary   M —  2 

General  Expenses   M —  18 

Salaries  at  Ottawa   M —  17 

Library,  Supreme  Court   K—  6 

Licenses:  Fishery   N — 197 

Licenses:  Inland  Revenue   I — 34-39^10 

Licenses:  Modus  Vivendi   N — 203 

Lieutenant  Governors  .•. . .  F —  10 

Lifeboat  Stations  and  Rewards  for  Sav- 
ing Life   N—  36 

Lighthouse  and  Coast  Service: — 

Appropriation   B —  50 

Administration  of  Pilotage   N — 113 

Agencies,  Rents  and  Contingencies   N —  57 

Breaking  Ice  in  Thunder  Bay,  &c   N — 112 

Compensation  to  Gamble  &  Hicks   N — 115 

Construction  of  Lighthouses  &c   N —  93 

Jas.  McAllister,  placing  buoys   N — 115 

Lighthouse  and  Buoy  Str.  for  Pacific 

Coast   N— 115 

Lighthouse  and  Buoy  Str.  for  River  St 

Lawrence    N — 115. 

Maintenance  and   Repairs  to  Light- 
houses  N —  59 

Maintenance  and  Repairs  to  Wharfs   N — 113 

Maritime  Road  Repairs   N — 115 

Pensions  for  Retired  Pilots   N — 113 

Salaries  of  Lightkeepers   N —  47 

Signal  Service   N— 112 

Telephone  Reporting  Stations   N — 114 

Telephones  at  different  points   N — 115 

Thos.  Harding,  attending  Lloyd's   N — 115 

Revenue   N — 205 

Lighting: — 

Dominion  Buildings   V — 174 

Ottawa  Buildings   V—  77 

Rideau  Hall   V— 106 

Lindloff  Fish  Hatchery   N— 170 

Lindsay  Public  Building:  Mtce   V— 147 

Linnet  Steamer   N — 161 

Lions  Head :  Wharf  Extension   V — 251 

Liquor  Traffic:    Suppression  of  among 

Indians  H-SO-173 

Liscombe  Harbour:  Wharf   V — 184 

Listowel:  Public  Building   V —  51 

Litch  field :  Breakwater   V— 184 

Lithographing,  Printing,  &c,  paid  for  by 

King's   Printer   T—  26 
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Litigated  Matters:  Justice   K —  14 

Litigated  Matters:  Interior  J— G9-72-1 05-131 

Little  Anse:  Breakwater   V — 185 

Little  Bras  d'or:  Breakwater   V — 185 

Little  Bras  d'or  Fish  Hatchery   N — 171 

Little  Escoumains:  Blasting   V — 241 

Little  Harbour:  Wharf   V— 185 

Little  Metis:  Light   N—  97 

Little  Narrows:  Wharf   V — 198 

Little    River    Immigration  Hospital: 

Mtce   V— 129 

Little  River,  N.S.,:  Wharf   V— 185 

Little  River,  N.  B.,:  Improvements   V— 211 

Little  Tancook  Island:  Breakwater  pier. .  V — 185 

Little  Taurell:  Removal  of  boulders   V— 226 

Liverpool  Public  Building:  Mtce   V — 118 

Live  Stock  Industry   C —  42 

Live  Stock  Inspection,:  Agriculture  C— 45-277 

Live  Stock  Inspection:  Marine   N —  44 

Liverpool,  Eng.,  Immigration  Agency. . .  J —  56 

Livingstone's  Cove:  Wharf   V — 185 

Lloydminstcr: — 

Immigration  Agency   J—  40 

Immigration  Building   V — 111 

Public  Building   V—  63 

Public  Building:  Mtce.:   V— 163 

Lobster  Fishery  Patrol  Boats   N— 187 

Local  Revenue  Account,  Yukon   J — 16S 

Locomotive  Shops;  Wages:  P.E.  Id.  Ry.  W— 159 
London — 

Military  Buildings:   V —  51 

Public  Buildings:  Maintenance   V — 147 

Resident  Engineer's  Office  V— 148-369 

London  and  Windsor  Harbour  Office   V — 261 

London,  Eng. — 

Archives  Office   C —  14 

Festival  of  Empire  Exhibition   C —  15 

Financial  Agents   F —  15 

Immigration  Agency   J —  54 

Imperial  Institute   C —  14 

Library   X —  10 

Long  Beach  Pond   X— 171 

Long  Lake  Forest  Reserve   J — 161 

Long  Point:  Saguenay  Co.  Survey   V — 241 

Long  Point :  Wharf  .   V— 185 

Longueuil:  Public  Building   V — 129 

Longueuil:  Wharf   V — 241 

Lord's  Cove,  Deer  Island:  Wharf   V — 215 

L'Original:  Public  Building:  Mtce   V— 148 

L'Original:  Wharf,  &c   V— 251 

Lorneville:  Breakwater   V — 207 

Losses  by  Fire,  Burglary,  &c,  Stamps, 

&c   S— 131 

Lotbiniere:  Wharf   V— 226-395 

Louisdale:  Wharf   V— 185 

Louisville:  Public  Building   V —  43 

Louis  Head:  Breakwater.   V — 185 

Lower  Caraquet:  Icebreaking  blocks   V — 207 

Lower  Five  Islands,  Colchester   V — 198 

Lower  Jcmseg:  Wharf   V— 211 

Lower  Newcastle:  Wharf   V — 215 

Lower  St.  Lawrence:  Removal  of  bould- 
ers  V— 226 

Lower  West  Pubnico  Wharf   V — 186 

Lunenburg — 

Public  Building   V—  38 

Public  Building:  Mtce   V— 118 

Survey   V— 198 

Lurcher  Shoal  Lightship   N —  81 

Lytton  Indian  Agency   H —  56 

Mabou:  Breakwater   V — 186 

Mabou:  Wharf   V— 186 

Mace's  Bay  :  Wharf   V— 207 

Macleod  Custom  House:  Mtce   V — 168 

Madawaska  River  Slides,  &c  V— 393-428 


Page. 

Magdalen  Islands —  ^ _^ 

Breakwaters  and  Piers   V — 226^ 

Fish  Hatchery   N— 171 

Survey   V— 242 

Magnetawan:  Wharf   V— 260 

Magnetic  Observatory,  Toronto   N — 121 

Magog- 
Hatchery   N— 171 

Public  Building:  Mtce   V— 129 

Wharf   V— 242 

Mail  bags,  Locks  and  Repairs   S —  17 

Mail  Service,  Winter;  P.  E.  Island         N — 43-209 

Mail  Service — 

By  Water   S—  19 

By  Railways   S —  25 

Ordinary  Land  Conveyance   S —  39 

Mail  Subsidies  and  Steamship  Subven- 
tions  Y —  14 

Mail  Tender  Lady  Evelyn  at  Rimouski   S —  22 

Maintenance:  Dominion  Buildings   V — 115 

Maintenance  of  Lights   N —  59 

Maisonneuve,  Post  office   V —  43 

Maisonneuve,  Gov't.  Steamer   N —  22 

Maitland:  Wharf   V— 186 

Major's  Hill  Park,  Ottawa  V— 58-82 

Malbaie,  Barachois  de  (GaspeJ,  Boat 

Shelter   V— 242 

Manhood  Suffrage  Registration  M — 24-36 

Manitoba  Penitentiary: — 

Expenditure   K—  28 

Revenue   K —  44 

Manitoba,  Sask.,  Alta.  and  N.  W.  T. 

Indians   H —  16 

Manitoba  and  Northwest:  Immigration 

Agencies,  &c   J —  37 

Man-of-War,  Point  Light   N— 103 

Maple  Creek — 

Immigration  Agency   J —  40 

Immigration  Building   V — 111 

Public  Building:  Mtce   V— 163 

Map  Sales  &c   J— 149 

Maps  of  the  Dominion.  &c   J — 131 

Maps,  Reports,  &c.  Mines  Dept   P —  12 

Marble  Mountain:  Wharf   V— 186 

Margaree — 

Fish  Hatchery   N— 171 

Harbour:  Breakwater   V — 186 

Harbour-  Extension  of  Pier   V — 186 

Island:  Wharf   V— 198 

Pond   N— 172 

River:  Shear  Dams  »   V — 187 

Margaretville  Pier   V — 187 

Maria  Wharf:  Extention  .'   V— 227 

Maria  Wharf:  Repairs   V— 227 

Marieville  Public  Building   V —  44 

Marine  Agencies   N —  57 

Marine  Biological  Stations   N — 184 

Marine  Hospital  and   Distressed  Sea- 
men— 

Appropriations   B — J51 

Expenditure   N—  2 

Marine  Hospitals   N— 122 

Shipwrecked  and  Distressed  Seamen. .  N — 127 

Marine  and  Fisheries  Department  of: — 

Appropriations  B — 8-49-50 

Arrears   A —  21 

Civil  Government:  Contingencies   N —  6 

Civil  Government:  Salaries   N —  3 

Correspondence  re  Revenue   N — 209 

Expenditure   N —  2 

Revenue   N— 189 

Salaries  at  Ottawa   N —  3 

Marine  Registers:  Fees  for  Searching —  N — 207 

Mariners'  Fund — 

Revenue   N — 190 

Refunds   N— 197 


IXDEX 


19 


SESSIONAL  PAPER  No.  1 


Page. 

Maritime  Road,  Gaspe  Coast   N — 115 

Markets,  Extension  of   C —  38 

Markham,  Public  Building:  Mtce   V — 148 

Marsouins,  Gaspe  Co.:  Wharf   V — 242 

Masters  and  Mates,  Examination  of — 

Expenditure   N —  36 

Revenue   N— 205 

Matrimonial  and  DivorceCourt  Judges...  K —  5 

Marysvillo,  Public  Building:  Mtce   V— 123 

Matane:  Pier  on  East  Side  of  Matane  R.  V— 227 

Matane  Wharf:  Repairs   V— 227 

Matapedia:  Bridge  over  Restigouche 

River   V— 386 

Matapedia,  Public  Building:  Mtce   V— 129 

Maxville  Public  Building   V —  52 

Meaford  Dock   V— 251 

Meat  and  Canned  Food:  Inspection   C — 54 

Meat  Cove:  Wharf   V— 187 

Mechanical  Dept.:  Wages,  I.  C.  Ry..  ..  W— 277 
Medical  Attendance  and   Relief,  &c, 
Indians — 

British  Columbia   H — 56-59 

Man.  Sask.,  Alta.  and  N.  W.  T   H—  17 

New  Brunswick   H —  11 

Nova  Scotia   H—  9 

Ontario   H —  G 

Prince  Edward  Island   H —  13 

Quebec   H —  5 

Medicine  Hat — 

Dominion  Lands  office   J-77-145 

Immigration  Agencv   J —  41 

Public  Building:  Mtce   V— 168 

Megantic  Public  Building   V —  44 

Megantic  Public  Building:  Mtce   V — 129 

Melford  Wharf   V— 187 

Melfort  Public  Building   V—  63 

Merigomish:  Harbour   V — 198 

Merlin  Steamer   N — 161 

Metabetchouan  Survey   V — 242 

Metallurgical  Problems,  Investigation...  P —  17 

Metegan  River  Wharf:  Extension   V — 187 

Metegan  Wharf:  Renewal  and  Extension . .  V — 188 
Meteorological  Observatory,  Toronto: 

Mtce   V— 154 

Meteorological  Service   N — 115 

Methylated  Spirits — 

Expenditure   I —  18 

Revenue   I —  38 

Stock  Account   I —  39 

Michipicotcn  Island:  Light   N —  97 

Michipicoten:  Wharf   V — 251 

Middle  West    Pubnico:  Deepening  and 

Widening  Channel   V — 188 

Middleton:  Fish  Hatchery   N— 172 

Midland:  Public  Building   V—  52 

Milford  Haven:  Removing  Piers   V — 198 

Military  Asylum  Pensions   J — 143 

Military  Stores  and  Clothing,  Sales   O — 134 

Militia  and  Defence  Expenditure — 

Allowances:  Active  Militia   O — 126 

Annual  Drill   O—  37 

Cadet  Corps   O— 60 

Clothing  and  Necessaries   O — 107 

Contingencies   O — 120 

Customs  Dues.   0—122 

Departmental  Library   O — 121 

Dominion  Arsenal   O — 112 

Engineer  Services   O —  98 

Grants  to,  Associations  and  Bands   O —  58 

Maintenance  of  Military  Properties   O — 69-98 

Militia  Stores   O— 101 

Ordnance,  Arms,   Lands  and  Equip- 
ments  O—  99 

Pay  of  Headquarters,  Command  and 
District  Staffs — 

Pay  of  Inspector  General,  &c,  &c...  O —  5 

1— 2| 
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Militia  and  Defence  Expenditure — Con. 
Pay  and  Allowances,  Headquarters 

Staff   O—  6 

Permanent  Force   O —  8 

Printing  and  Stationery   O — 122 

Royal  Military  College   O— 108 

Salaries  and  Wages   O —  63 

Schools  of  Instruction   O —  33 

Topographic  Surveys   O — 121 

Transport  and  Freight   O — 116 

Aid  Civil  Power — 

Glace  Bay   0—121 

Inverness   O — 121 

Springhill   0—121 

Sydney   0—121 

Armouries  Generally   0—98 

Canadian  Artillery  Team  in  England: 

Expenses  of   0—122 

Coronation  Contingent   0 — 122 

Expenses  of  Cadet  Team  proceeding  to 

England,  &c   0—122 

Fence,  around  old  military  cemetery, 

Montreal   O—  82 

Gratuities,   compassionate  allowances 

and  compensation  for  injuries  O — 120-122 

Kingston   Royal   Military   College — 

Lodgekeeper's  House   O —  77 

London  Magazine   O —  70 

Ottawa  Magazine:  To  complete   O —  78 

Ottawa, Accommodation  for  Officer's, 

N.  C.  O's,  and  men,  School  of  Musk- 
etry Rockliffe   O—  78 

Parry  Sound:  Armoury   O —  72 

Quebec,  Additional  Storey,  Ordnance 

Stores   O—  83 

Quebec,   Construction  of  promenade 

around  fortifications   O —  83 

Rockliff  Rifle  Range,  Additional  land..  0—  99 
Winnipeg,     Magazine    for  explosive 

outside  city  limits   O —  95 

M  iscellaneous — 
Gratuities — 

Legal  representatives  of  the  late 

Ethel  M.Phillips   0—122 

Pensions — 

Fenian  Raid  ,1866    0—1 24 

Militia  Pension  Act  of  1901   0—124 

Militiamen  on  account  of  Rebellion 

of  1885,  &c   0—123 

Upper  Canada  War  of  1837-38   0—124 

Militia  and  Defence,  Department  of — 

Appropriations  B — 8-16-17 

Arrears   A —  21 

Civil  Government  :  Contingencies   O —  6 

Civil  Government:  Salaries... —   0 —  3 

Correspondence  re  Revenue   O — 141 

Expenditure   O —  2 

Revenue   O — 133 

Salaries  at  Ottawa   O —  3 

Militia  Pension  Fund   O — 138 

Millerton:  Wharfs   V— 207 

Mill  Cove:  Wharfs   V— 207 

MilleVaches:  Removing  Boulders   V — 227 

Milverton  Public  Building   V —  52 

Miminegash  Harbour:  Breakwater  Pier.  V — 200 
Mines,  Department  of — 

Appropriations   B — 8-53 

Arrears   A —  21 

Expenditure   P —  2 

Civil  Government:  Salaries   P —  2 

Assay  Office,  Vancouver   P —  17 

Geological  Survey  Branch   P —  6 

Mines  Branch   P —  13 

Revenue   P —  18 

Salaries  at  Ottawa   P —  2 
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Mining  Fees,  Yukon   J — 163 

Mining  Institute,  Canadian  Grant   F —  38 

Mining  Lands  and  Yukon  Branch   J — 147 

Minor  Public  Works,  Inland  Revenue   I —  39 

Minor  Revenues,  Ordnance  Lands   J — 164 

Mining  Fees,  Yukon   J — 163 

Mining  Recorders'  Offices,  Yukon  Ty   V— 114 

Minnedosa  Public  Building   V —  61 

Minto  Government  Steamer — 

Expenditure   N —  22 

Revenue   N— 205 

Mi  nudie  Ferry   V — 198 

Minor  Revenues:  Expenditure   I —  30 

Mint,  Royal:  Ottawa  Branch   F—  38 

Miramichi  Fish  Hatchery   N — 172 

Miramichi  Bay:  Dredging   V — 208 

Miramichi  Bay:  Survey   V — 215 

Miscellaneous — 

Agriculture   C —  65 

Auditor  General's  Office   D —  4 

Canals:  Staff  and  Repairs   W— 146 

Customs  E— 49-50 

Expenses  re  Immigration   J — 60-66 

And  General:  Indians  H — 50-S1 

Finance   F —  38 

Inland  Revenue   I —  30 

Interior  J— 132-143 

Justice  K— 5— 14 

Marine  and  Fisheries  N— 46-188 

Militia  and  Defence  O— 120-136 

Mines   P—  18 

Pensions   F —  18 

Post  Office  S— 95-119-125 

Printing  and  Stationery   T —  4 

Privy  Council   U —  3 

Public  Works   V— 3S7 

Railwavs  and  Canals   W — 150 

Royal  Northwest  Mounted  Police  R— 39-41 

Sectreary  of  State   X—  10 

The  Senate   M—  6 

Miscou  Wharf   V— 208 

Mispec  Harbour  Works   V — 208 

Mistassini  Wharf  Survey   V— 228 

Mistook:  Piers,  &c   V—  228 

Mitchell  Public  Building   V—  52 

Modus  Vivendi  Licenses   N — 203 

Moncton — 
Addition  to  General  Office  Building. . . 

I.C.  Ry   W—  27 

Armoury   V —  40 

Car  Shops,  Wages   W— 221 

Locomotive  Shop,  Wages,  I.C.  Ry          W— 217 

Locomotive  and  Car  Shops,  &c   W —  27 

Locomotive  and  Car  Shops,  Exchequer 

Court  Award   W—  28 

Offices,  Wages,  I.C.  Ry   W— 204 

Outside  Offices,  I.C.  Ry   W— 210 

Public  Building   V —  40 

Public  Building:  Mtce   Y— 123 

Wharf,  &c   V — 208 

Money  Order  Business   S — 125 

Monk's  Head   V— 198 

Montague  Public  Building   V — 121 

Montcalm  Government  Steamer   X — 25-207 

Mont  Louis,  Wharf   V— 226 

Montmagny — 

Harbours,  <fcc,  Office   Y — 245 

Public  Building:  Mtce   V— 130 

Resident  Engineer's  Office   Y — 129-368 

Wharf  W— 228-242 

Montmagny  Government  Steamer  N — 26-207 

Montobello,  Wharf  on  R.  Ottawa   V— 228 

Montreal — 

Canal  Office   W— 120-148 

Detention  Hospital  (New)  —J  26    V—  45 

District  Harbours,  &c   Y— 242 

Eastern  Postal  Station   Y —  44 


Montreal — Con. 
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Examining  Warehouse  (New)  Y — 45-131 

General  Post  Office  V— 44-132 

Harbours,  &c,  Office   V— 245 

Immigration  Agency   J —  26 

Immigration  Building  V — 111-132 

Marine  Agency   N —  57 

Military  Institute,  Grant   O—  58 

Observatory   N— 121 

New  Barracks   V —  45 

Postal  Stations  V— 45-133 

Pneumatic  Tube  Postal  Service:  Pay- 
ment to  Can.  Pneumatic  Tube  Co   V — 385 

Public  Buildings   V —  45 

Public  Buildings:  Mtce   V— 130-135 

Resident  Engineer's  Office  V— 131-368 

Montreal    River  Improvements  above 

Latchford   Y— 252 

Montreal  River  Removal  of  boulders  in 

Flat  Rapids   V— 251 

Monuments,  &c   Y — 364 

Moosejaw — 

Dominion  Lands  Office:  Mtce...  J — 77    V — 163 

Dominion  Lands  Office:  Revenue   J — 145 

Immigration  Agency   J —  41 

Immigration  Building   V — 72  111 

Immigration  Building:  Mtce   Y — 163 

New  Public  Building.   V—  63 

Public  Buildings:- Maintenance   V — 163 

Moose  Mountain  Buffalo  Reserve   J — 128 

Moose  Mountain  Indian  Agency   H —  38 

Morden  Breakwater   Y — 188 

Morden  Immigration  Agency   J — 41 — 145 

Morden  Public  Building   Y —  61 

Mortlach  Immigration  Agency   J —  41 

Mount  Forest  Public  Building   V —  52 

Mount  Julien  Dock:  Extension   V — 252 

Mulgrave — 

Improvements,  I.  C.  Ry   W—  28 

Shops,  Wages  I.  C.  Ry   W— 223 

Wharf   V— 188 

Murray  Bay:  Wharf  ;. .    V— 228 

Murray  Canal — 

Income  Expenditure   W —  46 

Revenue   W-^10 

Staff  and  Repairs   W— 93— 121 

Museum  Victoria  Memorial   V —  28 

Musquodoboit  Harbour:  Wharf...    V — 188 

McAdam  Jet.  Public  Building:  Mtce. . .    V— 123 

McAra's  Brook:  Wharf   V— 187 

McLoughlin  Pt.  Light   N—  97 

McNair's  Cove:  Breakwater  Wharf   V — 187 

Naas  Indian  Agency   H —  56 

Nanaimo  Public  Building   V —  67 

Nanaimo  Public  Building:  Mtce   V — 169 

Napanee  Public  Building:  Mtce   V — 148 

Napierville  Public  Building   V —  46 

Nappan  Experimental  Farm — 

Buildings   V- 

Maintenance   C- 

Revenue   C- 

Natashquan  Breakwater  Pier  V— 228— 242 

National  Art  Gallery   V— 364 

National  Battlefields  Fund   F —  36 

National  Parks  Canadian   J— 123— 160 

National  Transcontinental  Ry — 

see  Transcontinental  Ry  

Naturalization  Returns   X —  8 

Naufrage  Pond,  Channel  Entrance   V — 200 

Naval  Service  Department- 
Appropriations  B — 8 — 19 


-  72 

-  21 

-280 


Arrears   A — 

Civil  Government:  Contingencies   Q — 

Civil  Government:  Salaries   Q — 

Expenditure   Q — 

Revenue   Q — 

Salaries  at  Ottawa   Q — 

Naval  Service  ships,  dockyards,  &c   Q — 
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Navigation,  aids  to,  &c,  &c   N —  93 

Navigation  Schools  of,  expenses   N —  43 

Needles  Wharf   V— 273 

Neepawa  Public  Building:  Mtce   V — 159 

Negro  Point  Breakwater   V — 213 

Neguac:  Wharf   V— 208 

Neils'  Harbour:  Wharf   V— 188 

Nelson  Government  Steamer   N —  26 

Nelson  Public  Building   V—  67 

Nelson  Public  Building:  Mtce   V— 170 

New  Brunswick  Indians   H —  11 

New  Carlisle:  Wharf   V— 242 

Newcastle — 

Fish  Hatchery   N— 173 

Public  Building:  Mtce   V— 123 

Shops  I.  C.  Ry   W— 223 

Wharf   V— 211 

Newcastle  and  Trent  District:  Slides  and 

Booms   V— 392— 429 

New  Edinburgh:  Wharf   V— 189 

New  Farms,  Establishment,  &c   C —  32 

New  Glasgow — 

Double  Tracking  I.  C.  Ry   W—  28 

Dredging  Superintendent   V — 371 

Guysboro:  Construction  I.  C.  Ry   W —  29 

Public  Building:  Mtce   V— 118 

New  Harbour:  Improvements   V — 189 

NewiriQton  Government  Steamer   N —  27 

New  Liskeard  Bridge   V — 384 

New  Liskeard  Harbour   V — 252 

New  Mills:  Wharf   V— 208 

New  Richmond:  Landing  Pier   V— 228— 242 

New  South  Wales  Turpentine  Timber. . ..  V — 274 
New  Westminster — 

Dominion  Lands  Office:  Mtce   J —  77 

Dominion  Lands  Office:  Revenue   J — 145 

Dredging  Superintendent   V — 371 

Indian  Agency   H —  56 

Public  Building   V—  67 

Public  Buildings':  Maintenance   V — 170 

Resident  Engineer's  Office   V— 371 

Surveys  and  Inspections   V — 275 

Timber  Office   J— 78— 151 

Niagara  Falls  

Armoury   V —  52 

Public  Building   V—  52 

Public  Building:  Mtce   V— 148 

Nicolet  Jettv   V— 229 

Nicolet  Public  Building:  Mtce   V— 135 

Niobe  H.  M.  C.  S   Q—  7 

Nominingue  Immigrant  Building   V — 111 

Nominingue  Immigration  Building:  Mtce  V — 135 

Noon  Gun  Expenses   F —  9 

North  Battleford  

Immigration  Agency   J —  41 

Immigration  Building:  Mtce  V — 111 — 163 

North  Bay  Public  Building:  Mtce  ■  V— 149 

North  Bay:  Wharf   V— 252— 260 

North  Cardigan  Pier   V— 200 

North  Hatley:  Wharf   V— 225 

North  Portal- 
Cattle  Quarantine  Station   V — 110 

Immigration  Agency   J —  41 

Immigration  Building:  Mtce   V — 163 

North  Saskatchewan  Inspectorate   H —  51 

North  Saskatchewan  River — 
Removal  of  boulders  opposite  Prince 

Albert   V— 265 

Survey  of  Rapids   V — 266 

Piers  and  Dams   V— 351 

North  Sydney — 

Harbours  and  Rivers  Office   V — 199 

Immigration  Agency   J —  27 

Immigration  Building   V — 38 — 110 

Public  Building:  Mtce   V— 119 

Resident  Engineer's  Office   V— 118— 367 

Wharf   V— 198 
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North  Temiskaming  Bridge  over  Quinze 

River  V— 353— 384 

North  West  Rebellion  1885:  Pensions.O— 123-R-41 
Northwest  Territories — 

Dredging  Leases   J — 159 

Fines   J— 167 

Government  of  the   J — 140 

Liquor  Permits   J — 173 

Registration  Fees   J — 173 

Northwest,  Expenses  in  Mounted  Police.  R —  5 

Norway  Bay:  Wharf  on  R.  Ottawa   V— 229 

Norway  House  Indian  Agency   H —  39 

Norwood  Bridge:  Improvements   V — 263 

Notre  Dame  du  Portage:  Wharf   V— 229 

Nouvelle  River  :   V— 242 

Nova  Scotia  Indians   H —  9 

Nyanza  Wharf   V— 189 

Oakville  Harbour:  Piers   V — 252 

Observatory    Metorological,  Toronto: 

Maintenance   V — 154 

Observatory  Royal  Astronomical,  Otta- 
wa                                          J— 133  V— 27 

Observatory  Royal  Astronomical,  Otta- 
wa: Mtce   V— 149 

Observations   N — 121 

Ocean  and  River  Service — 

Appropriation   B — 

Cattle  Inspection   N — 

Examination  of  Masters  and  Mates   N —  36 

Government  Steamers   N —  7 

Gratuity  to  widow  of  late  Capt.  Toye.  N- 

Investigations  into  Wrecks   N 

Lifeboat  Stations  and  Rewards  for 

Saving  life   N — 


50 
44 


46 
41 


36 

Registration  of  Shipping   N —  43 

43 
43 
46 


Removal  of  obstructions   N- 

Schools  of  Navigation   N — 

Unforseen  Expenses   N — 

Patrolling  Northern  waters  of  Canada 

— Hudson  Bay   N — 
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Winter  Mail  Service,  P.  E.  Island ....  N—  43 

Wrecking  Plants —   N..  44 

Official  Cars   W—  57 

Okanagan  Indian  Agency..   H — 56 

Okanagan  River:  Improving  Channel   V — 273 

Old  Age  Annuities   Y—  17 

O'Leary  to  West  Point:  Branch  Line 

P.  E.  I.  Ry...   W— 37 

Onion  Lake  Indian  Agency   H —  40 

Ontario    Public    Buildings  Generally: 

Mtce   V— 158 

Operation  at  Alfred  Peat  Bog   P —  15 

Orangedale.  Wharf   V— 189 

Orangeville  Public  Building:  Mtce   V — 149 

Ordnance,  Arms,  Lands  for  Military  Pur- 
poses, &c   O —  99 

Ordnance  Lands:  Arrears  Due   A —  21 

Ordnance  Lands- 
Expenditure   J — 132 

Revenue   J — 169 

Ordnance  Lands,  Pensions  in  lieu  of   F —  18 

Original  Construction — 

I.  C.  Ry   W—  35 

P.  E.  Id.  Ry   W—  38 

Orillia  Public  Building:  Mtce   V— 149 

Oshawa  Public  Building:  Mtce   V— 149 

Ottawa:  Bridges   V — 353 

Ottawa  Buildings.  :  

Eastern  Departmental  Block:  Addition  V —  27 

Elevator  Attendants   V —  76 

Fire  protection   V —  56 

Gas  and  Electric  Light,  &c   V —  77 

General  repairs,  pay  lists   V —  83 

Generally  Maintenance,  &c  V — 76 — 149 

Grounds   V—  78 

Heating   V—  80 
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V— 
V— 
V— 


v— 


54 
54 
77 
26 

54 
55 
79 


-105 
V— 431 
V—  83 


Ottawa  Buildings 
Improvement  in 

ing,  &c  

Langevin  Block:  New  boilers 

Lighting  

Xew  Departmental  Building   "V 

Parliament  Buildings — 

Driveway  Pavement   V 

Improvements   V 

Paving,  Sidewalks,  &c 

Power  for  Elevators,  &c   V — 104 

Removal  of  Snow   V —  83 

Rents  Ottawa  and  other  Buildings — 

Expenditure   V- 

Revenue  

Repairs,  Furniture,  &c 

Steel  Fittings,  &c   V—  52 

Sundry:  Maintenance   V — 149 

Telephone  Service   V — 100 

•Ottawa — 

Canals  W— 93-122-149 

Cement  Testing  Laboratory  \ — 276-365 

Chief  Engineer's  Staff   V— 370 

Dufferin  and  Sappers  Bridges   V — 353 

Experimental  Farm — 

Biological  Laboratory   C —  53 

Buildings  V— 73-110 

Bulletins   C—  34 

Maintenance  C — 17  V — 149 

Xew  Office   V —  74 

Revenue   C — 280 

Fish  Hatchery   X— 173 

Fishery  Exhibit   X— 181 

Fuel  Testing  Plant  .   V—  56 

Improvement  Commission    F —  32 

Instrument  Testing  Building   V —  27 

Magazine   O —  78 

Major's  Hill  Park   V— 58-82 

Military  Stores  Building   V 

Xational  Art  Gallery   "V 

Xew  Shipyard  on  Victoria  Island   V — 279 

Old  Museum  Building:  Alterations   "\ 

Post  Office  

Printing  Bureau  

Rideau  Hall  

River  District:  Slides  and  Booms — 

Expenditure  V — 351-387 

Revenue   V— 428 

River:  Storage  Dams   V — 374 

Roads  and  Bridges   V — 353 

Rockliffe  Rifle  Range   0—99 

Royal  Astronomical  Observatory 

J— 133  V— 27-149 

Royal  Mint  Refinery   F— 38-52 

Station  for  testing  explosives   V —  56 

Surveys    and    Inspections:  District 

Office   V— 373 

Tobacco  Curing  Barn   V —  76 

Victoria  Memorial  Museum   V —  28 

Ottawa  and  other  Buildings,  Rents. . .-. .  V — 131 

Outstanding  Cheques   F —  55 

Owen  Sound — 

Harbour  Improvements   V — 252 

Harbour:  Sheet  Piling  on  west  side.. . 
Public  Building:  Mtce  


0/ 

364 
279 
—  56 
.  V—  57 
.  V—  57 
V— 83-106 


V- 
V- 


252 
-150  | 

Owl's  Head  Light   X—  98 

Oyster  Culture   X— 182 

Oyster   Pond:    Protection   Work  and 

■■Dredging   V— 198 

Pacific  Cable,  contribution  towards  its 

f  cost  and  Maintenan.ce   S — 120 

Pacific  Coast:  Hydrographic  Survey          Q —  24 

Papineauville:  Wharf   V— 229  ! 

Parcel  Postage  with  other  countries   S — 124 

Paris,  France,  Immigration  Agency   J —  57 

Paris,  France,  Agency:  Trade  and  Com- 
merce and  Finance  F — 37  Y — 12 

Paris  Public  Building:Mtce   V— 150 
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1  Parks,  Canadian  Xational  J— 123-160 

Parker's  Cove:  Harbour  Improvements.  V — 189 

Parkhill  Public  Building:  Mtce   V— 150 

Parliament  Buildings,  Ottawa   V —  55 

Parliamentary  delegation  to  Coronation: 

Expenses   F —  38 

Parliamentary  Documents:  Distribution  T —  4 
Parlor,  Dining  and  Sleeping  Cars — 

I.  C.  Ry   W— 193 

I.  C.  Ry.:  Wages   W— 237 

Parrsboro  Beach   V— 198 

Parrsboro  Public  Building   V—  38 

Parry  Sound:  Marine  Agency   X —  57 

Parry  Sound  Public  Building:  Mtce   V — 150 

Patent  Branch  and  Miscellaneous  Receipts  J — 145 
Partridge  Island — 

Light   N  —98 

Quarantine  Station:  Renewals,  &c   V —  41 

Quarantine:  Water  Service   V — 41 

Patrol  Boat  Xo.  1:  Fisheries   N— 163 

Patrol  Boat  Xo.  3:  Fisheries   N— 163 

Patrol  Service:  Fishery   X — 158 

Pas  Indian  Agency   H —  41 

Paspebiac  Public  Building:  Mtce   V — 135 

Paspebiac  Wharf   V— 229 

Patent  Fees,  &c   C— 276 

Patent  Medicines — ■ 

Expenditure   I —  30 

Revenue   I —  38 

Patent  Record:  Expenditure   C —  14 

Patent  Record:  Revenue   C — 276 

Path  End:  Repairs,  &c   V— 198 

Pay  and  Allowances,  &c:  Courses  of 

Instruction   O —  33 

Pay  of  Force:  Mounted  Police   R —  4 

Peace  River  Land  Office   J —  78 

Peat  Bog  at  Alfred  P— 15-18 

Peinan  Indian  Agency   H —  42 

Pelee  Island — 

Telephone  Line   V— 423 

Xorth  Bav:  Wharf  extension   V — 253 

Western  Wharf   V— 253 

Pellv  Indian  Agency   H —  43 

Pemberton  Fish  Hatchery   X— 173 

Pembroke  Public  Building:  Mtce   V— 150 

Pembroke  Wharf   V— 253 

Pendant    d'Orielle    Cattle  Quarantine 

Station   V— 110 

Penetanguishene  Wharf   V — 260 

Penitentiaries — 

Appropriation   B —  12 

Arrears   A —  21 

General  Account   K —  40 

Expenditure   K —  2 

Revenue   K —  41 

Pension  Fund — 

Militia   O— 138 

Royal  Xorthwest  Mounted  Police   R —  45 

Pensions — 

Appropriations   B —  16 

Expenditure   F —  18 

Fenian  Raid,  1866   O— 124 

Judges   F —  18 

Militia  Pension  Fund   0—138 

Militia  Upper  Canada,  1837-38    0—124 

Military  Asylum,  Canada   J — 143 

Miscellaneous   F —  18 

Xorthwest  Rebellion,  18S5  0—123  R—  45 

In  lieu  of  Ordnance  Lands   F —  18 

Royal  Xorthwest  Mounted  Police   R —  45 

Militia  Pensions  Act,  1901   O— 124 

Militia  Generally   O— 124 

To  Retired  Pilots   N— 113 

Peribonka — 

Immigration  Building   V — 111 

Public  Building:  Mtce   V— 135 

Wharf   V— 229 
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Perkins  Landing:  Wharf   V— 242 

Petawawa  Pier   V — 253 

Petawawa  River:  Slides,  &c  V— 387-393-128 

Peterboro — 

I  Custom  House:  Mtce   V — 150 

I  Post  Office   V— 58 

Post  Office:  Mtce   V— 150 

»  Wharf  V— 253  W— 54 

Petite  Anse:  Removal  of  Boulders   V— 226 

Petite  Bergeronnes:  Removal  of  Rocks. .  V — 242 

Petite  Bonaventure:  Protection   V — 242 

Petit  Cap:  Breakwater   V— 229 

Petite  Lameque:  Wharf   V— 209 

Petite  River,  Saguenay:  Wharf   V— 229 

Petite  Riviere  East:  Removal  of  Boulders  V — 220 

Petite  Riviere  Breakwater   V — 189 

Petit  Rocher   V— 209 

Petit  Saguenay  River:  Wharf   V— 242 

Petrel,  Steamer   Q—  38 

Petrolca  Public  Building:  Mtce   V — 151 

Phillips  Immigration  Building:  Mtce. . . .  V — 168 

Phillipsburg:  Wharf,  &c   V— 242 

Phinnev's  Cove:  Breakwater   V — 189 

Piche  Point:  Wharf   V— 230 

Picnic  Islands:  Georgian  Bay   V — 253 

Picton,  Ont.,  Public  Building:  Mtce   V— 151 

Pictou,  N.S.— 

Public  Building:  Mtce   V— 119 

Shops,  Wages,  I.C.Rv   W— 224 

Pierreville  Public  Building:  Mtce   V— 135 

Piers,  Wharfs — 

Marine  N— 113-191-197 

Public  Works   V—  7 

Pilotage,  administration  of   N — 113 

Pilots,  retired:  pensions   N — 113 

Pink  Rock  Wharf,  Shepody  Bay   V— 215 

Piper's  Cove:  Breakwater  Pier   V — 190 

Placer  Grants:  Yukon   J— 162 

Placer  Renewals:  Yukon   J — 162 

Placer  Relocations:  Yukon   J — 162 

Plant  for  Printing  Bureau   T —  4 

Plessisville,  Public  Building:  Mtce   V — 135 

Point  a  Brosseau  Wharf   V— 230 

Pointe  a  Cote:  Wharf   V— 218 

Point  a  la  Fregate:  Wharf   V— 242 

Pt.  Amour  Light   N—  98 

Point  aux  Anglais  Survey   V — 242 

Pointe  aux  Esquimaux:  Wharf   V — 230 

Pointe  aux  Trembles  (en  Bas) :  Wharf ....  V— 242 

Pointe  Claire:  Wharf   V— 230-242 

Pointe  de  la  Trappe:  Removal  of  Boul- 
ders  V— 226 

Pointe  des  Monts  Light   N —  99 

Pointe  du  Chene:  Breakwater   V — 209 

Pointe  du  Chene:  Survey   V — 215 

Pointe  Ferolle  Light   N—  98 

Point  Oconi:  Wharf   V— 190 

Point  Prim  Light   N—  99 

Pointe  Sapin:  Breakwater   V — 209 

Point  Tupper:  Shops  and  Wages:  I.C.  Ry.  W— 224 

Pointe  Wolfe:  Harbour  Protection  Works  V— 209 

Poirierville:  Wharf   V— 198 

Police  Departme.it,  Wages:  I.C.Ry   W— 277 

Police,  Dominion   K —  15 

Police,  Mounted — See  Royal  Northwest 
Mounted  Police. 

Polytechnic  School,  Montreal   W —  59 

Portage  la  Prairie — 

Indian  Agency   H —  44 

Public  Building   V—  61 

Public  Building:  Mtce   V— 159 

Porter's  Lake  Boat  Channel  to  Three 

Fathom  Harbour   V— 190 

Port  Arthur — 

Armoury   V —  58 

Fish  Hatchery   N— 173 


Port  Arthur— Con.  Page. 

Harbours,  &c,  Office   V— 261 

Immigration  Agency   J — 41;  V — 151 

Immigration  Building   V — 111 

Public  Building   V—  58 

Public  Building:  Mtce   V— 151 

Resident  Engineer's  Office   V— 151-370 

Port  Arthur  and  Fort  William — 

Harbour  and  River  Improvements   V —  30 

Port  Bruce:  Piers   V— 253 

Port  Burwell — 

Piers   V— 254 

Resident  Engineer's  Office   V— 151-370 

Port  Colborne — 

Elevator   W— 143 

Elevator  Staff   W— 139 

Elevator  Revenue   W — 410 

Improvements  to  Harbour  V-260;  W — 21 

Payment  to  M.  T.  Hogan   V— 254 

Public  Building:  Mtce   V— 151 

Port  Daniel:  Lobster  Hatchery   N — 174 

Port  Daniel:  Wharf   V— 230-242 

1  Port  Dufferin:  Wharf   V— 190 

Port  Elgin:  Landing  Pier,  &c   V— 254 

Port  Felix:  Wharf   V— 190 

Port  Findlay:  Warehouse   V— 260 

,  Port  Haney:  wharf   V— 272 

Port  Hastings:  Wharf   V— 198 

|  Port  Hill,  P.E.Id.:  Wharf   V— 200 

I  Port  Hood- 
Harbour   V— 190 

Wharf   V— 191 

j  Port  Hope — 

Pier   V— 254 

Public  Building:  Mtce   V— 151 

Port  Lome  Breakwater   V — 191 

Port  Mouton:  Wharf   V— 191 

Port  Perry:  Public  Building   V—  58 

Port  Richmond:  Breakwater   V — 191 

Port  Rowan:  Wharf   V— 254 

Portsmouth  Light   N—  99 

Portsmouth:  Repairs  to  Pier   V — 260 

Port  Stanley:  Repairs  to  Pier   V — 255 

Port  Wade:  Wharf   V— 198 

Post  Office  Expenditure — 
City  Post  Offices- 
Contingencies   S — 102 

Salaries   S —  59 

General  Contingencies   S —  95 

Gratuities   S — 119 

Inquiries'  Act,  expenses  under   S — 119 

Inspectors — 

Contingencies   S —  97 

Salaries   S —  40 

Mail  Bags,  Locks  and  repairs   S —  17 

Mail  Service — 

Ordinary  Land  Conveyance   S —  39 

By  Railways   S —  25 

By  Water   S—  19 

Miscellaneous   S — 95-119 

Pacific  Cable,  contribution  towards 

its  cost  and  Mcce   S — 120 

Railway  Mail  Clerks,  Salaries   S —  42 

Superintendents' — 

Contingencies   S —  97 

Salaries..   S—  42 

Yukon  S— 20-38-118 

Postmasters'  Returns   S — 122 

Postal  Note  Business   S — 125 

Post  Office,  Department  of — 

Appropriation   B — 8-62 

Arrears  .   A —  21 

Civil  Government  Contingencies   S —  17 

Civil  Government  Salaries   S —  2 

Correspondence  re  Revenue   S — 132 

Expenditure   S —  2 
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Post  Office,  Department  of — Con. 

Revenue   S— 121 

Salaries  at  Ottawa   S —  2 

Poulamond:  Wharf   V— 191 

Powell  River:  Harbour   V— 273 

Premium  Discount  and  Exchange — 

Appropriation   B —  7 

Expenditure   F —  13 

Revenue.-   F —  55 

Preparation  of  Voters  Lists  M — 24-25 

Prescott  Depot,  Marine  Dept   N — 105 

Prescott  Public  Building:  Mtce   V— 151 

Preventive  Service — 

Customs  Secret   E —  50 

Customs  Special   E —  46 

Excise   I —  15 

Prince  Albert — 

Dominion  Lands  Office   J —  78 

Dominion  Lands  and  Timber  Office. . .  J — 145 

Immigration  Agency   J — 42 — V — 163 

Immigration  Building   V — 111 

Penitentiary  K— 37-44  V—  63 

Public  Building:  Mtce   V— 164 

Timber  Office   J— 152 

Wharfs   V— 265 

Prince  Edward  Island,  Indians   H —  13 

P.  E.  Id.,  Marine  Agency   N —  58 

Prince  Edward  Island  Railway — 

Appropriations   B — 18  -61 

Arrears   A —  22 

Capital  Expenditure- 
Summary   W —  38 

Construction,  Original   W —  38 

Harmony  to  Elmira,  Branch  Line.  . .  W —  36 
Increased  accommodation  and  facili- 
ties  W—  38 

Kensington  to  Stanley  Bridge: 

Branch  Line   W—  37 

O'Leary  to  West  Point:  Branch  Line  W— 37 

Rolling  Stock   W—  38 

Souris  Wharf   W—  37 

Summerside:  Increased  accommoda- 
tion  W—  37 

Tignish:  Addition  to  Station,  &c   W— 37 

Revenue   W — 109 

Working  Expenses,  Stores,  &c. — 

Summary   W — 152 

Advertising   W — 1.54 

Coal   W— 155 

Freight   W — 155 

Intercolonial  Ry.:  Pavments   W — 155 

I.C.  Ry.  and  P.E.  Id.  Ry.  Employ- 
ers' Provident  Fund   W — 155 

I.C.  Ry.  and  P.E.  Id.  Ry.  Em- 
ployees' Relief  and  Insurance  Asso- 
ciation  W — 155 

Legal  Services   W — 156 

Lighting   W— 156 

Lumber   W — 156 

Printing,  Lithographing,  &c   W — 157 

Survey  Supplies   W — 158 

Telephones   W — 157 

Ties   W— 157 

Track  Bolts  and  Spikes   W— 158 

Water   W— 157 

Wheels  and  Axles  -. .  W — 157 

P.E.  Island:  Winter  Mail  Service.-. . . .  N-43-209 
Prince  Rupert — 

Marine  Depot   X— 100 

Public  Building   V—  67 

Public  Building:  Mtce   V— 170 

Quarantine  Station   V —  67 

Quarantine  Wharf   V— 273 

Princess  Steamer   X — 161 

Princess  Pier:    Additional  Facilities,  I. 

.  C.  Ry   W—  29 

Printing,  Advertising  and  Lithographing.  A —  6 
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Printing,  &c.,  Dominion  Notes   F —  15 

Printing,  Miscellaneous   T —  4 

Printing,  Binding  and  Distributing  the 

Laws   M —  20 

Printing  of  Parliament   M —  18 

Printing   and   Advertising:  Dominion 

Lands   J—  73 

Printing  and  Advertising,  Immigration — 

Canada   J —  63 

Great  Britain  and  Europe   J —  65 

United  States   J —  65 

Printing,  Lithographing,  &c,  Paid  for  by 

King's  Printer   T —  26 

Printing,  Lithographing,  &c. — 

I.C.  Ry   W— 195 

P.E.  Id.  Ry   W— 157 

Transcontinental  Ry   W — 284 

Printing  and  Stationery,  Department  of — 

Appropriations   B — 8-57 

Arrears   A —  21 

Civil  Government:  Contingencies   T —  4 

Civil  Government:  Salaries   T —  2 

Expenditure   T —  2 

Revenue   T—  37 

Salaries  at  Ottawa   T —  2 

Printing  and  Stationery,  Militia   O — 122 

Private  Bills,  Fees  and  Charges — 

House  of  Commons   M — 103 

The  Senate   M— 106 

Privy  Council  Office — 

Appropriation..-   B —  8 

Civil  Government:  Contingencies   U —  3 

Civil  Government:  Salaries   U —  2 

Expenditure   U —  2 

Procter  Wharf   V— 270 

Profit  on  Copper  Coinage   F —  57 

Profit  on  Silver  Coinage   F —  56 

Profit  on  Stationery   T—  39 

Progress  Estimates — 

Canals   W—  64 

Railways   W—  83 

Transcontinental  Ry.  W— 280-334 

Providence    Bay,    Manitoulin  Island: 

Wharf   V— 255 

Provincial  Rifle  Associations  Grants   O —  58 

Provincial  Subsidies   F —  30 

Provincial  Voters  Lists   M —  22 

Provisions  and  Supplies   O —  8 

Publication  of  Reports,  Maps,  &c,  Geo- 
logical Survey   P —  12 

Publications,  Sales  of   P —  18 

Public  Buildings — 

Summary   V —  2 

Capital  Expenditure   V —  2 

Alberta   V—  64 

British  Columbia.   V—  66 

Coronation  Decorations   V— 360 

Dominion   V —  6 

Experimental  Farms.   V —  72 

Income  Expenditure   V —  2 

Generally   V— 6-76 

Maintenance   V — 115 

Manitoba   V —  61 

New  Brunswick   V —  39 

Nova  Scotia   V —  36 

Ontario   V— 26-^8 

Ottawa  V— 26-52-76 

Prince  Edward  Island   V —  39 

Quebec  :   V—  42 

Rideau  Hall   V— 106 

Saskatchewan   V —  62 

Yukon   V— 113 

Public  Debt- 
Appropriation   B —  7 

Expenditure   F —  2 

Charges  of  Management   F —  14 

Charges  of  Management:  Loan  account  F —  17 
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Public  Dept.— Con. 

Interest  on  Public  Debt   F—  11 

Premium  Discount  and  Exchange   F —  13 

Sinking  Fund   F—  13 

Public  Health  Generally   C—  56 

Public  Service  Commission   F —  37 

Public  Works,  Department  of — 

Appropriations  B— 8-23  to  47-49—  62 

Arrears   A —  21 

Civil  Government:  Contingencies......  V — 26 

Civil  Government:  Salaries   V —  19 

Correspondence  re  Expenditure   V — 423 

Correspondence  re  Revenue   V — 434 

Expenditure   V —  2 

Revenue   V — 426 

Salaries  at  Ottawa   V—  19 

Public  Works,  Health  Act   C—  64 

Public  Works,  Revenue,  Summary   B —  69 

Public  Works  Revenue:  Collection  of.  .V— 18— 387 
Publications,  Sales  of — 

Printing  and  Stationery   T —  39 

Publishing  Debates — 

House  of  Commons   M —  15 

The  Senate   M—  6 

Puce  Sheet  Piling   V— 260 

Pugwash  Harbour  •   V— 198 

Quadra,  Government  Steamer   N —  28 

Qu'Appelle  Indian  Agency   H —  45 

Quarantine — 

Appropriation   B —  15 

Buildings:  Maintenance   V — 112 

Expenditure   C —  2 

Steamer  Account   C —  65 

Organized  Districts  and  Public  Health 

Generally   C —  56 

Quartz  Grants,  Yukon   J — 162 

Quebec  Bridge — 

Appropriation   B —  19 

Construction   W —  41 

Refund  of  Subsidies  to  City  and  Pro- 
vince of  Quebec   W —  43 

Superior  Court  of  Quebec:  Award   W —  43 

Quebec  Canals — 

Capital  Expenditure   W —  11 

Income  Expenditure  W — 47-56 

Office  of  Superintending  Engineer   W — 120 

Staff  and  Repairs  W— 120-122 

Statistical  Offices   W— 149 

Revenue   W— 410 

Quebec — 

Custom  House  V — 46-136 

Detention  Hospital  J— 28  V— 46 

Dominion  Arsenal   O — 112 

Dominion  Public  Buildings:  Mtce   V — 135 

Drill  Hall   V—  46 

Examining  Warehouse  V — 46-1  o 

Harbour,  &c. — 

Improvements   V —  32 

Levis  Deep  Water  Wharf   V —  31 

Office   V— 245 

Immigration  Agency  J — 27  V — 136 

Immigration  Buildings  V — 46-111 

Marine  Agency  N — 57  V — 136 

Post  Office  V-46-137 

Resident  Engineer's  Office  V— 136-369 

Tercentenary  Celebration   F —  36 

Queen  Charlotte  Indian  Agency   H —  56 

Queen's  Bay  Wharf   V— 275 

Quesnel  Public  Building   V —  68 

Quinte  Bass  Pond   N— 175 

Quinze  Dam   V — 376 

Quoddy  Island   V— 198 

Radiotelegraphic  Service  Q — 30-42 

Rails,  I.C.  Ry   W— 196 

Rails  and  Fastenings:  Transcontinental 
Ry   W— 285 
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Railways  and  Canals,  Department  of — 


Appropriations  B— 8-18  to  22-61 

Arrears   A —  22 

Civil  Government:  Contingencies   W —  9 

Civil  Government:  Salaries   W —  7 

Correspondence   W — 397 

Expenditure   W —  2 

Revenue   W— 405 

Salaries  at  Ottawa   W —  7 

Railway  Commission — 

Appropriation   B —  22 

Expenditure   W —  4 

'Acadia'  Car   W—  62 

Exchequer  Court  Awards   W —  63 

Expenses  in  connection  with  cases  before 

board   W—  63 

Income  Expenditure   W —  63 

Maintenance  and  Operation  of  Board.. .  W —  60 

Printing  and  Stationery   W —  62 

Railway  Grade  Crossing  Fund   W —  60 

Salaries  at  Ottawa  W— 59-60 

Stenographers   W —  61 

Sundry  Accounts   W —  62 

Travel  of  Officials   W—  61 

Railway  Engineering,  School  of   W —  59 

Railway  Grade  Crossing  Fund   W — 60 

Railwav  Mail  Clerks'  and  Superintendents' 

Salaries....   S— 42 

Railway  Mail  Service   S —  25 

Railway  Subsidies   W — 151 

Railway  Subsidies  Acts,    Interest  on 

Advances   W — 414 

Railways — 

Costs  of  Litigation   W —  55 

Surveys  and  Inspections   W —  56 

Railways  Cold  Storage  Equipment   C —  39 

Rainbow,  H.  M.  C.  S   Q—  10 

Rainy  River — 

Improvements  at  Mouth  ..   V — 255 

Improvements  at  Long  Sault  Rapids. .  V — 255 

Survev  at  Long  Sault   V — 260 

Rapide  Plat:  Dredging,  &c   W—  48 

Reception  to  His  Royal  Highness  the 

Duke  of  Connaught   X —  10 

Red  Bay:  Wharf   V— 255 

Red  Deer — 

Court  House:  Mtce   V— 168 

Dominion  Lands  Office:  Mtce  J — 78  V — 168 

Dominion  Lands  Office:  Revenue   J — 145 

Red  Head:  Removal  of  Boulders   V— 226 

Red  Point  Wharf   V— 200 

Red  River — 

Improvements  at  St.  Andrew's  Rapids  V —  32 

Protection  of  new  channel  at  Mouth —  V — 262 

St.  Andrew's  Rapids:  Lock  and  Dam.  V — 262 

Survey  of  Mouth   V— 263 

Red  Rock  Light   N— 100 

Reduction  of  Dogfish — 

Expenditure  N— 182-187 

Revenue     N— 206 

Refrigeration  on  Cars   C —  39 

Regal,  Steamer   N — 162 

Refunds  of  Revenue — 

Canals   W— 109 

Customs   E —  56 

Customs  Seizures   E —  72 

Dominion  Lands   J — 165 

Excise   I —  41 

Fisheries   N— 203 

House  of  Commons   M — 104 

Intercolonial  Ry   W-406 

Patent  Fees   C— 276 

Prince  Edward  Id.  Ry   W— 109 

The  Senate   M— 107 

Windsor  Branch  Ry   W— 409 

Regina — 

Armoury  and  Drill  Hall   V —  63 
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Regina — Con. 
Dominion  Lands  Office:  Expenditure 

J— 78  V— 164 

Dominion  Lands  Office:  Revenue   J — 145 

Dominion  Exhibition:  Grant   C—  17 

Immigration  Agency   J —  42 

Immigration  Building  V— 112-164 

Public  Buildings   V—  64 

Public  Buildings:  Maintenance   V — 164 

Registration,  Manhood  Suffrage  M— 24-36 

Registration  of  Shipping,  Canadian   N —  43 

Registration  Fees,  Yukon   J — 172 

Reindeer,  purchase  of   J — 130 

Relief  to  Distressed  Canadians   J —  72 

Relief  to  Homesteaders   J —  45 

Relief  and  Medical  Attendance,  Indians — 

British  Columbia  H— 56-59 

Man.,  Sask.,  Alta.  and  N.W.T   H—  17 

New  Brunswick   H —  11 

Nova  Scotia   H —  9 

Ontario   H —  6 

Prince  Edward  Island   H —  13 

Quebec   H —  5 

Relief  Supplies  to  Indians  in  remote 

districts   H —  78 

Removal  of  Obstructions  from  Navigable 

rivers   N —  43 

Removal  of  Snow:  Ottawa  Buildings —  V—  83 
Renewals  and  Repairs,  Public  Buildings- 
British  Columbia   V—  71 

Manitoba   V—  62 

Maritime  Provinces   V —  42 

Ontario   V—  61 

Quebec   V—  48 

Saskatchewan  and  Alberta   V —  66 

Renfrew  Public  Building   V—  5S 

Renfrew  Public  Building:  Mtce   V— 152 

Rent,  Fuel,  Light,  &c. — 

Dominion  Buildings   V — 173 

Public  Buildings,  Ottawa  V— 77-80-105 

Public  Buildings.  Yukon   V— 113 

Rent  of  Let  ter  Boxes  and  Drawers   S — 126 

Rent  of  Military  Properties   O — 134 

Rents,  Ottawa  and  other  buildings — 

Expenditure   V— 105 

Revenue   V — 431 

Rents  in  Ottawa:  Transcontinental  Ry. .  W— 287 

Rental  of  Leased  Lines,  I.C.Ry   W— 204 

Rentals,  Yukon   J— 163 

Repairs,  Furniture,  &c. — 

Dominion  Buildings   V — 173 

Ottawa  Buildings   V —  83 

Rideau  Hall   Y— 106 

Repentigny  Wharf   V — 242 

Reports  for  Parliament   M —  18 

Reserve  and  Scow  Parry  Sound,  Govern- 
ment Steamers   N —  29 

Resident  Engineers',  Marine   N — 104 

Restigouche  Fish  Hatchery   N — 175 

Restless,  Steamer  N— 162  Q— 39 

Retirement  Fund   F —  58 

Retirement  Fund:  Repayments   F —  66 

Revelstoke — 

Crown  Timber  Office  J— 78-152 

Public  Building   V—  68 

Public  Building:  Mtce   V— 170 

Revenue  Accounts:  Summaries   B —  67 

Revenue  Cruisers:  Maintenance   E —  50 

Rewards  for  saving  life,  &c   N —  36 

Rexton:  Wharf   V— 209 

Richards  Landing   V— 260 

Richelieu  and  Yamaska  Rivers:  Survey 

of   V— 374 

Richibucto  Beach:  Breakwater  Piers —  V — 209 

Richibucto  Cape:  Breakwater  Wharf   V — 210 

Richibucto  Public  Building:  Mtce   V— 123 

Richibucto  Wharf:  Reconstruction   V — 210 
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Richmond,  Que.,  Public  Building:  Mtce.  V — 138 
Rideau  Canal — 

Dredge  Yessels   W — 147 

Income  Expenditure  W — 18-56 

Revenue   W — 410 

Staff  and  Repairs  W— 93-122 

Statistical  Office   W— 149 

Rideau  Hall  Y— 83-106 

Ridgetown  Public  Building:  Mtce   V— 152 

Rifle  Associations:  Grants   O —  58 

Rifle  Range,  Rockliffe   O—  99 

Rifles,  Ross   O— 100 

Rigaud  Public  Building   V —  46 

Right  of  Way:  Transcontinental  Ry   W — 287 

Rimouski — 

Breakwater  Wharf   V— 230 

Harbours,  &c,  Office   V — 246 

Public  Building:  Mtce   V— 138 

Resident  Engineer's  Office   V — 369 

Survey   V— 242 

Wharf  V— 230-395 

Riviere  a  la  Pipe:  Wharf   V— 231 

Riviere  aux  Outardes:  Removal  of  rocks  V — 242 

Riviere  aux  Tonnerre  and  Magpie  Survey  V — 242 

Riviere  aux  Yases:  Wharf   V — 231 

River  Batiscan:  Survey   V — 242 

Riviere  Baude:  Wharf   V— 231 

Riviere  Bergeronnes:  Blasting   V — 243 

Riviere  Bonaventure:  Survey   V — 243 

River  de  Chute:  Dams   Y— 211 

Riviere  des  Prairies:  Improvement  of 

Navigation  Piers:  Reconstruction   V — 231 

Riviere  des  Prairies:  He  Bizard  and  St. 

Genevieve:  Piers   V — 231 

Riviere  des  Vases:  Wharf   V— 232 

Riviere   du   Lievre,    River  generally: 

Mtce,  V— 243-395 

Riviere  du  Loup — 

Car  Shop ,  I.  C.  Ry   W— 226 

Engine  House,  Machine  Shop,  &c,  I.C. 

Rv   W—  29 

Locomotive  Shop   W— 224 

Survey   V— 243 

(Fraserville):  Wharf,  &c   V— 232 

Riviere  du  Moulin:  Survey   V — 243 

Riviere  Girard:  Wharf   V — 243 

Riviere  Godefroi   V— 243 

River  Jesus:  Survey   V — 243 

Riviere  L'Achigan;  Icebreaker   V — 232 

Riviere  Laguerre,  Improvements   V — 232 

Riviere  L'Assomption:  Ice  Pier   V — 232 

Riviere  Maskinonge:  Survey   V — 243 

Riviere  Mistassini:  Improvements   V — 233 

Riviere  Mistassini:  Survey   V — 243 

River  Ottawa:  Storage  Dams   V — 374 

Riviere  Ouareau:  Pier   V — 243 

Riviere  Ouelle:  Wharf   Y— 232 

Rivers  Peribonka  and  Mistassini:  Train- 
ing Dykes   V— 233 

River  Richelieu:  Improvements   V — 233 

River  St.  Charles:  Survevs,  &c   V — 243 

River  St.  Francis:  Surveys,  &c   V— 211-243 

River  St.  John:  International  Commis- 
sion  V — 372 

River  St.  John:  Improvements   V — 211 

River  St.  John,  including  Tributaries   V — 210 

River  St.  John  and  Tributaries:  Contri- 
bution to  local  government  not  to  exceed 
one-half  the  cost  of  the  Wharfs  built 

by  them  in  tidal  waters   Y — 212 

River  St.  John  and  Tributaries,  Wharfs 

in  Tidal  Waters:  Construction   V — 211 

River  St.  Lawrence  Commission   V — 372 

River  St.  Lawrence:  Channel  between 

Kingston  and  Brockville   V — 255 

River  St.  Lawrence:  Protection  Wall   Y — 234 
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River  St.  Lawrence  Ship  Canal — See  St. 
Lawrence  Ship  Channel. 

Riviere  St.  Louis:  Survey   V — 243 

River  Saguenay — 

Dredging   V— 234 

Slides  and  Booms  V— 351-388 

Survey   V— 243 

Riviere  Sault  au  Mouton:  Harbour  Im- 
provements  V — 234 

River  Thames:  Removal  of  Obstructions  V — 256 

River  Thames:  Wharf   V— 260 

Riviere  Verte:  Wharf   V— 234 

River  Yamaska:  Lock  and  Dam   V — 395 

Riviere  York  and  Ste.  Anne:  Survey   V — 243 

Rivers  Inlet:  Fish  Hatchery   N — 175 

Roads  and  Bridges — 

Summary:  Expenditure   V —  16 

Burlington:  Channel  Bridge   V — 395 

Bow  River  and  Spray  River  Bridges 

at  Banff   V— 352 

Chapeau  Bridge  over  Culbute  Channel, 

Ottawa  River   V— 352-353 

Courtenay  Bay:  Marsh  Road   V — 352 

Dominion  Traffic  Bridges   V — 353 

Edmonton  Bridge  across  Saskatchewan 

River.   V— 352 

International  Bridge  across  River  St. 
John  between  St.  Leonards,  N.B., 

and  Van  Buren,  Maine   V — 352 

Interprovincial  Bridge  over  Restigouche 

River  at  Matapedia   V — 386 

Interprovincial  Bridge  over  R.  Ottawa 

at  Hawkesbury   V — 352 

North    Temiskaming,    Bridge  over 

Quinze  River   V — 353 

Ottawa  City:  Bridges  over  R.  Ottawa, 

Slides,  &c   V— 353 

Roberval — 

Immigrant  Building:  Mtce   V — 138 

Public  Building   V—  46 

Wharf   V— 234 

Robinson  Treaty:  Annuities   H —  7 

Robinson's  Island:  Beach  Protection   V — 200 

Robins  Landing:  Wharf   V— 260 

Rockliffe  Rifle  Range   0—99 

Rock:  Wharf   V— 272 

Rock  Island:  Public  Building   V—  47 

Rocky  Mountains  Park  of  Canada  J-123-161 

Rolling  Stock,  I.  C.  Ry   W—  35 

Rolling  Stock,  P.  E.  Id.  Ry   W—  38 

Rondeau:  Beacon  Light   N — 101 

Rondeau:  Harbour  Improvements   V — 256 

Rosseau:  Wharf   V— 256 

Rossland  Public  Building:  Mtce   V— 170 

Ross  Rifles.....   O— 100 

Rosthern  Experimental  Farm — 

Buildings   V—  74 

Maintenance  C— 28  V— 164 

Revenue   C — 281 

Rous  Brook:  Wharf   V— 192 

Rouville,  Govt.  Steamer   N —  30 

Royal  Astronomical  Observatory... J — 133-V —  27 

:  Mtce.  V— 149 

Royal  Canadian  Academy  of  Arts:  Grant  F —  38 

Royal  Commission  on  Industrial  Training 

and  Technical  Education   L —  5 

Royal  Military  College — 

Grant  to  Rifle  Club   O—  58 

Expenditure   O— 108 

Revenue   O — 136 

Royal  Mint  Refinery,  Ottawa  Branch — 

t.    Expenditure   F —  38 

I    Revenue   F—  52 

r  ■  m 

Royal  Naval  College  of  Canada — 

t    Expenditure   Q —  6 

i  .  Revenue   Q —  42 
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Royal  Northwest  Mounted  Police — 

Appropriations   B-8-55 

Civil  Government:  Salaries   R —  3 

Compensation  for  injuries   R —  41 

Expenditure:  Summary   R —  2 

Coronation  Contingent. . .  R — 40 

Pay  of  Force   R—  4 

Miscellaneous  R— 39-41 

"          Northwest   R—  5 

Pensions   R—  41 

Yukon   R—  36 

Refunds:  Province  Alberta   R —  39 

"       Saskatchewan   R—  39 

Sundry   R—  39 

Revenue — 

Casual  Revenue   R —  44 

Fines  and  Forfeitures   R —  44 

Pension  Fund   R —  45 

Royal  Society  of  Canada:  Grant   F —  38 

Royalty  on  Coal   J — 159 

Royalty  on  Gold   J— 162 

Ruisseau  Harbour:  Removal  of  Boulders  V — 226 
Ruisseau  a  l'Outres:  Harbour  Improve- 
ments  V— 235 

Ruisseau  Seur:  Pier,  &c   V — 235 

Rustico  Breakwater:  Repairs   V — 201 

St.  Alexis  Fish  Hatchery   N— 175 

St.  Alexis  Ha  Ha  Bay:  Wharf   V— 235 

St.  Alphonse  (de  Bagotville):  Wharf..  V— 235— 243 
St.  Alphonse  de  Chicoutimi:  Survey....  V — 243 
St.  Andre  de  Kamouraska:  Wharf  Re- 
pairs  V— 235 

St.  Andre  de  Kamouraska:  Wharf  Ex- 
tension  V — 235 

St.  Andrews,  N.B.:  Marine  Biological 

Station   N— 184 

St.  Andrews  Rapids:  Lock  and  Dam —  V — 395 
St.  Andrews  Rapids,  Red  River:  Im- 
provement  V —  32 

St.  Andrews,  N.B.:  Wharf   V— 212 

St.   Andrews,   P.Q.:  Wharf  on  North 

River   V— 235 

St.  Angle  de  Laval:  Survey  and  Wharf.. .  V— 243 

St.Anicet:  Wharf   V— 236 

Ste.  Anne  de  Bellevue  Public  Building: 

Maintenance   V — 139 

St.  Anne  de  Bellevue:  Wharf   V— 236 

Ste.  Anne  de  Chicoutimi.  Wharf   V— 243 

St.  Anne  des  Monts:  Harbour  Improve- 
ments  V-226-236 

Ste.  Anne  des  Monts:  Pier   V— 243 

Ste.  Anne  de  la  Pocatiere  Experimental 
Farm — 

Maintenance   C —  32 

Revenue   C — 281 

St.  Anne's  Lock — 

Revenue   W— 410 

Staff  and  Repairs   W— 98— 131 

Statistical  Office   W— 149 

St.  Ann's  Wharf:  South  Gut   V— 199 

St.  Blaise:  Wharf  on  River  Richelieu. . . .  V— 243 

St.  Boniface  Public  Building:  Mtce   V— 159 

St.  Casimir  Public  Building   V—  4' 

St.  Catharines  Public  Building:  Mtce... .  V— 153 
St.  Cesaire,  Que.  Tobacco  Station — 

Expenditure   C —  41 

Revenue   C — 281 

St.  Charles  de  Caplan:  Wharf   V— 236— 243 

St.  Chrysostome:  Wharf   V— 243 

St.  Croix:  Wharf   V— 236 

St.  Cunegonde  Post  Office:  Mtce   V— 134 

St.  Denis:  Wharf   V— 243 

St.  Eloi:  Wharf   V— 236 

St.  Didace;  Survey   V— 244 

Ste.  Emelie:  Pier   V— 237 

St.  Eustache  Public  Building:  Mtce   V— 139 

St.  Famille:  Wharf   V— 237 
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Ste.  Felicite:  Wharf   V— 237 

St.  Felix  de  Valois  Public  Building: 

Maintenance   V — 139 

St.  Flavie  Shops:  Wages  I.  C.  Rv   W— 227 

St.  Flavie  Station  Public  Building:  Mtce  V— 139 

St.  Francois  du  Lac;  Wharf   V— 244 

St.  Francois,  I.  O.:  Urgent  repairs...  V— 237— 395 

St.  Francois:  Wharf   V— 237 

St.  Gabriel  de  Brandon:  Public  Building: 

Mtc   V— 139 

Ste.  Genevieve:  Pier   V — 231 

St.  Georges  de  Malbaie:  Breakwater   V — 237 

St.  Girard:  Ice  breaker   V—  237 

St.  Godefroi:  Wharf   V— 237 

St.  Helen's  Island:  Light   N — 101 

St.  Henri  Post  Office:  Mtce   V— 135 

St.  Henri  Public  Building   V—  47 

St.  Hilaire  Wharf   V— 244 

St.  Hyacinthe  Public  Building   V—  76 

St.  Hyacinthe  Public  Buildings:  Mtce. . .  V— 139 
St.  Ignace  de  Loyola:  Wharf,  &c. . . .  Y— 238— 244 

St.  Irenee :  W  harf   V— 244 

St.  Jacques  Public  Building:  Mtce   V— 139 

St.  Jacques,  Que.,  Tobacco  Station- 
Expenditure   C —  41 

Revenue   C— 281 

St.  Jacques  de  l'Achigan  Public  Building  V —  47 

St.  Jean  des  Chaillons:  Wharf   V— 238 

St.  Jean  I.  O.:  Wharf   V—  244 

St.  Jean  Port  Joli:  Wharf   V— 244 

St.  Jerome  Public  Building:  Mtce   V— 139 

St.  Jerome:  Wharf   V— 238 


mission  

St.  John  River  Survey 
Woodstock  


Fredericton  to 


!15 


St.  Johns — 

Custom  House:  Mtce  

Harbour  Improvements  

Public  Building:  Mcce  

Wharf  

St.  Joseph,  Ont.  Grading  roadway  to 

Dock  

St.  Joseph's:  Wharf   V— 

St.  Joseph  de  Letellier:  Wharf  

St.  Joseph  de  Sorel:  Wharf  

St.  Lambert  (Chambly  Co.):  Wharf... . 

St.  Lambert  Public  Building  

St.  Laurent  I.  O.:  Wharf  V- 


V— 139 
W—  9 
V— 139 
W—  44 

V— 260 
193—199 
V— 238 
V— 238 
V— 244 
V—  47 
244—395 


St.  John- 
Car  Shops,  I.  C.  Ry   W— 228 

Cattle  Quarantine  Station   V — 110 

Depot  Light   N— 101 

Detention  Hospital  J— 29  V— 41— 124 

Dominion  Buildings   V —  41 

Dominion  Public  Buildings:  Mtce   V — 124 

Dredging  Superintendent   V — 371 

Drill  Hall   V—  41 

Harbour  Improvements   V — 213 

Harbour:  Dredging   V —  34 

Harbours  and  Rivers,  Office   V — 216 

Immigration  Agency   J —  28 

Immigration  Building   V — 110 — 124 

Increased  accommodation,  I.  C.  Ry...    W —  31 

Locomotive  Shop,  I.  C.  Ry   W— 228 

New  Post  Office   V—  41 

Partridge  Id.  Quarantine  Stn.:  Water 

Service   V —  41 

Partridge  Id.  Quarantine  Stn.:  Re- 
newals  V —  41  | 

Partridge  Id.  Quarantine  Stn:  Wharf...    V— 214 

Quarantine  Stn.:  Mtce   V— 112— 125 

Resident  Engineer's  Office   V— 124— 367 

Retaining  Pond   N — 176 

St.  John  River  Fish  Hatchery   N— 176 

St.  John   River:    International  Com- 

V— 372 
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St.  Lawrence  Canals — 

Capital  Expenditure   W —  2 

District  Office   W— 132 

Revenue   W — 410 

Steamer  Alert   W— 132 

Statistical  Offices   W— 148 

Resident  Engineer's  Office:  Cornwall. .  W — 132 

Superintendent's  Office,  Cornwall   W — 132 

St.  Lawrence  Islands  Park   J— 128 

St.  Lawrence  Power  Co.  Cornwall  Canal  W — 112 

St.  Lawrence  River  Commission   V — 372 

St.  Lawrence  Ship  Channel — 

Dredging  Plant   N —  151 

Sorel  Shipyard  and  dredging   N — 129 

St.  Leonard  Immigrant  Building:  Mtce. .  V — 125 

St.  Leonard  Survey   V — 244 

St.  Louis:  Dredging  Channel,  &c   V — 214 

Ste.  Luce:  Wharf   V— 238 

St.  Majorique  Public  Wharf:  Approach.  V— 238 

St.  Marc:  Wharf   V— 238 

St.  Marguerite  Survey   V — 244 

St.  Mary's  Island:  Light   N— 101 

St.  Marv's  Public  Building:  Mtce   V— 153 

St.  Mary's  River   V— 199 

St.  Mary's  and  Milk  Rivers  Inquiry. . . .  J — 119 
St.  Maurice  District  Slides  and  Booms — 

Exchequer   Court   Award   V — 352 

Expenditure   V— 351— 389 

Revenue   V— 429 

St.  Maurice  River:  Dredging   V — 239 

St.  Methode:  Wharf   V— 233— 244 

St.  Ours  Lock — 

Capital  Expenditure   W—  12 

Income  Expenditure   W —  49 

Staff  and  Repairs   W— 98— 131 

Statistical  Office   W— 149 

Electrical  Equipment   W —  12" 

St.  Paul  (Lower  Caraquet):  Wharf   V— 214 

St.  Paul's  Island:  Light   N— 102 

St.  Peters  Canal — 

Income  Expenditure   W —  50 

Revenue   W— 410 

Staff  and  repairs  W— 98— 133 

Statistical  Office   W— 149 

St.  Pierre  Wharf   V— 244 

St.  Pierre  les  Becquets:  Survev   V — 244 

St.  Retris  Indian  <  >ffice:  Mtce   V— 139 

St.  Roch  Post  Office:  Mtce   V— 137 

St.  Sauveur  Post  Office:  Mtce   V— 137 

St.  Simeon:  Wharf   V— 239 

St.  Stephen- 
Immigration  Building   V — 111 

Immigration  Office:  Mtce   V — 125 

Public  Building:  Mtce   V— 125 

Ste.  Therese  Public  Building   V—  47 

St.  Thomas  Public  Building:  Mtce   V— 153 

St.  Valier:  Wharf. . .'   V— 239 

St.  Vincent  de  Paul  Penitentiary — 

Expenditure   K —  21 

Revenue  K —  43 

Sabrevois:  Wharf   V— 239 

Sackville:  Wharf   V— 212 

Saddle  Lake  Indian  Agency   H —  46 

•Saguenay  River:  Slides  and  Booms — 

Maintenance   V — 388 

Revenue   V— 429 

New  Booms   V — 351 

Salary  Warrants   S— 123 

Salaries  at  Ottawa:  Summary   A — 20 

Salaries  and  Wages:    Printing  Bureau, 

Ottawa   T—  24 

Salaries  and  Wages:  Transcontinental 

Rv   W— 305 

Salmon  Arm:  Wharf   V— 275 

Sambro  Island:  Light   N— 103 

Sambro:  Wharf   V— 192 

Sandwich  Fish  Hatcherv   N— 176 
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Sandwich  Public  Building:  Mtce   V — 152 

Sarcee  Indian  Agency   H —  47 

Sarnia — 

Armoury   V —  58 

Fish  Hatchery   N— 177 

Bay:  Improvements   Y — 256 

Public  Building:  Mtce   V— 152 

Saskatchewan  Penitentiary — 

Expenditure   K—  37  — V  63 

Revenue   K —  44 

Saskatoon — 

Dominion  Lands  Office  J— 79 — 145    V— 164 

Immigration  Agency   J —  42 

Immigration  Building   V — 112 — 164 

Public  Buildings   V—  64 

Public  Buildings:  Maintenance   V — 164 

Saugeen  River  Docks  "   V — 257 

Sault  Ste.  Marie  Canal — 

Allowance  to  John  Erickson   W — 127 

Capital  Expenditure   W —  11 

Income  Expenditure   W —  48 

Revenue   W— 410 

Staff  and  Repairs   W— 95— 125 

Sault  Ste.  Marie  Public  Building:  Mtce.  V— 152 

Sault  Ste.  Marie:  Wharf   V— 257 

Sault  Ste.  Marie:  Old  Plummer's  Wharf.  V— 257 

Savings  Banks:  Finance   F —  15 

School  of  Railway  Engineering   W —  59 

Schools:  Indians   H— 5 1 — 63—77 

Schools  of  Navigation:  Expenses   N —  43 

Schools  of  Instruction:  Militia   O —  33 

Scientific  Institutions  and  Hydrographic 
Surveys — 

Astronomical  Surveys   J — 133 

Scientific  Institutions:  Marine  Dept — 

Appropriation   B —  51 

Kingston  Observatory   N — 121 

Magnetic  Observatory,  Toronto   X — 121 

Meteorological  Service   X — 115 

Montreal  Observatory   N — 121 

Scotch  town:  Wharf   V— 211 

Scott  Immigration  Building:  Mtce   V — 165 

Scott,  Saskatchewan  Experimental  Farm — 

Maintenance   C —  30 

Revenue   C— 281 

Scott's  Bay:  Breakwater   V— 192 

Scout  Government  Steamer   N —  30 

Screw  Press  and  Drier  for  Dogfish  Re- 
duction Works  at  Canso   N — 187 

Seaforth  Public  Building   V—  59 

Scrip:  Interior   J — 148 

Seal  Cove:  Breakwater   V— 212 

Sebastian  Steamer   Q —  40 

Secret  Preventive  Service   E —  50 

Secretary  of  State  Department  of — 

Appropriations   B —  8 

Arrears   A  — 22 

Civil  Government:  Contingencies   X —  4 

Civil  Government:  Salaries   X —  3 

Expenditure  :   X —  2 

Revenue   X —  13 

Salaries  at  Ottawa  '.   X —  3 

Seed  Control  Act,  &c   C—  39 

Seed  Grain:  Indians  H — 17 — 58 

'Seed  Grain  Repayments   J — 171 

Seed  Grain  and  Relief  Advances:  Immi- 
gration  J —  45 

Seizures: — 

Customs   E —  62 

Customs:  Refunds   E —  72 

Customs:  Expenses   E —  73 

Excise   1—35-41 

Selkirk  Fish  Hatchery  \   N— 177 

Selkirk  Public  Building:  Mtce   V— 159 

"Semiahmo"  Steamer   N — 162 

Senate: — 

Appropriations   B —  13 
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Senate — Con. 

Expenditure   M —  2 

Indemnity  and  Transportation   M —  3 

Revenue   M— 106 

Salaries  at  Ottawa   M —  5 

Salaries  and  Contingencies   M —  6 

Sergeant-at^Arms:  Estimate   M —  16 

Shad  Hatchery,  N.B   N— 177 

Shag  Harbour   .V— 198 

Shamrock  Govt.  Steamer   N —  31 

Shawinigan  Customs  Office:  Mtce   \" — 138 

Shawinigan  Public  Building   V—  47 

Shediac:  Wharf   V— 212 

Shediac  Island:  Wharf   V— 212 

Sheet  Harbour:  East  River  Wharf   V— 192 

Sheet  Harbour:  Passage   V— 198 

Sheffield  Vault:  Wharf   V— 192 

Shclburne — 

Harbour,  &c:  Office   V— 199 

Harbour:  Wharf   V— 192 

Public  Building   V—  38 

Public  Building:  Mtce...   V— 119 

Resident  Engineer's  Office  V— 119-367 

Sheldrake  Island:  Light   N— 104 

Shemogue  Lobster  Hatchery   N — 177 

Sherbrooke — 

Harbours,  &c,  Office   V— 246 

Post  Office   V—  47 

Public  Building:  Mtce   V— 138 

Resident  Engineer's  Office  V— 138-369 

Shigawake:  Breakwater  Wharf   V — 239 

Ship  Channel  see  St.  Lawrence  Ship 
Channel 

Shippigan  Lobster  Hatchery   N — 178 

Shippigan  Harbour:  Repairs,  &c   V — 212 

Shippigan  Reduction  Works — 

Expenditure   N — 183 

Revenue   N— 206 

Shipwrecked  and  Distressed  Seamen,  &c.  N — 127 

Shipyard  Sorel   N— 14l 

Shops — 

Wages:  I.  C.  Ry   W— 213 

Wages,  Sundry:  I.  C.  Ry   W— 230 

Wages;  P.  E.  Id.  Ry   W— 159 

Sidney:  Wharf   V— 275 

Signal  Service   X— 112 

Silver  Centre: Dock   V— 260 

Silver  Coinage,  Profit  on   F —  56 

Silver  and  Gold  Marking  Act   C —  14 

Simcoe,  Govt.  Steamer   N —  31 

Simcoe  Public  Building:  Mtce   V — 152 

Sinking  Funds — 

Appropriation   B —  7 

Expenditure   F —  13 

Interest  on   F —  54 

Sjoux  Indians   H —  52 

Sisson  Brook:  Improvements   V — 211 

Skeena  River:  Fish  Hatchery   N — 178 

Skinner's  Cove:  Dredging   V— 192 

Slides  and  Booms — 

Summary   V — 387 

Collection  of  Revenue   V —  18 

Generally:  Mtce  and  Repairs   V — 392 

Ottawa  District  V— 351-387 

Ottawa  River  Works  Office   V— 388 

Repairs   V— 392 

St.  Maurice  District  V— 351-389 

Trent  and  Newcastle  District   V— 392 

Saguenay  River  District  V — 351-388 

Revenue   V — 426 

Smiley's  Point:  Breakwater   V— 192 

Smith's  Falls  Public  Building:  Mtce   V— 152 

Smyth:  Wharf  on  Elk  Lake   V— 257 

Sober  Island   V— 192 

Societe  Nationals  Gymnastique:  Grant.  F —  38 
Screl— 

Breakwater,  &c  V— 240-243 
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Sorel — Con. 

Deepwater  Wharf   V— 239 

High  Level  Wharf:  Payment  to  J.  E. 

Beauchemin   V — 239 

Ice  Piers   V— 240 

Public  Building:  Mtce   V— 138 

Shipyard   N — 141 

Soulanges  Canal — 

Capital  Expenditure   W —  11 

Income  Expenditure   W —  49 

Revenue   W — 410 

Staff  and  Repairs  W— 96-127 

Statistical  Office   W— 149 

Souris,  P.  E.  Id.— 

Public  Building:  Mtce   V— 121 

Wharf   W—  37 

Souris,  Man.  Public  Building   V—  61 

Souris,  Man.  Public  Building:  Mtce   V— 159 

Southampton:  Fish  Hatchery   N — 178 

Southampton:  Harbour  Improvemenl s. .  V — 257 

South  Cove:  Wharf   V— 193 

South  Gut,  Ste.  Anne's:  Wharf   V— 199 

South  Ingonish:  Wharf   V— 193 

South  Lake,  Lakevale,  Opening  Channel 

&c   V— 193 

South    Nation    River,  Improvements, 

Dredging   V — 257 

Southport:  Wharf   V— 201 

South  Saskatchewan  Inspectorate   H —  51 

South  Saskatchewan  River:  Survey   V — 266 

Spanish:  Wharf   V — 257 

Spanish  Ship  Bay:  Wharf   V— 193 

Special  Delivery  of  Letters:  Compensa- 
tion, &c   S — 130 

Special  Preventive  Service:  Customs. . . .  E —  46 

Specimensfor  Victoria  Memorial  Museum  P —  12 

Sprague  Immigration  Agencv   J —  42 

Springhill,  X.S.:  Aid  to  Civil  Power. . . .  0—121 

Springhill,  N.  S.,  Public  Building:  Mtce.  V— 119 

Spry  Bay  Lobster  Hatchery   N — 179 

Stamp  Vendors,  Discount  to   S — 128 

Stamps — 

Burnt  or  stolen   S — 131 

Manufactured   S — 125 

Sold   S— 121 

Special  Delivery,  discount  on   S — 128 

Stamps  Tobacco   I —  16 

Stanley,  Government  Steamer   N—  32 

Staples  Inspection   Y — 4-18 

Stationery,  Profit  on   T —  39 

Stations  Wages:  I.  C.  Rv  \  . . .  W— 237 

Stations  Wages:  P.  E.  Id.  Ry   W— 163 

Statistical  Offices  Canals,  Salaries,  <tc...  W — 148 

Statistical  Year  Book   C —  14 

Statistics  and  Census   C — 275 

Steamboat  Inspection — 

Appropriation   B —  51 

Expenditure   X — 128 

Revenue   X— 204 

Steamer  patrolling  northern  waters  of 

Canada:  Hudson  Bay   X —  44 

Steamers — 

Alert   W— 132 

Alpha   N— 111 

Arctic   X —  44 

De  Levis   N — 150 

Dollard   X— 115 

Estevan   X — 115 

Eureka   X— 113 

Gulnare   Q—  22 

Hosanna   X — 1 1 1 

James  Howden   X — 150 

Steamer,  Lady  Evelyn,  Mail  Tender   S —  22 

Steamer  Scotia:  New  Machinery   W —  35 

Steamers:  Fishery  Patrol  Service   X — 158 

Steamers,  Fishery  Protection,  Service.. .  Q —  34 
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Steamers,  Government — 

Expenditure   N —  7 

Revenue   N — 205 

Steel  Fixtures,  &c,  Ottawa  Building   V —  52 

I  Steel  Rails,  I.  C.  Ry   W— 196 

i  Steel  Rails,  Transcontinental  Ry   W — 285 

I  Steeves  Landing   V — 215 

Stellarton — 

Car  Shop,  I.  C.  Ry   W— 226 

Increased  accommodation,  I.  C.  Ry.. .  W —  29 

Locomotive  Shop,  I.  C.  Ry   W— 226 

Public  Building   V—  38 

!  Stettler,  Immigration  Agency   J —  42 

Stettler,  Public  Building:  Mtce   V— 168 

Stewart  Portland  Canal:  Wharf   V— 273 

Stickine  Indian  Agency   H —  56 

Stipendiary  Magistrate,  X.W.T,.The 

i     Pas)   K—  5 

Stonehaven:  Breakwater  Pier   V — 214 

Stoney  Island:  Breakwater   V — 193 

Stoney  Reserve  Indian  Agency   H —  48 

Storage  Dams:  Ottawa  River   V — 374 

Stores,  Military  and  Clothing   O— 134 

Stores  and  Distribution  Account: — Sta- 
tionery 

Purchases  in  Canada   T —  5 

Purchases  in  United  States   T —  21 

Purchases  in  Europe   T —  22 

Sundrv  Expenditure   T—  23 

;  Stores:  Militia   O— 101 

Strathcona — 

Armoury   V —  65 

Immigration  Agency   J —  42 

Public  Building   V— 65-168 

Stratford  Public  Binding  V— 59-76 

Stratford  Public  Building:  Mtce   V— 153 

Strathroy  Public  Building:  Mtce   V— 153 

Stronghart  Steamer   N — 162 

Stuart  Lake:  Fish  Hatchery   N — 179 

Stuart  Lake:  Indian  Agency   H —  56 

Sturgeon  Falls:  Dock   V— 257 

Sub- Agencies:  Dominion  Lands   J —  80 

Subsidies — 

Mail,  &c   Y—  14 

Provincial   F—  30 

Railway   W— 151 

Wrecking  Plants   X —  44- 

Sudbury  Public  Building   V —  59 

I  Sulphur  Creek  Mining  Recorder's  Office. .  V — 115 

Summerside — 

Armoury   V —  39 

Harbour:  Breakwater   V — 201 

Increased  Accommodation,  P.  E.  Id. 

Rv   W—  37 

Public  Building   V— 39-122 

Summerstown:  Wharf   V — 258 

'  Sunday  Labour:  Canals   W — 149 

Sundry  Accounts:  Transcontinental  Ry..  W — 294 

Sundry  Pay  Lists:  Wages:  I.  C.  Rv   W— 230 

Sundry  Pay  Lists:  Wages:  P.  E.  Id  Ry  W— 165 

Superannuation — 

Appropriation   B —  16 

Expenditure   F —  19 

Funds,  Xos  1  and  2   F—  58 

Revenue   F —  60 

Superintendence  of  Insurance — 

Appropriations   B — 8-9 

Civil  Government:  Contingencies   F —  6 

Civil  Government:  Salaries   F —  4 

Expenditure   F —  2 

Revenue   F —  53 

Salaries  at  Ottawa   F —  4 

Superintendents  and    Railway  Mail 
Clerks- 
Contingencies   S —  97 

Salaries   S—  42 
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Supreme  Court: — 

Appropriations  B — 10-11 

Arrears   A —  21 

Civil  Government:  Salaries   K —  3 

Contingencies  K —  6 

Judges  Salaries   K —  8 

Law  Stamps   I —  37 

Library   K —  6 

Surf  Inlet:  Wharf   V— 273 

Surrento:  Wharf   V— 272 

Surveyor's  Accounts   J —  91 

Surveyors,  Dominion  Lands,   Board  of 

Examiners   J — 105-145 

Surveys — 

Astronomical   J — 133 

Dominion  Lands   J —  88 

Geodetic   3 — 137 

Hydrographic   Q —  23 

Indian  "Reserves   H— 52-63-81 

Irrigation   J — 119 

Military   0—121 

Rapids  on  Saskatchewan  River,  &c   V — 266 

Richelieu  and  Yamaska  Rivers   V — 374 

Welland  Canal   W—  22 

Yukon   J—  90 

Surveys  and  Explorations:  Geological 

Survey   P —  6 

Surveys  and  Inspctions — 

Canals   W—  55 

I.  C.  Ry   W—  35 

Public  Works   V— 373 

Railways   W—  56 

Sussex  Armoury   V —  41 

Sussex  Public  Building:  Mtce   V— 123 

Swan  Steamer   N — 152 

Swan  River  Immigration  Agency   J —  42 

Swift  Current — 

Dominion  Lands  office   J — 79-145 

Immigration  Agency   J —  42 

Public  Building:  Mtce   V— 165 

Sydney — 

Aid  to  Civil  Power   0—121 

Bar:  Light   N— 101 

Car  Shop:  I.  C.  Ry   W— 227 

Harbour:  Protection  Works,  &c   V — 194 

Locomotive  Shop:  I.  C.  Ry   W— 227 

Public  Building:  Mtce   V— 119 

Sydney  Mines — 

Diversion  of  Line,  I.  C.  Ry   W—  30 

Public  Building:  Mtce   V— 120 

Wharf  at  Barrington's  Cove   V — 194 

Tadousac  Fish  Hatchery   N — 179 

Tadousac:  Wharf   V— 240 

Tangier  Wharf   V— 194 

Tanner  Steamer   N — 163 

Tariffs  Bureau,  Customs,  International..  Y —  12 
Technical  Translation  Inland  Revenue...     I —  16 

Telegraph  Lines — 

British  Columbia   V— 357-411 

Consolidated  Fund,  Summary   V —  16 

Collection  of  Revenue,  Summary   V —  18 

Generally   V— 359-423 

Income  Expenditure   V —  16 

Lower  St.  Lawrence  and  Maritime 

Provinces  V— 354-396 

Prince  Edward  Island  to  Mainland   V — 396 

Revenue   V-^30 

Salaries  at  Ottawa   V —  24 

Saskatchewan  and  Alberta   V — 355-408 

Yukon   V— 415 

Salary  of  J.  C.  Tache  at  Chicoutimi.  V— 396 

Telegraph  Narrows:  Improvements   V — 260 

Telegraphic  News  Services  from  Great 
Britain   F—  38 

Telephone  Reporting  Stations  along  the 
the  St.  Lawrence   N — 114  i 
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Telephones  at  different  places  as  Aids  to 

Navigation   N — 115 

Telephones:  Ottawa  Buildings   V — 100 

Temiskaming  North  Bridge  Survey   V — 260 

Tenecape:  Breakwater   V — 194 

Tercentenary  Celebration:  Quebec   F —  36 

Terrebonne  Public  Building:  Mtce   V — 139 

Territorial  Court  Yukon — 

Law  Stamps   I —  37 

Testing  Milk  Glasses   1—40 

Tetreauville  Range  Light   N— 102 

Tculon  Immigration  Agency   J — 42 

Thessalon:  Breakwater   V — 258 

Thetford  Mines,  Public  Building:  Mtce. . .  V— 140 
"The  Wharfs"  Lunenburg  Co.:  Break- 
water  V— 194 

Thos.  Everette's  Breakwater   V— 211 

Thompson  River:  Removal  of  Snags, 

&c   V— 274 

Thompson  River:  Wharfs   V— 271 

Thornbury  Harbour:  Improvements   V — 258 

Thornbury:   Wharf   V— 258 

Thousand  Islands  Park   J— 128 

Three  Fathom  Harbour:  Breakwater 

Repairs   V — 194 

Three  Fathom  Harbour:  Breakwater 

between  two  Islands   V — 194 

Three  Rivers — 

Dock:  Survey   V — 244 

Harbour:  Deep  Water  Wharf   V — 240 

Harbours,  &c.  Office   V — 246 

New  Public  Building   V—  48 

Public  Buildings:  Mtce   V— 140 

Resident  Engineer's  Office   V — 140-369 

St.  Maurice  River  Works  Office. . .     V— 3S9-391 

Thunder  Bay  and  other  Ports:  Ice 

Breaking   N— 112 

Tidal  Service   Q—  22 

Ties— 

I.  C.  Ry   W— 199 

P.  E.  Id.  Ry   W— 157 

Transcontinental  Ry   W — 301 

Tiffin  Harbour  Improvements   V —  36 

Tignish,  P.  E.  Id- 
Additional  to  Station,  P.  E.  Id.  Ry. . .  W—  37 

Harbour:  Extension  of  channel   V — 201 

Public  Building   V—  39 

Tilbury  Public  Building   V—  59 

Tillsonburg  Public  Building   V—  59 

Timber — 

Agencies   J — 78-150 

Dues,  Yukon   J — 163 

Grazing  and  Irrigation   J — 146 

Inspectors,  Forest  Rangers,  &c   J —  85 

Protection  of  I — 106 

Timiskami:  Dam   V — 379 

Tisdale  Immigration:  Agency   J —  42 

Tisdale  Immigration:  Hall   V —  72 

Tobacco,  Canadian — 

Curing  Stations   V —  76 

Production  and  Sale  of   C— 41-281 

Tobacco  Stamps   I —  16 

Tobermory  Harbour:  Glance  Booms —  V — 260 

Tobique  River:  Breakwaters   V — 211 

Tofino:  Wharf   V— 274 

Toney  River:  Piers   V— 194 

Topographical  Survey:  Militia   O — 121 

Toronto  
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